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Personal Liability 

DVANCE is being made, steady if slow, towards 
/\ establishing the doctrine of personal liability for 
preventable accident. During the past year or two 
several cities have been added to the small list of those 
which place the cost of firefighting on the person 
whose negligence caused the fire, and about a dozen 
communities now follow this practice. The doctrine is 
quite general, however. It applies to other forms of 
accident than fire, to railroad operation and to building, 
for instance, and we trust that in no too far distant 
time it may be made practically effective here, by the 
joint force of statute, popular conviction and judicial 
interpretation. It tends to build up, in place of our 
well-recognized national tendency to neglect and care- 
lesness, the habit of taking care. The forest fire, the 
broken arm and the train wrecked by a rotted tie will 
all be less common when that habit has become -estab- 
lished. 


Unique Sewage-Pump Bids 

APITAL charges as well as operating expense are 

less frequently taken into account than they should 
be in comparing the cost of several ways of accomplish- 
ing the same end in municipal work. A notable in- 
stance of taking both into account is afforded by the 
recent electric-driven sewage-pump contract letting at 
Syracuse. The comparison was not between electric 
and other active power for the pumps but to determine 
which of two types of electric motor equipment—slip- 
ring and brush-shifting—would be most economical. 
Itemized bids were invited for the various units of each 
class of equipment. To reduce the bids to a compara- 
tive basis, amortization charges were figured on the 
equipment and to the total for each type was added the 
annual charge for current, based on the contractor’s 
guarantee as to amount of current and the unit cost of 
the current to the city. More common use of such 
refinements in bidding may be expected with progress 
in engineering and in municipal government. 


Better Equipment Maintenance 


AKERS and users of construction equipment and 
1 materials are both striving toward the common 
objective of securing for their machinery the maximum 
service on the job. Some contractors, after they have 
purchased their plant, make the mistake of paying little 
or no attention to it until a serious breakdown occurs. 
Then the job may have to be shut down until repairs 
can be made, resulting in idleness of at least a part of 
the working force and a setback to progress schedules. 
Oftentimes this result is due to the lack of an inex- 
pensive repair part which, if it had been kept in stock 
or ordered in advance, could have saved its actual cost 
many fold. When repair parts are needed they are gen- 
erally needed badly and the contractor sends in the 
usual “rush” order to manufacturers of equipment for 
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replacements. Time and again shipments of this sort 
are delayed because the individual sending in the order 
fails to be specific as to what is wanted. The manufac- 
turer puzzles over the meager information he receives 
and often has to wire back for more detailed instruc- 
tions. There is an opportunity for a great deal more 
co-operation than now exists between makers and users 
of construction machinery. In the hope that a recital 
of actual experiences may eliminate some of the diffi- 
culties Engineering News-Record started in its depart- 
ment “From the Manufacturer’s Point of View” in the 
Dec. 14 issue a discussion in which the equipment mak- 
ers tell of some of the actual conditions governing the 
supply of repair parts. Both contractors and engineers 
should follow the discussion, which continues this 
week. It will point out some of the things that equip- 
ment users do that should not be done and may indicate 
some of the things they might do in the interests of 
better service. - This general subject of equipment 
maintenance, long neglected, is coming to the front, as 
was indicated at the recent joint conference, in Detroit, 
between representatives of the manufacturers and the 
Associated General Contractors of America. The dis- 
cussion above referred to tells the story from the manu- 
facturer’s point of view. At a later date it may be 
desirable to hear the contractor’s side of the case. Any 
one with anything to say on this general subject, 
whether he be manufacturer, contractor or engineer, is 
invited to participate. A thorough airing of the views 
of all parties concerned cannot help but improve 
present conditions. 


Broadcasting Practice 


N OUR issue of Dec. 14, we criticised the repeated 

announcement of the names of the Radio Corporation 
of America and the Westinghouse Electric and Manu- 
facturing Co. during the broadcasting of a meeting of 
the American Society of Mechanical Engineers. We 
suggested that it might have been possible that the 
broadcasting companies required these repeated an- 
nouncements of their names as one of the conditions of 
broadcasting the meeting. The Westinghouse company 
informs us that it lays down no such condition, but that 
it suggests, for the information of the hearers, that the 
code designation of the transmitting station be re- 
peated at convenient intervals. Broadcasting experience 
has indicated the desirability of such practice. 


Asphalt Inspection 


SPHALT plant inspection methods are outlined in 
rather remarkable detail in an article by Prof. 


W. J. Emmons in this issue. It is not often perhaps 
that so close control as is here demanded is found in 
practice. Indeed it is often contended that more than 
general watchfulness is not warranted when, as is com- 
monly the case, a maintenance guarantee clause is writ- 
ten into the contract. With a clause of this kind in 
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force the contractor naturally resents exacting control 
of plant operation. Indeed, to regulate his mixtures 
and then demand that he guarantee their behavior and 
life over a term of years is unqualifiedly unfair. Reten- 
tion of the maintenance guarantee clause in paving con- 
tracts precludes as a matter of mere justice plant in- 
gpection so detailed and exacting. In respect to the 
relative scientific merit of the two practices there would 
seem to be little doubt. Good plant inspection and 
control is a far more scientific and sure way of securing 
good asphalt mixtures than is any guarantee clause 
that can be enforced in practice. Another advantage is 
that it gives the engineer records with which he can 
do something to interpret service failures. On the 
whole, probably the cost of plant inspection is no 
greater than the charge which the contractor makes for 
risk in signing a maintenance guarantee. Whatever it 
may reasonably cost, it is worth the price as the only 
sure way of obtaining what the engineer specifies and 
the public pays for. 


Optimism at Indianapolis 

PTIMISM prevails in the editorial sanctum of the 

Indianapolis Commercial. The burden of an edi- 
torial head “Public Service” printed Dec. 17 is that 
both the city officials of Indianapolis and the members 
of the State Legislature are being confronted by a 
demand from the public for better results than are now 
being given for their tax dollars. “Sooner or later,” 
says the Commercial, “the inefficient public servant will 
be turned out. Officials with their ear to the ground— 
or in more euphemistic terms ‘the wise public official’ 
who wishes to continue in office—will not overlook the 
fact that more and more the tax-paying public is de- 
manding for every dollar expended an honest dollar of 
return.” Although this does not credit public servants 
with high ideals yet basically the Commercial is sound. 
If better public service comes it will be because of an 
insistent, persistent and intelligent demand from citi- 
zens and tax-payers. This alone is not enough. The 
public must show its willingness, once its needs have 
been formulated and agreed, to entrust the planning 
and execution of its work to technically trained men, 
reasonably paid, free from political interference and 
sure of their positions during good behavior and effi- 
cient service. 


One Element of Progress 
S REFLECTIONS on engineering progress come 
upon the mind at the turn of the year, the large 
achievements engage attention, and the progress made 
in better utilization of materials and effort is over- 


looked. It is that element of progress which is found 
in routine activities and is therefore unobtrusive. Yet 
it is the principal, ever-present objective of the engi- 
neer and of those who work with him, though doubtless 
subconscious and unrecognized in most of us. In 
seeking continually for elimination of waste and truer 
adaptation of material to service, he carries his art 
forward to that perfection on which new creative 
achievement can be based. This tendency is found in 
all branches of the constructive arts; in production, by 
the seeking for greater uniformity or better controlled 
diversity of product; in marketing and standardiza- 
tion, where culling is transformed into grading and new 
uses are found for the remnants which existing mar- 
kets do not absorb; and in engineering design. 
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What Is a “Sales Engineer”? 


MONG the letters published in this issue is 2 
against the term “sales engineer”. Qu) 
spondent contends that it is an anomaly, that th. 
of selling and of engineering practice are incom 
and that those engineers who perpetuate the t: 
describe the salesman who has engineering trai: 
who sells an engineering product are perform 
disservice to their profession. 

We sympathize with Mr. Bedell. And if we limit the 
correct use ef the word “engineer,” as he has done, to 
describing those whose occupation is to supply dis- 
interested technical knowledge and skill for the service 
of others, the soundness of his contention is obvious. 
He is correct again when he ascribes the growth of the 
practice largely to the manufacturers’ efforts to capital- 
ize the general respect for the term “engineer” and to 
invest with a certain prestige the men he sends out to 
sell his goods. And it is just this promiscuous appro- 
priation of the name that is largely responsible for the 
difficulty in setting up and maintaining high profes- 
sional standards in engineering practice. 

In seconding Mr. Bedell’s plea that use of the term 
“sales engineer” should be discouraged by engineers and 
their professional societies, we are not unmindful of 
certain related circumstances which have contributed to 
the growth of the practice and which must be remem- 
bered when we try to check it. One of these is the 
traditionally loose application of the word “engineer” 
which unfortunately has not enjoyed the limitation Mr. 
Bedell has placed upon it. Often it is used less to define 
a vocation than to describe a type of training. Then 
again, specialization both in training and in vocation 
has brought about the use of many qualifying 
adiectives; and this may have had something to do with 
the readiness of engineers themselves to accept “sales 
engineers” as just another variety. But neither of these 
circumstances can justify the use of the name “en- 
gineer” to describe any vocation in which an engineer- 
ing graduate may happen to find himself. 

Furthermore, it is true that not all manufacturers 
who employ “sales engineers” do it for the sake of 
window dressing. Some sales engineers are in fact not 
salesmen at all in the sense of booking orders. Some of 
them are employed to advise prospective or actual cus- 
tomers as to technical questions involved in a sale or 
to present technical considerations that may influence 
a sale. The value of such advice is not in question 
here—-the prospect or the customer knows with whom 
he is dealing and can use it as he may see fit. This, to 
be sure, is not a professional relationship, but it is a 
technical relationship and can scarcely be included 
under the head of salesmanship. Perhaps a title other 
than “sales engineer” may fit more accurately; but when 
the individual is an engineer by training and engaged 
in a technical activity, it is easy to understand how this 
practice could have grown up without intention to mis- 
lead or to exploit the engineer’s title. Frequently, 
indeed, it is the engineer employed on such work who is 
most insistent upon a title that will retain him in the 
ranks of the engineers despite the commercial flavor of 
his work. 

Into Mr. Bedell’s comment on sales and professional 
ethics no invidious comparison should be read. He 
assumes no “holier-than-thou” attitude. He simply 
states a fact. The salesman is frankly an advocate. 
The engineer—in the restricted sense—must be more 
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f a judge. The advocate, in whatever sphere, has a 
ode of ethics by which the worthy are guided. The 
‘udicial officer likewise has his code. Each must be 
judged by his loyalty to his own code, and to judge 
either by the code of the other would be decidely unfair. 
There is no question as to one being better or higher; 
they are based upon radicaliy different relationships. 

In the interest of higher professional standards in 
engineering, the whole broad question opened up by 
Mr. Bedell deserves discussion. The principle involved 
is not confined to the “sales engineer.” What of the 
“contracting engineer”? Is it not involved here also? 
Several material questions leap to mind; doubtless 
there are others. What do most of the so-called sales 
engineers actually do? Do they render technical advice ; 
or do they sell or promote sales? Is the term frequently 
applied to salesmen of little or no engineering training? 
Will not discouragement of the practice help us toward 
a more clear-cut definition of what we mean by “en- 
gineer”? Most pertinent of all perhaps: How do the 
professional engineering societies now rate experience 
as a “sales engineer” when estimating a candidate’s 
qualification for membership? 


Building for Permanence 


OOKING back over the changes in our practical arts 
plese the past three or four decades one may 
discern a slow but continuous movement toward as- 
suring longer life of their products. The civil engi- 
neer’s art is no exception; it is affected just as are 
the others. We build, or try to build, more lasting 
works than in the pioneer days. The spirit of the fron- 
tier railroad, of the mining camp, of the aspiring young 
metropolis, is fast disappearing—even today but little 
is left—and its disappearance denotes a change in the 
purposes that control constructional planning. Stand- 
ards of merit have been modified; our valuation of 
what the builder produces has been rearranged to ac- 
cord a recognized place to permanence. 

The causes of the change are obvious. The impor- 
tant thing to note is that our altered attitude concerns 
almost everything that the civil engineer plans and 
constructs. Some generations ago, none but the water- 
supply engineer thought it worth while to plan far into 
the future; one may suspect that the general excellence 
of the country’s water service traces back to this early 
perception of long-time values. On the other hand, the 
men who planned roads, railroads, bridges and build- 
ings hardly looked beyond their present. They could 
not afford to plan more farseeingly, perhaps, or they 
were too busy with the task of building quickly. 

Much waste followed in the train of these old-time 
practices. Loss by fire, by decay and by many kinds of 
obsolescence has borne heavily upon us and has taught 
us much. We have been learning step by step that it 
is not profitable to continue to do as we did in the years 
of mushroom growth. The present-day demand is un- 
mistakably for permanence. 

But the situation is in a way characterized by the 
terrn “demand.” Permanence is a commercial demand, 
not an ideal that serves the planner’s inspiration and 
therefore embodied in his work. The market asks for 
substantial, reasonably long-lived results, and the 
builder adjusts his planning to suit this demand. He 
erdeavors to provide permanence by computing and de- 
signing—and in a measure, he succeeds—but he does 
not raise permanence to the rank of a controlling ideal, 
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co-ordinate with suitability and _ service-excellence. 
Under these conditions can permanence have its full 
and proper influence upon our art? 

To make the change in view more tangible, we may 
take bridge practice of thirty or forty years ago, which 
typified the mushroom-growth stage, and then take the 
present-day practice, when bridge money is spent al- 
most lavishly. In the earlier period bridges were 
bought for the day’s usefulness only, with price as the 
highest consideration and with vision bounded by the 
term of office of the town or county commissioners. 
There has been a revolution since then. The revolution 
in traffic conditions has brought it about. But whether 
there has been essential change in the bridge-builder’s 
own spirit of working is open to grave doubt. To a 
great extent we still build bridges for the need of the 
day only—let tomorrow take care of itself! 

Changes in building construction are of similar 
meaning. Mercantile building has advanced far toward 
being established on a standard of permanence, largely, 
however, through the dictates of fire protection rather 
than the thought of planning for permanence. We are 
not yet prepared to think of buildings remaining in 
service and being truly serviceable for many genera- 
tions. And so, while we have built many structures of 
substantial materials, they were planned for short-time 
service and in time will clutter up our cities with anti- 
quated buildings, monumental they may be, but hin- 
drances to progress. There is steady advance however, 
in this field of commercial buildings and gradually there 
grows a conscious conception of the ideal of permanence. 

Not so in the field of dwellings. We have grown out 
of the shack-town period of the Chicago conflagration, 
but we do not yet strive for permanence in the fullest 
sense. Nowhere are houses planned and built to be 
lived in as homes for long decades. The zoning move- 
ment may operate to improve the conditions responsible 
for this fact, but its influence can not yet be forecast. 
As matters stand today, our dwelling-house construc- 
tion remains poor and ephemeral, as much so in the case 
of the planned house of the well-to-do as in that of 
the carpentered homes of the masses. Therefore we 
rebuild and will continue to rebuild every twenty-five 
years, until a more conscientious spirit comes into con- 
trol and the planner strives to make each brick and 
each joist a thing that will serve its full purpose far on 
into the indefinite future. 

In utilitarian engineering construction the conditions 
of past, present and future are quite parallel to those 
outlined. Examination of any individual field will illus- 
trate the transition from building for a decade to build- 
ing for a quarter century or so, and the steady move- 
ment toward building for the unlimited future. In each 
field, too, it may be seen that planning of enduring 
worth is more likely to result if the planner is inspired 
with a profound belief that his construction will and 
must endure. The great bridge cannot spring from a 
brain filled with the thought that thirty or forty or 
forty-five years will see the end of its life. It will 
be great only if there is wrought into every detail the 
belief that it will serve forever. 

This is the coming spirit of all the engineering arts. 
The engineers of the pioneer era built well, no doubt. 
for their day of uncertain and speculative development 
but the conditions of those days have disappeared 
Future needs will be met truly only if permanence be- 
comes the ideal of all planning and building. 
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Foundation and Framing Design of Colfax Power Static: 


Structure Characterized by Simplicity—Concrete Mat Foundation on Gravel—Column Loads Distri! 


ited 


by Reinforced-Concrete Walls—Special Retaining Wall and Sea Wall Held by Ties—Stack Towe, 


By M. E. THOMAS 


Structural Engineer, Dwight P. Robinson & Co., Inc. 


LFAX STATION, recently completed, is a mine- 

mouth superpower plant situated on the Allegheny 
River about 15 miles from the center of Pittsburgh 
and only one mile from the Harwick coal mine, which 
supplies it. It is the most recent addition to the 
“Duquesne Ring,” a 66,000-volt loop which encircles 
Pittsburgh. The ultimate capacity of the station is 
300,000 kw., made up of five 60,000-kw. units. The 
size is limited only by the supply of condensing water 
available from the Allegheny River. While there are 


FIG, 1—LOOKING 
Outdooy switching station at left. 
station*capacity is 300,000 kw., half of which 
The right-hand end wall is removable, 


is provided for 
for future extension. 


no radical departures from general practice, the methods 
of construction and general layout represent a com- 
bination of some of the best ideas in power-plant 
engineering. 

The structural features, in common with other details 
of the plant, are interesting because of the simplicity 
with which they have been worked out. The frame- 
work of the station is steel. The foundation is of 
box type, in which the basement walls serve as dis- 
tributing girders to distribute the column loads to the 
footings, these latter being either continuous mats or 
spread wall footings, according to local requirements. 
The general profile of the foundation was controlled 
largely by the depth to firm bearing soil, a compact 
sand and gravel stratum. 

Boiler Room Foundation—The load from the boiler 
room columns is distributed by continuous transverse 
reinforced-concrete walls reinforced as beams, extending 
from the north side of the building to the wall adjoin- 
ing the turbine room. These walls are 3 ft. thick and 
vary in depth from 10 ft. 3 in. at the north side 


NORTH AT COMPLETED COLFAX 
Intake screen well at middle of sea wall. 


to 25 ft. at the south side. The variations in d 
made in horizontal steps, bring the foundations dow 
the underlying gravel and sand, which slopes fron 
north side of the property down to the river 
The wall load is distributed to the soil by reinforced. 
concrete footings, which in common with other paris 
of the station foundation were proportioned for a ; 
loading of 3 to 4 tons per square foot. On the north 
side all of the transverse foundation walls are tied to- 
gether by a deep reinforced-concrete beam which forms 
the foundation for the exte- 
rior wall. On the south side 
they are similarly connected 
by the longitudinal wall un- 
der the columns between the 
boiler and turbine rooms; 
this wall is 4 ft. thick and is 
“bout 30 ft. high above top of 
turbine-room basement mat. 
A reinforced-concrete slab 
construction supported on 
top of the foundations forms 
the boiler-room basement 
floor at El. 754. 


Turbine Room Foundation 
—The turbine room basement 
is 253 ft. 6 in. long, 80 ft. 
wide and 29 ft. 3 in. deep, 
and is designed to contain 
the foundations, condensers, 
etc., for the two turbine gen- 
erator units. Its north and 
south walls, each 4 ft. thick 
and 30 ft. high, distribute 
the crane and roof column 
loads to the foundation mat, 
which forms the floor of the 
basement. The east and west ends are closed by retain- 
ing walls which also form the foundations for the walls 
of the building. The east wall, to provide for future 
extension, was constructed of vertical I-beams with brick 
arches between, tied back to deadmen to take the earth 
pressure. 

The turbine room basement floor being below the 
pool level of the river is designed to resist the upward 
hydrostatic head of about 30 ft. (extreme low water 
is about El. 721, while maximum high water is 754) 
and is waterproofed over the entire area including part 
of the side walls. The basement floor therefore con- 
sists of a reinforced-concrete mat generally 6 ft. thick, 
except over the area adjacent to the turbine founda- 
tions, where it is increased to 8 ft. 9 in. to accom- 
modate air ducts and tanks. 

On the south side the main wall is carried in its 
full thickness of 4 ft. down to a depth of 14 ft. 7 in. 
below the bottom of the concrete mat. This wall forms 
the south side of the intake tunnel, 14 ft. 9 in. wide 
and 13 ft. 1 in. deep, which runs longitudinally under 
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FIG. 2—TYPICAL CROSS-SECTION OF STATION, ALLEGHENY RIVER AT LEFT (SOUTH) 


the turbine-room mat. The tunnel is 210 ft. long and 
is divided by a wall near the center, each part sup- 
plying the circulating water to the condensers of one 
unit by means of three suction pipes through the roof 
of the tunnel, and each part connected by a transverse 
tunnel under the discharge tunnel to the screen well. 

Electrical Bay Foundations—Under the entire elec- 
trical bay is placed the discharge tunnel, designed for 
a capacity to provide for the future extensions, since 
it connects with the discharge to the river at its west 
end. This tunnel, 12 ft. deep by 45 ft. wide, is divided 
by two longitudinal concrete walls provided with 
openings at intervals to cross-connect. Its roof forms 
the floor of the electrical bay basement. 

From the west end of the building the discharge 
tunnel is continued at an angle of about 45 deg. to the 
axis of the building to a point back of the harbor line, 
where it discharges into the river. Provision has been 
made for the future extension of the discharge tunnel, 
back of and parallel with a future sea wall at the harbor 
line, and to discharge into the river several hundred 
feet farther downstream. 





FIG. 3—FORMS FOR BOILER-ROOM FOUNDATION 
Cross-walls distribute column loads to mat foundation. 


The transformer-room floor consists of heavy rein- 
forced-concrete beams, running transversely and span- 
ning between the longitudinal foundation walls, with 
reinforced-concrete floor slabs. 

Screen Well—The screen well is placed with the south 





BIG. 4—REINFORCING OF MAT UNDER TURBINE ROOM 


side on the harbor line at about the center of the 
present electrical bay. It is 44 ft. long and 32 ft. 8 in. 
wide, and is divided by a transverse vertical concrete 
wall into two independent units, each supplying the 
circulating water for one turbine unit. On the north 
side it connects with the intake tunnels by means of 
two transverse concrete tunnels, each 8 ft. x 12 ft. 
6 in., passing under the discharge tunnels. On the 
south side the two wells are connected with the river by 
four openings each 7 ft. 3 in. wide and 10 ft. high, 
whose lower edge is flush with the bottom of the well. 

Two 8x 123-ft. transverss tunnels connected with the 
discharge tunnels are placed directly over the two 
transverse intake tunnels, the four tunnels forming one 
construction. These two tunnels run under the elec- 
trical bay to the back of the screen well and are con- 
nected with the screen well back of the trash racks 
by openings 5 ft. square controlled by a valve to by- 
pass the discharge water into the intake. 

Sea Wall—A sea wall about 50 ft. high extends along 
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the harbor line, flush with the south side of the screen 
well. It is of reinforced concrete, 3 ft. 6 in. thick at 
ground surface and about 6 ft. thick at the bottom, 
where it rests on a concrete foundation 10 ft. wide 
and from 5 to 8 ft. deep. The lateral thrust from the 
earth pressure is taken by reinforced-concrete ties from 
the sea wall to the building, an upper row near the 
top and a lower row about one-third of the height 
from the bottom. The ties are spaced horizontally 
about 12 ft. apart. Considerable economy results from 
this type of construction as compared with a self- 
supporting wall of the same height. 
Superstructure—The superstructure generally is a 
self-supporting structural steel frame with steel gird- 
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FIG. 5—FRAMING FEATURES OF COLFAX 


Upper left, turbine room frame, boiler room at right. 
Lower left, steel foundation for 60,000-kw. turbine unit. 


ers and beams supporting reinforced-concrete slabs 
for all floors and roof. The walls are generally. of 
brick, except some special walls of reinforced concrete 
and the east (extension) end wall, which is of hollow 
tile construction. 

The boiler room is about 350 ft. x 108 ft. between 
column centers and 87 ft. high from the basement floor 
level to the low point of the roof. 

Between each group of four boilers on both the north 
and south sides the four columns are braced together 
from top to bottom with diagonal bracing, forming 
four braced towers, 12 ft. x 23 ft. 9in., which support the 
stacks and carry the wind stresses to the foundation. 
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The lower sections of most of these stack column: 
a load of over 1,500,000 Ib. Steel I-beam grillag, 
tribute the column loads to the concrete fou: 
walls. Anchorage is provided by four 2}-in. 
bolts 43 ft. long. 

Eighty-four feet above the basement floor the 
of the steel stacks are supported by the stack 
framing. A system of girders forms approxim 
two squares, one within the other, between which 24 
I-beams are framed at distances of 2 to 3 ft., the 
between being filled with concrete. This forms a 
and concrete mat upon which the steel stack rests. 
interior square is floored with a reinforced-con 
slab. The stack is anchored to the mat by mean: 


STATION, A MINE-MOUTH POWER HOUSE 


Upper right, reinforcement and forms of coal bunker. 
Lower right, outdoor switching station. 


twenty-eight 2}-in. bolts passing through pipe sleeves 
in the concrete to pairs of 10-in. channels which dis- 
tribute the upward load to the bottom flanges of the 
24-in. beams. 

Stacks—The stacks are self-supporting brick-lined 
steel stacks, 21 ft. 9 in. in diameter inside of the shell 
and 271 ft. high from the base, or 355 ft. high above 
the ground. From 30 ft. above the base the stack flares 
out to a diameter of 28 ft. at the base, where heavy angle 
seats and stiffeners provide connections for the anchor 
bolts. The breeching connections for the flues are on 
opposite sides of the stack. The lining consists of 44-in. 
hollow firebrick blocks supported by horizontal angles 
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eted to the shell at inter- 
; of about 10 ft. 
val Bunkers—The main 
bunker, over the boiler 
m, is of reinforced con- 
ete and is 22 ft. 9 in. wide 
d 28 ft. 9 in. deep inside 
from top of conveyor floor. 


Its capacity is 10 tons per 
lineal foot. The 12-in. side 
walls embed vertical 8-in. 
beams, and are designed to 
act as girders to carry the 
entire weight of the bunker 
and coal to the steel columns 


without the aid of the struc- 
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Cross-Section 
West Basement Wall 
of Turbine Room . 
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tural steel. The side walls FIG. 7—SPECIAL SEA-WALL CONSTRUCTION 


also take the lateral thrust 

of the coal and are tied together by reinforced-con- 
crete beams. The reinforced-concrete bottom is of 
suspended type. Cinder-concrete crickets form pockets 
to the coal spouts. 

At the west end of the boiler room is a coal tower, 
whose main floor, on the level of the boiler room floor, 
is connected with the coal trestle and carries track 
stringers and rails continuous with those of the trestle. 
Directly under these tracks are two reinforced-concrete 
coal hoppers of 150 tons capacity each. The upper 
part of the tower contains employees’ quarters and 
conveying machinery. 

Turbine Room—The turbine room is about 254 x 84 ft. 
wide center to center of columns, and is roofed with 
steel trusses 60 ft. above the floor. A monitor and 
skylight 34 ft. wide run the length of the turbine room. 

The turbines are supported on structural steel 
foundations extending to the turbine room floor level, 
El. 754. The turbine room floor consists of a concrete 
slab covered with 9x 9-in. Welsh quarry tile, supported 
by a steel frame resting on steel columns and the 
concrete foundation walls. Except for the space. be- 
tween the high and low pressure turbines, where the 
floor is supported by the turbine foundation, the entire 
floor is kept free from the turbine so as to prevent 
transmission of the vibration of the turbines to the 
floor. Between the main units an open well about 25 x 50 
ft. in the floor provides for lowering transformers and 
heavy machinery parts to the basement floor for repairs. 

The interior side walls for a distance of 9 ft. above 
the floor are faced with white and gray speckled 
enameled brick with bull nose brick at corners, and a 





- 6—22-FT. DIAMETER STACK, WITH SMOKE FLUE 





10-in. black slate base above the tile cove. Above the 
enameled brick the walls are light buff Kittanning 
face brick. 

The electrical bay is of steel-frame construction, with 
concrete floor slabs made thick enough to enclose the 
numerous electrical conduits embedded therein. The 
exterior walls and most of the interior walls are of 
brick, but concrete interior walls were used where it 
was necessary to carry conduits. 

On the south side of each high tension bay, a group 
of six high tension brick shafts 12 ft. square extends 
from the turbine room floor level to a distance of 23 
ft. above the electrical bay roof, where the conductors 
connect to the bus-bar structure on the roof. 

The station was designed and built for the Duquesne 
Light Co. by Dwight P. Robinson & Co., Inc. 


Belated Settlement of an Old Aqueduct 


By FREDERIC I. WINSLOW 


Division Engineer. Metropolitan District Commission, 
Framingham, Mass, 


N OCTOBER, 1920, a considerable settlement occurred 

in the principal thoroughfare leading from Natick. 
to South Natick, Mass. At first it was supposed to be 
an ordinary settlement, caused by a leaky water main, 
which in this case happened to be a 10-in. cement- 
lined pipe and one likely to cause trouble, especially 
as there was a trolley car track in the street, with a 
fair amount of traffic. 

After being filled in, and a further settlement occur- 
ring within a few days, it was ascertained that the 
settlement had occurred directly over the Badger Hill 
tunnel of the Sudbury Aqueduct, built in 1875. The 
extrados at this point were about 28 ft. from the sur- 
face of the street, and the point of settlement turned 
out to be 50 ft. from the beginning of the tunnel. As 
the water in the aqueduct appeared slightly discolored 
when sampled about 2,000 ft. away, the aqueduct was 
drawn down and entered. It was found that the settle- 
ment was directly over a number of “weepers” placed 
on the side of the aqueduct to prevent undue pressure 
from water from the hill. In all, about 50 cu.yd. of 
material, mainly gravel, were placed in the cavity. No 
further settlement has occurred. 

Apparently the timbering used nearly fifty years ago 
had so decayed as to cause the dropping of the earth 
above, as there was probably a large amount of timber 
at this point. 
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Maintenance Engineering in Large 
Industrial Plants 


Organization and Work af Department for Inspec- 
tion and Upkeep of Buildings, Equipment, 
Yards, Tracks and Roadways 


By SAMUEL E. BIRD 
Manager, Construction Department, Sears, Roebuck & Co., Chicago 


AINTENANCE AND REPAIR of buildings and 

other property at large industrial and manufac- 
turing plants and public institutions is a continuous 
work which involves a great number of varied details 
and must be carried out systematically under expert 
management in order to keep the several structures 
in condition for economic service and for the safety 
and comfort of the employees or occupants. To detect 
and remedy troubles, solve problems, select materials 
and plan and supervise the work is truly within the 
field of the engineer. It is the purpose of this paper 
to show the scope and importance of the maintenance 
department rather than to give a technical discussion 
of the various classes and items of the work. 

As examples of the problems which come to the 
engineer of plant maintenance the following may be 
mentioned: (1) The best materials for tuck-pointing 
settlement cracks in walls and at window joints, as 
well as the best time of the year and conditions for 
this work; (2) preventing dry rot; (3) preventing steel 
corrosion; (4) the installation of various kinds of ex- 
pansion joints to take care of settlement, expansion 
and contraction, this applying especially in connection 
with concrete work and roads; (5) methods of water- 
proofing skylights, parapets and fire-walls; (6) the 
preparation of report forms covering building and 
machinery maintenance, the latter including elevators 
and motor trucks. 

In large industrial plants and public institutions it 
is customary to have building superintendents or con- 
struction departments. Even in smaller plants, some- 
one is detailed to look after the maintenance of 
buildings and to take care of repairs and replacements. 
Where a department has charge of building (archi- 
tectural) as well as machinery (mechanical) main- 
tenance, it should have as its head a man with training 
in architectural construction as well as with some 
knowledge of mechanical construction. A college edu- 
cation along mechanical or architectural engineering 
lines is a great help, as the theoretical knowledge 
enables the practical side of the work to be more easily 
grasped. On the other hand, some of the best con- 
struction maintenance men have been educated in the 
building field. 

Much useful information may be gained from the 
study of catalogs, pamphlets and other literature sent 
out by manufacturers of equipment and building mate- 
rials, but the maintenance engineer must be able to 
analyze and make proper selection. Any practical 
experience obtained from handling building operations 
in the field will prove valuable to a man taking charge 
of the maintenance of either large or small plants. 


Building Inspection— Maintenance should include 
building inspections at regular intervals, with the 
findings tabulated and recorded on uniform blanks hav- 
ing divisions covering all parts of the structures; such 
as roofs, skylights, floors, columns, windows, stairs, 
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foundations and outside walls. These blank: 
have suitable file headings and should be kep: 
filing cabinet, so that when repairs are made th: 
may be checked from the inspection records. 
form of inspection blank will be determined |. 
by the type of building, whether of fireproof, 
fireproof, steel, concrete, heavy mill construct 
ordinary lumber construction. 

In large cities such buildings are also subjec 
an annual inspection by the city, usually unde, 
building department and subject to the building 
missioner’s approval. Among many other item: 
city inspection takes particular note of sanitati 
light, fire and floor load conditions. 

When new buildings or alterations or additions 
under consideration the maintenance engineer has an 
opportunity to point out the type of construction most 
suitable for the purpose. He should have in mind the 
maintenance required for the various types, considering 
also the overhead, first cost and annual depreciation, 
If the operation to be carried on in the building js 
one demanding constant changes, especially in floor 
construction (as in the case of rearrangement of 
machinery of various types) this item should be given 
close attention. For both existing and new buildings 
the maintenance engineer must study their preserva- 
tion, whether they are of concrete, wood or steel con- 
struction or a combination of the three. 


Floors—The market is full of preparations for hard- 
ening cement floors and making them dustless. The 
maintenance engineer should analyze and study these; 
he must try them out and find the best adapted for 
his particular needs. Keeping concrete floors well sur- 
faced is another problem. Where the traffic is light 
a good application of cement paint will overcome ordi- 
nary difficulties and prevent wear as well as dust. 
Where such floors are subject to heavy traffic, it may 
be necessary to give them a hardening or wax treat- 
ment, or if the traffic is too heavy for these treatments 


‘the difficulty of excessive wear may have to be overcome 


by the installation of an asphalt mastic aisle or other 
space where the wear is greatest. 

In the cleaning of floors, care must be taken that 
no solutions containing a large amount of lye or other 
injurious materials are used. A good soap will usually 
serve for cement floors, but if this is not effective a 
proper solution must. be devised for removing the dirt 
without injury to the floor. The patching of worn 
cement floors has been a difficult task and an interest- 
ing one, in which good results have been obtained by 
the use of special compositions made for the purpose. 

Roofs and Skylights—There are many different kinds 
of roofing available. Asphalt, tar and gravel, built-up, 
slate, galvanized iron, tin, copper, zinc, etc. Each must 
be considered in regard to contraction and expansion, 
the conditions to which it is to be subjected and the 
probable charges for maintenance. Skylights are an 
important consideration. They are of various designs: 
flat, sawtooth, hipped, etc.; many with stationary as 
well as movable portions. Some skylights are of enor- 
mous size, running over 500 ft. in length and 100 ft. 
in width. These must be equipped with expansion 
joints, proper condensation gutters, conductors, etc., 
if a large amount of maintenance is to be overcome. 
The design must be selected also with due regard to 
the requirements for light, ventilation and heating. 
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One of the greatest problems is in keeping the sky- 
lights waterproof, since their leaking is one source of 
vreat damage to property in course of manufacture or 
in storage. Regular inspections of the expansion joint 
sections, calking the glass with elastic roofing cement 
under the cap sheets, and keeping the condensation 
gutters and drain gutters clean and well painted will 
overcome most of the trouble. Much of the difficulty 
with metal gutters at the base of skylights has been 
overcome by covering the metal with an elastic coating 
applied on a suitable membrane, such as burlap. This 
coating allows for the expansion of the gutters but 
also holds any seam tight which may be strained under 
expansion or contraction. 

Paint and Preservatives—For preservation of build- 
ing surfaces, paint when rightly applied is one of the 
best materials. When wrongly applied it may result 
in loss of time, money and energy. In this day of 
substitutions, some of which are very good and some 
not so good, it is advisable to study and analyze the 
various materials offered before applying them. For 
wood preservatives much information is obtainable 
from current literature and the catalogs of various 
marketed materials. The application of varnish and 
other wall decorative coatings is a: ‘tem in main- 
tenance of office sections, taking -onsideration 
conditions of dust and smoke befo:e «dopting the 
various coatings. All such work should >. done under 
careful specifications. 

Timber Columns—In large buildings of mill construc- 
tion, a problem of maintenance as well as a hazard 
exists in taking care of badly checked or warped 
wooden columns. In some older buildings such columns 
have had bolts put through them, but the bolt holes 
weaken the columns and in many instances under the 
writer’s notice they have aided rather than prevented 
the checking. A mueh better method is to reinforce 
the columns by means of strong steel bands having a 
snug fit. Before the bands are applied, the cracked 
portion of the column should be pulled together with a 
clamping device. Woecd screws with countersunk heads 
hold the bands in place in case of shrinkage of the 
timber. This construction avoids the objectionable fea- 
ture of projecting bolts or screws. 


Railway and Trucking Facilities—In enlargement or 
revision of plants the maintenance engineer must con- 
sider the convenient handling of materials and their 
delivery and shipment by rail or truck. This must pro- 
vide for future expansion and will include the arrange- 
ment of tracks, driveways and platforms and the 
provision of cranes or other handling devices. At large 
plants he may have charge not only of buildings and 
machinery equipment, but of grounds and exterior 
parts of the property, such as roads, sidewalks, rail- 
road tracks and switch tracks. He must be familiar 


with paving materials and be able to select good con- - 


tractors and obtain proper bids for construction. In 
selecting the material, whether asphalt, brick, macadam 
or concrete, he must keep in mind the initial cost and 
the maintenance charge. Railroad maintenance in 
large yards is a task in itself. 

Platforms and runways afford many problems. In 
small plants these structures are floored usually with 
plank. If exposed to the weather this planking should 
be laid with open spaces to afford ventilation. Where 
the traffic on the platforms is very heavy and where 
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they are not exposed to the weather, wood blecks hav 
been used to advantage. But with wood flooring ex- 
posed to the weather and having steel plates fastened 
to the blocks to facilitate trucking or reduce wear. 
there has been extended dry rot, resulting in heav: 
maintenance expense. <A _ better flooring for such 
exposed platforms carrying heavy traffic would be 
asphaltic mastic of such composition as to meet the local! 
conditions of weather and loads. Copper flashing wii! 
eliminate the chance of leakage due to shrinkage where 
this asphalt coating comes in contact with buildings. 

Mechanical Handling of Materials—Machinery and 
appliances for the conveying, hoisting and handling of 
material may come under the supervision of the main- 
tenance engineer. This equipment may include eleva- 
tors, chain or belt conveyors, chain hoists, and inclined 
or spiral chutes. The maintenance item is greatly 
reduced if this equipment is made of standardized parts 
of simple design and if the manufacturer is easily 
accessible for repairs. In connection with material 
handling, the plant layout must be considered from the 
standpoint of continuous handling of raw materials to 
the finished stock, as well as the handling of materials 
received or shipped by railway, highway or waterway. 
Where large numbers of motor trucks are operated 
there must be a system of reports and records of serv- 
ice, mileage and maintenance and repair work. 

Maintenance of elevators, machinery equipment and 
motor trucks should be handled as carefully and sys- 
tematically as that of the buildings. The maintenance 
department usually has charge of the design of ma- 
chinery guards, and in the last few years no movement 
has progressed faster than the safety idea. Closely 
allied to this is the work in regard to sanitation, com- 
fort facilities, lighting and ventilation. 


Plant Fixtures—Another branch of work taken care 
of by most maintenance and construction departments 
is the provision of merchandise fixtures, such as racks 
and bins. These may be of steel or wood, permanent 
or temporary, and stationary or collapsible. They must 
accommodate the merchandise conveniently without loss 
of space or undue overloading. 

Insurance—Building insurance is sometimes carried 
and kept record of by the building department, which 
thus tries to keep the buildings and plant in such 
shape as to obtain the lowest possible insurance rates. 
Many concerns carry special kinds of insurance such 
as that on plate glass. In plants where fire preven- 
tion work is not handled by a special department it 
affords another activity for the maintenance engineer. 
Much information as to this line of work may be 
obtained from the local fire insurance companies, city 
fire departments or board of underwriters. 

The elimination of waste must not be overlooked. By 
proper management much material from alterations and 
additions can be utilized, but to secure its best use 
there must be a systematic record covering such mate- 
rial, and sorting and storing facilities must be provided. 

Care of Leased Buildings—Many plants find it neces- 
sary to rent additional buildings for storage space. 
The maintenance engineer should be consulted before 
the leases are closed, as the maintenance of rented 
buildings becomes a very expensive item where the 
tenant maintains the building during the life of the 
lease. An inspection of the premises should also be 
made at the time the lease is made, this inspection 
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being covered by written reports showing the exact 
conditions or being written into the lease so that no 
misunderstanding will arise at a later date relative to 
these maintenance items. 

Contract and Force Account Work—In a department 
having charge of maintenance there should be a divi- 
sion to handle estimates, bids or proposals, as well as 
the letting of contracts. For ‘eeping records this 
division should have filing equipment of the inclosed 
drawer type, with indexes and tickler system. Provi- 
sion should be made for the filing of orders under 
construction, as well as for files for all completed orders 
carrying with them guarantees or important data. 

Contracts carrying guarantees, as in the case of roof- 
ing, should be kept in the file until after the guarantee 
expires, the date of expiration being kept in a tickler. 
The contract should be filed also under the contractor’s 
name, so. that proper inspections and examinations can 
be made before the guarantee expires. Where it is 
hard to obtain outside labor for repairs and alterations 
a special department may be organized embracing the 
various trades, such as carpenters, painters, machinists, 
millwrights and sheet metal workers. It is customary 
for the construction department to hire these men, 
directly or through the employment department. 

A drafting department is essential in connection with 
maintenance work. In most establishments this need 
not be large, but it should have the proper organiza- 
tion to produce results without loss of time or waste of 
energy. There should be equipment for filing drawings 
and. making blueprints. In this department should be 
kept records of the various sewer, water, gas and 
other piping and conduit systems. A catalog file should 


be included in the office equipment, for which a sec- 
tional bookcase will be convenient. For this department 
the judgment of the engineer is needed in selecting 
the draftsmen and managing the work. 


Column Strength of Single Angles 


Tests of 170 Struts at Bureau of Standards—-End 
Fixation Factors Ranged From 1.1 to 1.9 
for Various Connections 


MPRESSION tests of single-angle steel struts 
made in 1917 by the Bureau of Standards’ but not 
reported until now (Technologic Paper 218) give new 
data on the strength of columns over an exceptionally 
wide range of slenderness—from length-ratio 50 to 350. 
The series included 170 separate angles, of sizes rang- 
ing from 1}x1}x4 in. to 6x6x#? in., with over-all 
lengths ranging up to 23 ft. 34 in. No effect of size of 
angle on column strength per square inch is noted in the 
report, but the tabulated results show a rather large 
range at all length-ratios, apparently due to variations 
in the grade of the steel. Thus, in one series of tests 
(Fig. 1) the range of maximum load for columns of 
length 100 was from 36,800 lb. per square inch for a 
3x38x %-in. angle to 27,900 lb. per square inch for a 
6x 6x }-in. angle, although mill test reports gave prac- 
tically identical properties for the two heats from which 
these angles were rolled. 
Plots of the test results are shown in Figs. 1 and 2. 
Fig. 1 gives the individual test results for a series 
in which both legs of the angle were attached to end 
fittings by means of two or more bolts at each end. 
The heavy line is drawn through the average results 
at the several length ratios represented. The dot and 


NEWS-RECORD 


_-—-—- Luler$ Curve 
teessesenees== Harmans » 


100 150 
Slenderness Ratio 


FIG. 1—RESULTS OF ONE SERIES OF SINGLE-ANGLE 
COLUMN TESTS 


Angles 3x 3 x * in. to 6 x 6 x § in., 3 ft. 2 in. to 20 ft 
3 in. long over all; ends connected by two or more bolts in 
each leg. 


dash curve at the right represents the Euler formula 
computed for a “fixation factor” of 1.5. This facto) 
represents the ratio of actual length of strut to the 
length of the equivalent round-end column as estimated 
from the test results. This particular series extended 
only to length-ratio 200. Throughout the range it 
exhibits a variation in strength of 7,000 to 10,000 Ib. 
per square inch, or 28 to 45 per cent of average strength. 

All the 170 tests are brought together in Fig. 2, but 
here only averages are plotted. The upper heavy curve 
represents angles with flat (square) ends, not fastened. 


150 200 
Slenderness Ratio 


. FIG. 2; AVERAGE RESULTS: OF ALL TESTS 


Total number of tests 170; angles 14 x 1} x 4 in. to 
6 x 6 x 3 in., tested in lengths up to 23 ft. 34 in. over all. 
Strength of steel by mill test coupons 58,000 to 65,000 
ultimate, 36,000 to 39,000 yield point (one result 47,000), 
26 to 30 per cent elongation, 50 to 59% reduction of area. 
Upper heavy curve, test with flat ends; next lower curve, 
connection by two or more boits in each leg at each end; 
next pair of curves, connection by two bolts at each end; 
lowest curves, one-bolt connection at each end. 


The next lower curve represents angles attached by 
both legs to end fittings, with two or more bolts in each 
leg at each end. The next pair is for angles connected 
to end fittings by one bolt in each leg or by two bolts 
in one leg, the results differing inappreciably. The two 
lower curves are for angles attached by only one bolt 
at each end; in the tests represented by the left-hand 
curve the ends were “folded,” that is, one leg was flat- 
tened down upon the other and the bolt passed through 
the double thickness. The ‘ixation factors, noted on 
the curves, 1.9 to 1.1, are deduced by the authors of 
the report, A. H. Stang and L. R. Strickenberg, as 
being the proper ones for the several conditions of 
ends tested, according to the agreement of the result 
with theoretical curves for these factors. 
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it is stated that formulas of the Rankine type do 

fit the results, while the Karman formula (rep- 

resented by the various dotted curves in Figs. 1 and 
2 but not quoted) fits well. 

Comparison of the relative strengths of the struts 
and their relative initial eccentricities, which latter 
were inferred from the midpoint deflections at 4/9 of 
the Euler load, are presented in tabular form as a 
study of the effect of initial eccentricity. The authors 
state that in nearly every case the struts with the 
larger eccentricity showed the lower strength. 


Miami Conservancy Work Completed 


Dams and River Improvement Work Are Completed 
and Enterprise Is Being Changed Over 
to a Maintenance Basis 


HE $30,000,000 flood control project of the Miami 
Conservancy District is at the point of completion, 
according to a recent report from Charles H. Paul, 
chief engineer. All five of the dams are in the hands 
of caretakers and are being operated on a maintenance 


As the whole job will soon be on a maintenance basis, 
the organization of the maintenance forces is now pro- 
ceeding rapidly. Caretakers and patrolmen are being 
appointed, for duty at all points where the flood control 
works have been constructed, and a plan for systematic 
inspection and reports is being worked out, with the 
idea of keeping the works up to 100 per cent efficiency 
at all times, ready for a flood whenever one may occur. 

An unusual problem is presented here, in that the 
floods against which these works will be of most benefit 
are not of annual occurrence but may occur only once 
or twice in a lifetime, and it is necessary to keep alive 
and up to the mark a project that may not be called 
upon for maximum service for many years to come. 
The matter of keeping tuned up, under such conditions, 
is much more difficult than where a real test occurs at 
least as often as once a year. 

The accompanying photograph shows the result of 
some of the river improvement work. At Dayton more 
than 2,000,000 cu.yd. of material have been removed 
from the river channel. The safe capacity formeriy 


was about 75,000 sec.-ft. and has been increased to 
120,000 sec.-ft. 


At Hamilton the channel excavation, 





MIAMI RIVER AT HAMILTON AS IMPROVED—ORIGINAL CHANNEL CAPACITY DOUBLED BY REGULATION 


basis. River improvement and levee work at the nine 
cities and towns throughout the valley is either entirely 
completed or nearly so. In fact the only uncompleted 
construction jobs are the channel work at Hamilton, 
which will be entirely finished soon after the first of the 
year; the completion of a highway bridge at Troy, 
which will be open to traffic about Jan. 1; a small 
amount of levee construction at Piqua, which will be 
finished about the same time; and the construction of 
a water-works and electric light plant at Tippecanoe 
City, necessitated by the fact that the present plant 
comes within the limits of one of the retarding basins. 

A large part of the extensive construction plant has 
been released, and is being overhauled and sold. As 
practically all of the work was done by the District’s 
own forces, there is a large amount of plant and equip- 
ment to be disposed of, and this is one of the active 
features of the District’s work at’ present. 


which amounted to about the same quantity, together 
with some raising and strengthening of levees and ex- 
tensive paving of slopes gives a safe channel capacity of 
200,000 sec.-ft. Formerly it was below 100,000 sec.ft. 


Amount of Lumber Used for Boxes 
It is calculated that about 15 per cent of all the lum- 


- ber produced in the United States is consumed in the 


manufacture of wooden boxes, according to the informa- 
tion bureau of the National Lumber Manufacturers’ 
Association. 

More than two-thirds of the low grade product of 
the North Carolina pine region is ordinarily used for 
box purposes. Nearly 50 per cent of loblolly or North 
Carolina pine goes into boxes; 35 per cent of shortleaf 
pine in the same territory; about 8 per cent of longleaf 
pine and a smaller percentage of the other softwoods 
in that region. 
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Heavy Trestlework Required on 
New Logging Railroad 


Line 38} Miles Long in Oregon Used 4,500,000 Ft. 
B.M. in Five Trestles—Cableway Erected 
High Bents in 30-Ft. Sections 


STANDARD-GAGE railroad 384 miles long is now 

being constructed to the northwest of Portland, 
Ore., to tap heavy stands of fir timber that are to be 
cut in the near future. The line was originally begun as 
a private enterprise but construction has recently been 
taken over and is being completed by the Spokane, Port- 
land Seattle R.R. Co. Rails have been laid over 
about 23 miles of the new line and construction is 
progressing rapidly. In addition to the railroad a mill 
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TYPICAL CONSTRUCTION OF FRAMED BENT TRESTLES 


is under construction at Vernonia, which is at milepost 
22 on the new line, designed to cut 250,000 ft. b.m. per 
8-hr. shift. Logs brought out over the new railroad 
will be delivered via the United Railways to a booming 
ground on Willamette Slough near Portland whence 
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delivery to mills of the vicinity can be made by : 

The new railroad begins at Wilkesboro, Or 
terminus of the United Railways, a subsidiary « 
Spokane, Portland and Seattle system, and e:; 
thence 32.6 miles to the Columbia-Clatsop Count, 
This much of the new railroad is to be a co 
carrier operated by a company formed for this pu: 
and known as the Portland, Astoria & Pacific R.R. (o. 
Beyond the county line the Oregon-American Lumber 
Co., which is constructing the mill at Vernonia, jj! 
operate the remaining 6 miles of track as a private log 
ging road. 

The new railroad has a maximum gradient of 23 per 
cent, compensated, a maximum curvature of 12 deg. up 
to the county line and 14 deg. for the 6 miles beyond, 
Eighty-five-pound rails are used throughout. There is 
only one tunnel, which is 1,143 ft. long, but trestles 
and bridges abound. In all there are forty-two stream 
or canyon crossings including thirty-five trestles or 
bridge-approaches aggregating 10,140 ft. in length, five 
bridges of 60-ft. span, five of 72-ft. span and two of 
84-ft. span. All the bridges are Howe framed timber 
trusses. 

The most notable construction feature of the new line 
is the trestlework. Five of the trestles located within 
a track length of about two miles required a total of 
4,500,000 ft. bm. The Brook Canyon trestle, for 
example, has a maximum height of 165 ft. and is 696 
ft. long; another structure nearby, built entirely on a 
12 deg. curve, is 605 ft. long and has a maximum height 
of 133 ft. The Ganzer Canyon trestle, 925 ft. long and 
reaching a height of 155 ft., required 1,100,000 ft. b.m. 
in its construction. 

Timber for these five trestles was delivered to storage 
yards at the site well in advance of track laying opera- 
tions by the use of old logging railroad spur lines which 
were rehabilitated for the purpose. In the case of three 
of these the old spur tracks actually passed through 
sites suitable for timber storage yards. In the other 
two cases short extensions of the old spurs were re- 
quired. From the storage yards, which were all in the 
bottoms of the gorges crossed by the new line, inclined 
cableways delivered timbers to framing platforms at 
one end of the trestle site and at deck level. 

The framing platform consisted of a plank floor large 
enough to accommodate one 30-ft. section when laid out 
flat. The location was selected so that the platform 
would be under both the main cableway spanning the 
gorge and the upper end of the incline cable from the 
timber storage yard. Timbers were handled on the 
platform by a locomotive crane. All boring was done 
with compressed air boring machines served from com- 
pressors on the steam donkey engines used for operat- 
ing the cableways. As each section was finished it was 
immediately removed from the platform to make room 
for the next. With a little care in operating the cable- 
way each section could be delivered to its exact location 
in the trestle. 

The framing platform crew normally consisted of 
twenty-one men. This included. in addition to the men 
actually framing and assembling the sections, all labor 
required to move the timbers from the storage yard in 
the valley below and complete the sections on the. plat- 
form ready for removal by the main cableway. The 
work of this crew, it was found, would just balance the 
work of an erection crew on the trestle consisting of 
seven men. Included in the latter were two main cable- 
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operators and 
“hooker on,” 
ing only four 
n continuously 
employed on the 
estle. These four, 
in addition to fasten- 
ing the sections that 
were delivered at the 
rate of about one 
every hour, placed 
the girders and 
braces and drifted 
or bolted them into 
place as required. 
For this average 
crew of twenty-eight 
men the daily pay- 
roll was $182. When 
placing seven sec- 
tions per eight-hour 
day which was a 
common rate of 
progress, the labor 
cost on timber in 
place was about $8 
per thousand feet 
board measure. On pRAMED SECTION EN ROUTE 
some days a much TO POSITION 
more rapid rate of The dark object near the top of the 
section is a 2 x 12-ft. log used as a 
progress was at- counterweight. 
tained. In the case 
of the trestle located on a 12 deg. curve the main 
cable was provided with two anchorages a_ short 
distance apart on one side of the gorge so the 
arrangement of the cable end, in plan, would take the 
form of the letter “Y.” With this plan and by paying 
out or taking up slack at these anchorages from time 
to time as required, the main cable was shifted so as to 
permit of delivering sections in place on all parts of the 
trestle. The main cable was 1{ in. in diameter. 
The location of the old logging road spurs was found 
convenient only in the case of the five large trestles. For 
bridge and trestlework farther along the line timbers 








GENERAL VIEW OF GANZER CANYON TRESTLE 


This structure has a length of 925 ft., a maximum height of 155 ft. and contains 
1,100,000 ft. b.m. of lumber. 
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went in from the nearest Southern Pacific R.R. siding 
on motor trucks which made the latter part of their 
haul over the graded roadbed. Thus the trestles were 
completed well ahead of the tracklaying crews and de- 
spite the numerous crossings and heavy trestlework 
there were no delays in track construction on this 
account. 

The design of the trestles as well as the initial work 
of construction was under the direction of George Scog- 
gin, chief engineer and F. I. Roth, assistant engineer, 
Portland, Astoria & Pacific R.R. On Nov. 1, 1921, the 
work was taken over by the Spokane, Portland & Seattle 
R.R. Co. and since then has been carried on under the di- 
rection of A. J. Witchel, chief engineer, and G. V. Lint- 
ner, assistant engineer, of that company. Construction of 
all trestles and bridges is being carried out by J. F. 
Clarkson & Co., Portland, subcontractors. The Utah 
Construction Co. holds the general contract. 


Operation of a Drainage Pumping Plant 

ERFORMANCE and operating cost of a drainage 

pumping plant on the Yuma project of the U. S. Re- 
clamation Servi ice as given by D. C. ene office 


PERFORMANCE OF DRAINAGE PUMPING PLANT 


Per Cent 
Cost of Total 
Operation: Labor.... $4,176.74 37.5 
Fuel... 3,143.54 28.2 
Lubricants. .. 811.36 roe 
Repairs to machinery: Labor. . 435.76 3.9 
Materials and supplies 1,360.00 12.2 
Minor equipment, repairs and supplies 864.56 7.8 
Minor: miscellaneous expe nse 16.65 0.1 
Equipment. 330.00 3.0 
Total.. 11,139.61 100.0 
Per acre-foot : ; 0.437 
Per foot acre-foot.... ss 0.044 
Pump Performance 
Average run per day 100-hp., 9.1 hr.; 75-hp., 9.3 br. 
Average lift (both pumps) 9.9 ft 
Water pumped: acre feet 25,520 
Foot acre feet. 253,170 
Fuel oil, per acre foot 1.34 gal 


Per foot acre foot 0. % wal. 


engineer, in the February issue of the Reclamation Rec- 
ord, are summarized in the accompanying table. Two 
screw pumps, a 36-in. and a 30-in., driven by 100-and 
75-hp. oil engines, have capacities of 60 and 30 sec.-ft. 
respectively. Provision is made for two more 36-in. 
units. The lift is variable, 
partly on account of chang- 
ing water level and partly 
because the pumps are pp- 
erated normally only a portion 
of each day, so that water 
accumulates in the forebay. 
In 1921, the plant averaged 
83 hours operation daily, with 
an average lift of 9.25 ft. 
During a 6-weeks’ flood stage 
in the Colorado River, the 
head reached a maximum of 
14.2 ft. and the maximum 
daily operation was 22 hours. 
A chief operator and _ one 
assistant constitute the reg- 
ular force, with a second 
assistant during the high 
water period. This force will 
be sufficient to operate the 
plant when additional units 
are installed. 
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How To Inspect Asphalt Paving Mixtures at the Plan: 


Testing Outfit Required—Inspection, Testing and Storage of Materials—Proportioning the Materi;|s_ 


LANT inspection is ss i 
of asphalt pavement construction and, if 


ligently carried on, is a measure of true economy. 
Given an inspector endowed with common sense, tact 


and a knowledge of the 
struction, the engineer 
may feel assured that the 
component materials and 
the resulting product will 
conform to his specifica- 
tions and that in its uni- 
formity of composition 
the mixture will almost 
certainly be far superior 
to one whose proportion- 
ing is left to the contrac- 
tor’s forces. 

Field Laboratory and 
Equipment—A field lab- 
oratory should be estab- 
lished at the paving plant. 
It may be located in any 
convenient structure 
which is well lighted and 
in which a work bench is 
available. Preferably it 
should contain a window 
commanding a view of the 
mixer platform in order 


Methods of Sampling—Daily Report Blank 


By W. J. EMMONS 


Professor of a hway Engineering, Agricultural and Mechanical 


cllege of Texas, College Station, Tex. 


one of the essential details 
intel- 
operation. 


principles of asphaltic con- 


RULES FOR INSPECTORS 


1. An inspector with a chip on his shoulder 
has a hard time getting what he wants. 

2. Except to the mixing crew, when quick 
action is demanded, give no direct instructions 
to the laborers—make known your desires to the 
foreman. 

3. Do not discuss plant problems and difficul- 
ties while off the job—a twisted version of your 
account may reach the engineer or contractor and 
cause embarrassment. 

4. Do not make unsolicited suggestions re- 
garding the operation of the plant unless it is for 
the good of the pavement mixture. 

5. Make tests upon new materials promptly, 
decide carefully whether they should be accepted 
or rejected, and do not reverse your decision 
without very good reason. 

6. Be fair and consistent in your rulings. 
Remember that the contractor as well as the 
engineer has definite rights under the contract. 


5. To secure data regarding the origin and the 
costs of materials and the cost of 


Piant 


Asphalt—Ordinarily the inspector is required to test 
the asphalt for penetration only, and it is common pric- 


tice to allow an approved 
brand to be used, pro- 
vided the consistency js 
correct, without awaiting 
the results of complete 
tests from the laboratory. 

A penetration test 
should be made upon 
shipments of asphalt as 
soon as the car is steamed 
and upon any which may 
have been left over from 
the previous day’s opera- 
tions. The _ asphaltic 
cement is kept hot by 
means of direct fire or 
steam and is agitated by 
steam or air. High tem- 
peratures (above 325 deg. 
F. for most asphalts) 
and violent agitation both 
tend to reduce the pene- 
tration and may even 
change the characteristics 


that the inspector may be 
in constant touch with 
operations there. The fol- 
lowing apparatus should 
be supplied the inspector : 
1—Penetrometer, field size, with standard needle. 
1—Balance and set of weights, capacity to not less than 100 
grams and sensitive to 0.1 gram, for sand tests. 
1—Balance and set of weights, capacity to 1,000 grams and 
sensitive to 1 gram, for sieve tests upon coarse aggregates. 
1—Set of sand sieves—10-, 40-, 80-, and 7 mesh sizes, 
1—Set of stone screens—j-, }3-, J-, 1-, 13-, 14-in. diameter 
holes or those necessitated by the maximum size of agegre- 
gate to be used. 
2—Armored asphalt thermometers reading to 600° F 
1—Trowel. 
24—Tin cans, approximately 24 in. in diameter by 13 in. in 
depth for penetration tests upon asphalt 
1—Ten-quart bucket for cooling pe -netration specimens, 
1—Small dipper or ladle for sampling asphalt. 
1—Wood paddle for the pat test upon sheet asphalt mixtures, 
l—Set of specifications. 
A supply of stout unglazed paper for the pat test. 
A supply of report forms. 


Duties of Inspector—The duties of the inspector 

should be as follows: 

1. To test materials as received and during use and 
to see that they are not mishandled during 
storage. 

To oversee the combination of materials, includ- 
ing the checking of proportions, accuracy of 
scales, and regulation of temperatures. 

To secure samples of materials and the mixture 
as produced. 

To submit daily reports to the engineer, giving 
full information regarding the operation of the 
plant. 


7. Get your daily reports in daily. 


of the asphalt if carried 
to extremes. 

When a refined asphalt 
and a flux are to be com- 
bined into an asphaltic cement, the inspector must 
determine the combination required to yield the desired 
consistency. This is most easily accomplished by 
preparing three or four mixtures of the refined asphalt 
and flux in widely different proportions and plotting 
a fluxing curve based upon the penetrations derived 
from them, using the number of parts of flux to 10% 
parts refined asphalt as ordinates and the penetrations 
at 77 deg. F., as abscissas. The ordinate of the point 
upon the curve corresponding to the desired penetration 
will give the parts flux to the 100 parts refined asphalt 
which it is necessary to use. 

In order that accurate and consistent results may be 
obtained in the penetration test, the following rules 
should be strictly observed: 

1. Fill the small can with hot asphalt and set aside 
for one-half hour in order that it may cool to 
air temperature. Be sure that the sample is 
free from air bubbles and that no dust from the 
plant can get into it. 

2. Immerse the sample in water at exactly 77 deg. 
F. for one hour. (Sample shculd never be 
rapidly cooled in ice water.) 

3. Perform the test with sample under water held 
accurately at 77 deg. F. 
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Specimens which have stood for more than three 
hours should be carefully reheated to about 325 
deg. F., stirred and recooled under the condi- 
tions given above. 

5. Take particular care that the needle is not allowed 
to rust or the point to become dulled. Stick it 
into a cork when it is not in use. 

6. Wipe the needle with clean cloth between tests; 

never with oily or gasoline-soaked waste. 


a. 


Sand—The sand supply should be watched by the 
inspector with extreme care, for upon its composition 
the success of the pavement largely depends. A gen- 
eral inspection should be made and samples for sieve 
analyses selected from all sand in storage piles as soon 
as the inspector reaches the plant. He should note the 
number of varieties, their individual uniformity and 
whether each is piled separately or is more or less mixed 
with other grades. This latter practice is very bad 
practice and should be guarded against. Subsequent 
shipments should be inspected and tested as soon as re- 
ceived to determine not only their suitability, but also 
whether they may be stored with the present stock or 
are of such different characteristics that they must be 
piled separately. 

Samples must be taken so that they will be truly 
representative of the whole mass. This may best be 
accomplished while the sand is moist, as segregation 
of sizes is then avoided. The mixture of several hand- 
fuls, scraped from the vertical faces of holes dug into 
the pile at a number of points, constitutes a convenient 
method of sampling. The large sample should be taken 
to the laboratory, thoroughly mixed and reduced to the 
proper size for a sieve analysis by the quartering 
method. A 100-gram sample is sufficiently large for a 
sieve analysis, and if the material is dry the test may 
be run immediately. If the sand is moist the sample 
obtained by quartering should be a few grams heavy 
in order that it shall weigh not less than the 100 grams 
after drying. The 10-, 40-, 80- and 200-mesh sieves 
are generally used in making sieve analyses at the 
plant. 

As the sand in most mixtures is a combination of 
two or more sands from the stockpiles, it is well to 
check the uniformity of feeding by frequent samples 
taken from the hot sand storage bin. A small frying 
pan or a wooden box with a short handle makes a 
convenient sampler. The sampler is taken at the time 
a batch is being drawn into the measuring box by 
passing the sampler back and forth through the stream. 
The first material flowing from the bin may not be 
representative and it is, therefore, better to delay 
taking the sample until a few seconds after the gate 
is opened. After cooling, the sample should be quar- 
tered to 100 grams and screened. 

Stone screenings are sampled and tested by the same 
general methods outlined for sands. In the sieve an- 
alysis, however, sieves of larger sizes are used as 
required. To avoid excessive wear upon the fine mesh 
sieves, the sample is divided over the 10-mesh sieve, 
the proportions retained and passing noted, and separate 
analyses run upon each. The ordinary 100-gram sample 
is used for the finer portion, but 500 grams should be 
selected for the coarser. By multiplying the several 
component per cents constituting each sieve analysis by 
the respective per cents which the fine and coarse ma- 
terials bear to the original sample of screenings, the 
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sieve analyses of the parts finer and coarser than the 
10-inch mesh sieve are proportionately reduced to per 
cent of the original sample. 

Crushed Stone and Gravel—These materials, as they 
appear in the storage piles and shipments, should be 
inspected for freedom from weathered, or disintegrated 
particles and coatings of dirt. 

It is difficult to sample large masses of coarse aggre- 
gate, especially if the sizes composing it are somewhat 
segregated. The best method is to go over the pile 
carefully, noting the presence or lack of uniformity, and 
take shovelsful from several locations in such a manner 
as to represent the composition of the whole as closely 
as possible. The sample so selected may weigh 40 
or 50 lb. and should be collected in a large box or clean 
sack. After the sample is quartered down to 4,000 or 
5,000 grams, a sieve analysis may be run by ordinary 
methods. 

Grades of coarse aggregates, differentiated upon the 
basis of nature or test characteristics should be stored 
in separate stockpiles. The unloading of dirty or other- 
wise unsuitable aggregates should not be permitted. 

Dust—The one test which the inspector is usually 
required to make upon material used as filler is that 
for fineness, or per cent passing the 200-mesh sieve. 

The dust may be received at the plant either in bulk 
or in sacks. In the former case it is only necessary 
for the inspector to collect small quantities from a 
number of different places in the mass to secure his 
sample. In the latter case small quantities should be 
taken from a dozen or more sagks. Once the sample 
is obtained, it should be quartered down to 50 grams 
and shaken over the 200-mesh sieve until virtually no 
dust falls upon a clean sheet of paper placed under 
it. The residue retained by the sieve is then weighed 
and the per cent passing computed. 

Dust which becomes damp or wet during storage 
forms into lumps which do not break down in the 
process of mixing and such material is unsuitable for 
use as filler. 


Proportioning Cold Aggregates—The uniformity of 
all asphaltic paving mixtures depends to a greater or 
lesser extent upon the care and accuracy with which 
the cold aggregates are fed into the plant. Clearly 
defined piles of the several materials should be located 
at the foot of the cold aggregate elevator with one 
or two laborers assigned to feed them systematically in 
simple proportions. 

Sometimes the contractor sinks a box around the foot 
of the cold aggregate elevator, dumps into it alternate 
wheelbarrowsful of the several materials and assigns 
a single man, armed with a hoe, to the task of main- 
taining the feed. Such a practice seldom results in 
uniform aggregate at the mixer, since the materials 
are very likely to become segregated. The only condi- 
tions under which such proportioning should be per- 
mitted are those in which each batch is fed into the 
plant and delivered to the mixer as a unit, and in such 
cases the barrows should always be accurately filled to 
a level of known volvme. ‘ 

Proportioning the Hot Aggregates—From the dryer 
the heated aggregates are elevated to screens which 
separate the materials and deflect them into the stone 
and sand bins over the mixing platform. Segregation 
of sizes in these bins is one of the difficulties in the 
path of uniform proportioning and constitutes the 
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strongest objection to the use of a single storage bin 
when such stone and sand mixtures are being prepared. 
Holes in the partition between two adjacent bins or in 
the screens will result in a mixture of two classes of 
aggregate and entirely upset the scheme of proportion- 
ing. The same thing may occur in some plants from 
the too rapid feeding of any one cold material, the 
result being that it finally fills its bin and overflows 
into the next. The composition of aggregate showing 


CITY OF BRYAN, 
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a permanent and clearly recognizable mark. A «., 
mark must be made showing the height reached 
combined aggregates after the stone has been 
on the sand. The box-man must be required alw: 
draw the sand first and to level each material eve; 
its mark by means of a short hoe. 

The greatest care should be taken to insure th. 
curacy of the scales. Before work starts the insp 
should check them by means of test weights or 


TEXAS 


10th Daily Report of Asphalt Plant Inspection 


College 
Type of Const 


Street Are 


Mod. Topeka 
Municipal Paving Co 


2-in 


Contractor: 


Materials Origin or Brand 


puaatialinesiiaiiiimes sane 
Refined asphalt 
Flux 

Asphaltic cement 
Sand (fine) 

Sand (coarse) 


Meraco 
Brazos Sand Co 
Brazos Sand Co. 


Southern Lime Co. 
Colorado Cr. Stone Co. 


Dust (filler) 
Screenings 
Crushed stone 
Gravel 


Total 


| 
DAY'S PRODUCTION 
No of No of 


|Batches Loads 


- Hours in | ~ Sq Yds. -| 
Oper'n Laid 


Construction 


Modified Topeka ; 240 30 8 580 


SAMPLES TO LABORATORY 


ro a 
Material | Origin Rep’t'd Serial No 


day's run & 
day's run 


Modified Topeka Daily plant sample spout 


‘ephalt (Pen.) 


MATERIALS 


Material 

Sample from 

Per cent passing 200-mesh sieve 
Per cent passing 80-mesh sieve 
Per cent passing 40-mesh sieve 
Per cent passing 10-mesh sieve 
Per cent passing 4-mesh sieve 
Per cent passing 2-mesh sieve 
Per cent passing }-inch screen 
Per cent passing |-inch screen 
Per cent passing |}-inch screen 
Per cent passing |‘-inch screen 
Per cent retained |!-inch screen 


otal 


Coal (tons) 


Location of Plant: S. P. Siding 
Foundation: 6-in. Concrete 
Type of Plant: Peerless 


MATERIALS AND PROPORTIONS IN PAVEMENT 


Weather: Fair 


Total | 
Used 
—| (Tons) 


Batch Weights 
(Lbs) Per Cent 


Proportions 
f Feed Stock t 
(Tons) {| ‘1 








| 
| 600 | 60.00 


PLANT OPERATING COSTS 


| Am’t. | 
Used | Cost 


Material Origin 


Fuel oil (gal.). 


Lub. oil (gal.)...... : | 


| Foremen 

~—| Engineers. .... 
Skilled labor. 
Unskilled labor 

Trucks 


TESTED 


Sand | 
Bin 


at 
-4 
§2 

9 


100.0 


, 
0.5 


| 
| Rate of 


Pay 


Total 
Hours 


Hours 


10 
10 
10 
10 
10 


10 
10 
20 


AT PLANT 


| | Penetrations 
Sand | Sand psteenaieil 
Car Car 
6.8 0.3 
12.0 50.0 6.7 
46.8 ‘ 39.2 49.0 
37.2 os 4.0 40.0 


2 0 4.0 


Sand 
Bin 
3.0 
26.0 


Sand 
Bin 
2.0 


Sand 
Bi n 
; 2.8 


| 
| 26.6 
' 


Scr'gs —~ 
Car Test 
“Oo v7 
0 

x 40.0 | 
30.6 
1.0} 


| 
| 


by 


100.0 


100.0 | 100.0 100.0 | 100.0 | 


Remarks:— Plant shut down 2 hrs. for repairs on elevator. Low 80-mesh at 1 P.M. due to poor feeding by new laboror 


J. W. Brown, Inspector. 





contamination with others should never be guessed at 
as a basis for the addition of bitumen, but the bins 
should be emptied and the trouble corrected before 
mixing is resumed. 

The measurement of aggregates by volume is some- 
times attempted, and, while not as easily controlled as 
measurements by weight, uniform results may be ob- 
tained provided the box-man can be impressed with the 
necessity for accuracy. The asphalt is always measured 
by weight and the volume of aggregates must be deter- 
mined which will correspond to their proportions by 
weight in the mixture. The point to which this volume 
of sand fills the measuring box must be indicated by 


large rocks or sacks of cement previously weighed upon 
scales which may be found in express depots or else- 
where. After mixing begins whole loads should, if 
possible, be frequently weighed upon platform scales 
and checked back against the batch weights at the 
plant. Care should be taken that aggregate does not 
wedge under the free platform upon which the meas- 
uring box is mounted and al! parts of the weighing 
apparatus should be cleaned daily. If the scales’ get 
out of order, mixing should be immediately suspended 
until repairs are made. 

Unless the box-man is experienced and cool headed 
he will many times overrun his weights. This may 
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.sily be a serious situation and he must be trained 

, work carefully. Sand requires approximately four 
-mes as much bitumen as does an equal weight of stone, 
.nd thus, if the routine amount of asphalt be added to 

» unbalanced aggregate, the mixture will be rich or 
lean, depending upon whether the stone or the sand 
is in excess, ee 

Asphalt—The volume of a given weight of asphalt 
varies greatly with changes in its temperature and 
onsequently this material is always proportioned by 
weight. 

The asphalt bucket is suspended from a set of scales 
and these should be checked for accuracy as was sug- 
gested previously for those supporting the aggregate 
measuring box. The weights, both compensating for 
the tare weight of the bucket and representing the 
contents of the bucket, should be fitted with set-screws 
which will prevent them from being disturbed by the 
vibration of the plant or accidental blows. 

The attention of the inspector should be given more 
or less constantly to the proportioning of the asphalt 
and particularly at certain critical periods. In the 
morning the bucket is clean and cold and retains a con- 
siderable proportion of the first batches as a coating 
on the bottom and sides. Succeeding batches continue 
to build up this layer until the bucket becomes thor- 
oughly heated, when the adhering asphalt is gradually 
released. Finally an almost constant quantity is re- 
tained by the bucket for such period of time as the 
plant remains in continuous operation. It is clear, 
therefore, that in order to avoid a deficiency of bitumen 
in the first few batches and an excess in succeeding 
ones, the tare weight of the bucket must be almost 
constantly watched and the counter-balancing weight 
frequently adjusted. 

Filler—Dust may be weighed with the other aggre- 
gate but is more likely to be blown away by the wind, 
especially if the mixing platform is not enclosed. Or- 
dinarily, the weight of dust which one or more ordinary 
water buckets will hold is determined and the proper 
number of bucketsful added to each batch. As it is 
easy for the laborer only to partially fill the buckets 
or to forget exactly how many are required, the in- 
spector should watch this detail carefully. : 


Regulation of Temperatures—Mixtures reaching the 
street should be hot enough to rake properly but not 
hot enough to permit the segregation of materials in 
this process or to injure the asphalt. Under ordinary 
summer temperatures. outside limits for asphaltic con- 
cretes and sheet asphalt should be 225 deg. F. to 
350 deg. F. 

Of almost equal importance with the proper degree 
of temperature is the uniformity with which it is 
maintained. All asphalts suffer a decrease in penetra- 
tion when heated, and the higher the temperature the 
greater will be the extent to which they will harden. 
Also hot mixtures compress to a greater degree than 
do cold ones. Thus extreme variations in temperature 
at the plant may seriously affect the serviceability of 
the pavement. 

Constant attention must be given the rate of feeding 
cold aggregates and the fires under the dryer if uni- 
form temperatures are to be maintained. When the 
plant starts in the morning, materials are fed in slowly, 
but nevertheless the first aggregate through the cold 
elevator, bins and measuring box may reach the mixer 
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at too low a temperature to be properly mixed. By 
pushing the fires and feeding slowly, aggregate will 
soon come through at satisfactory temperatures and as 
soon as it does the rate of feeding should be increased. 
Otherwise the temperatures may swing to the other 
extreme and necessitate another delay until they can 
be lowered. 

A method of reducing temperatures which are too 
high, is to increase the rate of feeding cold and damp 
aggregates and at the same time open the door of one 
or more of the fire boxes. Aggregate which is coming 
through at too high a temperature may, in some types 
of plants, be cooled by throwing cold sand into the 
heated aggregate as it falls out of the dryer. 

Whenever it appears that aggregate is being received 
at improper temperatures, it should be held in the 
measuring box and tested despite the eagerness of the 
mixer crew to rush it through. Let the thermometer 
remain in the material until it ceases to rise. Remem- 
ber that it is easier and less expensive to reject aggre- 
gates before rather than after the bitumen and dust 
have been added. In the former case they may be 
hauled back to the storage piles and used again later; 
in the latter case the batch is a total loss. It should 
seldom be necessary to reject a completed batch due 
to improper temperatures, although occasion to do so 
frequently arises due to blunders in proportioning on 
the part of the mixing crew. 


Mixer and Conditions of Mixing—The mixer must be 
in good shape, all blades must be present, and, while 
long enough to prevent masses of partially mixed as- 
phalt and aggregate from adhering to the sides of the 
mixer box, should not be long enough to wedge coarse 
particles. The blades should be so spaced and placed 
that the mixture is worked from both ends toward the 
center and the speed of rotation should be sufficient to 
churn the mass vigorously. 

The aggregate, after being run into the mixer, should 
be turned for a few seconds in order to permit a uniform 
distribution of the filler before the asphalt is added. 
The asphaltic cement should be poured in slowly and 
uniformly over the full length of the mixer. The time 
of mixing should be extended somewhat beyond the 
instant at which the mixture appears uniformly black. 
At proper temperatures one minute for sheet asphalt 
and three-quarters of a minute for coarse graded mix- 
tures is sufficient. 

Asphaltic pavements should not be laid during a rain 
or on a wet base. As soon as rain starts to fall the 
inspector should direct that plant operations be stopped. 
If the precipitation is very light he may. allow the last 
truck to proceed to the street and leave its disposition 
to the inspector there. Following light summer showers 
it is frequently possible to proceed with the work, but 
the inspector should await advices from the street be- 
fore permitting the resumption of operations. 

Samples of Materials and Mizxtures—Samples of all 
new materials not conforming to those approved be- 
fore the work is started should be sent to the engineer 
or laboratory, even though the inspector regards them 
as suitable and permits their use. Samples of aggre- 
gates should be taken by the methods outlined earlier 
in this article. 

For proper control daily tests should be made upon 
the mixture for bitumen content and sieve analysis 
of the aggregate. The plant inspector should gradually 
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collect a sample for this purpose by taking a trowelful 
from each of a large number of batches during the day. 
It may be heated, mixéd and quartered to the proper 
size at the end of the day’s work. The proper sizes 
of samples for the several materials are as follows: 
Sand, lb. ee re : 
iin 

asphalt wearing surface mixture, |b. 
a opeka surface mixture, lb. 
Binder or coarse ed asphaltic concrete, Ib. d 

All samples should be numbered serially and further 
identified by reference to them in the inspector’s report. 

Inspector’s Reports—The engineer must be kept fully 
informed regarding the progress of the work and con- 
ditions at the plant. The inspector is furnished with 
report forms for this purpose and it is very necessary 
that they be submitted daily. The reports should be 
numbered in series beginning with the day the inspec- 
tor reaches the plant and continued (Sundays excluded) 
until the work is completed. Every detail of the plant 
operation and inspector’s activities should be included. 
A specimen report is shown here, illustrating a day’s 
operation upon a modified Topeka mixture. 

Keeping Costs—Cost data are necessary in order to 
formulate accurate estimates and the inspector should 
collect detailed information concerning them. If pos- 
sible, the costs of materials, bills of lading showing 
weights of materials, and the wages paid to labor should 
be obtained from the contractor. The quantities of 
fuel and lubricants used may be obtained from ap- 
proximate weekly consumption. 


New Outfall Sewer and Sewage-Works 
Progress at Los Angeles 


PROGRESS report on the outfall sewer and sew- 

age works project of Los Angeles, Calif., for which 
$12,000,000 of bonds were voted on Aug. 29, shows that 
on Dec. 4 there had been built or put under contract 
3.68 of the 7.41 miles of emergency relief sewer, that 
plans had been made or were well under way for the 
remainder of this sewer; plans were being made for a 
3-m.g.d. emergency sewage-works near Culver City, 
consisting of storage reservoirs, pumping plant, Imhoff 
tanks and sludge beds, sprinkling filters and secondary 
tanks, these works to be enlarged as the flow in the re- 
lief sewer increases; plans were being made for a 
new ocean outlet at Hyperion, at the end of the existing 
trunk sewer, the new outfall to be of 60-in. cast iron 
and to extend about a mile into the ocean, to a water 
depth of some 54 ft. below mean sea level. 

The emergency relief sewer from the present ocean 
outlet to the emergency sewage-works on Ballona Creek 
is designed for a capacity of 40 sec.-ft., to accommodate 
the excess dry-weather sewage flow of the next three 
years. For the upper 2.15 miles of this relief sewer, 
now built or under construction, there is being used 
44-in. riveted steel pipe formerly used on the construc- 
tion of the Los Angeles Aqueduct. For the remaining 
5.26 miles of this sewer a contract was awarded on 
Nov. 29, specifying Ferguson’s segmental block for 1.58 
miles, and for the remaining 3.68 miles there is under 
consideration the same material with wood-stave pipe 
as an alternative for the upper end and for the lower 
end reinforced-concrete pipe lined with vitrified clay 
blocks, with wood-stave pipe as an alternative. 

The construction work at Hyperion will be divided 


into three contracts: (1) The ocean outle: 
mentioned; (2) about 700,000 cu.yd. of grading 
sewage-works; (3) the sewage-works proper 
dates for letting these three contracts have yo 
fixed, but it is expected that the lettings will tak 
and the sewage-works and the ocean outfall be ; 
use before the new outfall to the ocean is put 
construction. 

John A. Griffin is city engineer and W. T. Kno. 
engineer of sewers at Los Angeles. 


Operator’s Viewpoint of Canal and 
Structure Design 


Irrigation System Efficiency and Maintenance 
Depends on Proper Layout—Experience 
on Valier Project Given 


By GEORGE EBNER 
Operation Engineer, The Valier-Montana Land and Water (\ 


Valier, Mont. 

ITH the increasing importance of problems relat- 

ing to irrigation operation and maintenance and 
the greater study being given them a review of many 
practices which have been shown advantageous are of 
value when new construction is planned or replacement 
or remodeling is necessary. Observations are given on 
the location of structures, silt problem, design to pre- 
vent or minimize slides, methods of handling weeds, 
alkali and preferences as to chutes, pipes or drops. 

The main canal should be free from check gates which 
create orifice conditions and under no circumstances 
should two sets of orifice gates, without overflow, be 
used in a diversion structure. If it is necessary, and 
it often is, to check water into a lateral some flash- 
board arrangement is preferable, since it is impossible 
to check with gates under the varying flow of a main 
canal. A combination of gate and flashboard control is 
oftentimes an advantage. Generally a weir action con- 
trol will cause less surge and wash downstream and 
result in less maintenance expense. 

Unless exceptional conditions exist no lateral or serv- 
ice turnout should ever be placed above the main canal 
grade. Excessive checking is necessary and good service 
is not possible. Whenever the turnout or intake can 
be placed below canal grade the check can be eliminated. 

In diversion structures where silt laden streams are 
encountered the surface water is taken into the canal; 
in other cases silt traps and wasteways are used to 
wash out the sand during flood seasons. However with 
many mountain streams the entire flow even in flood 
season is taken. When the creek has a fall of 10: ft. 
per mile and the canal 8 ft. it can be seen that all 
the silt load will be thrown into the canal. By raising 
the diversion weir and canal intake a backwater pond 
upstream will pe formed where the creek can unload. 
This plan was used on the Birch Creek headworks, de- 
signed by C. E. Atwood, chief engineer of the Valier 
Project, and after four years’ use no appreciable silt 
has reached the headgates or has entered the canal. 

On side hill location where the bank has a tendency 
to slide, it is believed that a wide, shallow canal section 
is better than one deeper and narrower. The bank pres- 
sure is less and there is less head to cause seepage. 
Often this situation can be benefited by a parallel drain 
at the toe of the bank with sufficient outlets. Bond 
ditching under the embankment and rolling the {i!! 
material are of direct benefit. A preliminary invest! 
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tion may disclose a tendency to slide and make a 

ned section or bench fluming advisable. Pumping 
ants could have been built in some cases where dis- 
tribution begins at no greater construction cost than 
that of the gravity canal and the pumping cost would 
not exceed the gravity section maintenance charge. 

No canal should be permitted to cut and carry silt. 
With excessive silting portions of the canal may lose 
area so that to permit cleaning service must be inter- 
rupted every season. In maintenance work the con- 
truction of grade controls and drops will be found 
more economical than never ending silt cleaning. Too 
much importance cannot be attached to this point. 
The writer has in mind two canals of 400 and 500 sec.ft. 
capacity, slope of 0.004 and 18 and 20 miles length which 
after ten years are carrying their rated capacity with- 
out any silt cleaning at all. 

Because of the growth of grass and weeds it is good 
practice to make small ditches of excess capacity. Clean- 
ing is deferred and the yardage per station is light. 
Where moss grows an excess cross-section is needed in 
all canals to insure good delivery service. 

Structures have been built which meet all hydraulic 
requirements but easily become clogged with weeds and 
thistles. This is true of baffles and of small openings 
below curtain walls. With a combined turnout and 
check the turnout is more likely to clog than it would 
were the check a short distance downstream. Of vari- 
ous measuring devices, weirs and Venturi flumes offer 
less obstruction than orifices. 

Where alkali is present it is imperative that attention 
be given design, drainage and kind of material for 


‘initial or replacement structures. The cement gun is 


found profitable for repair work. 

Wherever topography will permit their use open 
concrete chutes have been found more economical than 
pipe lines or a series of drops. It is axiomatic that all 
chutes should have transition intakes, computed cross- 
sections and be tile drained. Those built by the U. S. 
Reclamation Service are models in every respect. Metal 
chutes carrying silt-laden water are found to wear 
excessively under the high velocities created. The cost 
of a properly designed chute outlet is but slightly 





WEIR TYPE OF INTAKE SHOWING LITTLE DISTURBANCE 


greater than for the outlet of a single drop. Special 
attention is being given the hydraulic-jump type of 
outlet at the present time. In the design of all intakes 
to chutes, flumes and drops, care should be taken to 
maintain upstream in the canal the proper water depth 
and slope. 

Remodeling a structure may increase its capacity or 
lower maintenance cost. On replacement structures 
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TURMOIL WITH ORIFICE GATES PASSING 250 SEC.-FT. 
Disturbance so great sand bag revetment necessary to 
prevent erosion. 


whenever the annual interest charge for new construc- 
tion plus its annual maintenance is less than the present 
yearly maintenance, relocations or additional construc- 
tion should be considered. For proper service and econ- 
omy, the maintenance work should be kept up to require- 
ments for no irrigation district can afford poor or 
frequently interrupted service. 





The Proper Term for Water-Works Bonds 


By CHARLES W. SHERMAN 
Of Metcalf & Eddy, Consulting Engineers, Boston, Mass. 

Conclusions of a paper read before the New England Water 
Works Association, Dec, 12. 

1. The average life for a “typical” water-works plant in 
this country is about 50 years. It will rarely be less than 
this in individual cases, and may be as much as 60 years 
or more for some works. 

2. Complete records of depreciation, including abandoned 
structures, of a number of water-works plants of consider- 
able age show that the total accrued depreciation of the 
physical plant of such works is about 20 per cent of the 
cost. Departures from this mean are not great. Records 
of depreciation suffered by the plant still in service, modified 
by a suitable allowance for plant abandoned, confirm this as 
a reasonable figure. 

3. The corresponding average age for works of 50 years’ 
life is 20 years, leaving 30 years average remaining life. 
If the average useful life were 60 years instead of 50, the 
average age would be 27 years and the remaining life 
33 years. Thirty years is a fair estimate of the remaining 
life of any water-works plant in normal condition, and there- 
fore a proper term for which water-works bonds should run. 

4. If the works have suffered a depreciation of 20 per 
cent, including abandoned property, there is a residual value 
of 80 per cent of cost of the physical plant. Water-works 
bonds may therefore be issued up to 80 per cent of the cost 
of the works. 

5. Municipally-owned water-works should be self-support- 
ing, and their financing should be on the same basis as that 
of private corporations. 

6. The present Massachusetts law which limits bonds for 
the extension of municipally-owned water-works to 5-year 
terms is illogical and burdensome and should be repealed. 

7. Special legislation for particular cases, made necessary 
by the existence of the five-year limit, is undesirable from 
every point of view. 

8. Suitable control over municipal bonds for water-works 
purposes can be exercised by requiring the approval of the 
Public Utilities Commissioners in exactly the same way as 
for bonds of a private water company; and misuse of water 
revenues can be avoided by legislation limiting their uses 
to water-works purposes, 
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Hydrology of the 1922 Flood in 
the Illinois River 


Maximum Stages Reached with Minimum Flow 
Due to Channel Restrictions by Levees— 
Long Period of Heavy Rainfall 


By H. E. GRosBACH 
District Engineer, U. S. Geological Survey, Chicago 

HE Illinois River flood of April, 1922, was notable 

in that the stages reached were the highest ever 
observed, although the flow was less than had been 
recorded within twenty years. This flood resulted from 
an unusually long continued period of rainfall. Precip- 
itation occurred over the drainage basin on all except 
nine days of the period from March 10 to April 18. Fig. 1 
shows basin and drainage area. For other notes on this 
flood see Engineering News-Record, May 11, p. 804. 
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FIG. 1. MAP OF THE ILLINOIS RIVER LASIN 


Daily average rainfall on different sections of the 
basin above Beardstown, computed from Weather Bu- 
reau records, is shown in Fig. 2. In this figure are 
shown also the daily discharges at Peoria and Beards- 
town for April, as determined from gage readings of 
the U. S. Engineers and discharge measurements by 
the U. S. Geological Survey, co-operating with the 
Illinois Division of Waterways and the U. S. Public 
Health Service. The discharge includes the flow of the 
Chicago drainage and sanitary canal, diverted from 
Lake Michigan. 

Precipitation was heaviest in the drainage area of 
the Sangamon River, the largest tributary, where the 
average rainfall from March 10 to 14 was 3.0 in; March 
19 to 20, 1.4 in.; March 24 to 31, 2.9 in.; and April 3 to 
18, 5.4 in. The maximum 24-hour fall recorded was at 
Morrisonville in the Sangamon basin, and amounted to 
4.4 in. The Sangamon was at high stages for several 
weeks reaching a maximum discharge of approximately 
39,000 sec.-ft. at its mouth on April 14. Some tribu- 
taries from the north received much less rainfall and 
neither the Fox nor Spoon rivers reached flood stages. 
A maximum of 30,400 sec.-ft. was recorded on the Kan- 
kakee River at Custer Park, near its mouth. 

Profiles of the maximum water stages in the lower 
section of the river for various floods are shown in Fig. 
8. The flood of 1844 reached higher stages than any 


NEWS-RECORD 


March 
THEE eat 


gRane Basin 


1 tetola al | 
Ta 
Salers | 


Average Daily Rainfall, Inches Daily Discharge 
ie 


FIG, 2—DAILY AVERAGE RAINFALL AND DISCHARGE 


previously obseryed since the Illinois Valley was 
settled. The elevations of that flood were determined 
by the U. S, Engineers from authentic high water 
marks. 

The other profiles were drawn from gage readings by 
the U. S. Engineers. Maximum discharges are given 
below as indicated by the Geological Survey measure- 
ments except that the 1904 discharge at Beardstown was 
determined by the U. S. Engineers: 


1904 1913 1922 
Peoria ; 70,000 55,000 56,600 


Havana. . 80,000 68,000 
115,000 109,000 

It will be noted that the 1913 flood with practically 
the same stage and considerably less discharge at Peoria 
than recorded in 1904 rose to higher stages below 
Havana. No discharge measurements were made be- 
low Peoria in 1913. In 1922 the discharge at Peoria 
was considerably less than in 1904 and at Beardstown 
slightly less. The maximum stage in 1922, however, was 
1.7 ft. above that in 1904 at Peoria, 2.5 ft. higher at 


Elevertion, M.S.L. 


Miles above Grafton 
FIG. 3—PROFILES OF ILLINOIS RIVER FLOODS 
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Hvana and 5.0 ft. higher at Beardstown, where the 

itest damage resulted. 

hese increased stages were due largely to the con- 
etruction of levees for land reclamation, which reduced 
the natural overflow channel of the river. The failure 
or overtopping of some levees near the crest of the flood, 
while allowing waters to overflow and damage surround- 
ing country, did not provide sufficient outlet to cause 
a material lowering of the stage. 


Small Tunnels Lined With Precast 
Concrete Ribs 


Tongue and Groove Sections 9 In. x 6 In. and 
Weighing 330 Lb. Swung From Flat 
Cars Into Place by Two Men 


T THE Calaveras Dam of the Spring Valley Water 
Co. in California, short tunnels were required to 
admit water from intermediate levels of the reservoir to 
the intake shaft. As these tunnels traverse swelling 
ground, it was necessary to provide temporary support. 
A form of timbering was adopted which would also 
serve as permanent lining, in the shape of precast 
concrete ribs, as shown in the accompanying illus- 
tration. 

Inside the lining the tunnels are 43 ft. high and have 
a maximum width of 33 ft., with a 2-ft. width at 
the bottom. Three such tunnels are being built at 
different levels, the total length of the three being 
600 feet. 

As tried out at first, the ribs were made 6x6 in. 
in section and weighed about 220 Ib. each. These were 
handled so much more rapidly and easily than antic- 
ipated that the size was changed to 9x6-in. section, 
the 6 in. being the thickness of the lining. These 
larger ribs weigh about 330 Ib. apiece; they are taken 
into the tunnel on small flat cars and after a little 
practice a crew of two men is able to swing them up 
into place with ease. As a convenient means of secur- 
ing good alignment each rib has a V-shaped tongue on 
one face and a groove of the same cross-section on the 
opposite face. 

Ties under the track laid in the tunnel for construc- 
tion purposes consist of heavy wood blocks with ends 
beveled to parallel an inclined surface at the lower 
ends of the ribs, as shown in the illustration. Two- 
inch planks are placed along the ends of these blocks 
and serve to align the bottoms of the ribs and maintain 
the desired bottom width of the tunnel during sonstruc- 
tion. As the first rib of each pair is placed, it is held 
by a wedge near the crown of the arch until the oppo- 
site rib is set. After two or three ribs are placed any 
space behind them is back-filled. As a final operation 
in lining the tunnel the cracks between adjacent ribs 
are to be grouted and a 6-in. concrete floor poured. 

A 1:2:4 mix is used in the ribs, which are cast in 
a row at a conveniently located casting yard. Wood 
side forms were placed for the ribs of the first pour, 
these forms being so spaced that when the concrete 
had set and the forms were removed, the space between 
adjacent ribs was just the width of a rib. In this way 
the ribs poured first served as forms for a second pour. 
The only provision necessary to prevent bonding was a 
thin film of oil swabbed on just before pouring. By tak- 
ing alternate ribs from the row in this way the wood 
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forms used on the first pour were the only ones required 
during the entire work. 
The work is being done under the direction of George 





A TUNNEL LINING MADE OF PRECAST CONCRETE RIBS 


Note arrangement of planks and spacers in background 
designed to hold ribs until invert is poured. 


A. Elliott, chief engineer, and T. W. Espy, construction 
engineer of the Spring Valley Water Co., from whom 
the foregoing data were obtained. 


Responsibility for Damage by Piledriving 

In a case at law recently decided in London the own- 
ers of a building near the site of London Bridge sued 
the contractors for a new structure nearby, Robert 
McAlpine & Sons, for damaging their building by sub- 
sidence and vibration caused by the driving of piles. 
The building was over a hundred years old, but it was 
shown that in November, 1920, when the piledriving 
began, it had only recently been repaired and was de- 
clared to be in good condition. Six months later it had 
become dangerous and was shored up, and in January, 
1922, the owners received notice from the city that the 
building would have to be torn down. The suit stated 
that the contractors had driven “671 piles more than 
1 ft. square and from 24 to 38 ft. in length,” through 
16 ft. of made ground into clay, and that more were 
to be driven. The plaintiffs charged that at a certain 


depth the clay transmits vibrations like a fluid. The 
contractors denied the damage and denied that vibra- 
tion from piledriving was capable of causing injury to 
property. The judge, however, found that the damage 
had been caused by the piledriving and that the con- 
tractor was responsible. 
Engineer, Dec. 1. 


The case is reported in The 
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Dust Removal by Vacuum Sweeping 
in Grain Elevator 


Deposit in Vacuum Machines Fed Into Pipes of 
Low-Pressure System, Thence to Collector 
Stations—2 Tons Daily Average 


HE first application of the vacuum sweeping system 

for the removal of dust in grain elevators, in order 
to reduce or eliminate the explosion hazard, has been 
made recently in the great Chicago elevator of the Chi- 
cago & Northwestern Railway, following the reconstruc- 
tion of the plant after the dust explosion in March, 1920. 
The dust removal installation was mentioned in connec- 
tion with the reconstruction work in Engineering News- 
Record, Sept. 21, 1922, p. 483. This system has been 
used in.other industries but this is the first application 
on such an extensive scale as is required for grain eleva- 
tor service. In an average day about 250 bushels or 
about two tons of dust are delivered to the main collect- 
ing station at the Northwestern elevator. This is in 
addition to a low pressure collecting system. 

Since the presence of dust in enormous quantities is 
unavoidable under present methods of operating grain 
elevators, the problem is to remove this dust before it 
accumulates to such an extent as to be dangerous. Re- 
moval of the deposits by brooms, scrapers and air jets 
causes clouds of dust which again settles so that only a 
part of the accumulation is actually removed from the 
building. By the new vacuum-sweeping system, which 
is a development of the familiar vacuum cleaner on a 
large scale, the dust is not dispersed but is drawn 
directly through suction nozzles into flexible tubes con- 
nected to piping which leads to large collectors or tanks. 
A vacuum of about 11in. Hg. is maintained. The deposit 
in these collectors is fed automatically into the pipes of 
a low-pressure pneumatic system which delivers it to a 
main dust collector station at some distance from the 
elevator. The dust is separated from the air current 


FIG. 1—VACUUM SWEEPING IN A GRAIN ELEVATOR 
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FIG, 2—VACUUM UNIT AND DUST COLLECTOR 


before it reaches the exhauster, but the collection of the 
dust was a special problem owing to the great quantities 
to be handled, so that an ordinary collector would soon 
be filled. For this reason it was necessary to equip the 
collectors with discharge locks by which the dust is 
discharged continually and automatically into the low- 
pressure piping without the admission of air to lower 
the high degree of vacuum. The air passing from the 
collector tank is filled before reaching the exhauster so 
that it is discharged practically free from dust. 

Both fine and coarse material are handled, the latter 
including husks, chaff and grain particles. Fig. 1 shows 
the cleaning of vertical surfaces, but nozzles of different 
forms are used in various parts of the plant. For han- 
dling piles of material, as where tanks are emptied or 
grain is spilled, larger hose is employed to ensure more 
rapid removal. One of the four multistage centrifugal 
vacuum-producing units is shown in Fig. 2, with its 
20-hp. motor and a filter tank which discharges the dust 
into a pipe of the low-pressure air conveying system. 
This vacuum sweeping plant for the Northwestern ele- 
vator was designed and built by B. F. Sturtevant Co., 
Boston, Mass. 


Smokeless Powder for Blasting 
Comminuted smokeless powder, the invention of Maj. 
John Herbert Hunter, Ordnance Department, U.S. Army, 
can be used in blasting, being detonated by No. 6 or No. 
8 detonators, the rate varying with its fineness. In 
use the powder should be packed in cartridges, as is 


the practice with dynamite. Because of the high per- 
centages of poisonous gases produced, it should not be 
used in mines, tunnels, or other close places unless the 
ventilation is very good. 
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Unique Sewage-Works and Pump-Equipment Bid Plan 


Sludge from Plain Settling Tanks at Syracuse Mixed With Solvay Lime Liquors — Pump-Equipment 
Contract. Awarded on Basis of Annual Capital and Electric Current Charges 


By GLEN D. HOLMES 
Chief Engineer, Intercepting Sewer Board, Syracuse, N. Y. 


HE Syracuse Intercepting Sewer Board has re- 

cently awarded a contract for the machinery and 
equipment for its sewage pumping station and grit 
chamber under specifications containing several fea- 
tures which are of more than usual interest. The 
specifications provided‘ for alternative bids on variable- 
speed alternating-current motors of both the slip-ring 
and brush-shifting types. Each bidder was’ required 
to guarantee the calculated annual current consumption 
charges for the ‘main centrifugal pumps driven by the 
variable-speed motors, based on the stated’ hourly fluctu- 
ations of flow and pumping heads, and the local power 
rate schedule. 

In eanvassing the bids for the equipment, particular 
weight was given to the efficiencies of the main’ pumps 
and the power factors and efficiencies of the motors. 
In order to determine to whom the contract ‘should be 
awarded the bids were canvassed by comparing the 
sums of the annual amortization charges for the equip- 
ment and the guaranteed annual main pump current 
consumption charges submitted by each bidder in his 
proposal. 


General Statistics—Before discussing the pumping 
station further, it may not be amiss to briefly sum- 
marize a few important statistical facts and other per- 
tinent data. According to the 1920 census, Syracuse 
has a population of 171,717. The greater portion of the 
city is sewered on the combined system. The intercept- 
ing sewers have been designed and constructed for an 
estimated future population of 400,000 with a per cap- 
ita contribution rate of 375 gal. per day. The variation 
in the sewage flow now reaching the treatment site 
ranges between a minimum dry-weather discharge of 
10 m.g.d. to a maximum storm discharge of 150 m.g.d. 
The average flow for the year 1940 has been estimated 
at 27.5 m.g.d. and the present works are being con- 
structed to treat twice this average, or 55 m.g.d. Pump- 
ing will be required for only such sewage as is to be 
treated and the excess over the 55-m.g.d. rate will flow 
around the plant by gravity directly into Onondaga 
Lake, which also receives the effluent from the treat- 
ment works. 

Treatment—Sewage on reaching the works will first 
pass through a venturi flume for measurement and then 
enter an overflow chamber where excess storm flows 
will be diverted. From the overflow chamber the sew- 
age to be treated will pass through an inclined rack or 
bar screen having clear openings of about 8 in., through 
a grit chamber, then through a mechanically-raked bar 
screen, with clear openings of 3 in., into the suction 
well, from which it will be pumped to plain sedimenta- 
tion tanks equipped for the continuous or frequent 
removal of the deposited sludge. 

The clarified tank effluent will flow by gravity into 
the outfall conduit and thence be discharged into Onon- 
daga Lake through deep-water multiple outlets located 
about 1,600 ft. from shore. Sludge from the sedimen- 
tation tanks will be removed under water and pumped 


about 12,000 ft. to the’‘lime waste beds of the Solvay 
Process Co. At these beds the sewage sludge will be 
thoroughly mixed with the lime liquors, which carry 
about forty times as much suspended solids as the 
sludge and contain about ten times the amount of 
active reagents required for complete sterilization of 
the sewage — 





COMPARATIVE BIDS FOR TWO TYPES OF MOTORS AND EQUIP- 
MENT FOR SEWAGE PUMPING STATION AT SYRACUSE, N. Y 
Bids were received on Oct. 10, 1922, for slip-ring and brush-shifting motors and 


corresponding electrical equipment and were compared on the basis of annual 
amortization charges plus annual charges for electric current, as detailed below 
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Ja. Switchboard, control mechanism and 
wiring, brush-shifting type motors.. $38,400 $23,247 $22,600 $26,500 


1b. Switchboard, control mechanism and 

wiring slip-ring type motors 39,880 21,237 20,500 24,100 
2a. Main centrifugal pumps and brush- 

shifting type motors 41,175 38,082 40,400 43,000 
2b. Main centrifugal pumps and slip-ring 

type motors 32,025 23,248 24,600 24,600 
3 Vacuum priming pumps........ 2,050 1,836 1,625 2,280 
4 Sump pumpand motor............... 2,185 1,794 1,740 3,000 
5 7}-ton hand travelling crane... . as 1,740 1,823 1,860 1,850 
6 54in. sluice gate .. 2,150 1,997 1,890 2,200 
7 « 24in. gate valves 2,150 1,525 1,750 2,110 
8 Main suction and discharge piping..... 7,785 5,789 5,450 15,900 
9 Vacuum piping system. ...... : 2,425 1,621 1,560 2,350 
10 Grit chamber sluice gates...... : 8,200 6,727 8,050 9,300 
11 Motor-generator set. ........ Haneta 1,135 1,012 950 910 
12 Tram-rail system............ a 2,100 1,882 2,465 2,240 
13. Hoist, cab and bucket. ........ 4 3,685 3,796 3,660 4,360 
4 Deen ork Gor wis PAUP OON, 6 on icc scl weckcns -eodves 
15a. Guaranteed calculated annual current 


consumption charges for main pumps, 

with brush-shifting type motors, per 

specifications 10,350 9,697 9,760 9,800 
Computed annual amortization charges 

being. 7.4. per cent of the sum..of 

Items la and 2a to 13, both inclusive 8,523 6,744 6,956 ©8584 
Sum of computed annual amortization 

charges for Items la and 2a-to 3, both ; tale 

inclusive, and Item 15d; brush-shifting m 

type.« 18,873 16,440 16:76 18,384 
Guaranteed calculated annual current 
‘ednsumption charges for main! pufnps, : 

with slip-ring type motors, per speci- 

fications......... 10,500 10,465 10,300 10,240 
Computed annual amortisation charges 

being 7.4 per cent of sum of Items 16 

and 2b to 13, both inclusive. . 7,929 5,497 5,630 7,045 
Sum of computed annual amortization 
' charges for Items 1b and 2b to 13, both 

inclusive, and tem , 15b—slip-ring 

type. . ; ‘ bide 18,429 . 15,962 15,931 17,285 
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Pumping Station Ejuipment—The pumping station 
is a one-story brick building about 46 x 60 ft. in plan. 
The equipment includes : Four main pumping units, 
consisting of a 24-in. bottom- suction centrifugal pump 
direct connected to a 75-hp. at. thotor; ‘a switthboard 
and control mechanism whereby’the speed of the ‘units 
will be automatically controlled to maintain the sewage 
level in the grit chamber at such elevation as is required 
to keep a constant velocity through the compartments 
in service; motor-operated vacuum priming units, in 
duplicate, a small vertical centrifugal pumping unit for 
the drainage of the station and-unwatering the several 
compartments of the grit chamber; a 73-ton, hand- 
traveling crane; several hydraulically- and electrically- 
operated valves and sluice gates; a 10-kw. motor-gener- 
ator set for supplying direct current for the operation 
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of the grit-chamber cleaning equipment and various in- 
dicating and recording gages and mechanisms. 

Each of the four pumping units is designed to handle 
one-third of the maximum quantity to be treated, one 
unit being a spare. The ordinary daily peak loads can 
be carried by two units. 

Grit Chamber—The grit chamber has an over-all 
length of about 70 ft. with three flowing-through com- 
partments each 40 ft. long, 43 ft. wide and 84 ft. deep. 
The inlet to each compartment is controlled by an elec- 
trically-operated sluice gate. The cleaning equipment 
of the grit chamber includes a clam-shell bucket and 
cab traveling on an overhead tram-rail extending longi- 
tudinally over the center of each compartment. 

In the operation of the grit chamber, the principal 
function of which is to prevent abrasive material from 
reaching the pumps and causing undue wear, shorter 
useful life and impaired efficiencies, it is desired to 
maintain a velocity of about 1 ft. per second. Veloci- 
ties in excess of this rate do not permit the suspended 
inorganic matters to settle, while slower velocities are 

SMe 


Elevation 


n os nn » © 4 
Million Gallons per @% Hour Day 
FIG. 1—SEWAGE LEVELS FOR VARIOUS PUMPING RATES 

When the sewage level reaches the elevations indicated by 

“Y" a yellow pilot light glows; when levels indicated by “R” 

are reached a red light glows and an alarm bell rings. 
apt to result in accumulation of foul and objectionable 
organic deposits. 

The automatic control and maintenance of uniform 
constant velocity is without question preferable to man- 
ual control by attendants who for various reasons may 
not give the necessary attention required. 

Operating Schedule—The operating schedule is such 
that for flows of less than 18.33 m.g.d. any one of the 
three grit chamber compartments may be in service 
with any one of the four pumping units; any two of 
the grit chamber compartments with any two pumping 
units for 18.33 to 36.67 m.g.d.; and all three grit cham- 
ber compartments with any three pumping units for 
flows varying between 36.67 and 55 m.g.d. 

The grit-chamber compartments and pumping units 
are to be manually placed in and out of service, but 
while in service their operation will be automatically 
governed by a master controller. 

Master Controller—The function of the master con- 
troller is to vary the speed of the motors driving the 
pumps in accordance with the elevation of the sewage 
level in the grit chamber. The operating conditions 
are shown in Fig. 1 and the specifications stipulate that 
the variation in sewage level shall not exceed 1 in. above 
or below that indicated on the graph when pumping 
the corresponding volume of sewage. The rate of pump- 
ing will be measured by a venturi meter equipped with 
indicating and recording mechanism. 

Within the first stage, when one pump is operating, 
the master controller is to vary uniformly the rate of 
delivery of any pumping unit from 5.7 m.g.d. when the 
sewage level is at El. 100.33 to 20.1 m.g.d. when the 
sewage level is at El. 101 3-5. 
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With an increasing sewage flow, when the 
level reaches El. 100.67, the controller wil] « 
yellow pilot light on the master controller pane! 
switchboard to glow. This signal will serve to 
the attendant to place a second pumping unit ji; 4 
ice, and he will manually start the operation of 4) 
second grit-chamber compartment sluice-gate 
the corresponding screen-raking mechanism motor. ; 
vacuum priming-pump motor and the main sewage- 
pump motor. Should the attendant fail to note the 
signal and the sewage level continue to rise and reach 
El. 101.83, the controller will cause a red pilot light 
to glow and will continuously ring a bell alarm unti! 
the sewage level recedes below El. 101.83. 

Within the second and third stages, with two and 
three pumping units in service, the master controller 
will function similarly in accordance with the graph, 
Fig. 1. With an increasing flow, when the sewage leve! 
reaches Elev. 103.17, in the third stage, with three 
grit-chamber compartments and three pumping units 
in service operating at the maximum rate desired (55 
m.g.d.) the three grit-chamber sluice gates will auto- 
matically start closing slowly and throttling the in- 
flow until the level below the gate reaches El. 102.83. 
The gate will then continue to “hunt” so that any in- 
crease or decrease in the head above the gate will 
maintain the sewage level below the gate (in the grit 
chamber) between the limits of El. 102.83 and 103.17, 
thus preventing flows in excess of 55 m.g.d. entering 
the grit chamber. The throttling of the gates and the 
backing up in sewage level behind the gates will per- 
mit the excess flows to discharge over a weir in the 
overflow chamber and discharge directly to the lake. 

Main Pumps—The pumps will be of the horizontal- 
shaft, single-stage, double-suction centrifugal type, with 
vertical bottom inlet and horizontal discharge. They 
are to be designed to give their maximum efficiency at 
the ordinary total head of 12.6 ft. when pumping at the 
rate of 13.75 m.g.d., and to give as high efficiency on 
as flat a curve as possible within the ranges of heads 
and capacities specified. The estimated annual average 
hourly quantities to be pumped and the corresponding 
ranges in head are shown in Fig. 2. 

Electric Current—The treatment works are located 
in close proximity to the municipal garbage-reduction 
plant which is now operating on alternating current 
furnished by the Syracuse Lighting Co. Four sources 
of power (one of which is Niagara Falls) are avail- 
able for instant interchange, insuring little if any in- 
terruption in service. The operating current is stepped 
down from 11,000 to 440 volts and is 3-phase, 25-cycle. 
The schedule of rates for power includes a demand 
charge, an energy charge and an adjustment for power 
factor, and is such that a substantial reduction in the 
annual current cost can be secured by the use of one 
meter for measuring the total current purchased by the 
city for the two plants. Auxiliary meters will be placed 
for properly distributing the costs. 

Although direct current is perhaps better adapted 
for the variable-speed motors of the pumping station, 
estimates of cost indicated that their installation would 
not prove economical, on account of the necessity for 
providing large rotary converter units in duplicate and 
the cost of additional floor space for housing this 
machinery. 

Motors for Main Pumps—The choice of motor drive 
for the main centrifugal pumps narrowed itself down 
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+o two types; either the brush-shifting or the slip-ring. 
Although the brush-shifting motors are more economi- 
cal in regard to current consumption, they require é 
considerably larger capital investment. From such in- 
formation as was obtainable from the manufacturers 
and various users, it appeared that the brush-shifting 
type of motor might show a lower capitalized cost for 
installation and operation, but the difference in the esti- 
mated capitalized costs was so slight that it was felt 
that greater competition would be afforded by including 
both types of motors in the specifications. 

In general, each of the motors is to be of not less 
than 75 hp. rated capacity and capable of developing 
the specified loads at the necessary speed reductions. 
The synchronous speeds are not to exceed 500 r.p.m. 
when operating under no load; the motors are to be 
designed for continuous service and for direct connec- 
tion to the centrifugal pumps. Slip-ring motors were 
to have open-phase wound rotors and a power factor at 
full load not less than 91 per cent. A power factor 
of not less than 96 per cent was required for brush- 
shifting motors at full load. 

Canvass of Bids—The legislative act under which the 
Board operates requires that all contracts be awarded 
to the lowest responsible bidder. This restriction, if 
bids were canvassed on the prices submitted for fur- 
nishing and installing the equipment, would not permit 
giving proper consideration to the efficiency of the vari- 
ous units. 

All of the funds of the board are obtainable from the 
sale of 20-year serial bonds, bearing interest of about 
4} per cent, according to market indications at the time 
of issue. It is, therefore, necessary during the follow- 
ing 20 years for the city to raise by taxation each year 
for retirement and interest charges an average amount 
equal to 7.4 per cent of the bonded cost of the work. 
This 7.4 per cent is designated in the specifications as 
the amortization charge. It will also be necessary for 
the city to provide funds in its annual budget for the 
operation of the pumping station, including electric 
current, labor, supplies, etc. The cost of electric cur- 
rent is dependent upon the type of motors and pumps 
and their efficiencies while other annual operating 
charges will be but little affected. 

In order that the slip-ring and brush-shifting motors 
might both be admitted to the specifications, and be 
considered fairly and truly upon their performance, and 
that each bidder might know definitely what considera- 
tion would be given for efficiency of performance, the 
specifications provided: 

The bids will be canvassed to determine the bidder to 
whom the contracts will be awarded by comparing the sums 
of the annual amortization charges and annual main-pump 
consumption charges submitted by each bidder in his pro- 
posal, and that responsible bidder whose sum is the lowest 
will be awarded the contract. 

The annual amortization charges shall be computed by 
multiplying the total amount of the bid for the machinery 
and equipment by 0.074. This 7.4 per cent average annual 
charge is computed as the interest upon the serial bonds 
issued by the city to pay for the work and for the retire- 
ment of one-twentieth of the total sum each year until the 
entire issue is amortized at the end of twenty years. 


Tests and Trials—Pressure, endurance, capacity and 
efficiency tests are to be made prior to acceptance of 
the equipment. The efficiency tests to determine 
whether the guaranteed main pump current consump- 
tion charges have been met or exceeded are to be made 


not less than 30 or more than 60 days after the units 
have been placed in regular service. The tests are to 
be made under the joint direction of the engineer and 
contractor. In case of disagreement, an expert of ac- 
knowledged reputation, acceptable to both the engineer 
and contractor, will be chosen and his decision will be 
final. 

The tests and the manner of conducting them are 
specified in detail. The performance tests of the main 
pumps are to be made at each hourly rate of pumping 
and corresponding head shown in Fig. 2. The rate 
schedules for electric current and method of applica- 
tion, with examples, were presented in full in the speci- 
fications in order that there might be no misunder- 
stand regarding the computations and guarantees of 
the electric current consumption charge. 

Bonus and Penalty—A bonus will be paid the con- 
tractor if the performance tests show that the guaran- 
tee has been exceeded and that the annual current con- 
sumption charges will be smaller than the amount 
stated in his proposal. The amount of this bonus will 
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FIG. 2—TYPICAL DAILY SEWAGE FLOW CURVE 


be one-half the present worth of an annuity, equal to 
the decrease in current consumption charge, based upon 
a period of twenty years at 4 per cent compound interest, 
or $6.795 for each dollar that the test shows the annual 
current charges to be less than that guaranteed. In 
case of failure to meet the guarantee a deduction will 
be made equal in amount to the present worth (as above 
described) of the excess current charge, or $13.59 for 
each dollar of excess current cost. 

Indicating and Recording Gages—The station will be 
equipped with somewhat more than the usual number 
of recording gages to keep the superintendent informed 
regarding routine operation of the works and the at- 
tention given by the attendants of each shift. This 
equipment includes apparatus for the following records: 
Total flow reaching the works—venturi flume. 

Total volume pumped and treated—venturi meter. 
Discharge head—for each of the four main pumps. 
Vacuum in priming system, 

Sewage level in pump well, 

Sewage level above screens—grit chamber. 

One electric time recorder » .. 12 pens showing time of 

Starting and stopping each of the four main pumps. 

Opening and closing each of the three grit chamber sates. 

Starting and stopping of each of the three screen cleaning 

mechanisms. 

Starting and stopping the sump pump motor, 

Starting and stopping the d.c. generator set. 

Previous to advertising for bids the unual sections 
relating to the method of canvassing, tests, trials, guar- 
antees, as well as the bonus and penalty clauses, were 
thoroughly discussed with manufacturers of pumps, 
motors and general equipment contractors The gen- 
eral consensus of opinion. indicated that the specifica- 
tions were altogether fair and would result in keen com- 
petition. This proved to be the case, as an unusually 
large number of contractors figured on the work. 
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During the advertising period some adverse criticism 
was received from a few pump manufacturers, who ob- 
jected to the tests for efficiency being made over the 
entire range of speed variation. They desired the speci- 
fications so modified that it would be necessary to make 
a guarantee of efficiency only against a single stated 
average quantity to be pumped. One or two manufac- 
turers objected to the tests being made when pumping 
sewage. As a result of this attitude, which was not 
announced until shortly before.the date set for receiv- 
ing bids, several prospective bidders did not submit 
proposals. 

The itemized proposals received for the machinery 
and equipment are given in the table on page 1121. 
The contract was awarded to the Roberts Filter Manu- 
facturing Co., of Darby, Pa., in accordance with the 
lowest proposal, which included slip-ring motor equip- 
ment. 

The equipment to be installed includes: Westinghouse 
motors, switchboard and control apparatus, Morris 
Machine Works pumps; Coffin Valve Co., electrically- 
operated sluice gates; Eddy Valve Co., hydraulic-oper- 
ating gate valves; Cleveland Crane & Engineering Co., 
tram-rail system for grit chamber cleaning. 

All of the work of the Syracuse Intercepting Sewer 
Board is being carried out under the direction of the 
writer as chief engineer, who desires to give special 
recognition to the valued services of J. X. Cohen, de- 
signing engineer. 


Use of Copper Sulphate at Hartford 
and Effect on Filter Runs 


Utilized to Lessen Amount of Filtrate—Costs Also 
Reduced—Runs Long When Micro- 
Organisms Are Few 


By J. E. GARRATT 
Office Engineer, Water Board, Hartford, Conn. 

Abstract of a paper read before the New England Water Works 
Association. 

OR several years copper sulphate has been applied 

to the reservoirs of the Hartford water system at 
times when the number of micro-organisms has been 
large. Previous to the filtration of the supply, which 
began late in the fall of 1921, copper sulphate was used 
principally to improve the taste and odor of the water. 
Since the introduction of filtration, the use of copper 
sulphate has been continued to lessen the amount of 
material which the filters have to remove from the water 
and thereby lengthen filter runs and reduce costs of 
operation. 

The new filters were started in a small way in No- 
vember, 1921. Early in February, 1922, the whole sup- 
ply to the city was being filtered. Nepaug water was 
used until the middle of March. During all of this time 
the micro-organisms were low in number, ranging from 
80 to 25. The average amount of water passed between 
scraping or rakings was about 250 m.g. per acre of 
filter bed. 

From March 17 to April 3, while high-colored bottom 
water was wasted from the Nepaug Reservoir previous 
to the spring turn-over, water to the filiers was taken 
from the West Hartford reservoirs. This raw water 
had a color of about 25. The numbers of micro-organ- 
isms was not as low as in the Nepaug water but they 
were relatively low: 80 on March 17, increasing to 185 


by April 3. A filtered water with a color of a 
was obtained. The rate of clogging during thi 
period indicated that the quantity of water filte, 
tween cleanings or rakings would have averaged 
250 m.g. per acre had water of this character co: 
through the filters. 

Copper Sulphate Used—Nepaug water was aga 
onto the filter beginning April 3. By the end ; 
month micro-organisms had increased to 150 o 
more than one-half being Asterionella. In anticipa‘io; 
of the probable need of treating the Nepaug reser, 
with copper sulphate as was done the previous ye 
the principal West Hartford reservoirs, in which { 
total micro-organisms had gradually increased to fro; 
240 to 300 (in two Asterionella was the principal micro- 
organism and in another Nitzschia), were treated with 
copper sulphate at the rate of 2.3 lb. per m.g., early 
in the month of May, in order to have them available 
with water low in micro-organisms for use while the 
big reservoir was being treated. 

Early in May, with Nepaug water, the filters clogged 
very rapidly. Runs of as little as 40 to 50 mg. per 
acre were the rule. It began to look as if night shifts 
would be needed on the washing outfit. On May 22 
Nepaug water was shut off so that the reservoir could 
be treated with copper sulphate. While the total num- 
ber of micro-organisms did not seem large yet there 
were several times as many as in the water which had 
been used previously. At the surface they totaled 300 
and at the depth of 30 ft., 200. It was decided to treat 
the portion of the Nepaug Reservoir near the intake 
at the rate of about 1.3 lb. per m.g. The predominating 
micro-organisms were Uroglena, 50 per cent, and 
Asterionella, 30 per cent. The treatment, however, was 
without material results. The total organisms at the 
surface were not reduced in number while at a depth 
of 30 ft. they increased very materially to about 600 
total. 

In the meantime the treated West Hartford reservoir 
water, with total micro-organisms of 50 to 100, was 
put onto the filters. filter runs lengthened appreciably 
to 1380 to 150 m.g. per acre between washings, and the 
washing emergency was passed. 

But it was desired to use Nepaug water as soon as 
possible so it was decided to treat the same portion of 
this reservoir again. On June 3, 1922, sulphate was 
applied at the rate of 2.3 lb. per m.g. Total micro- 
organisms were 250 at the surface and 600 at a depth 
of 30 ft., half Asterionella and half Uroglena. Quite a 
few small fish were killed. Samples taken three days 
after treatment showed a slight reduction in Asterio- 
nella and practically no reduction in the number of 
Uroglena. Samples taken the following day, June 8. 
showed still further reduction in the micro-organisms 
at the surface (average total 140) but large increase 
in number at a depth of 30 ft. (average total 1,030). 

On June 9 the change back to the Nepaug water was 
made, taking water from the intake nearest the surface 
where the micro-organisms were the lowest-in number. 
On June 14 conditions were the same as on June 8. 
but by June 21 surface counts had decreased to an aver- 
age of 65 and at the 30-ft. depth to an average of 100. 

Filter Runs Shorten—As a result of more or less 
off-hand consideration of all this, it appeared that all 
that was necessary to do in order to keep filter runs 
long was to keep micro-organisms low in number. Care- 
ful watch, therefore. was kept of micro-organisms. No 
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siderable increase was noticed in the Nepaug water 
+ all of a sudden early in July filter runs of 36 to 
50 mg. per acre were gotten. Experience had shown 
that filters could be lightly raked over once or even 
twice without materially increasing the amount of sand 
to be scraped off and washed ultimately so that no wash- 
ing crisis seemed at hand, but on several beds there 
were periods of only ten days between rakings or scrap- 
ings and in one case only seven days. 

While water in the Nepaug reservoir was low in 
micro-organisms it was found that water in the West 
Hartford reservoir into which the pipe line from Ne- 
paug emptied, had developed a considerable growth of 
micro-organisms (Nitzschia) so on June 8 this reser- 
voir was shut off and the Nepaug water allowed to pass 
directly to the filters. About July 11 the West Hartford 
reservoir was treated with 2.3 lb. per m.g. of copper 
sulphate, the micro-organisms reduced from 270 to about 
100 by July 18 and on that day the gate on the line to 
and from the treated reservoir was opened again. At 
the time this treated water was again free to pass onto 
the filters one bed had passed only 60 m.g. per acre and 
had lost 3 of its 5 ft. of head. Other beds had either 
just started on new runs or were practically at the end 
of runs of 40 to 50 m.g. per acre as stated above. 
A few days later it was noticed that loss of head on the 
bed which was in the midst of a run began to decrease. 
It continued to decrease. At the same time a slimy 
deposit on the walls and bottom of the aerator disap- 
peared. This bed gained a new lease of life and con- 
tinued in service until Aug. 24 passing 180 m.g. per 
acre. Runs on other filters since the last of July have 
varied from 90 to 160 m.g. per acre. Micro-organisms 
in Nepaug reservoir per acre have continued low, 30 
to 50. But at the present time (Aug. 25), micro-organ- 
isms in the West Hartford reservoir have again in- 
creased to over 3800 without as yet causing any 
noticeable increase in the rate of clogging of the filters. 

Presumably we have not as yet got the whole story 
in regard to the amount of copper sulphate needed for 
effective treatment or in regard to the relation between 
number of micro-organisms and lengths of filter runs 
but it is thought from the information so far collected 
that the application of copper sulphate has possibilities 
as an aid to economical filter operation of Hartford 
water. 





Personal Liability Laws for Losses From Fire 


A summary prepared by the National Fire Protec- 
tion Association shows that a number of American 
communities now have laws which require the owner 
of premises in which a fire occurs to reimburse the 
city for the services of the Fire Department, as well 
as to pay damages to persons or property resulting 
from the fire, provided the fire is due to non-observance 
of a fire order or non-compliance with law. Provisions 
to this effect are found in the charter of New York City, 
the Pennsylvania State code, and in the city ordinances 
of Cleveland and Cincinnati, Ohio, Portland, Ore., Bill- 
ings, Mont., and Austin, Rangers, San Angelo, Cleburne, 
Wichita Falls, and Greenville, Tex. The summary as 
published also includes several court decisions bearing 
on owners’ liability in connection with fires, decisions 
which indicate a drift toward the view incorporated in 
some European law codes, by which the parties respon- 
sible for the origin of a fire are liable for all losses 
caused by the fire. 
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Fire-Fighting Ability of Chicago Sum- 
marized with Recommendations 


GRADUAL, continuous extension of metered 

services, an increase in the water pressure to at 
least 50 Ib., and a new high-pressure fire system are the 
starred |urgent] recommendations of the National 
Board of Fire Underwriters as to the water supply 
in a recent report on Chicago. Other recommendations 
include the following: Combustible material should be 
removed from pumping stations to render them fire- 
proof; an emergency crew with an automobile carrying 
gate-operating tools and records should be available; 
no mains should be tapped before the property needs 
the service; the distribution system should be strength- 
ened so that it can furnish 1,500 gal. per minute in 
outlying residential districts, 3,000 to 6,000 gal. in 
closely-built residential districts of two- and three-story, 
buildings, and 5,000 to 15,000 gal. in inner mercantile 
manufacturing and lumber districts. 

The high-pressure fire system recommended would 
have a pumping capacity aggregating 30,000 gal. per 
min., made up of small units in the Chicago Ave., 
Harrison St. and Fourteenth St. stations. The dis- 
tribution system should deliver two-thirds of the full 
capacity about any block with a maximum pressure of 
200 lb., and arteries should be so arranged that the 
failure of any one would not prevent the specified 
delivery. No dead ends or pipes less than 12 in. are 
allowable. Gate valves are to be spaced not to cut 
out more than three hydrants by a single break. 
Hydrants are to have four gated outlets, to be set on 
8-in. gated branches and to be so distributed as to serve 
an average area not exceeding 40,000 sq.ft. Connec- 
tions are to be provided for fire boats. 

The following paragraphs epitomize the board’s 
findings as to the present water supply fire-fighting 
facilities and a summary of the whole situation. 


Water Supply — Municipal works; organization good; 
records complete. Supply from Lake Michigan, inex- 
haustible; cribs and tunnels of sufficient capacity and in 
good condition. Pumping stations not fireproof, but with 
low internal hazards and mostly unexposed; mutually 
reinforce each other; capacity of pumps ample. Distribu- 
tion in one service, except three small outlying sections. 
Consumption excessive and its reduction of utmost im- 
portance. Pressures too low for adequate fire engine supply 
in some parts of the city. Arterial system fairly adequate; 
minor distributors well gridironed. Gate valves generally 
well spaced and in fair condition. Old hydrants of un- 
satisfactory patterns, but new hydrants satisfactory; all 
poorly maintained; distribution mainly good. 


Probably the following paragraphs were written with 
the recent Burlington Building “group” fire in mind: 


Building Department—Laws mainly good; several fire 
prevention features omitted or not sufficiently restrictive. 
Enforcement somewhat lax. Fire units of large area, but 
still inadequate. Structural conditions strong to weak in 
congested value district; new construction in principal por- 
tion of district practically all fireproof. 

Conflagration Hazard —In the congested value district 
the increased amount of firepoof construction, especially in 
the portion south of the river, the increased number of 
automatic sprinkler equipments (many in buildings which 
might be classed as conflagration breeders) and the large 
amount of window protection have reduced the general 
conflagration hazard. However, group fires are probable 
in many sections because of poor structural conditions, the 
frequent high winds and the inability of the fire department 
to cope with serious fires. 
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Third Curve Replaces Two Curves Joined 
by Tangent—Four Solutions 


In Engineering News-Record, Oct. 26, p. 713, 
there appeared a solution to a curve problem 
wherein a third curve replaced two short curves 
joined by a tangent. The solution offered by Mr. 
Syme therein has interested engineers widely, 
and numerous letters have been received in which 
different solutions to the problem have been set 
forth. Four of these solutions follow.—EbITor. 

By BURNETT HAMILTON 
Street and Engineering Department, Alameda, Calif. 

ore T as the origin of co-ordinates determine the 

) co-ordinates of the points E and F. The direction 

of the line TFO is known as 

the point T is fixed. Draw 

EF, locating F, so that FF, 

== ME — TF. Determine 

the co-ordinates of the point 

F, and close between F’, and 

E, securing the bearing and 

the length of the line EF.. 

The triangle EF.O is 

isosceles and as the direc- 

tions of the lines F,O and 

FE are known, the angle 

OF .E (which is equal to the 

angle OF.) is known. The 

angle EOF, = 180 deg. — (s OF,E -+- OEF,), which 
gives the direction of the line OM. 
Solve the triangle EOF for EO, 

Then EO + EM = OM, the required radius. 


* * * 


By J. C. CRAWFORD 
Assistant Engineer, Pennsylvania R.R. 
IVEN radius R,, angle A,, tangent KD, and radius 
R,: to find radius R, and A,. 
GE = R, — R,; EF = V(GE)* +(KD)’; 
sin EFG = inf 
EFO = 90° — (A, + EFG); FO — EO = GE. 
Having the base EF, the angle EFO and the differ- 
ence between the sides EO and OF, the triangle EOF 
can readily be solved under the rule that “In any plane 
triangle, as the base is to the sum of the other two 
sides, so is the difference of those sides to the differ- 
ence of the segments of the base made by a perpendicu- 
lar let fall from the vertical angle.” 
Then OF + R, = R,, and A, — A, = A,. 


* * & 


By C. K. CONARD 
Northport, Long Island, N. Y. 
HE curve TCM is to replace the tangent KD that 
joins two curves on the ground, and must start at 
a known point T. From T as an origin of co-ordinates 
work latitudes and departures through TF, FK, KD and 
DE, to obtain the co-ordinates of center E. By dif- 
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ferences of co-ordinates determine the length an: 
bearing of ET. 

From E draw EL perpendicular to TF produced. 

In the right triangle ETL the angle ETL and 
side ET are known. 

Solve for TL and EL. 

Now ME plus EO equals TL plus LO or, EO mi: 
LO equals TL minus R, equals a known quantity, sa\ 

In the triangle EOL, EO? = EL’ + LO* and Fd 
— LO = the known quantity m, or EO = m + Lv 

Substituting, m’ + 2mLO + LO’ = EL’ + LO’. 
From this, LO = Se LO + TL = R, and 
the angle at O may now be found. 

Angle MED equals angle O minus angle KFT. 


* * *% 


By E. A. WHITE 
County Engineer, Pierce County, Tacoma, Wash. 
RAW the curve MCT and join the centers FE and 
F; draw GF perpendicular to DE, produce TF to 
a point F, making TF, equal ME; EF, will then con- 
nect points on the radial lines of curve MCT and will 
be parallel to its long chord MT. Bisect EF, at H 
and erect a perpendicular which will intersect TF ex- 
tended at O, the center of the curve MCT. Solve tri- 
angle GFE as before, which gives sufficient data to 
solve triangle EFF. 
Then, in right triangle OHF, side HF, and angle 
HF O can be computed and the triangle solved, giving 
the data for computing 4, and R,,. 


Steel Hook Handles Concrete Pipe 


T THE recent annual convention of the American 

Railway Bridge & Building Association held in 
Cincinnati, Ohio, the committee on labor saving devices 
described in its report a structural steel hook for use 
in holding the larger 
sizes of concrete pipe 
when placed by a derrick. 
The hook, illustrated 
herein, is made of heavy 
structural steel. By ad- 
justing the lifting line to 
one of the other two holes 
in the upper part of the 
hook the pipe can be 
picked up from one end. 
The usual manner of 
setting a.pipe is to place 
a cable or chain sling 
around the exterior and 
set the pipe in the de- 
sired position. When the 
sling is removed there 1s 
a tendency to uncouple 
the bell and spigot end 
The use of a hook obvi- 
ates this difficulty and 
under some conditions 
expedites the work. 
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vvench Backfill Covered with Concrete Slabs 


\PROPER backfilling of trenches has been so great 
. source of trouble, states H. H. Edwards, City En- 
oineer, Danville, Ill, that municipal control of the 
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CONCRETE SLAB COVER FOR BACKFILLED TRENCH 


replacement of paving over such openings has become 
necessary. It is now required that for any street 
opening a permit must be obtained and a bond filed suffi- 
cient to protect the city against damage. Backfilling 
and repaving are done by city forces, the owner being 
charged the exact cost plus 10 per cent. Over the 
trench is laid a 12-in. concrete slab extending 12 in. on 
solid ground on each side, and where a concrete base is 
cut the edges are sloped to support the trench slab, as 
shown in the acompanying drawing. For wide or deep 
trenches, 4-in. transverse bars 6 in. c. to c. are placed 
2 in. from the bottom of the slab. With this construc- 
tion there has been no trouble from sunken pavements. 

Precast concrete slabs 5 x 2 ft. and 8-in. thick, rein- 
forced as described above and having the joints grouted, 
are contemplated as an improvement upon the slab 
poured in place. It is hoped that this form of concrete 
base will save time and will permit the replacement of: 
paving in cold weather when it would be difficult to lay 
new concrete. 


Inexpensive Method of Mounting Maps 


By EMILE Low 
U. S. Assistant Engineer, Buffalo, N. Y. 


NGINEERS often find it desirable to mount maps, 

drawings, documents or photographs. Mounting by 
use of paste is tedious and having binding done at a 
bindery is expensive. A better process is to use rubber 
mounting tissue, which is convenient and cleanly. The 
other requisites are either a flat, electric or gas iron 
and a felt pad or ordinary blanket. The procedure is 
as follows: 

Place the pad on a table. The map is then laid 
face down, after first placing a strip of tissue paper 
about 5 in. wide around the edge of the map, between 
the pad and the map and projecting one-half its width 
outside of the map (this is to prevent the edge of the 
map from sticking to the pad). 

The mounting tissue, of a size to overlap the drawing 
about } in. all around, is placed on the reverse side of 
the drawing. The cloth on which the drawing is to be 
mounted is cut about 1 in. larger than the mounting 
tissue. It is placed over the rubber mounting tissue 
and fastened to the board or table at two corners with 
glass push’ pins. 

Then run an iron over the cloth, beginning at one 
end and moving along one edge. Then move the iron 
at right angles to the edge thus: fixed. 

After the drawing is mounted the edges are trimmed 
off. In trimming it is advisable to cut about 4 in. 
outside the edge of the drawing as a neater edge can 
be secured. 
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Fast Time Recorded in Casting Concrete 
Segmental Sewer Blocks 


HEN a crew of 12 men first started pouring 
segmental concrete block sections which form the 
circular sewer being constructed in Queens, N. Y., and 
known as the Woodside tunnel sewer, 3 hr. and 40 min. 
were required to pour the first 72 three-block sections. 
Each block weighs approximately a ton and 8 blocks 
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FIG. 1. LAYOUT OF RADIAL CASTING YARD 

The radial layout allows all forms to be reached by an 

easy swing of the boom supporting the chuting. Forms 

are poured alternately allowing each section 24 hr. in which 

to set before forms are stripped. 
are required to the full circle. When the first day’s 
run had been made the resident engineer told the crew 
he would not be satisfied until an average pouring 
time of 1 hr. 30 min. was maintained. Since then the 
72 forms have been filled in a record time of 55 min. and 
in many cases slightly over 1 hr. and the 14-hr. schedule 
is never exceeded. 

The Woodside tunnel sewer is a segmental block ring 
with an inside diameter of 11 ft. 9 in. and a uniform 





FIG. 2. STORAGE YARD AND CONCRETE PLANT 


Dates of casting blocks are easily discernible. Each of these 
blocks weighs a ton. 


wall thickness of 16 in. The contract, which is held 
by Booth & Flirin, New York City, calls for the con- 
struction of 4,025 lin.ft., most of it on Fiske Ave. 
from Queens Boulevard to Polk Ave. 

The yard in which concrete sections are cast has 
been carefully arranged and located near the shaft so 
that blocks can be handled practically from the casting 
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FIG. 3—SEGMENTAL BLOCKS CAST ALTERNATELY 


Each form accommodates three 1-ton blocks. By pouring 
sections alternately 72 sections are poured and 72 sections 
stripped and the blocks stored every day. 


yard to the shaft. The layout of the casting yard is 
indicated in the accompanying sketch. As is indicated, 
forms were laid out radially so that an easy swing of 
the boom (operated by one man) which supports the 
chuting through which concrete is handled reaches all 
forms easily. 

Specialiy-constructed steel forms are used and three 
one-ton blocks are cast within one form. There are 144 
forms and pouring is done into alternate forms so that 
every 72 sections poured are given 24 hr. in which to 
set before stripping. 

A locomotive crane circles the casting yard and a 
switch is provided at about the center so that blocks 
can be handled direct from forms into the storage yard 
from either end of the track. A concrete bed of even 
grade and smooth surface has been laid as a foundation 
for section forms, so that little difficulty is experienced 
in adjusting forms for receiving concrete. After the 
sections are all poured the recessed forms are bolted 
on top to give the blocks their lock joints. 


7 ADS | 
ie: \V ASS 


7 Aws 
( -> Kyte 


FLG. 4—BLOCKS AT SHAFT ENTRANCE 


From the storage yard the blocks are hauled by electric 
locomotive to the shaft mouth as needed. Enough blocks 
for a night’s run are stored each evening as shown above. 


As it is cast each block is marked with the date. 
When ready to store each block is picked up by the 
crane fitted with a semi-friction grab onto one side 
of which is welded a knob that slips into the grout 
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hole of the block. From the storage yard the 
are loaded onto heavy-truck narrow-gage car: 
hauled direct to the mouth of the shaft by an ¢ 
locomotive. 

The sewer is being built for the Bureau of Se 
Borough of Queens. A. H. Jorgensen is the contra 
resident engineer. 


Piles Are Set in Concrete to Avoid 
Inconvenient Driving 


By GEORGE W. MCALPIN 
Glenwood, W. Va. 


UE TO the necessity of completing work by a cer- 
tain date and the inability to secure piledriving 
equipment the writer was led to use the following method 
of setting instead. of driving piling for a sand and 
gravel incline. The distance 
from the top of the bank to 
the edge of the river, over 
which the incline was to 
pass, was about 300 ft. To 
rig up a piledriver to cover 
this distance would have 
been expensive. Also such 
equipment was not available 
at the time. It was neces- 
sary to sink the pile bents, 
rather than use the ordinary 
mud sill, due to the tendency 
of the river to scour at high 
stages. Consequently, holes 
for each piling were exca- 
vated, the first 4 ft. with poop on 
long-handled shovels and the ix sae kan 
rest of the distance, usually 
5 to 6 ft., with an extended handle post-hole digger. 
About 12 in. of concrete was then placed in the bottom 
of each circular hole, the piling set in and plumbed to 
correct position and an additional 12 in. of concrete 
poured around it. The holes were then backfilled and 
tamped. The method has proved cheap and effective, the 
concrete forming a perfect base for each piling. 


Dipping Trough for Iron Pipe Made 
From 12-in. Casing 


N THE coastal oil fields rust causes the loss of thou- 
sands of dollars annually in new and ‘second-hand 
materials. The oxidation of iron occurs every here to 
a greater or less degree, but it is especially rapid in this 
part of the United States, where the climate is sub- 
tropical and the humidity extreme. Probably the great- 
est loss is in the deterioration of drill stem, casing, line 
pipe, and the like which is not in use. 

Painting is the only safeguard, but painting with a 
brush is a slow and costly process, and, furthermore, the 
inside of the pipe is not touched. The cheapest and 
most effective way of applying paint to all surfaces of 
a length of pipe is by dipping. To facilitate this work, 
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CASING MAKES TROUGH FOR DIPPING IRON PIPE 


the dipping trough shown in the accompanying illustra- 
tion was devised. It consists of a semicircular recep- 
tacle, about 24 ft. long, made of a short length of 12-in. 
casing that has been split in two and the two pieces 
butt-welded by means of the oxy-acetylene blowpipe, 
and with semicircular plates welded over the ends. The 
trough is set in a suitab¥e wooden frame on skids. 

In using the trough, it is partly filled with the pre- 
servative paint. Smaller sizes of pipe are simply im- 
mersed; pipes of larger diameter must be revolved 
once to coat all surfaces. After being dipped the pipe 
is elevated, two blocks of different heights are slipped 
under it, and the excess paint is allowed to drain back. 
—Engineering and Mining Journal-Press. 


Acetyiene Torch Melts Pipe Joint Filler 


By GEORGE C. LOVE 
Chief Engineer, Newport News Lag and Water Co., 


Newport News, Va. 
HE accompanying photograph shows a piece of 
work recently completed by this company wherein it 
was necessary to remove a 14-in. cast-iron water main 
from a pile trestle. The joints were of the usual bell 





BURNING LEAD FILLER FROM PIPE JOINTS 


and spigot type with calked lead filler. 
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Water was 
first drawn from the main and then an ordinary 
acetylene burning outfit was used to ‘melt the filler. 
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The pipe was left in condition to be used again, part of 
the lead was recovered and the work was done more 
rapidly than by any other means available. 



































Graphs Allow Rapid Yardage Calculation 


~ By R. C. HARDMAN 
Division Engineer, Central HighwWay Board, Republic of Panama, 


Aguaduke, PanamA&é 

OR USE in preparing. a preliminary estimate of 

quantities on a ptojected location of some 125 km. 
of highways in the Republic of Panama, a large part of 
which was through broken country necessitating much 
side-hill work, the accompanying graphs were prepared. 
As will be seen these show the amount of cut or fill per 
20-m. station for varying center-line values and vary- 
ing transverse ground slopes. 

The graphs were made by substituting the proper 
values for the particular cross-section of roadway to be 
used in general equations derived in terms of center- 





FIG. 1—SECTION USED IN FORMULA DERIVATION 


line values, width of base, side slopes and transverse 
ground slopes. As will be seen, two general equations 
are necessary—one when the section is trapeziform 
and the other when the section is triangular. 
Referring to Fig. 1: 
Let a == depth of cut or height of fill on center line 
b = one half width of base 


R = ratio of side slopes 

S = ratio of transverse ground slope 
A = area of trapeziform section 

A, = area of triangular section. 


The equations of the four lines forming the trapezium 
are: 


y= Sr-+a 
y = R(« — b) 

—y = R(x + b) 
Se /O 


Solving for the co-ordinates at the common points Y 


Y,, Y, and Y, we have: A 
7 Y = R(a — Sb) 
a R+S8S 
y — Bia Sb) 
ere k—S 
ra aot 7 = 0 
a 
($4 b) ¥, ~($— b)¥ 
Then A= —+—_ ae (1) 


Substituting the above values for Y and Y, Equation 
(1) becomes 







2 2 
4 ee (2) 
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Which is the general equation for the trapeziform 


section. 
When the line y = Sx + a passes through the point 


Y. = b and Equation (1) becomes the equation for 


a 
2’ Ss 
the triangular section by the dropping of the last term 
of the numerator, which is equal to zero. 


(s+ sx 


Therefore 3 


(3) 


which becomes 
as a’ + Bob + (Sy 
2(s “on >) 
when the values for Y, are substituted. 

For use for any particular cross-section, the values of 
b and R are substituted for the general case and value 
of S for the special cases and the equation becomes of 
the form A Aa + Ba + C from which curves can 
be rapidly made. 

If ditches, surfacing trenches, etc., are to be used 
their area must be added or subtracted as a constant 
for all values of a when a > Sb and the proper propor- 
tion of such area when a < Sb. 

For purposes of actual use the center-line values are 
taken from the profile and tabulated, the rate of ground 
siope is taken from the topography and tabulated beside 
the former so that both variables will be together for 
picking quantities off the chart, the plotted curves being, 
of course, (A + Ditch constant) times length of 
station. 

In taking off the rate of ground slope, the easiest 
method is by counting the number of contours crossed 
by a known unit of measure, such as one centimeter, 
depending upon the scale of the map. 

It will be noted that the curves take care of the 
combined cut and fill section which occurs when a < Sb, 
by showing two readings for any given transverse 
slope. 


(4) 
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Contractor and Footing Course 


By FRANK E. SANBORN 
Oxford, Ohio 


OES every construction superintendent and fore. 

man realize the harm he may do by lack of care ip 
building the footing courses? The designer has 
planned his footings for equal settlement of the whoje 
foundation, adjusting the loadings to the different 
kinds of soil encountered, and he wants the pressure 
to be uniform across the footing course. All this plan- 
ning is made useless by wrong location or size of the 
footing course. 

Errors in footing location may come about through 
wrong measurement on the ground, carelessness in stak- 
ing out the trench, or digging away from the line. Any 
of these causes will produce a loading on the ground 
which is not uniform as intended but is greater at one 
edge than at the other, a cogdition which invites un- 
equal settlement. The man laying out the trench or 
hole may regard it as rough work, sufficiently close if 
there is a footing course under the wall no matter if 
it is wider than called for, especially as the work is 
soon covered and out of sight; yet due care is as impor- 
tant here as at any other place in the structure. 

Uniform distribution of load is secured only when 
the load comes in the center of the footing course. Any 
foreman or laborer can verify this fact by placing a 
block of wood on the surface of soft ground and step- 
ping on it: if his foot rests on the center, the block 
squeezes down evenly, while off-center loading makes 
the nearer edge sink down deepest and causes the block 
to tip. 

What is the amount of these inequalities of pressure 
resulting from off-center loading? For the simplest 
case we may compare a correctly located footing, Fig. 1, 
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FIG. 2—GRAPHS FOR ESTIMATING YARDAGE 
As is apparent, the flatter curves are but continuations of the sharp ones, though on a larger scale. 
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with a footing widened out on one side, Fig. 2. In 
Fig. 1 the load W comes in the center of the width of 
the footing course and the pressure per square inch of 
area is the same everywhere, 

Weight on the footing per inch of length led 
ms Inches of width — eee 


In Fig. 2 we have the same load W, at the same dis- 








nb ir 


FIG.2 


FIGS. 1-5—BADLY BUILT FOOTINGS 


tance from the unaltered side of the footing, but the 
soil loading is non-uniform. The greatest load per 
square inch, Pmar, Will be p, — p, or, 


Ww a 
Pmar = b (4 7 3 *) 


which means that the intended loading p has been multi- 
plied by the factor 


Pmar _ a aoe a 
p “b (4 8 a 


At the opposite edge of the footing the intended 
loading has been reduced in the ratio 


Prat =? (3¢ 2), 


p b\ b 

e Pmaz Pmin @ Pmar _Pmin 
b Pp Pp 6 Pp Pp 
1.0 1.0 1.0 0.5 1.25 —0.25 
0.9 1.17 0.63 0.4 1.12 0.32 
0.8 1.28 0.32 0.3 0.93 0.33 
0.7 1.33 0.07 0.2 0.68 —0.28 
0.6 1.32 —0.12 


These values are plotted in Fig. 6. The negative 
values mean that the top part of the projection of the 
footing course would press upward against the soil 
upon it. ’ 

Thus it appears that if a foundation course is 
widened on one side, the maximum pressure per square 
unit of area upon the soil is increased, unless the foot- 
ing is made more than three times its proper width. 
If a 16-in. course is made wider on one side by 4 in., 


a 
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The footing course may be reduced in width on one 
side, Fig. 3. Then the same formulas apply, merely 
interchanged; the pressure ratios are plotted in the 
right-hand part of Fig. 6. A 16-in. course reduced by 
13 in. on one side would have a 143-in. width and a 


a 
value of := 1.1; the greatest pressure would become 


1.43 times the designed pressure. For an intended soil 
loading of 4,000 Ib. per sq.ft., the actual loading at 
one edge is 5,720 Ib. per sq.ft. and that at the opposite 
edge 3,080 Ib. per sq.ft. 

If the course is widened or narrowed equally on both 
sides, then the load would be uniformly distributed 
upon the soil, but of less or greater amount respec- 
tively than planned and so not in keeping with other 
footings. 

If the footing is of proper width but wrongly located, 
an eccentric load results as shown in Fig. 4 and plotted 
in Fig. 7, the factor of pressure increase being 

ie 1+ 6 : 
p a 

It is possible also that a footing may be both 
widened and misplaced, or widened on one side and 
narrowed a less amount on the other side, as in Fig. 8. 
For this condition the factor is 


\ 


Pmar — a € ps a 
> =5(4 +e) 35) 


and may be represented by a series of curves depending 
upon the relative values of the widening and the nar- 
rowing. Three of these curves are given in Fig. 8. 

Thus, good building practice requires that the con- 
tractor follow the plans closely in laying out and con- 
structing a foundation. Lines should be stretched and 
stakes driven in the proper places; digging should follow 
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FIGS. 6-8—PRESSURE RATIO IN UNSYMMETRICAL 
FOOTINGS 


Fig. 6—One side of footing misplaced. Fig. 7-——-Footing 
shifted sideways, Fig. 8—Width and location wrong. 


making its total width 20 in., then ; — 0.8 and - 


b 


Pmar = 1.28 p; that is, the greatest pressure is 1.28 
times the designed pressure. If the designed pressure 
is 4,000 Ib. per sq.ft., then the greatest pressure be- 
comes 5,120 lb. per sq.ft., while the pressure at the 
opposite edge is only 1,280 lb. per sq.ft., so that the 
greatest pressure is four times the smallest pressure. 
With this unequal loading of the soil, tipping of the 
footing course due to uneven settlement is to be ex- 
pected. 


the line, the sides of the trench be pared plumb, and the 
bottom be made level. Piumb-bobs hung from lines 
stretched between batter-boards will be helpful. A 
carpenter’s or mason’s level will be found of service. 
Any widening in an earth form for concrete should be 
corrected with form boards and not filled out with the 
concrete in the thought that the extra concrete is 
cheaper than the form boards. Some foremen think 
that a widened base always reduces the loading on the 
soil, but they are wrong. 
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This department aims to be a forum for the discus- 
sion of the views of engineers and contractors. 
The range of interest should be as wide as possi- 
ble. Contributors are, therefore, asked to make 
their letters short. 


Studies of Flow of the Tennessee River 


Sir—Permit me to call attention to a statement in the 
article by Benjamin E. Jones on “Flow in Tennessee Checked 
Against Hydraulic Formulas,” appearing in Engineering 
News-Record, Oct. 12, p. 610, as follows: “The extent to 
which the values of and C obtained in these experiments 
could be applied to other similar channels depends, of 
course, on the relation that the cross-section at the bridge on 
the Tennessee River bears to the average cross-section of 
the whole stretch of channel involved in the measurements 
—on the whole the area at the bridge doubtless represents 
fairly well the cross-section of the seven miles of channel.” 

Experiments upon channels show that even where the 
locations are selected for investigation because of their 
regularity, considerable variations in cross-section and 
hydraulic radius are present. The case of a measurement 
on the Ohio River at Cincinnati might be cited where the 
maximum variation of the area was “from about 15 per cent 
below the average to about 14 per cent above,” and the 
maximum variation in the hydraulic radius was “from 
about 23 per cent below the average to about 33 per cent 
above.” (Quotation from “Calculation of Flow in Ohio 
Channels,” by Ivan E. Houk; Miami Conservancy District 
Technical Reports, Part IV., p. 119). 

A section selected at random in a crooked river is there- 
fore not likely to represent “fairly well’? the average cross 
section. In fact, while such a section may be nearly the 
average, it is more likely to be considerably different, espe- 
cially at low stages. Any conclusions based upon such an 
assumed condition are liable to be entirely untrustworthy. 
It is greatly to be regretted that a number of other cross- 
sections were not available for use in determining the real 
average cross-sectional area of the river, as the data would 
then be very valuable and interesting, but without them any 
conclusions drawn from the data must be regarded as “not 
proved.” E. W. LANE. 

Representative of the Morgan Engineering Companies. 

Yangchow, Ku., China, Nov. 7. 


{[Mr. Jones submits the following reply.—EDITOoR. ] 

Sir—The results of slope and discharge measurements on 
the Tennessee River were published to show the relation, if 
any, between variations in values of C and variations in 
values of hydraulic radius and slope. The measurements 
answer this purpose whether or not the cross-section is uni- 
form throughout the channel involved. For example, meas- 
urement 33, with hydraulic radius of 10.9 ft. and slope of 
0.0000506, shows a value of 40 for C, whereas measurement 
34, with hydraulic radius of 10.5 and slope of 0.0000839, 
shows a value of 52 for C. A change in the average cross- 
section would have little effect on the relative values for C. 


Mr. Lane’s criticism would apply only if it is desired to 
use the values of C and n found for the Tennessee River in 
computing the discharge of other channels. In that case 
they would necessarily be used in connection with other 
similar measurements and the engineer would give them 
such weight as the facts in his opinion warranted. 


A survey of Tennessee River made in 1910 shows an 
average width at low water in the stretch of channel covered 
by the slope measurements about 15 per cent greater than 
at the bridge at Chattanooga. The average depth of water 
at different cross-sections was nearly uniform. The survey 
was made before the Hale’s Bar dam was constructed and 
there may have been changes since in the average depth but 
probably not in the average width. BENJAMIN E. JONES, 

Hydraulic Engineer, U. S. Geological Survey. 

Washington, D. C., Dec. 19. 
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A Protest Against “Sales Engineer” 


Sir—Is it not time to do away with the term “sale 
neer” before it gets any further? The writer’s ob 
is that there is no such thing. Selling is not in an) 
engineering; and while an engineer may leave his o 
tion and take up selling, yet such an act does not 
him a sales engineer. It is true that a technical tra 
often qualifies a salesman to do better work in the pr 
tion and selling of engineering supplies; but he is the: 
engineering salesman, not a sales engineer. 

The ethics of the two occupations are incompatible. 1; 
salesman applied a professional man’s-ethics to his own 
work, he would soon be out of a job. Should an engineer 
use a salesman’s methods he would be accused of sharp 
practise. A salesman has little identity of interest with 
his customer; he “sells” his customer in the interest of the 
manufacturer by whom he is paid. An engineer would 
act unprofessionally if he recommended the purchase of 
any material or process the use of which would result i; 
his gain. He gives service to, and is paid by, the customer 
whose interests and his are one, 

It is to be regretted that a name, as soon as it gets a 
reputation that is at all advantageous, is borrowed or 
stolen by others for its reflected credit. It is to be ex 
pected that many manufacturers will want to call thei- 
salesmen engineers; but the last thing to happen should 
be for engineers to use the name themselves that way. The 
writer invites the attention of both the American Asso- 
ciation of Engineers and also the American Society of 
Civil Engineers to this matter, for the words “sales engi- 
neer” are used freely in the employment bulletins of both 
societies. Among the mechanic arts we are all familiar 
with the hoisting engineer, the stationary engineer, etc.; 
with the encouragement now given by engineers to the 
general use of their name, we may soon look for its adop- 
tion in a variety of indoor lines, such as sales engineer for 
drummers and floor-walkers, accounting engineer for clerks 
and bookkeepers, and tonsorial engineer for barbers. 

Faribault, Minn., Dec. 16. A. W. BEDELL. 


Liquid Pressure and Coal Bin Design 


Sir—The letter of Edward Godfrey in Engineering News- 
Record of Nov. 9, p. 808, seems to require elaboration of 
some statements in my letter in the issue of Oct. 19, p. 669. 

My objections to a method of approximating the lateral 
pressure of granular materials, such as sand, grain, coal 
earth, etc., are based upon theoretical, experimental and 
economic grounds. That granular materials, for example 
coal in a bin, do not act like liquids is evident and will prob- 
ably be accepted by all. That no liquid-pressure formula 
can take into consideration the effect of surcharge or of the 
width of the bin is also true. Of course, tables of coeffi- 
cients may be computed to take care of each individual 
case, but, if they are reliable, such coefficients have been 
computed by taking into consideration the physical proper- 
ties (those possible values which will give the maximum 
pressure) of the material in question. The Pascal law for 
liquid pressure requires that the lateral pressure be inde- 
pendent of the width of the containing vessel. But the 
pressure of a granular material on the side wall of a narrow 


_bin is not as great as that on a wider bin, all other condi- 


tions being the same. 

Some of the supporters of the “equivalent liquid pressure” 
method recommend the formula P, a horizontal pressure, 
equals 4Cwh’; the value of C is then given as tan’ 4(90°-¢), 
where ¢ is the natural slope. Substituting, we see that the 
formula is really Coulomb’s formula for the pressure of a 
horizontal fill against a perfectly smooth wall with a verti- 
cal back face, after Woltmann’s assumption that the tangent 
of the angle of natural slope was equal to the coefficient of 
internal friction had been added. Incidentally, I might 
mention that Coulomb did not include the natural slope in 
his theory, based on the wedge of maximum pressure. | 
realize that most texts do not emphasize Coulomb’s own 
restrictions to his formula, but they can be found in the orig- 
inal papers, “Memoires de l’Academie Royale des Sciences” 
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v. 7, 1773, or in “Theorie des Machines Simples” by Cou- 
ion. A second edition (1821) of the latter is in the Con- 
~ressional Library. Later developments of this theory 
assume the existence of a vertical component in all cases 
‘<ince the wall cannot be perfectly smooth) and also take 
care of all cases of surcharge or sloped wall. 

Unfortunately, experimental data on a scale large enough 
to be applicable are rather meager. However, the tests 
mentioned below, where work with sand, grain and earth is 
reported, all seem to show the reliability of the wedge 
theory, at least as a close approximation. Tests with similar 
materials in different parts of the world with unlike types 
of apparatus check each other so closely that there can no 
longer be any argument about the existence of a component 
along the wall. Lack of space prevents more than the 
references: 

A. A. Steel: Engineering News, 1899, p. 261; 

H. Mueller-Breslau: “Erddruck auf Stuetzmauern,” 1906; 

R. B. Fehr and C. R. Thomas: Penn. State College Bulle- 
tins 8 and 11, 1912-13; 

P. M. Crosthwaite: Proc. Inst. C.E., 1916, 1920; 

A. R. Fulton: Proc. Inst. C.E., 1916; 

M. Enger: Proceedings, A.S.C.E., 1920, p. 251; 

F. H. Hummel and E. J. Finnan: Proc. Inst. C.E., 1921, 

. 369; 
- Preliminary Cincinnati Tests: Engineering News-Record, 
Aug. 25, 1921, p. 314; Jan. 19, 1922, p. 106. 

It is hoped that the complete set of tests on sand per- 
formed by the writer at the University of Cincinnati, 1921-2, 
may soon appear in print. 

Practically, the use of an approximate method based on 
assumed coefficients is neither economical nor safe. It is 
true that no exact design of a retaining wall or bin is at 
present possible. That is so because of lack of information, 
but is no reason for not using what information is avail- 
able. Incidentally, where in engineering design can we 
point to an exact method? But, in order that the approxi- 
mation be closer and therefore more economical, and based 
upon experimental data and therefore safer, it is advisable 
to beware of easy, short-cut formulas, especially since those 
who do not realize that there are limitations to such for- 
mulas are the ones likely to place greatest faith in them. 
R. W. Dull in Engineering News, Aug. 21, 1904, gives a 
complete set of formulas and coefficients for the design 
of steel bins, based upon both the Poncelet wedge and 
the Rankine theories. They are no harder to use than 
the “equivalent fluid method” and have the advantage of 
experimental verification, to some extent anyway. Until 
we know more about granular materials and their action, 
it seems to me that extra care should be taken in designing 
structures where the action of such materials must be taken 
into consideration. JACOB FELD, 

Formerly, Baldwin Fellow in Civil Engineering, 

Brooklyn, Dec. 4. University of Cincinnati. 


Sir—If£ Mr. Feld would boil down his objection to the 
equivalent-fluid-pressure method of designing retaining 
walls and bins, there would be only two points left. One of 
these is that the equivalent fluid pressure method does not 
include nor imply the existence and effect of vertical fric- 
tion on the side of the wall or bin. The other has to do with 
the effect of surcharge. 

Taking up first the case where there is no surcharge: 
The horizontal pressure on the side of a wall or bin, as 
found by the equivalent-fluid-pressure method, is abso- 
lutely identical with the tabular results found by R. W. 
Dull in Engineering News, July 21, 1904. This is true both 
of the case where vertical friction is neglected and the case 
where a certain angle of friction is assumed, though, of 
course, the coefficient or unit weight of “liquid” is different 
in the two cases. Furthermore, by using a proper unit 
weight of fluid the lateral pressure for the case of indefinite 
surcharge is identical with that worked out by Mr. Dull, to 
which Mr, Feld refers as a correct method. 

The effect of vertical friction on a coal bin is not used at 
all in the design. In a retaining wall it is an aid to 
stability which is too uncertain to enter as an element in 
design and had best be neglected. 
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As to the work saved: It is certainly easier, say in the 
case of horizontal beams in the side of a bin, simply to take 
the depth from the top of bin as a basis for fluid pressure 
and to design each beam for its spacing and span, rather 
than to find the total wedge pressure for the whole side of 
the bin down to that beam and half way to the next and 
deduct the wedge pressure to the mid-space to the beam 
above, as Mr. Feld’s theory and method requires. Besides 
this, a designer feels far more secure with a simple method 
of unit loads, easily checked, than with a long formula. 

The surcharge in a coal bin, which may be a wagonload 
of coal, or even a carload, piled in a pyramid on top, does 
not justify entering into extremely complex theory in 
design. Probably not one engineer in five hundred could 
apply the theory to this problem without giving it study for 
a day or two. I am among the 499, for I give very little 
time to theories that have so little of the practical to com- 
mend them. I venture to say that, given identical bins to 
proportion, on identical unit stresses, Mr. Feld’s theoretical 
method and my rough one, given in Engineering Newse 
Record, Nov. 9, 1922, would produce identical beam sizes. 
This, it seems to me, is the proof of the pudding. 

Pittsburgh, Dec. 8. EDWARD GODFREY. 





The Ventilation Problem in the Light of 
Recent Research 


Sir—I have read with much interest the letters in 
Engineering News-Record of Dec. 7, 1922, on “Sanitation, 
Ventilation and Vaccination” by F. W. Harris and Rudolph 
Hering’s comments on p. 1040 of the following issue, entitled 
“Ventilation, Body Temperature and Health.” It would be 
most short-sighted to minimize our debt to vaccine and 
serum therapy. Vaccination has played a large part, along 
with sanitation, in the conquest of typhoid fever; and vac- 
cine and serum therapy promises far more than any other 
measure in the control of pneumonia which we hope for but 
have not yet attained. Yet it is well that the importance of 
air conditioning as a factor in building up vital resistance 
should be emphasized. As you pointed out in your one line 
of editorial comment on Mr. Harris’ letter, these procedures 
are fortunately not mutually exclusive. Let us by all means 
“vaccinate, ventilate and sanitate.” 

Mr. Hering’s emphasis on the importance of air condition- 
ing is more than justified for there is no more neglected 
field of applied physiology than the hygiene of the skin. The 
work of the New York State Commission on Ventilation 
(to be presented in book form by E. P. Dutton & Co., during 
the coming winter) makes it clear that overheating of 
occupied rooms is a factor of the first importance in reduc- 
ing efficiency and increasing respiratory disease. 

It is important, however, to note that modern ideas of 
ventilation with their emphasis on temperature control, 
rather than the removal of hypothetical and non-existent 
atmospheric poisons, demand a somewhat radical change in 
ventilation practice. The studies of the New York State 
Commission on Ventilation indicate that the ample air 
flushing (30 min.-ft. per person) required by the laws of 
many states is not only unnecessary but positively harmful 
since such an excessive air flow inevitably tends to over- 
heating, discomfort, and increased respiratory disease. 

Mr. Harris’ statement that “windows are for light and 
should only be used for this purpose during the winter 
months” will not be accepted by those who have followed 
recent advances ir this field, for the best general system of 
schoolroom ventilation which we observed in the studies of 
‘the New York State Commission is that which admits air 
over slanting window boards, with ample radiation below to 
moderate its temperature, and with gravity exhaust ducts 
for the removal of vitiated air from near the ceiling. The 
substitution of this system for fan ventilation will not only 
save money in construction but will also effect material 
saving in operation (since a much less volume of air must 
be warmed per hour) and will promote both the comfort and 
the health of the occupants. 

New Haven, Conn., Dec. 16. C.-E. A. WINSLOW, 
Professor of Public Health, 

Yale School of Medicine. 
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Reclassification of Federal 
Employees Doubtful 


Heavy Work Devolving Upon the Senate 
Appropriations Committee May 
Keep Measure Out 


Washington Correspondence 


Although several hearings have been 
held by a sub-committee of the Senate 
appropriations committee, the final re- 
port on the bill to reclassify the em- 
ployees. of the federal government and 
readjust salaries has not been formed 
and in view of the heavy work devolv- 
ing upon the appropriations committee 
because of the annual supply bills 
fears are expressed that the reclassi- 
fication measure will not be brought to 
action on the floor in time to assure 
passage at the present session of con- 
gress. Senator Smoot, chairman of the 
sub-committee in charge of the bill, has 
stated, however, that a report may be 
expected shortly. 

Friends of the reclassification bill 
are dubious of its passage in the pres- 
ent Congress even with a report coming 
in January because of the doubt over 
the shape in which the bill will appear 
when it does come from committee. 


FURTHER CHANGES PROPOSED 


The civil service committee of the 
Senate considered this measure some 
weeks and reported it with a recommen- 
dation that it be passed on Feb. 8, last. 
Because of the financial features of the 
bill, it was referred to the appropria- 
tions committee for further study. The 
civil service committee made a number 
of changes in the bill from the form in 
which it was passed by the House. 
While the sessions of the sub-committee 
on appropriations have been executive, 
with a number of government officials 
testifying as to their ideas, it is gen- 
erally understood that further changes 
have been seriously considered by this 
committee. Senator Smoot himself is 
the author of another reclassification 
bill which originally projected reforms 
based upon a somewhat different theory 
than those contained in the Lehlbach- 
Sterling bill, which was the basis of the 
one now under consideration. 

It is said that the appropriations 
committee has been considering further 
reductions in the number of classes out- 
lined in the bill, and that there has 
been serious thought of eliminating 
workers in the field and confining the 
measure to government employees 
within the District of Columbia. 
Changes in title and in relative pay for 
professional and sub-professional work- 
ers also have been suggested, it is said, 
because these men are leaving the 
service in increasing numbers, 


Franklin Furnace Typhoid Out- 
break Reaches 16 Deaths 


Up to Dec. 15 the hoid outbreak at 
Franklin Furnace, N. J., noted in Engi- 
neering News-Record, Dec. 14, p. 1045, 
had resulted in about one hundred re- 
ported cases and sixteen deaths. 
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| New Jersey Road Bonds in 
Demand at Good Premium 
Bids for $2,000,000 of 44 per cent | 
highway bonds of the State of New 
Jersey brought offers totaling 
about $50,000,000 on Dec. 19. The | 
highest of nine bids for the entire | 
issue was at the rate of 102.097 | 
and secured the award. Bids for 
portions of the issue ranged from 
par to 103+ but the syndicate bid 


| gave a higher yield than the best 
| of the fractional bids. 


Convention 


A special train will take the members 
of the Associated General Contractors 
to the annual convention at Los An- 
geles, Calif. Assembling at Chicago at 
the close of the Good Roads Show the 
members will leave by the Atchison, 
Topeka & Santa Fe Ry., at 6 p.m. Jan. 
21 and arrive in Los Angeles at 12 m. 
Jan. 29. The trip will include a stop at 
Grand Canyon. For the return trip a 
choice of three routes, via the Union 
Pacific, the Southern Pacific or the 
Chicago, Milwaukee & St. Paul railways 
will be afforded. Complete schedules of 
the several trips, including excursions 
and stops at points of scenic interest, 
and giving railway fares, may be se- 
cured from the Associated General 
Contractors, Munsey Building, Wash- 
ington, D. C 


Shreveport Division of Katy Sold 
at Public Auction 


The Shreveport division of the Miss- 
ouri, Kansas and Texas R.R., from 
Greenville, Texas, to the Louisiana state 
line; and the McKinney branch, between 
Greenville and McKinney, Texas, were 
sold at public auction in Greenville Dec. 
16 for $700,000, the minimum price 
asked by the court. The lines involved 
in the sale total approximately 180 
miles. 

The sale of the branch lines at 
Greenville ends the receivership of the 
“Katy” R.R. that has been in effect 
since September, 1915, and also brings 
to a close the successful reorganization 
of the Katy lines, which has been 
worked out by a group of New York 
bankers headed by firm of J. W. Selig- 
mann & Co. 

It is planned to extend the line west 
for a connection with the Ft. Worth & 
Denver City, but just what point at 
which the connection is contemplated is 
not generally known. The road will 
have direct connections with Dallas and 
Ft. Worth and other important shipping 
centers. 

The deal above mentioned will 
eventually give the Edenborn lines 523 
miles of railroad through a rich lumber 
and farming belt, also two deep water- 
ways. 


Concrete Institute Program 
Is Announced 


An exceptionally live and interes: 
program has been provided for 
nineteenth annual convention of 
American Concrete Institute to be hy 
at the Hotel Sinton, Cincinnati, O})j 
Jan. 22-25, 1923. The meeting start: 
at 2 o’clock Monday afternoon with a 
special session on concrete product: 
manufacture and has a meeting that 
night; Tuesday, Wednesday, and 
Thursday there will be three meetings 
each day, the Wednesday evening ses 
sion, however, being devoted to a get- 
together social meeting. 

Papers include methods of making 
concrete pressure pipe, by W. G. Chace 
of the Lock-Joint Pipe Co.; design and 
construction features of the ideal sec- 
tion of the Lincoln Highway, by W. G. 
Thompson; trend of design and con- 
struction of concrete roads, by H. E]- 
tinge Breed; correction data for com- 
parative test results from field speci- 
mens, by G. W. Hutchinson; effect of 
impure water on the strer.gth of con- 
crete, by Prof. Duff A. Abrams; de- 
sign of elastic structures from paper 
models, by Prof. George E. Beggs; an 
interesting case of dangerous aggre- 
gate, by J. C. Pearson; thoughts on 
concrete houses, by J. C. Pearson; de- 
velopments in surface treated concrete, 
by R. F. Havlik; some defects in con- 
crete buildings, by H. C. Loring; inun- 
dation methods for measurement of 
sand in making concrete, by W. A. 
Slater and G. A. Smith, of the U. S. 
Bureau of Standards; analysis of the 
variables in concrete from the construc- 
tion standpoint with some results of 
job tests, by W. P. Bloecher, Stone & 
Webster; and causes of steel corrosion 
and concrete disintegration, and meth- 
ods of their prevention, by 
Upson. 

In addition to this there are the 
usual presentation of specifications, a 
number of which this year are of great 
importance and a whole session devoted 
to a question box to which already some 
very important questions have been 
submitted. The secretary of the Insti- 
tute is Harvey Whipple, 1807 East 
Grand Boulevard, Detroit, Mich. 


Reclamation Levee Under Way 
on North Sulphur River 


The Howard-Kenyon Dredging Co., 
of Houston, Texas, has unloaded a 
dredging machine at Cooper, Texas, to 
be used in the construction of the levee 
being constructed by the Delta Lamar 
Improvement District No. 1. The dis- 
trict now has a channel machine in 
operation and a channel in North Sul- 
phur River about nine miles long is 
being cut. With the additional machin- 
ery, a levee about 12 miles long will be 
built. The levees and channel, when 
completed, will reclaim about 7,000 
acres of rich bottom lands at a cost 
of approximately $350,000, amd wil! 
make one of the best agricultural tracts 
in the State. 
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Winners of Michigan U. Highway 
Fellowships Announced 


The board of regents of the Univer- 
jty of Michigan at its November 
meeting appointed the following to 
receive 1922-1923 fellowships in high- 
way engineering and highway trans- 
port: 7 . 3 
Roy D. Chapin fellow in highwa 
transport, Major Mark L. Ireland, 
Quartermaster Corps, U. S. A.; 1901, 
B. S. and 1913, M. E., Michigan Agri- 
cultural College; 1921, M. S., Mass- 
achusetts Institute of Technology. 
Since 1904 Major Ireland has been an 
army Officer. : 5 

Roy D. Chapin fellow in highway 
engineering, William J. Groves; 1920, 

. S., University of Missouri. (En- 
tered School of Arts and Sciences, 
University of Missouri, 1914-15, School 
of Engineering 1915-1918, U. S. Army, 
June 1918 to June, 1919, School of En- 
gineering, University of Missouri, 
1919-1920.) Mr. Groves is at present 
assistant county engineer, Fayette 
County; Texas. ; 

Detroit Edison fellow in highway 
engineering, A. T. Bragonier; 1909 
graduate of Normal Department, 
Shepherd College; 1916 B. S. C. E., 
West Virginia University. At present 
Mr. Bragonier is instructor in highway 
engineering, West Virginia University 
and an engineer with the West Virginia 
State Highway Department. 

Detroit Edison fellow in highway 
engineering, John D. Slye: 1914, B. S. 
C. E., University of Colorado. Mr. 
Slye, since 1919, has been chief of road 
surveys, U. S. Bureau of Public Roads, 
Denver, Colo. 


Port Authority Reaffirms Opposi- 
tion to Newark Bridge 


The Port of New York Authority has 
reaffirmed to the Secretary of War its 
position of opposition to the construc- 
tion of a bridge by the Central Rail- 
road of New Jersey at the mouth of 
Newark Bay from Elizabethport to 
Bayonne and urges the postponement 
of action by the War Department on 
the matter for at least two years. The 
Port Authority, in a letter to the 
United States engineer officer in New 
York, states that it will be not possible 
until two or three years have passed to 
foreshadow the development of Newark 
Bay as to marine traffic and that it 
would be unfair to possible Newark 
Bay traffic to set up across the lower 
bay a bridge which would impede such 
traffic. 

Hearings are still under way at 
Washington in the matter of the 
bridge, which was authorized by fed- 
eral law some years ago and which is 
now being opposed by the city of New- 
ark. The railroad’s authorization ex- 
pires next Friday and it is now endeav- 
oring to have the last date for com- 
mencing work put forward some years. 


Army Engineers Visit Rio Grande 


Army engineers have been sent to El 
Paso, Texas. to inspect the Rio Grande 
River between El Paso and Fart Quit- 
man, Texas, with the view of passing 
on the proposed deepening and straight- 
ening of the river channel as a means 
of removing the flood and mosquito 
menace at E] Paso. The project will 
involve the expenditure of millions of 
dollars, according to Major Adams, who 
is in charge of the inspection party. 
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Electric Generating Stations To 
Absorb Indiana Fuel Wastage 


The proposal of the construction of 
electric generating stations at the coal 
fields, to absorb fuel wastage has taken 
definite form in the North Middle 
West. 

In discussing the situation recently 
Walter P. Bloecher, of Stone & Web- 
ster, has the following to say: 

“The electric power and lighting 
utilities of some seventy cities and 
towns in Central] Indiana, with Indian- 
apolis as a center, have been consoli- 
dated by the Central Indiana Power 
Co. All will be interconnected and op- 
erated more or less as a unit. A new 
power station, with initial capacity of 
40,000 kw., will be constructed on the 
bank of the Wabash River and in the 
center of some 3,400 acres of proven 
coal lands which the company has ac- 
quired. The electrical requirements of 
something in excess of 500,000 people 
will be met by the system. Savings in 
fuel, in administration and general 
overall expense are set up as results 
which may be expected to flow from 
interconnection operation. 

“The new power station will be de- 
signed and built by Stone & Webster 
construction forces under the super- 
vision of Kelsey Brewer & Co., of 
Grand Rapids, managers of the new 
system, while the financing of the con- 
solidation, with the station and neces- 
sary physical links, to the extent of 
approximately $12,000,000, will be 
handled by Halsey, Stuart & Co., 
Stone & Webster, Inc., Spencer, Trask 
& Co., A. B. Leach & Co., and Paine, 
Webber & Co. 


Municipal Garbage Collection 
to Be Continued at Seattle 


By a vote of 5 to 4 the city council 
of Seattle, Wash.,- recently decided 
against changing from municipal to 
contract collection of garbage. Motor- 
truck collection is to be tried. A pro- 
posal to shift the collection work from 
the health to the public works depart- 
ment has been made. 





Bridge Over Tanana River 
Nears Completion 


When the Tanana River freezes over 
solidly, the finishing touches will be 
put on the 705-ft. span being used on 
the Alaskan R.R. to bridge that stream. 
The approaches have been completed 





ALASKAN RAILWAY BRIDGE ACROSS 
TANANA RIVER 


and the falsework is all in awaiting the 
freezing of the river to complete the 
erection of the structure. It is believed 
trains will be using the bridge before 
the end of the year. 


High Dam Conflict Awaits 
Legislative Action 


Federal Power Commission Expected to 
Act Quickly Should the Minne- 
sota Legislature Fail 
Washington Correspondence 

If the Minnesota legislature does not 
take action in the matter involving the 
use of the High Dam in the Mississippi 
River between St. Paul and Minne- 
apolis, the Federal Power Commission 
is expected to act and quickly. The 
delay which has been occasioned by the 
conflict over who shall utilize the power 
which can be developed at that govern- 
ment dam, already has cost the Federal 
Government nearly $700,000. The mat- 
ter has been further complicated by the 
filing of an application by Henry Ford. 

The trouble was precipitated when 
the St. Paul Association, composed of 
leading citizens, induced their city to 
file an application with the Federal 
Power Commission for the right to 
develop the power which could be pro- 
duced at the High Dam. This associa- 
tion is endeavoring to establish a new 
industrial area, and as a part of that 
campaign had secured the promise of 
Henry Ford to build a factory to em- 
ploy 5,000 men on the understanding 
that the association would obtain 
agen rights which it would transfer 
to him. 


CONFLICTING APPLICATIONS FILED 


This action caused the Northern 
States Power Co. to file a conflicting 
application. Still another conflicting 
application was filed by the City of 

inneapolis. The Federal Power Com- 
mission held a hearing, but at the re- 
quest of Senator Nelson, a decision was 
delayed so as to give the Municipal 
Electric Corp., composed of the cities 
of St. Paul and Minneapolis and the 
University of Minnesota, an oppor- 
tunity to obtain the necessary state 
legislation to construct and operate the 
power plant. 

It is apparent to those who have ob- 
served the situation closely that there 
is no chance for the two cities to get 
together on any proposition. In the 
meantime it has become apparent that 
the Federal Power Commission hardly 
would grant a license in such an indi- 
rect arrangement as is involved in the 
city of St. Paul—St. Paul Associa- 
tion—Henry Ford proposal. 

As a result of the government’s large 
investment in the dam, it is known that 
federal officials are disposed to make a 
final settlement of this project just as 
soon as the Minnesota Legislature will 
have indicated its intention in the 
matter. 


Colorado Engineers to Make Sur- 
vey of State’s Technical Schools 


The Colorado Engineering Council 
will make a survey of the state’s tech- 
nical schools, according to Arthur 
Ridgway, president of the council. The 
council will endeavor to ascertain the 
adequacy of technical education to meet 
the demand of engineering practice. 

Mr. Ridgway asserts that “the coun- 
cil desires above all things else to see 
educational standards so maintained 
and specialization so distinctly marked 
that our young men will in their pro- 
fessional careers thoroughly equipped 
to cope with the intricate and con- 
stantly increasing problems of our ad- 
vanced civilization.” 
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Great Northern Power Has 
Extensive 1923 Program 


Will Spend Between $5,000,000 and 
$6,000,000 on Extensions—Pharris 
New Chief Engineer 


Extensions of the Great Northern 
Power Company's Duluth electrical de- 
velopment to be started during 1923 at 
an estimated ultimate cost of between 
$4,000,000 and $5,000,000 have been an- 
nounced by officials of the company. 
Included in the company’s program is 
an extension of the present power de- 
velopment at Thomson on the St. 
Louis River, 18 miles north of Duluth, 
from 80,000 hp. to 150,000 hp. 

The development program provides 
for the building of an additional dam 
in the vicinity of Fond-du-lac, Minn., 
at a point where a 70-ft. fall is avail- 
able. The water from the power house 
there will be used over again in the 
reservoir to furnish the supply for the 
new buildings to be built at the dam. 
Additional pipe lines will be from that 
power house to the head gates of the 
company’s present development at 
Thomson. 

The Fond-du-Lac end of the project 
is estimated to cost $1,500,000. With a 
375-ft. fall from the main reservoir to 
the present power house and a 70-ft. 
fall contemplated at the new dam, it is 
believed sufficient power will be fur- 
nished to operate Duluth and Superior 
street railways, and for industrial and 
electric lighting use in those cities for 
years to come. 

Arrangements for financing the de- 
velopment program have been made 
with the Electric Bond & Development 
Co., New York. 

Le Roy M. Pharris, of Salt Lake 
City, Utah, has arrived in Duluth to 
take charge of the company’s plants 
and proposed extensions as chief engi- 
neer. He will direct the development 
program to its completion under the 
joint direction of the Duluth corpora- 
tion and the Electric Bond & Share Co. 

All the property necessary to carry 
through the power development has 
been purchased and it is expected that 
a start will be made next spring upon 
the Fond-du-Lac dam. 


Dearborn Terminal Station 
at Chicago Burns 


A short but spectacular fire in the 
headhouse of the Dearborn terminal 
station at Polk and Dearborn Sts., Chi- 
cago, practically destroyed the building 
on Dec. 21. This prominent structure, 
built in 1884, had heavy walls of brick 
and stone masonry, including a tall 
tower, but the floors and roof were of 
timber framing which burned rapidly. 
The main trainshed and a brick annex 
of the headhouse were not damaged. As 
the fire occurred about 4 p.m. it inter- 
fered seriously with the heavy rush- 
hour suburban service, but suburban 
and main-line trains were operated 
from the yards just outside the sta- 
tion. 

It is thought probable that the first 
floor of the main building can be util- 
ized temporarily for passenger facil 
ties until decision is made as to recon- 
struction, but the office portion of the 
building is gutted. This station, which 
is owned by the Chicago & Western 
Indiana R.R., is the terminal for sev- 
eral important trunk lines and has an 
exceedingly heavy business. 
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Five Central States Announce 
Engineering Society 
Meetings 


The Michigan Engineering So- 
| ciety will hold its annual meeting 
| at Muskegon, Mich., Feb. 7 to 9, 
| 1923. An exhibit of appliances and 

supplies is to be one of the fea- 
tures. C. B. Huff, Detroit, Mich., 
| is secretary. 

The Engineering Society of Wis- 
consin will hold its annual meeting 
at Madison, Wis., Feb. 22 and 23, 
1923. L. S. Smith, Madison, Wis., 
is secretary. 

The Iowa Engineering Society 
will hold its 35th annual conven- 
tion at the Chamberlain Hotel, Des 
Moines, Iowa, Jan. 23 to 26. 
It is expected that 400 engineers 
will attend, including electrical, 
mechanical, mining, municipal, 
county, and drainage and structural 
engineers; and there will be an ex- 
hibit in connection with the meet- 
ing. M. L. Patzig of Des Moines 
is secretary of the society. 

The Indiana Engineering Society 
announces the place and time of its 
annual meeting as the Lincoln 
Hotel, Indianapolis, Jan. 18 and 19, 
1923. The preliminary program in- 
cludes the following papers: ‘The 
Bates Experimental Road” by Clif- 
ford Older, state highway engineer 
of Illinois; “Hydraulic Power De- 
velopment on _ the Tippecanoe 
River” by R. N. Freeman, New 
York; “Power Plant Progress” by 
Prof. A. W. Cole, Purdue Uni- 

| versity; “The Engineer License 

| Law” by C. W. Cole, South Bend, 
Ind.; “The Railroad and the Public” 
by C. W. Paquette, chief engineer 
of the C., C., C. & St. L. Ry. There 
will be an excursion to the new 
dam and automatic hydraulic power 
plant of the Noblesville Light & | 
Power Co., at Noblesville, Ind. 
Charles Brossmann, Indianapolis, 
is secretary of the society. 

The Illinois Society of Engineers 
will hold its annual meeting Jan. 
23 to 25 at Peoria, IIl. 


Texans Urge Passage of 
Flood Control Bill 


Messages have been sent to Repre- 
sentative J. P. Buchanan at Washington 
by Governor Neff of Texas and John A. 
Norris chairman of the state board of 
water engineers, urging support of the 
appropriation bill for topographic and 
flood-control work in Texas now before 
the House Finance Committee, of which 
Mr. Buchanan is a member. The meas- 
ure, it is said. will assist Texas in 
carrying out its flood-control program. 
Similar messages are being sent by 
others interested in the program. 


Colorado Supreme Court Upholds 
Moffat Tunnel Commission 


On Dec. 18 the Supreme Court of 
Colorado denied to opponents of the 
Moffatt Tunnel project an injunction 
seeking to restrain the tunnel commis- 
sion from entering upon the tunnel’s 
construction. Ninety days are allowed 
in which appeal may be taken to the 
U. S. Supreme Court. It is not known 
yet whether an appeal will be made. 
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B. H. Bryant: A Tribute 


By CHARLES HANSEL 
Consulting Engineer, New York i 


I hope that every engineer can | 
back along the years to the time wh... 
he started his creative work under :), 
direction of his first chief and be pro 
foundly thankful that circumstances |... 
him to begin his life’s work unde, . 
man that he forever after looked upon 
with the same respect and admirati., 
~ ae ey felt for m: 

rst chief, B. H. an i sc 
a 19s. ryant, who died July 

The years are many since I firs: 
looked upon him at Alamosa, Colo. iy 
1879. and each year has added to 
knowledge and appreciation of his great 
ability as a railroad location engineer: 
tireless in energy and thoughtless 0! 
self, always a gentleman, always an 
engineer. His professional achieve 
ments were so varied and so important 
that I shall not here attempt to mention 
more than a few outstanding achieve- 
—. ; 

s locating engineer, Denver & 0 
Grande Ry. from Espanola, N. lg 
El Paso, Tex., he located and built 400 
miles of road. Later he was construct- 
ing engineer for the Canadian Pacific 
Ry. on the Kicking Horse and Columbus 
Rivers, and locating engineer, for the 
Great Northern Ry., from Helena to 
Great Falls. As chief engineer, Colo- 
rado Midland R.R., in 1887, he built 
the Buck Tunnel, 9,400 ft. long, then 
the second longest tunnel in the world. 
He served as chief engineer of the 
smeeende Southern during 1904 and 

Mr. Bryant’s work was not limited to 

the States. He left the Colorado 
Southern to accept the position of chief 
engineer of the Sao Paulo and Rio 
Grande R.R., Brazil; and while in Brazil 
he located more than 1,000 miles of line. 
From Brazil he went to Mexico with Dr. 
Pearson, where he explored and located 
several hundreds of miles. From Mexico 
he journeyed to Central America, where 
as chief location engineer for the Inter- 
national Railways of Central America 
he located projected lines in Guatemala, 
Salvador and Honduras. 
_ During Mr. Bryant’s later years he 
lived in New York and it was my great 
privilege frequently to receive him at 
my office, where my staff and I saluted 
him as chief. His picture honors my 
offices and I daily look upon it with 
pride—pride in his splendid character, 
ability and achievements, pride in hav- 
ing my first chief the intimate friend 
of my later years. 

He was a man; he kept a holy faith 
in God and man. Work was his happi- 
ness, achievement his compensation; he 
loved his profession, he was loved. This 
fills the cup of contentment. The long- 
est life contains no more. 


New Niagara Gorge Bridge to Be 
Built by Michigan Central 


Plans have been completed by the 
Michigan Central R.R. for a new double- 
track bridge crossing the Niagara gorge 
at Niagara Falls, N. Y., alongside the 
existing cantilever bridge of the rail- 
road. Contract for construction of the 
superstructure has been let to the 
American Bridge Co. Active construc- 
tion is expected to be started early in 
the coming season. 
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Cowper Nominated A.G.C. 
President 


Tohn W. Cowper, president of the 
fohn W. Cowper Co., Buffalo, N. Y., 
was nominated by the Board of Direc- 
tors of the Associated General Contrac- 
tors as president of the association for 
1923 at a special meeting in Washing- 
ton, D. C., on Dec. 12. The new nomi- 
nation was made necessary by the 
death by accident of W. E. Wood of 
Detroit, Mich., previously nominated. 
Mr. Cowper is a member of the advis- 
ery board of the A.G.C., chairman of 
the committee on contracts, and vice- 
chairman of the joint conference on 
standard construction contracts. 





St. Louis Engineers Will Talk 
on Bond Issue Items 


To help inform the public as to the 
needs and purposes of the works cov- 
ered by the proposed $88,000,000 bond 
issue at St. Louis, Mo., the Associated 
Engineering Societies of St. Louis have 
undertaken to have a series of short 
addresses given by engineers specially 
familiar with the several subjects. 
There are twenty-one items to be voted 
on separately and there will be a talk 
on each of these items. The series will 
begin in January, as a preparation for 
the public vote on Feb. 9, 1923. 

In addition to this, a special commit- 
tee organized by the Chamber of Com- 
merce, with Baxter L. Brown, consult- 
ing engineer, at its head, has prepared 
a pamphlet explaining the items of the 
bond issue and giving. the distribution 
of cost for the different works covered 
by these items. 





Rio Power Plant Visited by 
American Engineers 


An excursion to Lages, the source of 
hydro-electric power for the city and 
the state of Rio de Janeiro and the 
federal district in general, was ar- 
ranged by the Brazilian Club de Engen- 
haria for the visiting American engi- 
neers at the international exposition 
held in Rio de Janeiro in October, 
writes V. L. Havens, editor of Inge- 
nieria Internacional, who represented 
the Am. Soc. C. E. at the congress. 

The Lages installation, 13 miles from 

Lages and 58 miles from Rio de Janeiro 
was reached by the Central Ry. of 
Brazil. The working head at the time 
of this visit was 304 m. The load in 
Rio de Janeiro averages about 900,000 
kilos a day, among 80,000 light and 
4,000 power customers. An outdoor 
substation supplies the state of Rio de 
Janeiro and a small interior depart- 
ment of the power house distributes to 
the works and to nearby farms and 
towns. 
_ The electrical equipment at the plant 
is chiefly Westinghouse, with some 
Escher-Weiss hydraulic equipment and 
eight Pelton wheels. One of the wheels 
was idle for a time, and it was noted 
that the badly worn buckets had heen 
built up by electric welding and later 
ground smooth with abrasive wheels. 

The party made a trip by mule to the 
dam, which is built on a radius of 
100 m., is about 45 m. high and stores 
210,000,000 cu. m. of water. The lake 
above the dam follows a narrow canon 
for nearly 20 miles and runs back into 
many tributary gulches. 






















Are There Any Other State 
Engineering Societies? 


In collecting information for its 
proposed booklet of engineering 
society data, Engineering News- 
Record has so far recorded only | 
twenty-three state engineering so- | 
cieties. These, under _ various 
styles of name, are in the follow- 
ing states: Arkansas, Colorado, 
Connecticut, Florida, Illinois, In- | 
diana, Iowa, Kansas, Louisiana, | 
Massachusetts (Western), Mich- 
igan, Minnesota, Montana, New 
Jersey, North Dakota, Ohio, Okla- 
homa, Oregon, Pennsylvania, South 
Carolina, South Dakota, Vermont, 
and Wisconsin. If there are any 
others, notice of their existence and 
data concerning them would be ap- 
preciated. Please address letter to 
Editor, Engineering News-Record, | 
and give name of society, secretary, | 
president, location of home office, | 
date and place of next annual meet- 
ing, and number of members. 


Contractors’ Insurance Claims 
Valid; A.G.C. to Handle Cases 


Claims of contractors who built can- 
tonments and other cost-plus works for 
the War Department during the war 
and were not reimbursed for the money 
they paid as premiums for surety bonds 
and liability, hold-up and burglary in- 
surance, may be handled direct or 
through the Washington headquarters 
of the Associated General Contractors 
of America, such claims having been 
declared legitimate by the U. S. Su- 
preme Court. 

Following the high court’s decision 
in the test cases brought before it by 
Mason & Hanger and the North-East- 
ern Construction Co., in which the 
ruling of the Court of Claims was 
upheld, the A.G.C. perfected arrange- 
ments to handle such claims for its 
members. 

The cases decided by the Supreme 
Court grew out of a ruling by the 
Comptroller of Currency that money 
paid for bonds and insurance premiums 
could not be charged by contractors 
against the government on cost-plus 
contracts. The War Department had 
made a number of payments of this 
character before the ruling was handed 
down. The contractors who had thus 
been paid reimbursed the government. 
However, most of these claims were 
never paid. The Court of Claims and 
now the Supreme Court held that the 
government is obligated to repay the 
contractors for such expenditures. 

Claims aggregating between $2,000,- 
000 and $3,000,000 are said to be out- 
standing under this classification. 





Texas Plans Drainage Reservoir 
To Benefit 100,000 Acres 


A project involving the construction 
of a reservoir at Bronte, Texas, that 
will hold 250,000 acre-ft. of water and 
drain approximately 100,000 acres of 
land situated in Coke, Brown, and Run- 
nels counties, has been approved by 
the state board of water engineers, ac- 
ae to Chairman Norris of the 

rd, 
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Hearing on Louisville Dam Is Set 
for January 22 
Washington Correspondence 

The Secretary of War will hear on 
Jan. 22 the arguments of representa- 
tives of eaeh party to the controversy 
over the power which will become 
available with the completion of dam 
No. 41 in the Ohio River at Louisville. 
Contenders for this power are the city 
of Louisville and the H. M. Byllesby Co. 

Both the War Department and the 
Federal Power Commission are anxious 
to have a decision reached in this mat- 
ter, since the construction of the dam 
is being delayed pending the outcome 
of the controversy. The appropriation 
necessary for the construction of the 
dam is available to the Chief of Engi- 
neers. It is felt that the successful ap- 
plicant should co-operate with the dis- 
trict engineer in the preparation of the 
designs for the dam so that the maxi- 
mum utilization may be made of the 35 
ft. of head which will be developed. 

The plan whereby the city of Louis- 
ville expects to make use of this power 
was worked out by the chief engineer 
of the city water-works. The city of- 
ficials have been interested sufficiently 
to retain General William L. Sibert to 
investigate the proposition for them. 

It is believed, however, that the city 
cannot make full utilization of the 
power unless it is prepared to take over 
the steam plant and distribution sys- 
tem of the Louisville Gas and Electric 
Co. Furthermore, Louisville probably 
cannot secure rights to own property 
and do business in Indiana. Indiana 
has the right to utilize one-half of the 
power which the dam will make avail- 
able. Since the city is not in a position 
to make full utilization of the power, 
it is anticipated that the Federal Power 
Commission will decide the case in 
favor of the Louisville Hydro-Electric 
Co., which is the Byllesby subsidiary, 
and the actual applicant. 


Report on Dirigible Design 


A technical committee to report on 
the design of the U. S. Navy dirigible 
ZR 1 has made a preliminary report 
indicating that the design is _ satis- 
factory. This conclusion is specially 
reassuring because the vessel is rather 
similar in design to the British dirigi- 
ble R 38 (American number ZR 2), 
which failed while flying over the Hum- 
ber River. The committee, composed of 
Henry Goldmark, New York, as chair- 
man, and W. W. Pagon, Baltimore, as 
secretary, both civil engineers, and 
Prof. William Hovgaard, Boston, Dr. 
L. B. Tuckerman, Bureau of Standards, 
and Dr. M. M. Munk, of the National 
Advisory Committee for Aeronautics, is 
expected to render a final report with- 
in a few weeks, having been engaged 
in the investigation since June. Its 
preliminary statement says that in the 
design of the vessel all available in- 
formation on the subject has been ap- 
plied with good judgment; that the 
quality of materials used,and the meth- 
ods of construction are satisfactory; 
that the strength of individual parts 
has been demonstrated by tests; that 
the vessel is stronger than the R 38; 
that the reasons for the failure of the 
latter have not been definitely estab- 
lished (by the British report); and 
that the design of the ZR 1 contains 
careful provision for possible causes of 
failure other than structural weakness. 
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Erie County, New York, Appoints 
Traffic Engineer 


Erie County, N. Y., the county in 
which Buffalo is located, is to have a 
traffic engineer. George C. Diehl, 
county engineer and also president of 
the American Automobile Association, 
has been urging the establishment of a 
department in traffic engineering in 
his county for a number of years. His 
efforts have finally brought about the 
appointment of Howard H. Parsons as 
traffic engineer for the county. 


ENGINEERING SOCIETIES 


— 


Calendar 
Annual Meetings 


AMERICAN 
NEERING SOCIETIES, Wash- 
ington, D. C.; Annual meeting 
Washington, Jan. 11-12, 1923. 

AMERICAN ROADBUILDERS  AS- 
SOCIATION, New York City; 
Annual Convention, Chicago, Jan. 


15-18. 

AMERICAN SOCIETY OF CIVIL 
ENGINEERS, New York City; 
Annual meeting, New York City, 
Jan, 17-18. 

AMERICAN CONCRETE INSTI- 
TUTE, Detroit; Annual Conven- 
tion, Cincinnati, Jan. 22-26. 

ASSOCIATED GENERAL CONTRAC- 
TORS OF AMERICA, Washing- 
ton, D. C.; Annual meeting Los 
Angeles, Jan. 30-Feb. 3. 

AMERICAN ASSOCIATION OF EN- 
GINEERS, Chicago; Annual Con- 
vention, Norfolk, Va., May 7 to 
9, 1923. 


FEDERATED ENGI- 


The San Francisco Section, Am. Soc. 
C.E., held its annual meeting on Dec. 19 
and elected the following officers for 
the ensuing year: President, George A. 
Elliott, chief engineer, Spring Valley 
Water Co.; vice-president, H. H. Wads- 
worth, consulting engineer; secretary- 
treasurer, Henry D. Dewell, consulting 
engineer. The paper of the evening was 
read by Frank G. White, chief engineer, 
state Board of Harbor Commissioners, 
on “The China Basin Terminal.” 


PERSONAL NOTES 


H. BURDETTE CLEVELAND, for 
the last three years secretary and con- 
sulting engineer of the Barth Engi- 
neering & Sanitation Co., and before 
that for fourteen years principal assist- 
ant engineer New York State Depart- 
ment of Health, will become associated 
with C. C. Vermeule, consulting engi- 
neer, New York City, on Jan. 1. Mr. 
Cleveland will devote himself to water 
supply and purification, sewerage and 
sewage treatment. 


R. M. Coo Ley, for ten years a 
member of the engineering staff of the 
Minnesota State Highway Department, 
St. Paul, except for fourteen months 
spent in France during the World War 
with the 33rd Engineers, has resigned 
to represent the Holt Manufacturing 
Co. in Minneapolis. J. T. ELLISON, 
assistant highway commissioner and 
chief bridge engineer, has assumed the 


bulk of Mr. Cooley’s duties as superin- 
tendent of equipment for the highway 
department. 


F. M. MANN, head of the depart- 
ment of architecture in the College of 
Engineering and Architecture, Univer- 
sity of Minnesota, has been appointed a 
member of the Minneapolis City Plan- 
ning Board. 


LIEUT.-COL. GEORGE B. 
PILLSBURY, Corps of Engineers, 
U. S. Army, has been awarded a Dis- 
tinguished Service Medal for excep- 
tionally meritorious and_ distinguished 
service as an engineer officer. A simi- 
lar decoration has been awarded to 
LIEUT.-CoL. JOHN P. HOGAN, 
of the Officers’ Reserve Corps, for serv- 
ices as chief of the topographic sections 
of the Fifth Army Corps and of 
the Second Army in France. A sim- 
ilar decoration was awarded MAJOR 
HOWARD S. BENNION, Corps of 
Engineers, for his services in organiz- 
ing and placing the camouflage service 
on-a high basis. 


DAVID A. DECKER, engineer of 
water and sewers, Norfolk, Va., has 
resigned to accept a position with the 
Lock Joint Pipe Co., of Ampere, N. J. 
His first work will be the construction 
of 52 miles of reinforced-concrete pres- 
sure pipe for this company at Tulsa, 
Okla. With the completion of this work 
he will represent the company in the 
South. He has just completed the con- 
struction of the Lake Prince water 
supply project for Norfolk, at a cost 
of approximately $4,000,000, and in 
addition to this has had charge of all 
water-works and sewer construction and 
maintenance in that city. He has been 
with the Norfolk Department of Public 
Works since 1911, with the exception 
of ten months in 1917, when he resigned 
to enter private work, but was recalled 
in January, 1918, during the war, to 
take charge of water construction. 


W. D. BARKHUFF has been ap- 
pointed by the Board of Public Works 
as superintendent of streets and sewers 
of Seattle, Wash., following the recent 
resignation of LtT.-CoL. GEORGE 
M. Rice. Mr. Barkhuff is a civil en- 
gineer, having served as district engi- 
neer in the city engineering department 
from 1908 to 1911. 


A. N. JouHNS, who for the past 
several years has been connected with 
the engineering department of the 
California State Railroad Commission, 
has severed his connection with that 
organization to take the position of 
chief engineer with the Associated 
Telephone Co., of Long Beach, Calif. 


G. I. BATELLE, formerly with the 
engineering department of the city of 
San Francisco; CHARLES WOR- 
DEN, of the firm of Lloyd and Worden, 
Quincy, Calif., and E. W. ROBERTS, 
formerly with the Western States Gas 
and Electric Co., are now in the em- 
ploy of the California State Highway 
Commission. 


J. R. VERNON has resigned his po- 
sition as assistant division engineer for 
the Wisconsin Highway Commission at 
Lancaster, Wis., and has accepted a 
position in the Chicago office of the 
Johnson Service Co. 


THE THOMPSON &LICHTNER 
Co., engineers, Boston, announce the 
addition to their firm, as partners, of 
W. BURTON WESCOTT and FRED- 
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ERICK F. BRYANT, both formoeny 
of the firm of Kalmus, Comsto.: 
Wescott, Inc., Boston, and ERs + ¢y 
R. SHARPE, formerly of the Indus. 
trial Service Department, Boston. 


THE HIGHWAY ConsrTri, 
TION Co., Elyria, Ohio, has been j; 
corporated with a capital of $250 (99 
to do general construction work, ¢h, 
incorporators being M. Mendels:) 
Fred E. Altfelt, H. C. Cheney, F. |. 
Hamel, and L. B. Fauver. ; 


ROBERT JEMISON, JR., of Bir- 
mingham, Ala., has been appointed 
member of the Alabama Highway (Con 
mission to succeed S. R. Batson, wh 
resigned in order to devote his entin 
time to private practice. Mr. Batso: 
was for many years county engineer 
Jefferson County, Ala. 


Cc. W. BEST, Canonsburg, Pa., who 
has been a structural detailer with the 
McClintic-Marshall Construction (Co.. 
has taken up the same kind of work for 
the Fort Pitt Bridge Works. 


_ F. W. WARD has been made supe: 
intendent of construction for the H. P 
Cummings Construction Co., Ware, 
Mass., after having worked for the 
Fitzdale Paper Co. in the same ca- 
Fpacity. 

ROBERT D. SHORT, formerly con- 
crete designing draftsman with the 
Kentucky Highway Department, is now 
concrete designer for the Sinclair Re- 
fining Co., an oil refining firm in 
Chicago. 

RICHARD J. HALE has been ap- 
pointed county engineer of Missoula 
County, Mont. He was formerly engi- 
neer with the Pioneer Construction Co. 


MAJOR VIRGIL L. PETERSON, 
of Providence, R.I., has been awarded a 
Distinguished Service Medal for his 
work, as Colonel of Engineers, in reor- 
ganization training at Camps Lee and 
Humphreys, Va. 


a 


OBITUARY 


HAROLD HOWALD, city engineer 
of Massillon, Ohio, was burned to death 
at Little Wadsworth, Ohio, in a fire 
which destroyed a cottage near the 
west reservoir. Mr. Howald had been 
city engineer of Massillon for ten years. 


FRANK S. TAYLOR, consulting 
engineer of Austin, Texas, died at his 
home Dec. 15 from the effects of a 
stroke of apoplexy suffered a few days 
previous. He was 54 years old. Mr. 
Taylor was born in San Antonio, Texas, 
and resided for the greater part of his 
life in Austin. He was a graduate of 
Vanderbilt University. 


GEORGE SEARS GREENE, JR, 
former director, treasurer and vice- 
president of the American Society of 
Civil Engineers, and a consulting engi- 
neer of New York City, died at his hcme 
in South Orange, N. J., Dec. 23, at the 
age of 85 years. Mr. Greene was 
prominent in the early engineering de- 
velopment of New York’s port, having 
been in charge, as chief engineer of 
the Department of Docks, of building 
the sea-wall which partially surrounds 
the Island of Manhattan. An extended 
obituary will be published in next 
week’s issue. 
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The following article amplifies 
some of the points regarding 
cement production, prices, and | 
seasonal demand discussed by L. 
R. Burch, of the Atlas Portland 
Cement Co., in “Engineering | 


News-Record” Sept. 14, p. 456 





Cement Producing Capacity 
in United States Is Ample 


Seasonal Demand, However, Restricts 
Output of Mills to 80 per Cent 
of Maximum 


By BLAINE S. SMITH 
General Sales Manager, Universal Portland 

Cement Co., Chicago 
IFFICULTY in securing cement 
through the summer and fall of 
this year was due not only to the coal 
and railroad strikes, but to other rea- 
sons that applied this year and in many 
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previous years. Purchasers demand 
large shipments of cement in summer 
and fall and decline to take deliveries 
in winter and spring. As a result, 
cement mills are idle or run only part 
time in the former season and are un- 
able to produce enough to supply the 
demand in the latter season. Transpor- 
tation usually is available in winter and 
spring, while the railroads are con- 
gested in summer and fall. Obviously 
the cement user’s remedy is to order out 
shipments when cement and transpor- 
tation to move it are available. 

The cement manufacturing capacity 
of the country is from 130 to 140 million 
barrels a year. The country, however, 
has never used in any year prior to 
1922 as much as 100 million barrels. 
he country fails to use as much as 80 
per cent of its manufacturing capacity, 
even in a year of abnormal building 
activity, because, to a large extent, 
cement is considered a seasonal p 

Mills, therefore, manufacture and 
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store large quantities of cement in the 
off season to be able to ship more than 
can be produced in the busy season. 
One manufacturer with a mill capacity 
of 12 million barrels a year, had in 
storage the latter part of April more 
than 4 million barrels, or over a third 
of a full year’s output. This practice, 
of course, involves a very heavy invest- 
ment by the manufacturer which of 
necessity is reflected in the price of his 
product. 

Aside from this important feature, 
there is another of equal importance. 
The average cement mill operating at 
capacity will fill its storage space in 
about three months if it makes no out- 
going shipments. All mills, of course, 
make some shipments in all months of 
the year but shipments through the 
winter and early spring are usually so 
light that storage bins becomme full, 
necessitating curtailment of production. 
In a year of ordinarily heavy demand 
for cement production lost by a cement 
mill in the early months is lost forever. 

To illustrate: A mill with a produc- 
ing capacity of 12 million barrels a 
year can produce a million barrels 


Oct. 
Nov. 


2 + 
gS eee epssss 
$288 § & $F 3 an 





| 
NCAT 
Tay 








a month—and no more. If it loses a 
month’s production from any cause it 
cannot the next month make up the loss 
by producing 2 million barrels. This 
year one manufacturer lost upwards of 
three-quarters of a million barrels of 
production in August and September 
because of the coal strike. When this 
manufacturer’s mills later began to re- 
ceive sufficient coal for full operations 
the mills could not make up the lost 
production because even at full oper- 
ation they were not capable of turning 
out more than a million barrels a month. 
Their shipments were 2 million barrels 
in July and nearly as much in August, 
although in the oe month a large 
part of their producing capacity was 
shut down because of lack of coal. The 
heavy shipments were made from 
stocks produced in earlier months. 

All this means that while the capac- 
ity of the country’s cement mills is 
more by 20 to 30 per cent than the 

(Concluded on page 1140) 






ENGINEERING NEWS-RECORD 113¢ 





More Suggestions— 


For Better Equipment and 
Repair Parts Service 


[* THE Dec. 14 issue was begun a 
discussion of “Better Equipment 
Maintenance and Repair Parts Serv- 
ice.”” Its object is to show how some 
of the misunderstandings between 
maker and user of construction ma- 
chinery can be avoided. This week’s 
contribution is a recital of experi- 
ences by a manufacturer of air com- 
pressors and pneumatic tools: 


‘ 


Sullivan Machinery Co., Chicago 


UR instructions to customers, 
printed in our part lists and in- 
struction books, read as follows: 


Always give the name of the part 
desired, the number stamped or 
cast on it, and the name, type 
and shop number of the machine 
on which it is used. With these 
identification marks before us, 
we shall be able to fill your re- 
pair orders promptly and with- 
out confusion. 


If we can get the customer to give 
us this information everything is 
lovely. In the case of certain machines, 
particular] those having a large 
number of parts, we have found it 
more convenient to use a _ reference 
number on a chart or group photograph 
of parts and the customer orders ~ 
the reference number, or by the tele- 
graph code word identified with it, if 
he prefers. In every case we keep an 
exact duplicate part list correspond- 
ing with the machine which the cus- 
tomer has, and this list is referred to 
in making out repair orders which 
come in in this way. 


PROPER REPAIR STOCK BASE 


We find that most customers do not 
know what a proper repair stock base 
is for their machine. is base varies 
with the number of machines which a 
customer has in use, the likelihood of 
breakage or wear requiring replace- 
ment, also with the size and expense of 
the part. 

The troubles here discussed are old 
enes with us, and yet, in spite of all 
our pains, they keep recurring. 


NOTICE 

Please keep the enclosed de- 
tail part list in a prominent place 
where it can be easily referred 
to. When ordering duplicate 
parts for the machinery recently 
sent you, USE THIS LIST and | 
give the following data, which 
will enable us to fill your order | 
promptly and without mistakes: 

1. Symbol letters and shop | 
number of machine. 

2. Name of part and piece | 
number stamped or cast on part | 
to be replaced. 

3. State whether machine uses 
steam, air or electricity. 

SULLIVAN MACHINERY Co. 

Form 1228 










































1140 


We ship a book of instructions with 
each machine and a repair part list 
which is either a group photo list or 
an outline cut of the machine with 
arrows and reference numbers. 

In addition, when the customer’s 
part list is sent to him, a label is at- 
tached to it in such a way that it can 
hardly be overlooked. The part list 
should be placed in the hands of the 
proper clerk who has to do with order- 
ing. 

If we could get the acceptance of the 
idea of keeping proper stock of repairs 
on hand it would eliminate many 
troubles. The larger concerns are 
more intelligent about this than the 
smaller ones. 

A tendency which has to be com- 
batted is that of carrying too many re- 
pairs on hand. Machine design 
changes, and it is dangerous to carry 
too large a stock, as well as to carry 
too small a stock of parts. Manufac- 
turers are not very receptive when they 
are asked to take back several hundred 
dollars worth of repairs which a cus- 
tomer has been cherishing on his shelf 
for eight or ten years, and which are 
for machines no longer built. This 
could be avoided by keeping suitable 
stock bases. Manufacturers’ salesmen 
and engineers are always ready to in- 
dicate what adequate and safe bases 
are. 


Further comment on better equip- 
ment maintenance and repair parts 
service will appear in an early 
assue.— EDITOR. 


Cement Production 
(Concluded from p. 1139) 
country has ever used, it is impossible 

to utilize it. 

The U. S. Geological Survey issues 
monthly statistics on cement produc- 
tion, shipments and stocks. Commenting 
on these statistics for August the Port- 
land Cement Association says: 

“That the portland cement industry 
has capacity sufficient to take care of a 
very marked increase in construction 
activity is evidenced by U. S. Geological 
Survey production figures for August 
and preceding months this year. 

“Notwithstanding the inability of 
some companies to secure coal, which is 
a very important item in the cement 
manufacturing process (200 lb. of coal 
being required for manufacture of each 
376-lb. barrel of portland cement), 
August was the best production month 
on record—11,664,000 bbl. being pro- 
duced. This is the fourth successive 
month in which production has exceeded 
11,000,000 bbl., and that figure had 
never heretofore been exceeded. 

“Total production since the active 
construction season opened on April 1 
has been approximately 55,000,000 bbl., 
or at the rate of 132,000,000 bbl. per 
year. Shipments for the best previous 
year on record totaled slightly under 
100,000,000 bbl.” 

The rate of 132 million barrels a year 
is based on the average production of 
11 million barrels a month for the five 
months beginning April 1, as reported 
by the Geological Survey. A further 
analysis of the Survey’s figures shows 
stocks on hand at the beginning of the 
year about 13 million barrels and pro- 
duction in the first three months of this 
year 15% million barrels, some 17 to 
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18 million barrels short of the produc- 
tive capacity of 11 million barrels a 
month for the following five months. If 
shipments in January, February and 
March had been at a rate sufficiently 
high to have permitted the production 
of all or a substantial part of the 17 or 
18 million barrels just referred to, that 
quantity of cement would have been 
available later at a time of so-called 
cement shortage or would have been 
used in work earlier in the year thus 
reducing the later demand which was 
beyond the ability of cement mills to 
satisfy. 

Still further analysis of the Geolog- 
ical Survey’s figures shows that pro- 
duction up to the end of April was 
about 244 million barrels, which added 
to stocks on hand at the beginning of 
the year of about 13 million barrels 
gives a total of about 37 million bar- 
rels available for shipment in the first 
four months of the year. Actual ship- 
ments in those four months were less 
than 22 million barrels, an excess of 
available cement over shipments of 
about 15 million barrels. For the next 
four months, from May 1 to Aug. 
31, production was about 454 million 
barrels and shipments about 543 mil- 
lion, an excess of shipments over pro- 
duction of about 9 million barrels. In 
other words, purchasers took from. ce- 
ment companies in the first four months 
considerably less cement than was 
manufactured and a great deal less 
than the country’s mills were capable 
of manufacturing. In the next four 
months they took more cement than 
was manufactured, a practice made pos- 
sible by the fact that manufacturers 
carried in stock at the beginning of the 
year about 13 million barrels and pro- 
duced in the first four months con- 
siderably more cement than purchasers 
allowed them to ship. 


EFFECT OF REGULATION 


Regulation of production, therefore, 
is most important in its effect on the 
cement purchaser who, unable to secure 
all the cement he wants in the late 
summer and early fall months, forms 
the opinion that the cement manu- 
facturing capacity of the country is 
insufficient to supply the country’s 
needs. That opinion is incorrect, as 
demonstrated by the Geological Sur- 
vey’s figures. 

The next most important feature en- 
tering into the situation is transporta- 
tion. It is a well known fact that in 
years of even normal business activity 
the railroads have difficulty in late sum- 
mer and early fall in moving the traffic 
offered them, and in years of more 
than normal business activity the trans- 
portation system suffers an almost 
complete breakdown. In these condi- 
tions, it is clear that cement users can- 
not hope for as prompt deliveries in the 
late months as in the early months of 
the year. Yet they insist on demanding 
heavy shipments in summer and fall 
when deliveries are difficult to get be- 
cause of lack of transportation facil- 
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ities, and decline to take deli, 
winter and spring, when transp 
is available. 

Realizing the situation as fo 
both by production and by tra: 
tion, the Illinois State Highy 4 
partment is incorporating the fo!) » win, 
provision in its contracts wit . 
tractors who are to build road 
year: 

Storage of Cement—It is unders: 
and agreed that the contractor sh 
store during the months of January 
February, March and April, 1923, no, 
less than thirty-three and one-third 
(334) per cent of the total amount of 
cement needed to complete this section, 
and that this rate of storage shall be 
maintained until the completion of th, 
work, or until the end of the construc. 
tion season of 1923. 

Indiana also is incorporating a sim- 
ilar provision in its agreements with 
contractors. The highway departments 
of these two and other states have 
learned from bitter experience that 
they and their contractors cannot hope 
to carry out their extensive highway- 
building programs each year if they in- 
sist on trying to confine shipments of 
cement to the five months June to 
October inclusive, and decline to take 
out any cement in the remaining seven 
months. 

Nor can the state highway depart- 
ments alone, even if all the other states 
follow the lead of Illinois and Indiana, 
provide all the relief necessary. The 
can improve the situation vastly, but 
not relieve it entirely. The help of al! 
other cement buyers also (dealers, rail- 
roads, industrial plants, contractors on 
both public and private work, al! 
branches of federal, state and municipal 
government, etc., etc.) is needed. 

Existing cement mills are amply able 
to supply the country’s needs but they 
must be allowed to ship their output 
with some degree of regularity through 
all the months of the year. If more 
cement mills are built to supply the 
peak load in five or six months and 
remain idle or partly so in the other 
six or seven months it is inevitable 
that the price of cement will be higher 
than if the industry were conducted 
on a more businesslike basis. A mill 
running only part time cannot produce 
cement as cheaply as one operating 
continuously. The excess cost must be 
passed on by the manufacturer to the 
dealers in and users of cement. 
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Business Notes 


FRED A. MARSH, general purchas- 
ing agent of the Link-Belt Co., Chicago, 
died in that city Dec. 11. 

Mr. Marsh, who was 52 years old, 
had been a member of the Link-Belt 
organization for over 33 years; was 
one of the organizers of the Purchas- 
ing Agents Association of Chicago and 
served as its first a. and had 
been for years a director in the Na- 
tional Association of 
Agents. 


W. L. ALLEN has resigned as vice 
president and general manager of La- 
clede Steel Co., St. Louis, Mo., to be- 
come associated after Jan. 1 with Frank 
H. Johnson of Chicago, Ill., in the sale 
of the Laclede and other steel compa- 
nies’ products. Mr. Allen was formerly 
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president of the Valley Steel Co. of 
act St. Louis, Ill., waich was taken 
hy the Laclede company in 1918. 
He was one of the early sales engineers 

the armor plate department cf Car- 
necie Steel Co. in the promotion of 
ehrome-vanadium and alloy steels. He 
later acted as commercial engineer of 
‘he R. D. Nuttall Co. in the develop- 
ment of heat-treated gearings. 


RICHARD H. CATLETT, formerly 
New England representative of the Cal 
Chemical Co., Inc., Hagerstown, Md., 
has been made general manager of that 
company and transferred to Hagers- 
town. The company will be represented 
in New Eng'and by William S. Simp- 
son, Inc., distributors, Boston. 


T. W. LACKIE, superintendent for 
the Texas Bitulithic Co. at Paris, Texas, 
for a number of years, is now superin- 
tendent for the West Texas Construc- 
tion Co. at Abilene. 


ct 


Equipment and Materials 





Truck Specially Equipped for 
Electric Line Repair 


For service on electric line repair, 
cable pulling, erection of poles, and 
general construction maintenance work, 
the International Motor Co., New York, 
has provided special equipment for its 
5 and 34-ton Mack motor trucks. One 
of these units is in service for the 
Flatbush Gas Co. of Brooklyn, N. Y. 
Along the sides of the body are box 
compartments for holding materials, 
such as insulators and other parts 
ordinarily employed in work of this 
sort, in addition to locker compartments 
for the clothing of the workmen, and 
a special compartment for a gas fur- 
nace plant. Underneath the floor of the 
truck are box compartments for heavy 
tools, such as crowbars, shovels, pick- 
axes, etc. Supports are furnished also 


for carrying along the side of the truck 
10-ft. ladders. 
One of the features of the equipment 
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; a demountable derrick, shown in the 
‘ccompanying photograph, which con- 
cists of steel tubing forming an A- 
frame with a vertical support as shown. 
This equipment is emp oyed for erect- 
ing poles, power for hoisting being 
supplied by the motor truck engine. 


This derrick has a capacity of 3,000 Ib. 


Portable Air-Electric Device 
Drills Concrete or Stone 

For drilling or chipping concrete or 
stone a portable drill operated by a 
combination of electric and compressed 
air power has been developed by the 
Pneumelectric Corp., Syracuse, N. Y. 
It is intended par- 
ticularly for con- 
tractors, electri- 
cians, plumbers, 
steamfitters, and 
millwrights. Ac- 
cording to state- 
ments of its manu- 
facturer, this ma- 
chine has drilled a 
l-in. hole 10 in. 
deep in a concrete 
ceiling in 3 min. 
22 sec. for the pur- 
pose of suspending 
an electric motor. 

The drill is of 
the hammer type, 
striking 1,000 blows 
per minute and the 
drill steel is ro- 
tated 100 r.p.m. by 
positive drive from 
the motor. When 
used for chipping 
purposes the rotat- 
ing gear is removed. 
The hammer is op- 
erated by air expanding in the same 
cylinder in which it is compressed. The 
motor is inclosed and when working in 
an upright position a dust guard and 
jacket are used to protect the machine 
from the drill cuttings. The drill 
weighs 56 lb. 

All parts are machined and gears are 
of alloy steel, heat-treated, with cut 
teeth. The air cylinder is an aluminum 
casting bushed with a steel sleeve. 















































































Publications from the 
Construction Industry 





Rock Crushers and Screens—SMITH 
I,NGINEERING WORKS, Milwaukee, in 
a 26-p. bulletin, illustrates and de- 
scribes its line of rock-crushing and 
gravel-pit machinery. Several new 
sizes of Telsmith primary breakers are 
shown, ranging in rated hourly capac- 
ity from 12 to 325 tons. A new size of 
reduction crusher with a rated hourly 
capacity of from 30 to 45 tons with dis 
charge openings of from 1 to 14 in. is 
listed. In the Telsmith rotary screen 
there has been introduced a renewable 
steel tracker ring and angle-iron frame. 
Similar changes have been made in the 
heavy-duty washing screen and a new 
24-in. size has been added. There is 
also announced a new line of sand-set- 
tling tanks with improved tilting d's 
charge designed to produce a dewatered 
product. 

Deaeration of Water—H. S. B. W.- 
COCHRANE Corp., Philadelphia, dis- 
cusses the deaeration of water to pre- 
vent corrosion in piping, economizers 
and boilers, in a 15-p. booklet. The ap 
paratus described is designed to deliver 

yater free of dissolved oxygen, at any 
temperature from 140 deg. F. up, as 
required for hot water heating and 
service systems and for feeding to 
economizers and boilers. The method 
consists in heating the water by spray- 
ing in a chamber under vacuum and 
then vigorously agitating or scrubbing 
the water by blowing steam through it. 

Charts are given showing the amount 
of iron converted into rust by water 
containing different amounts of oxygen, 
vapor pressures corresponding to water 
temperatures and solubilities of oxyzen 
and nitrogen in water at various tem- 
peratures and pressures. The Winkler 
test for detecting dissolved oxygen in 
water is also described. 

Trench Machine—PoTTreR MANUFAC- 
TURING Co., Indianapolis, Ind., features 
its trench machine for sewer work in 
a 20-p. illustrated pamphlet. ‘The 
equipment consists of a carriage which 
operates on a track supported above 
the trench by steel bents, forming a 
long trestle. Power for operating the 
equipment is supplied by a_ hoisting 
enrine at one end of the trestle. 
Buckets for the excavated material are 
handled from the overhead carriage. 
The pamphlet contains a number of 
photographs of the trench machine in 
operation on contract work. 






Steel Conveyor Belts— SANDVIk 
STEEL, INC., New York, in a 24-p. illus- 
trated booklet, describes its steel con- 
veyor belts which are manufactured in 
one-piece lengths of from 250 to 325 ft. 
and various widths and _ thicknesses. 
The belts may be arranged to run either 
on roller supports or to slide on woo: 
runners. The steel belt, it is pointed 
out, cannot be troughed in the same 
manner as a textile belt, but, for non- 
abrasive material the conveying strand 
may be made the bottom of a trough, 
with fixed sides yy in. clear of the belt, 
the carrying capacity being increased 
thereby from three to four times that 
of ordinary flat belt. 
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Business Side of Construction 
Facts and Events that Affect Cost and Volume 


Industrial Activity Nears 
1919 Peak Level 


Production and Car Loadings Increased 
—Fewer Business Failures—Stronger 
Foreign Exchanges 


In its ninth bi-monthly review of in- 
dustrial-economic conditions in the 
United States, just issued, the National 
Industrial Conference Board says: 

The recovery of business in the 
United States since the severe depres- 
sion late in 1920 and early in 1921 has 
been unusually rapid, and industrial 
activity today is fast approaching the 
level at the peak of the boom of 1919- 
1920. General business is probably not 
quite up to this point, but the general 
situation is sound and far better than 
could have been reasonably expected at 
the beginning of 1921 or even at the 
beginning of 1922. 

The business and industrial situation 
as a whole has shown a remarkable de- 
gree of improvement since the slump of 
1920 and 1921. An index of industrial 
activity compiled by the National In- 
dustrial Conference Board and includ- 
ing seventeen of the principal basic 
industries of the United States showed 
that, compared with the monthly aver- 
age for 1919-21 as a base, industrial 
activity for the month of October stood 
at 124.8. This compares very favor- 
ably with 65.7, the index number for 
January, 1921, and the low point since 
the beginning of 1915. The peak was 
reached in October, 1919 and the high 
point for 1922 so far was reached in 
June, when the index stood at 119.9. 


FUNDAMENTAL CONDITIONS SOUND 


This index of industrial activity 
shows that the index rose 10 per cent 
from September to October and was 
22.6 per cent higher in October, 1922 
than in October, 1921. These facts in- 
dicate that industry has _ recovered 
much more rapidly than is generally 
supposed and that it is now at a very 
high point. In fact, it has been higher 
only on two occasions, namely, in July, 
1918 and during the after-war boom 
in 1919 and 1920. 

During October and November there 
was a steady improvement in the in- 
dustrial situation. Fundamental condi- 
tions have become more sound. The 
evidence of this is to be found in those 
indices which are commonly accepted as 
measuring business conditions. The 

roduction of pig iron and steel ingots 
ot increased, and during October it 
reached the highest point since the be- 
ginning of 1921. The unfilled tonnage 
of the United States Steel Corporation 
also rose considerably, indicating that 
even the increased production of iron 
and steel during October is by no 
means keeping pace with demand, 
which continues at a high rate. Com- 
mercial failures have decreased. Rail- 
road car loadings have reached almost 
record-breaking figures; in fact, car 
loadings for the first ten months of 
1922 are higher than for any similar 
period. 

Prices have somewhat advanced and 
the tendency during the past two 
months, has been slightly upward. 


Financial Situation 


Stocks active in a_ professional 
way, with little trading by the public. 

Bond market dull. 

Money market quiet and steady. 
Demand loans on the stock exchange 
varied from 4 to 5 per cent, com- 
pared with 33 to 5 per cent the week 
before. Time money remains at 43 
to 5 per cent. 


Wholesale prices have increased ap- 
preciably and in most lines seem to be 
firm and strong. Prices of staple raw 
materials have shown a considerable 
advance. Retail prices, however, have 
not as yet reflected the increase in 
wholesale prices and, with the excep- 
tion of those of coal and food, remain 
almost stationary. 

The agricultural crops of the coun- 
try are larger than usual. Prices, 
however, except for cotton, are rela- 
tively low. As a group, prices of agri- 
cultural products have advanced less 
beyond pre-war levels than prices of 
any other of the principal commodity 
groups. This condition has caused 
criticism and unrest in agricultural sec- 
tions of the country, where it is felt 
that the general prosperity of the in- 
dustrial districts has not been shared. 


CoAL OUTPUT NORMAL 


During October and November the 
coal industry again developed produc- 
tion to the normal amount. The dan- 
ger of a serious coal famine seems 
past, though there may be some diffi- 
culty in distributing adequate supplies 
for domestic use, particularly of an- 
thracite. Prices, however, are high and 
business is paying heavy toll for the 
recent discord in coal mining. 

Money conditions have been char- 
acterized by relatively low rates of in- 
terest and re-discount, large avail- 
ability of credit, increased specie re- 
serves, and continuance of heavy in- 
vestment activity. The increasing 
strength displayed by some of the prin- 
cipal foreign exchanges may be ex- 
plained partly by the fact that absorp- 
tion by American investors of foreign 
securities, both governmental and pri- 
vate, amounted to $653,000,000 during 
the first half of 1922, compared with 
$626,000,000 during the whole of 1921. 
The growth of commercial loans of 
banks and expansion in note circulation 
ire due rather to an increase in funda- 
mental business than to the seasonal 
demand of agriculture. 

Foreign trade is still at a low level. 
Exports consist largely of raw ma- 
terials, foodstuffs, and staple com- 
modities, and those of highly manufac- 
tured merchandise are much restricted. 
Considerable quantities of coal and 
iron have been imported from abroad, 
but such imports are scarcely normal 
and with the increased production of 
coal and improvement in transporta- 
tion, will probably largely decline. 

The Near East problem continues to 
unsettle the international situation and 
has probably had some part in dis- 
couraging the development of export 
business. 


ee 


Steel Fabricating Shop Capacity 
Increased Since 1913 


A considerable increase the 
capacity of the structural steel fay. 
cating shops of the United States since 
1913 is shown in a special survey made 
by the Department of Commerce, A 
preliminary report, based on data re. 
ceived from 143 firms with a total re. 
vised capacity rating of 208,440 tons 
per month, shows an increase since 
1913 of 45,025 tons in monthly capacity, 
or about 22 per cent. : 

The following table shows the total 
monthly capacity for each year as re- 
ported by the above firms, represent- 
ing about 83 per cent of the present 
estimated capacity of the United 
States, and the increase over the pre- 
ceding year and over 1913: 

Total 


Monthly 
Capacity 


Increase over 


Previous Increase over 
: 1913 


850 
3,085 
7,435 

12,520 
21,645 
25,385 
31,260 
34,160 
45,025 


2,900 
10,865 

The increase noted in the year 1922 
was largely due to the entrance of 
ship-building concerns into the fabrica- 
tion of structural steel. In this con- 
nection, the Department of Commerce 
points out that the capacity of struc- 
tural steel shops is quite elastic in that, 
when not busy on structural steel, a 
shop is often used for tank work, rail- 
road cars, shipbuilding, etc., and, simi- 
larly structural work may be turned 
out in tank shops, shipbuilding plants, 
etc. The capacity figures given in the 
report refer to that portion of the 
fabricating capacity that is usually 
used for structural work; it is capable 
of expansion or contraction. 

The following table shows the ton- 
nage booked each month by these firms 
and the percentage of their revised 
capacities: 


Tonnage Per Cent of 
Booked Capacity* 
93,529 


September 
October 
UENO ch i cdasceas dus ptts 


* Increased percentages over previous reports for 
past months due to revision of capacities. 


On the basis of these revised capacity 
reports and of known or reliably esti- 
mated capacities of other concerns, the 
Department of Commerce places the 
present capacity of the fabricated 
structural steel shops at 250,000 tons 
per month. : 

The capacity as reported for this 
survey was defined as the amount of 
structural steel work that actually 
could be turned out running single turn 
on the character and class of struc- 
tural work that the plant ordinarily 
secures. Structural work was consid- 
ered for this purpose as all work uses 
structural shapes. 

A considerable seasonal decline 0c- 








‘ity 


the 
abri- 
since 
nade 


i re- 
l re- 
tons 
since 
city, 


total 
5 re- 
sent- 
‘sent 
nited 
pre- 





Ee __ 


_ 


mber 28, 1922 


Dece 

urred in the sales of fabricated struc- 
tural steel in November, according to 
reports received by the Department of 
Commerce through the Bureau of the 
Census. November sales amounted to 
46.8 per cent of shop capacity as 
against 57.8 per cent reported for 
October. 


These percentages are based on a 
uniform capacity rating recently re- 
ported to the Bureau by almost all the 
reporting fabricators. Through these 
new ratings, the total monthly capacity 
of the 140 identical firms reporting each 
month from April through November 
has been reduced from 223,685 tons to 
211,510 tons. 





Wholesale Prices Rising 


The trend of wholesale prices of 
commodities was upward in November, 
according to information gathered in 
representative markets by the U. S. 
Department of Labor through the Bu- 
reau of Labor statistics. Measured by 
the Bureau’s weighted index number, 
which includes 404 commodities or price 
series, the increase from the general 
level of the month before was 14 per 
cent. 

Farm products again lead in price 
increases, due to advances in grains, 
cotton and cottonseed, wool, etc. Prices 
in this group averaged 3% per cent 
higher in November than in October. 
Food articles and cloths and clothing 
advanced over 2 per cent and chemicals 
and drugs advanced almost 2% per 
cent in average price from October to 
November. Smaller increases were 
recorded for building materials, house- 
furnishing goods, and miscellaneous 
commodities. 

Further decreases took place in the 
group of fuel and lighting materials, 
soft coal and coke averaging less than 
in the month before. Metals and metal 
products, due to the drop in pig iron 
and steel billets, also showed a decline 
from the October level. 

Of the 404 commodities or series of 
quotations for which comparable data 
for October and November were ob- 
tained, increases were shown in 189 
and decreases in 71 instances. In 144 
commodities no change in price was 
reported. 





INDEX NUMBERS OF WHOLESALE PRICES$ 
BY GROUPS OF COMMODITIES 
(1913= 100.) 


1921 1922 
Novem- Octo- Novem- 
ber ber ' ber 


Farm products. ............ 121 138 143 
POOR | sete sk Na eet 139 140 143 
Cloths and clothing......... 180 188 192 
Fuel and lighting. .......... 197 226 218 
Metals and metal products... 7 eo. oe 
Building materials. ......... 163 183 185 
Chemicals and drugs........ 129 124 127 
Housefurnishing goods. ..... 178 176 179 
Miscellaneous eae au ees 119 120 122 
All commodities. .......... 141 154 156 








Comparing prices in November with 
those of a year ago, as measured by 
changes in the index numbers, it is 
seen that the general level has in- 
creased over 103 per cent. Farm 
products show the largest increase, 
‘Sa per cent, with metals and metal 
products coming next with an incresae 
01 162 per cent. Building materials 
i creased 134 per cent, fuel and light- 
‘'e materials 10% per cent, and cloths 
‘nd clothing 63 per cent in average 
Price in the year. Foods and miscel- 
“neous commodities each show an in- 
“rease of over 24 per cent. A slight 
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increase is shown for housefurnishing 
goods, while chemicals and drugs were 
cheaper than in November of last year. 





Change in Examination of 
Immigrants Proposed 


Selection of immigrants seeking ad- 
mission to the United States by ex- 
amination before they leave their 
foreign home countries was proposed 
by Secretary of Labor Davis in a 
recommendation. which would revolu- 
tionize the present system of immigra- 
tion examination, as set forth in the 
Secretary’s annual report recently made 
public. Secretary Davis declared that 
the present system gives to foreign na- 
tions the privilege of selecting the im- 
migrants whom they will permit to 
come to the United States. 

The Secretary stated, in part, that 
“the passport system at the present 
time is, with reference to immigration, 
ill adapted to our needs. It is time that 
we ourselves had something to say—if 
we are to continue to rely upon alien 
labor for the development of our re- 
sources—about the kind of emigrants 
to be given the privilege of taking part 
in our national affairs. Instead of ac- 
cepting the passport given by foreign 
Governments we should set a standard. 
Those qualified to enter should be 
selected on the other side and given 
our certificate of qualification. To ac- 
complish this purpose legislation should 
be enacted providing for the examina- 
tion abroad of > ge emigrants 
by giving the following tests: 

“1, Blood: To determine the general 
condition of health, latent diseases, etc. 

“2. A physical inventory of the 
strength and condition, brawn and 
muscle, affecting ability to earn a 
living. 

“3. Mental: That our public institu- 
tions may not be filled with men, 
women, and children to whom we owe 
no national duty, while our own are not 
properly cared for; but further still, 
that our good American blood shall not 
become polluted with imbecility, in- 
sanity, and idiocy. We must keep the 
American race sturdy in mind as well 
as in body.” . 


Texas Highway Contracts Reach 
Two Million in Three Months 


Approximately $2,000,000 worth of 
paving contracts have been let during 
October, November and December for 
construction of state highways between 
San Antonio, Texas; points on the Rio 
Grande River and on the Gulf Coast, 
according to T. R. Spence, division engi- 
neer of the State Highway Department, 
in charge of State District No. 6, in 
which San Antonio is located. Con- 
tracts let during the week of Dec. 22, 
called for construction of twenty-five 
miles of highway in Medina County by 
the Kuykendall & Shelton Company of 
Temple, Texas, at a cost of $149,388.15; 
and building of two miles of road in 
Atacosa County, at Lytle, Texas, by the 
C. M. Kelly Company of San Antonio, 
at a cost of $16,348.32. Both contracts 
call for grading, graveling and drainage 
work. Completion of the Medina County 
construction will be followed by letting 
of contracts for placing rock asphalt 
topping. When the two miles in Atacosa 
County are finished the San Antonio- 
Laredo highway will be completed to 
the La Salle County line and contracts 
for hard surfacing will be let. 
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Extensive Improvements An- 
nounced by M., K. & T. 


An extensive program of improve- 
ment involving a total expenditure of 
approximately $15,000,000 will soon be 
ut into execution by the Missouri, 
‘ansas and Texas Railway Co., accord- 
ing to W. H. Landman, commercial 
agent at Ft. Worth, Texas. The under- 
taking is the greatest to be announced 
by any of the Southwestern roads in 
recent years and will include vast ad- 
ditions and improvements along the 
Katy’s lines. New locomotive shops are 
to be built at Waco, Texas at a cost of 
$1,500,000; the Ray freight terminal 
at Denison, Texas, started a year ago, 
will be completed at © cost of $350,000; 
and new freight depots will be erected 
at Ft. Worth, Waco, and Wichita Falls, 
Texas. New freight depots have re- 
cently been completed at Dallas, Texas 
and Oklahoma City, Oklahoma. 


Lumber Industry Approaches End 
of 1922 in Good Condition 


A composite of the views of the dif- 
ferent softwood lumber manuacturing 
associations, received by wire Dec. 21, 
by the National Lumber Manufacturers’ 
Association, as to the present business 
position of the industry, indicates a 
sound condition at the close of the year. 
On the whole transportation conditions 
are much improved; labor is more 
plentiful, although there is still a 
tendency toward higher wages; and de- 
mand seems to be unusually strong for 
what is ordinarily a dull season in the 
lumber industry. A: weather condi- 
tions compel a degree of suspension of 
hae re in the north and on the 

est Coast, the new business is keep- 
ing step with production. 


SHIPMENTs IMPROVED 


The Southern Pine Association wires 
from New Orleans that although the 
orders of Southern Pine manufacturers 
have piled up heavily because of the 
car supply stringency, “this situation 
has been generally alleviated and ship- 
ments during November were ap- 
proximately 25 per cent higher than in 
October, and this tendency appears to 
be continuing. Last week’s reports 
show record-breaking demand and re- 
flect more favorable conditions than in 
any similar period of any previous 
year. Although it is customary for 
mills to let up at this time of year, our 
‘barometer’ shows that orders received 
were 78 per cent higher than the aver- 
age of the same week for the past four 
years, shipments 40 per cent larger, 
production 19 per cent greater. De- 
cember sales prices for Southern Pine 
show little change from prices of sales 
in the preceding month but represent 
an advance of about 30 per cent over 
January 1, 1922.” 

The West Coast Lumbermen’s As- 
sociation telegraphs from Seattle: 
“Heavy snow and cold weather of the 
past ten days are responsible for the 
decreased production of mills. For 
past three days weather has been 
warmer with chinook wind rapidly re- 
moving snow; if it continues a few 
days will permit resumption of log- 

ing operations immediately after 

hristmas. The available log supply 
in the water is limited. Both domestic 
rail and water-borne shipments de- 
mand is good. The offshore demand 
continues steady and heavy inquiries 
are reported from lumber yards. The 
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car supply has been slightly better for 
the past three weeks but is now being 
curtailed by middle western snow and 
cold weather which are retarding the 
movement of empties as well as of 
loaded cars. It is the general under- 
standing that demand and stock condi- 
tions will cause a shortening of cus- 
tomary Christmas shut-down.” 

The Northern Pine Manufacturers’ 
Association wires from Minneapolis: 
“Of the nine mills reporting this week 
only four are sawing. Stocks are 
rather broken and two mills report 
them to be below normal; with the 
others they are normal. There is a 
scarcity of lower grade boards. The 
car supply is about sufficient to meet 
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requirements. There is still a shortage 
of labor in the woods but conditions are 
improving and the weather is favorable 
to logging operations. Total ship- 
ments of Northern pine for 1922 will 
exceed production by from 30 to 35 
million feet.” 

From San Francisco, the California 
Redwood Association wires that the 
labor supply is satisfactory, the car 
supply short but slightly better and 
weather conditions unfavorable, but 
orders and shipments still well above 
normal. The California and foreign 
demand is heavy and the eastern de- 
mand is satisfactory. , 

Telegraphing from San Francisco 
also, the California White and Sugar 
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ae 
Pine Manufacturers’ Association 
a = labor supply to be norn 
ikewise the car and log supply. 
most mills in the California pine regio 
are closed as usual at this season 7 
aécount of weather conditions. Stocks 
are below normal. The largest demand 
is from Missouri River points,” 

The total number of mills reportin 
to the National Lumber Manufac 
turers’ Association for the week ending 
Dec. 16 was 395, as against the revised 
number of 406 for the preceding week 
Due almost, if not wholly, to weather 
conditions, both of a seasonal and ex- 
ceptional nature, the production of 
these mills fell off about 18,000,000 feet 
from that of the preceding week, 
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Weekly Construction Market 


THs limited price list is published 
weekly for the purpose of giving cur- 
rent prices on the principal construction 
materials, and 


of noting important price 
changes on 


the less important materials. 


Steel Products: 


Structural shapes, 100 Ib... 

Structural rivets, 100 Ib 

Reinforcing bars, } in. up, 100 Ib...... 

Steel pipe, black, 2} to 6 in. lap, 
discount upket een seehe es 

Cast-iron pipe, 6in. and over, ton. .... 


Concreting Material: 
Cement without bags, bbl........... 
Gravel, } in., cu.yd 
RE NE. igo chass><aes 
Crushed stone, j in., cu.yd.......... 
Miscellaneous: 


Pine, 3x12 to 12x12, 20 ft. and under, 
PEE ina avis sarees 

Lime, finishing, hydrated, ton 

Lime common, lump, per bbl 

Common brick, delivered, 1,000. . . 

Holiow building tile, 4x12x12, 
ES See ae ee ee 

Hollow partition tile 4x12x12, 
per block 

Linseed oil, raw, 5 bbl. lots, gal.... 


Common Labor: 


Common labor, union, hour 
Common labor, non-union, hour.... 


Explanation of Prices—Prices are to con- 
tractors in carload lots unless other quan- 
ties are specified. Increases or decreases 
from previous quotations are indicated by 
+ or signs. For steel pipe, the pre- 
vailing discount from list price is_ given: 
45-5% means a discount of 45 and 5 per 
cent. Charge is 15c. per 100 Ih. for cutting 
reinforced steel into 2-ft. lengths or over. 

New York quotations delivered, except 
sand, gravel and crushed stone, alongside 
dock; common lump lime, in 280-Ib. bbl. 
net, and hydrated lime f.o.b. cars; tile ‘“‘on 
trucks” ; linseed oil and cast-iron pipe f.o.b. 
Cement and concrete laborers’ rate, 814c. ; 
pick and shovel men, 60c. per hr. 

Chieage quotes hydrated lime in_ 50-Ib. 
bags; common lump lime per 180-lb. net. 
Lumber delivered on job. 

Minneapolis quotes on fir instead of pine. 
Brick, sand and hollow tile delivered. Ce- 


The general situation in the lumber 
narket is at present very firm; with a 
shortage of cars as the principal factor 
in holding prices up. The National 
Lumber Trade Barometer shows pro- 
duction for the entire country at 17 
per cent; shipments, 9 per cent and 
orders, 3 per cent below normal, for 
the week ending Dec. 22, 1922. This 
represents a gain of about 24 per cent 
in orders; a fraction of one per cent in 
shipments; and a falling off of 7 per 


New York 


59.00 : 
16.80@ 17.10 23.00 
2.75@ 3.13} 
+23.50 


: . Not used 


1230 
— 


.60 
.45@.60 


Moreover, only the chief cities are quoted. 
Valuable suggestions on costs of work 
can be had by noting actual biddings as 
reported in our Construction News section. 
The first issue of each month carries 


Minne- 
apolis 


Dallas 
$4.40 
5.25 


3 45 


Atlanta 


$3.95 
4.60 
3.85 


Chicago 


$3.024 
3.75 
2.924 


594% 
51.67 


$3.15 
4.00 
3.05 


NwNNN 
wwNLw 
umd 


36.00 
50 
50 
-90 


115 


115 
+1.07 


1.85 
—10.00 


.0859 


40. 
23 
2 

10 


.0859 
—.97 


) 
30 


ment on cars. 
quoted at pit. 
per 180-lb. net; 
Island and $1.45 for Sheboygan. 
labor not organized. 

Denver quotes on fir instead of pine. 
Cement “on tracks”; gravel and sand at 
pit; stone on cars; lime, brick, hollow tile 
and lumber on job. Tile price is at ware- 
house. Linseed oil, delivered, in wooden 
bbl. Common lump lime per 180-lb. net, 

Atlanta quotes sand, stone and gravel 
per ton instead of cu.yd. Common lump 
lime per 180-Ib. net. 

Dallas quotes lime per 180-lb. bbl. Steel, 
cement, cast-iron pipe and crushed stone 
f.o.b. cars, other materials delivered. 

San Francisco quotes on Heath tile, 53 
x 8 x 11%. Prices are all f.o.b. ware- 
houses except C. I. pipe, which is mill price 
plus freight to railway depot at any ter- 


30@.50 723 


Gravel and crushed stone 
We quote on brown lime 
white is $1.55 for Kelly 
Common 


Changes Since Last Week 


cent in output, during the week. Higher 
spot coke prices and firmness in pig 
iron, have combined to force cast-iron 
pipe quotations $1.50 per ton higher in 
Dallas and $1, in Minneapolis. 
Current business on steel shapes, 
pates and bars, firm at $2 per 
100 1lb., Pittsburgh, despite weak- 
ening of market in light rails and 
forging billets. On especially at- 
tractive tonnages $1.90 is ssible, 
particularly for car material. The min- 


57-5% 
+55.50 


complete quotations for all 
materials and for the 
The last complete list 
the issue of December 
January 4, 


construction 
important cities, 
will be found in 
7; the next, on 


San 
Francisco 


$3.25 
z 
3 


Denver 


$3.85 
4.80 
3.62} 


Seattle Montreal 


$3.50 
6.00 


3.29 


30.00 
3D. 


4. 
3, 

39.2@51.8% 

—52.10 © 53. 


— a ot BD 
S2sze § 


aadatad 
sses 


—_— 
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-065 
1.08 


- 108 er 
1.04 1.02 
-50@.55 .564 .50@.00 .... 

-35@.50 .473@.50 . 30@.35 


minal. Common lump lime per 180-lb, net. 
Lumber prices are to dealers in yards at 
San Francisco, for No. 1 fir common. 

Seattle quotes on Douglas fir (delivered) 
instead of pine. Lump finishing lime per 
180-lb. net. Hollow building tile delivered. 
Hydrated lime in paper sacks. Sand and 
gravel at bunkers. 

Montreal quotes on Douglas fir instead of 
pine. Sand, stone, avel and lump lime 
per ton. Cement, lime and tile are de- 
livered; sand, gravel and stone on sid- 
ing; brick f.o.b. plant; steel and pipe at 
warehouse. Hollow tile per ft. Cement 
price is in Canadian funds (the Canadian 
dollar stands at 99.15). Bag charge is 80c 
per bbl. Discount of 10c. per bbl. fo 
payment within 20 days from date ot 
shipment. Steel pipe per 100 ft. net; 23-in., 
$30; 6-in., $110. 


imum on bars, however, is placed at 
$1.95, and that to large buyers only. 
Common brick advanced slightly in 
New York market during week due to 
sustained and wunseasonal demand. 
Quotations now stand at $20 as against 
$17@20 per M., alongside dock. 
Linseed oil market sluggish but 
rices steady in most cities. Atlanta. 
owever, reports drop of 3c. and 
Dallas an advance of 2c. per gal. 
during week. 
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CONSTRUCTION NEWS 


PROPOSALS 


News-Record 
etc.—Rantoul, 


Rete “+r House, 


For proposals Advertised see the pages 
immediately 
News” 8 


Bids 
Close 
July 
July 
July 
July 
July 
July 
July 


July 
July 


July 


July 
July 


July 
July 2 


July 
July 
July 


July 
July 


July 
July 
July 
July 
July 


July 
July 


frm je fh ph 
WO WWQD-~I-I08n 


July 


July 
July 


July 
July 


July 


July 
July 
July 
July 


July 
July 
Aug. 


Oct. 


Post Office—Gilmer, 
Extension to W Coosa, 
~—Albert Lea, } 
Alterations—Lowell, Mass... 
Refrigerating - 
i -Memphis, Tenn.. 


renee the “Construction 


WATERWORKS 


News-Record 
pres. aie a a's June 


Gonzales, Tex 
Mays Landing, N. J. ‘ 
June 29 and ‘July 
Camden, N. 


10 Harrold, 8. D. Metal Work 


"22 to er 6. 


10 West Allis, “Ww is Clarkesville, ° 


Benton, Wi is. 


Svedbowonecee / 22 to July 6. 
Conduit—Wash., 


Steel Ladder 


Long Yaland Ci ity, 


0 eo Waa vee 
. June 22 to July % — New Or- 


Bro 


aa June pe and July 6. 


39 and July 6. 








3 Wilmington, M9 tn ; 6. 
pe System—Tuskegee, 


22 to July 6. 
Sgan se n-08 June 


Fayetteville, 
8 Raybrook, N. Y. 
Adv. July 6. 


Adv. June 29 
East Orange, J 
. June 29 and July 6. 


29 and July 


New Jersey 


Akehaanee June 

and July 6. 

Mi: ee Fe tyheag oe Ree 
eet sna ase wi 





Lynbrook, N. 


Breakwater 


Eustis, Fla. 
Lebanon, Tenn. 


nue 


Richmond, Va. Hull — Montgomery, 


West Allis, Wis. 


— 
> 


LC REY a rem a eae Dredges—Wash., 


ipeniey ille, “Ww. 
South Carolina 


to 


Sioux | Falls, 
Hartford, Conn. 


—> 


Pearl Harbor, 


a 


tw 


WOAMAAAAA Mov 


wo 


Lake zero. il. 


MISCELLANEOUS 


8 Limestone—Montreal, 
Pier ae 


tots 


Edenton, N. c. 
Portland, Me. ... 
Belvidere, N. J. 
Adv. July 6. 
Palatka, Fla. 
Syracuse, N. Y. 
. June 29 and July 6. 





oe 
bono 
on Oo 


Hackensack, N. 
Adv. June 29 and July é. 


WASTE DISPOSAL 


Wash., D. C. 
Adv. July 6. 
New “7° ee 


wrt Tr rrr Ce June 2 
29 and fa. #4 


North Carolina casas a's 
Ft. Myers, Fla. 
New Orleans, 


INDUSTRIAL WORK 


SM ces OW eves erg eccons July 
Minneapolis, Minn, 
Delavan, Wis. 
New York, N. Y. 
Winston-Salem, N 
Quincy, Fla. 
Homestead, Fla. 


BUILDINGS 


. Madison, Ia. 
McKeesport, 


Sw itchboa rd, 


BRIDGES 


Williamsport, Pa. 
Central Ferry 
P. O.), Wash. 


Long Island City, .N. Y. ... 


ete. See eee 





(Penawawa 


Ne ating, Ventilating, ete. 


. June 22 to July 6. 
pee Addition — Madison, 


Cobleskill, N. 
Adv. July > 


North Carolina . 

Seattle, Wash. 
Adv. June 29 and July 

Sydney, Australia 


etc.—Portland, 
June 22 to July 6. 
Stone pee ll and Elevator 
—Preston, Minn. J 
Turbine and Accessories — 
New Orleans, La, MN 
May 18 to July 6. 


Schofield, Wis. . Engine-Generator Unit—Bel- 


EXCAVATION AND DREDGING 
July 10 Austin, Minn, 


July 


July 
July 
July 
July 
July 
July 
July 
July 
July 
July 
July 1 
July 
July 
July 
July 
July 
July 


July 


July 
July 


Plymouth, Mich. 
Cleveland, O, 


Ashland, Wis. 
New York, N. 
ae hag 'N. 


Wharf and Transit Shed 


he * ~~ “aa Fla. . 


25 Brooklyn, 


Adv. June 29 and July 6 
STREETS AND ROADS 


Los Angeles, Cal. 
Duluth, Minn. 
Faribault, Minn. 
Elk River, Minn. 


Runes eee: Hydro- ereeiae ‘Development— 
‘Dothan, Ala. 
. June 22 to July 6. 





te 


orado Springs, 
Cleveland, O. 
Saas ace sce 8s 
Houghton, Mich. 
Charlotte, N. 


Rock Rapids, 
Syracuse, N. 


donor 


LI MMAMOSONMIAHACOCOANWAAAOWH 


Where name of official is not given 
inquiries should be addressed to City 


ee en Re 


oO. 
Long Island City, N. Y 
Ww 


Clerk, County Clerk or corresponding 





tonne 


Renfrew, Ont. 


Sharon, Pa. Rosewood, N. 


West, ‘Virginia 
Bcd 2 co ae 
Adv. ‘june 22 to July 6. 


Adv. June 29 and July é. 
— J 






Waterworks 


PROPOSED WORK 


Md., Williamsport—Voted $100,000 bonds 
Engineer not innounced. 
Harlem—Soon takes bids filtra- 
or pone and 8,000 ft. 6 in. c.i. 
_C. Pr. —— 804 ist Natl 





Westwood, N. 


FEDERAL GOVERNMENT WORK 
July 7 Dredging—Baltimore, 
Adv. June 8, 15, 29 and July 6. 

July 10 = Office. etc. pmapalnchy:, 








for water system. 










gene” 29 and July - 
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Waterworks (Continued) 

Tex., Anson—Voted $80,000 to 
and complete waterworks system. 
Mayor. 


Tex, Clarksville—Voted $22,000 bond is- 
sue for waterworks improvements, $20,000 
for additional street paving, and $3,000 
for incinerator plant. P. Y. Creager, city 
engr. Noted June 8. 


*ex., Dublin—Voted $25,000 bonds for 
waterworks. J. S. Daley, mayor. 


Tex., McLean—July 18, to vote on $74,- 
000 bonds for waterworks improvements, 
light and wer plant and street improve- 
ments. Address Mayor. 


Tex., Moran—Voted 
waterworks improvements. 
S. & R 

Okla., 
Benham Eng. Co., 
Kansas City, Mo., to 
Creek water project, 
city mgr. 

Utah, Ogden—W. S. Crane, city engr., 
soon takes bids installing 12, 18 and 20 in. 
Matheson joint or c.i. mains. $166,000. 


Cal., Lakeport—Having plans prepared 
for water works system, including c. i. 
pipes, auxilary pumping plant, semi-diesel 
pumping engine, etc., $65,000 ; 3 small septic 


install 
Address 


$35,000 bonds for 
Address Mayor. 


McAlester—Bd. Comrs. retained 
engrs., Gumbel Blidg., 
repare plans for Bull 
nel. dam. E. M. Fry, 


tanks incl. automatic pump and _ sewer 
laterials, $32,000. J. Felleman, Lakeport, 
ener. 


BIDS DESIRED 

N. ¥., Raybrook—July 18, by Bd. Trus- 
tees State Hospital at office of State 
Engineer and Surveyor, Telephone Bldg. 
Albany, construction and installation ot 
additions and alterations to water supply 
of New York State Hospital for Incipient 
Tuberculosis, here. J. Hurley, pres.; adv. 
this issue. 


N. J., Atlantic Highlands — See 
cellaneous.” 

N. J., East Orange—July 20, by Bd. 
Water Comrs., 438 Main St., developing sup- 
ply of water of not less than 2,000,000 gal. 
per 24 hrs. from driven wells. N. S. 
Hill, Jr., and S. F. Ferguson, 112 East 19th 
St.. New York, consult. engrs.; adv. this 
issue. 

Va, Farmville—July 10, by J. A. Davis, 
mayor, concrete coagulating basin. 

Wis., West Allis—July 10, by Bd. Pub. 
Wks., furnishing and laying mains in 
Lapham St. from 47th to 56th Aves. and 
56th Ave. from Lapham to National Aves., 


“Mis- 


incl. 3,332 ft. 16-24 in. c.i. pipe, 430 § ton 
16-24 in. bell and spigot pipe, 40 ft. 6 in. 
c.i. pipe, gates, etc.; laying 1§235 ft. 
6-8 in. water pipe in George St., 69th, 
67th, Sist, 70th, 47th and Arthur Aves. 


W. Darby, City Hall, engr. 

Ia., Nevada—July 10, rein.-con. storage 
reservoir, 200,000 gal. capacity, 376 lin.ft. 
8-10 in. c.i. 170 lin.ft. 8 in. sewer 
pipe, ete. M. I. Evinger, 202 
Davidson Bldg., Des Moines, engr. 


CONTRACTS AWARDED 


N. Y¥, Irondequoit — Helendale Water 
Dist., 704 Union Trust Bldg., Rochester, 
30,000 ft. 6 and 8 in. mains, hydrants, 


valves, etc., here, to W. G. Fritz Co., West 
Orange, N. J., $48,760. Noted June 15. 


N. Y., St. George—N. J. Hayes, comr. 
Water Supply, Gas & Electricity, Munici- 
pal Bldg., New York, to M. DeStafano, 257 
Glenn Ave., Tomkinsville, mains in Cary, 
Carter, Columbus Sts., etc., $15,061, in Bar- 
ton, Bayview, Bedell, Bogardus, Centre, 
Eagan, etc., $49,892. Noted June 29. 

N. J., Clinton—State Reformatory Bd., 
Trenton, artesian well and pump, State Re- 
formatory for Women, here, to W. Stothoff, 
Flemington, $8,000. 

N. J., New Lisbon—State Hospital Bd., 
Trenton, well, pump, pump house and tower, 
State Colony for Feeble Minded, here, to 
N. A. K. Bugbee Co., 206 East Hanover St., 
Trenton, $13,500. 

Va., Ashland—Settling basin, two 80 gal. 
steel tanks and tower, filtration plant, 2 
triples pumps, to gg Re Moines 
Steel Co., Curry Bldg., Pittsburgh, Pa. 

Va., Ashland—Furnishing and laying 4 
mi. Class B 8-10 in. iron mains, to J. L. 
MacGhee Constr. Co., Talboro, N. C.; 125,- 
000 gal. steel tank and tower, to C. D. Cole, 
Newman, 

0., Columbus—See “Streets and Roads.” 

Wis., Mukwonago—See “Sewers.” 


Minn., Winona — Extending  watermain, 
14,774 lin.ft. 6-10 in. Class D. c.i. pipe, 
10,812 Ib. standard Class D. c.i. castings, 


etc. to T. Woolley & Son, LaCrosse, Wis., 
$31,587. Noted June 29. 










Mont., Red Lodge—For 13,020 ft. 6-8 and 
10 in. c. i. pipe, 8,900 ft. 8 or 10 in. c. i, 
pipe, 1 clear well and 2 pressure regulators, 
to McLaughlin & O'Neil, Livingston, $63,- 
106. Noted March 2, 


Sewers 


PROPOSED WORK 
N. Y¥., Rochester—Plans sewers in Huron 


and Meriden Sts., $3,300; Bay St., $10,- 
000; Emerson PIL, $1,550; Knickerbocker, 
Avis and Pullman Sts., $80,000. C. A. 


Poole, city engr. 

Pa., York—Rejected bids opened June 
20, additions and improvements to sewage 
disposal plant. Will readvertise. Fuller & 
McClintock, 170 Bway., New York, engrs. 
Noted June 8. 


Md., Williamsport—Voted $117,930 bonds 


for sewerage system. Engineer not an- 
nounced. 
N. Y., North Tonawanda—Plans to ex- 


tend sewerage system. 
Oelkers, City Hall, engr. 


Fla., Miami Beach—July 25, to vote on 
$125,000 bonds constructing sewerage sys- 
tem. C. E. McCaskill, city clk. 


Mich., Detroit—Had plans prepared 5,358 
ft. sewer in Clark and Lovett Aves. from 
Michigan to Herbert Aves., 11 ft. 6 in. to 
11 ft.3 in. diam., 4,302 ft. Harper Ave. Arm, 
Sect. 1 of Connors Creek Sewer in Harper 
and Annsburg Aves. from Connors to Wade 
Aves., 6 ft. 3 in. to 6 ft. 6 in. diam. 2,813 
ft. Harper Ave. Extension of Ashland Ave. 
Sewer, in Harper and Nelson Aves. from 
Newport to Wade Aves., 3 ft. 3 in. to 4 ft. 
3 in. diam, 3,576 ft. Piquette Ave. Arm of 
Bates St. Sewer, in Piquette Ave. from 
John R to Russell Sts., 3 ft. to 5 ft. 6 in, 
diam. J. W. Reid, city engr. 

Wis., Platteville—Having plans prepared 
furnishing and laying 1.5 mi. 6-8 in. vitr. 
sewers. $25,000. H. Kileinhammer, Platte- 
ville, engr. 

Minn., 


$25,000. C. T. 


Brainerd — Plans trunk sewer. 
$35,000. R. T. Campbell, city engr. 


Cal, Lakeport—See “Waterworks.” 


Cal., Modesto—Had plans prepared con- 
structing sewers in Dist. 1, 3,913 lin. ft. 36 
in., 1,682 lin. ft. 30 in., 2,576 lin. ft. 24 in. 
and 2,056 lin. ft. 18 in. rein.-con. pipe, 834 
lin, ft. 12 in., 1,363 lin. ft. 10 in. and 2,931 
lin. ft. 8 in. vitr. pipe, 15,286 cu. yd. excav., 
43,520 sq. ft. pavement replacement, 1,921 
lin. ft. 6 in. sewer to be removed, etc. G. 
Freitas, city engr. 


Cal, Sanger—Plans election to vote on 
bonds to construct sanitary and storm 
sewerage systems, purchase fire apparatus 
and construct city jail. 


BIDS DESIRED 


Conn., Hartford—July 11, by W. F. 
O'Neil, secy. Bd. Contract & Supply, 1,196 
ft. vitr. sewer in Acton St. and 930 ft. vitr. 
sewer in Wilbur St. R. N. Clark, city engr. 

N. Y., Brooklyn—July 12, by E. Riegel- 
mann, boro pres., Boro Hall, repairing 
sewer in Fort Hamilton Parkway near 
60th St. and in 60th St. between Fort Ham- 
ilton Parkway and 19th Ave.; constructing 
sewer in Troy Ave. between Union St. and 
East New York Ave., Carroll St. from Troy 
Ave. to point about 370 ft. westerly, Mont- 
gomery St. between Troy Ave. and sewer 
summit west of Troy Ave., West 36th St. 
between Canal Ave. and Gravesend Bay, 
72nd St. between 18th and 19th Aves., East 
17th St. from Ave. L to Ave. M, Ridge 
Bivd. between 92nd and 94th Sts., Fort 
Hamilton Parkway, west side, between 70th 
and 7ist Sts.; sewer basins in Otsego St. 
at southwest corner of Beard St. and south- 
east corner of Halleck St. 


Tenn., Nashville—July 18, at office S. H. 
McKay, city clk., Sect. 4, Browns Creek 
intercepting sewer. W. W. Southgate, city 
engr.; adv. this issue. 


Akron—July 10, by M. P. Tucker, 
dir. Pub. Serv. 730 ft. 10 in. vitr. clay 
and 2,025 ft. 30-42 in. segmental block or 
brick sewer in Crozier St.; 2,210 ft. 12-15 
in. vitr. clay or 1,999 ft. 39-54 in. segmental 
block sewer in Miller Ave., $47,000; 1,165 
ft. 18 in. vitr. clay and 1,195 ft. 66 in. 
segmental block or brick sewer in Sweitzer 
Ave., $36,000. J. E. Root, Delaware Bidg., 
engr. Noted June 29. 

Ind,, Hammond—July 10, by Bd. Pub. 
Wks., building and equipping sewer pump- 
ing station. 236,803. D. Miller, clk. W. 
F. Bridge, Hammond, engr.; adv. this issue. 

Wis., West Allis—July 19, by Bd. Pub. 
Wks., furnishing and laying sanitary sewers 
in 14 streets incl. 10,908 ft. of 8-12 in. 
vitr. Pips i storm sewers in 13 streets, 6,940 
lin.ft. 8-24 in. vitr. pipe, 909 ft. of 42 in. 
rein.-con. circular pipe, 26 manholes, 59 
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catch-basins, etc. W. Darby, ©; lal! 
engr. Pee 


8. D., Sioux Falle—July 10, sew ne} 
1,049 lin.ft. 12 and 36 in. pipe, 5: an 
10-33 in. pipe, 231 ft. 10-30 in.’ pi; 5 
ft. 10-24 in. pipe, 465 ft. 10-20 in 
sewer, 468 ft. 20 in. storm sewer, 
E. C. Leyse, city aud. 


8. D., Yankton—July 17, 17,435 ft 
10-36 in. sewer, incl, 3,000 linft. 3... 
connecting pipe, etc. $38,000. C. HH me 
rick, city engr. 


BIDS RECEIVED 


Cal., Long Beach — Sewers in Re.) 
St., et al, from R. N. Nickcevich Oo 
Box. 504. o3s.506; F 8S. Tomich, 213 5 

naheim a 0; L. Miletic 
Angeles, $113,433." _ 


Cal, San Pablo—San Pablo Sani: 
Dist. constructing various sewers. 
Downer & Mero, 2234 Macdonald \,., 
Richmond, $28,391; L. L. Page, 8th & lic 
sell Aves., Richmond, $29,297; Hear.» 
Moore & McNair, 2030 High St., Oakiand’ 
$30,671. Noted June 15. F 


CONTRACTS AWARDED 


N. J., Morris Plains—B. G. Lewis, comr 
State House, Trenton, reconstructing sw. 
age disposal plant at State Hospital, here 
incl. 75 x 100 ft. concrete tank, 12 ft) deep’ 
etc., to Sewage Disposal Co., Grand (en. 
tral Bldg., New York, $25,000. Noted 
June 1b. 


Ga., Atlanta—Extending Lloyd St. sew: 
to McDonald Constr. Co., Atlanta, $i24.650: 
extending Stewart Ave. trunk sewer, to J' 

. McCrary Co., 3rd Natl Bank Blig. 
$11,907; several small sewers in various 
streets, to Dysard Constr. Co., Austell Bldg. 
Atlanta, $27,182. 


Ky., Paducah — Constructing sewers, 96 
and 102 in. rein.-con. monolithic, 42-72 in. 


clay segment block, 15-36 in. vitr. clay 

pipe, to E. R. Harding Co., 400 Robinson 

Fle. Racine, Wis., $508,000. Noted 
ine 


Wis., De Forest—Furnishing and laying 
12,226 ft. 8-21 in. vitr. sewers, flush tanks 


disposal plant, etc, to J. T. Blake, 61 
South Few St, Madison. eo 

Wis., Mukwonago—Furnishing and laying 
sewer pipe, manholes, flush tank and water 


pipe, to Gray-Robinson Constr. 
St., Manitowoc. 
June 8 


Wis., St. Croix Falls—For 22,238 lin. ft. 
sanitary and 3,096 lin. ft. storm sewers. 
inlets, sewage treatment plant, manholes, 
appurtenances, etc., to Hedborg & Heiner, 
c/o Toltz, King & Day, engrs., 1410 Pioneer 
Bldg., St. Paul, Minn., and St. Croix Falls, 
$57,000. Noted June 1. 


Cal, Watte—Sewerage system, to A. W. 
wate. 201 bere ne St., Los Angeles, 
an . G. Brkich, easant Ave., Lo 
Angeles, $442,775. A 


Waste Disposal 


PROPOSED WORK 


Co., &th 
Engrs. est. $25,000. Noted 


Fla., St. Petersburg—Soon takes bids 
constructin, incinerator. $15,000 bonds 
voted. G. B. Shepard, dir. pub. wks. 

0., East Cleveland (Cleveland P. 0.)— 


August 8 to vote on $150,000 bonds for 1 
story garbage incinerator, brick, steel and 
concrete. C. M. Osborn, city mgr. Archi- 
tect not selected. 


BIDS DESIRED 
D. C., Wash.—July 17, by Dist. Comrs., 
509 Dist. a” additional incinerators to 
Trash Plant, t. Olivet Rd. and Montello 
Ave.; adv. this issue. 


es. 
Bridges 
PROPOSED WORK 
North Carolina—State Hy. Dept., Raleigh, 
plans steel and rein.-con. bridges between 
Clinton and Warsaw, Project 274, Samp- 
son and Duplin ws rein.- 


50,0 
con. or structural steel b over New 
River, near Jacksonville, roject 366, 
Onslow Co., $40,000; rein.-con. or struc- 


tural steel bridge over Roanoke River, at 
Roanoke Rapids, Project 169, Northampton 
and Halifax Counties, $10,000. C, M. Up- 
ham, state highway engr. 

N. C., Mocksville—Davie Co. receives 
bids latter part of July constructing 125 


ft. steel truss over Hunting Creek, 16 ft. 
roadway. N. S. Mullican, inston-Salem, 
engrs. 


Ala., Palos—Jefferson Co., (Birmingha™), 
having surveys made and takes bids in 
about 90 days, bridge near here, probably 
steel spans on concrete abutments an 
Piers. $60,000. C. A. Rogers, co. ener. 
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Bridges (Continued) 

Tenn., Nashville—Voted $375,000 bonds, 
his with $250,000 previously voted will be 
this “sr 2 rein.con. viaducts, one on 


used !f 

‘hurch St. other on Meridian St. Free- 
coe Roberts & Acker, Independent Life 
Bidg., «ngrs. Noted April 27. 

Neb., Oreapolis—Chicago, Burlingten & 
Quincy RR, 547 West Jackson Blvd., Chi- 
~ -o, soon takes bids for steel and concrete 
(ape: to replace present bridge over Platte 
Ktiver, near here. $400,000, G. A. Hag- 
gander, bridge engr. This corrects report 


in June 22 issue. 
Brenham—Washington Co. making 


plans "3,500 ft, bridge over Brazor River 
between Waller and Washington Counties, 
700 ft. steel truss, 2 800 ft. earth approach 
and fill. $200,000. G. A. Bracher, co. engr. 

cal, San Francisco—San Francisco 
Transit Co. plans 3,000 ft. suspension 
bridge, with 1,500 ft. central span, over 
Carguinez Straits. C. E. Fowler, 56 Church 
St. New York, consult. engr. E. Duryea 
ind H. L. Haehl, Humboldt Bank Bidg,., 
engrs 


BIDS DESIRED 


N. Y., Cobleskill—July 21, by H. L. Sweet, 
Supt Highways, at office of A. J. Brown, 
town clerk, steel and_ concrete bridge, over 
Cobleskill Creek, on Barnerville-Howe Cave 
Rd.; adv. this issue. 

N. Y., Long Island City—July 14, by G. 
A. Whalen, comr. Plant & Structures, Mu- 
nicipal Bldg., New . York, reconstructing 
centre pier fender of Meeker Ave. Bridge 
over Newtown Creek, 


North Carolina—July 25, by State Hy. 
Dept., Raleigh, constructin ridges and 
culverts on State Project 881, Gates Co., 
775 cu.yd. concrete, 96,900 Ib. reinforcing, 
1.680 ft. untreated timber piles, 195 sq.yd. 


asphalt wearin surface, etc., $26,000; 
State Project 888, Yancey Co., 1,362 cu.yd. 
concrete, 125,750 Ib. reinforcing, 1,980 ft. 


untreated timber piles, etc., $40,000. C. M. 
Upham, state highway engr. Noted June 15. 
N. C., Edenton—See “Streets and Roads.” 
Ga., Savannah —Comrs. Chatham Co. 
taking bids bridge, first section 1,490 ft., 
concrete, incl. draw span; middle_ section, 
1,815 ft., concrete; third section, 7,998 ft., 
either concrete or treated timber. 
Alabama—July 25, by W. S. Keller, state 
highway engr., Montgomery, constructing 
bridges on Guin to Walker Co. Line Rd., 
Marion Co., two 100 ft. arch bridges, re- 
mainder girder type except one 80 ft. and 
one 102 ft. 6 in, steel spans. 
Ohio—July 14, by Dept. Highways and 
Pub. Wks., Columbus, bridges in following 
counties: 


Ottawa Co., Sect. “L’” 'Toledo-Elmore 
Rd., concrete, 82.6 ft. long, $7,702. 
Preble Co., Sect. “Eaton” Dayton-In- 


dianapolis Rd., rein.-con., $27,968. 
Ross Co., Sect. “G"” Chillicothe-Jackson 
Rd., bridge, $6,034. 


Athens Co., Sect. “BE,” “co “y” 
Logan: Athens Rd., reconstructing bridge, 


Erie Co., Sect. “H’” Cleveland-Sandusk: 
Rad., timber retaining wall, $5,100. L. C. 
Herrick, dir. highways. 


BIDS RECEIVED 


N. Y., Long Island City—G. A. Whalen, 
comr. Plant Structures, Municipal Bldg., 
New York, received bids June 28, piers for 


bridge over Beach Channel, Jamaica Bay 
Blvd. Boro of Queens, from P. T._ Cox 
Contg. Co., 154 Nassau St., New York, 


$268,900; J. Schlesinger, 249 West 30th St., 
New York, $398,693. Noted June 22. 


Pennsylvania—See “Streets and Roads.” 


Fla., Clearwater—Comrs. Pinellas Co., 
constructing bridges on (a) Rd. 1, (b) on 
Rds. 2, 3, 4 and 5, from E. W. Parker, 
Curry Bldg., Tampa, (a) $59,630; Pensacola 
Shipbuilding Co,, Amer Natl Bank Bidg., 
ae, (a) $61,120, (b) $36,394. Noted 


Missouri—State Hy. Dept. at div. office 

Bloomfield, opened bids June 2, one 40 ft. 
I-Beam, two 20 ft. rein.-con. slabs, three 
50 ft. steel and one 24 ft. and one 30 ft. 
rein.-con, deck girder spans, on Federal 
Aid Project 187, Stoddard Co., from Cam- 
tron-Joyce & Co., Keokuk, Ia., $30,322; Lit- 
‘ec & Dean, Paris, Tenn., $$1,466; M. E. 
illioz, Monett, $37,192. 

Missouri—State Hy. oye at div. office 
Marble Hill, opened bids une 9, one 30 ft. 
rein.-con, through girder and one 120 ft. 
ne 100 ft. and one 80 ft. steel truss spans, 
c \ ederal Aid Project 174, Sect. B, 
so saker Co. from M. E. Gillioz, Monett, 

9,080; W. A. Kansas City, $39,817 ; 
u 


aateed Ross, 
$ ( jgponstt: Co., Arcade Bldg,, St. Louis, 





Missouri—State Hy. Dept. at div. office 
Fredericktown, opened bids June 16, one 24 
ft. rein.-con, deck girder, one 60 ft. steel 
truss and seventeen 10 ft. rein.-con. slab 
spans, on Federal Aid Project 101 B, Madi- 


son Co., from Hogan Humphreys, Little 
Rock, Ark., $16,923; C. Gove, St. Louis, 
$17,651; M. B.’ Gillioz, Monett, $19,249: 


Noted June 8 


Colorado—State Hy. Dept., Denver, 11 
timber bridges in Lincoln Co., from A. R. 
Mackey, Sterling, $37,738, White & Johnson, 
Chamber Commerce Bldg., Denver, $37,901, 
H. C. Lallier Constr. & Eng. Co., Hudson, 
$39,096; 0.502 mi. bridge on State Rd. 45, 
new Sante Fe Trail, Pueblo Co., 120 ft. 3 
trusses, 20 ft. one, from Rogers & 
Pickard, 302 Tramway Bldg., Denver, $61,- 
264, Pueblo Bridge & Constr. Co., 410 East 
8th St., Pueblo, $69.948, Pioneer Constr. & 
Eng. Corp., 614 Ideal Bldg., Denver, $81,403. 


CONTRACTS AWARDED 


Va., Clinchport—Bd. Supervs., Scott Co., 
(Gate City), Stock Creek Bridge, 150 ft. 
span, open spandrel arch, 16 ft. roadway, 6 
ft. sidewalk, to Roehl & Steel, 923 Holston 
Bank Bidg., Knoxville, Tenn. 


lL, Ottawa—La Salle Co. for East Main 
Street Bridge, rein.-con., three 73 ft. rein.- 
con. arch spans, 40 ft. roadway and two 
7 ft. sidewalks, incl. complete lighting sys- 
tem, to Koss Constr. Co., 2818 5th St., Des 
Moines, Ia., $86,000. Noted June 15. 


Wis., Ixonia—Jefferson Co., State Road 
and Bridge Com. (Jefferson), McCall 
Bridge over Rock River, here, five 45 ft., 
deck concrete girder spans, 26 ft. road- 
way with one 4 ft. sidewalk, to McGucken 
Constr. Co., 425 East Water St., Milwaukee, 
$22,000. Noted June 15. 


Ia., Corning—Adams Co. 2 pony trusses, 
1 I-Beam and 5652 culverts and extensions, 


to G. W. Condon, 510 Farnam Bidg., 
Omaha, Neb., concrete figures $19.50 per 
cu.yd., structural steel $0.055 per lb. 


erected; average haul 4.95 mi. total $31,450. 
Noted May 18. 


Railways 
PROPOSED WORK 


New York—International Ry. Co., 70 
West Huron St., Buffalo, plans constructing 
double track in extension of Bailey Ave. 
Line into Bailey-Kensington dist., incl. new 
paving between tracks. $400,000. Work 
will either be done by day labor or by City 
of Buffalo, H. E. Riexinger, ch. engr. 


Nevada—Eureka-Nevada R.R., c/o J. E. 
Sexton, genl. mgr., Palisade, plans 50 mi. 
narrow gauge railroad in Modoc Co., $25,- 
000. C. B. Sexton, Palisade, ch. engr. 


BIDS RECEIVED 


New York—tTransit Comn., 49 Lafayette 
St.. New York, opened bids June 26, in- 
stalling tracks for portion of 14th St.-East- 
ern Line, in Boros of Manhattan and Brook- 


lyn, from Slattery eng. Constr. Co., 10 
East 43rd St., New York, $183,320; T. H. 
Reynolds Constr. Co., 50 Park Pl, New 


York, $230,000; T. Crimmons Constr. Co., 
126 East 59th St., New York, $271,600. 
Noted June 22. 


Pennsylvania—Pennsylvania RR., Broad 
St. Sta., Phila., 2 main track lines from 
West Rochester to Kenwood, to Adam Laid- 
law Co., Edgewood. 


Louisiana—Morgan & Bird R.R., Shreve- 
port, plans 15 mi. line from Beaucom Spur 
to Cotton Valley, to connect Haynesville 
with Shreveport. W. Morgan, pres. 


Mi an—Dept. Street Rys., Murphy 
Bidg., etroit, track specials, to Lorain 
Steel Co., 53 West Jackson Bidg., Chicago, 


Excavation and Dredging 
PROPOSED WORK. 


Wis., Sheboygan—Plans dredging She- 
boygan River from Lake Michigan to 8th 
St. Bridge. $25,000. J. Steimle, City Hall, 
clk. Engineer not selected. 


N. D., Grand Forks—-Grand Forks Co. 
having plans prepared draining Ditch 12 
in Lakeville, Levant, Turtle River and 
Ferry Twps., incl. 26,400 acres. $33,481. H. 
Anderson, co. aud. 


Cal., Merced—Stevenson Corp., 68 Post 
St., San Francisco, plans irrigation system 
incl. 57,700 ft. ditches, 500 ft. 34 in. w 
stave, three 24 in. centrifugal pumps, 25 
ft. lift. 450 h.p. motors. 





Cal., Oakdale — Oakdale Irrigation Dist. 
pee election to vote on $50,000 bonds for 
mprovements, incl. constructing canals, 
sareing a canals and installing pipe 
lines. . Kearney, Oakdale, secy. 


CONTRACTS AWARDED 


Wis.. Lodi—Lodi D. D., Columbia Co., 
12,000 lin.ft. open ditch and 2,200 ft. 10-15 
in. drain tile, to Wisconsin Drainage Co., 
Elkhorn. Noted May 25. 


Wis., Madison—Dane Co. Drainage Co. 
furnishing and laying 18,000 ft. 5-10 In. 
drain tile, to D. Nelson, 1133 Hamilton St., 
Racine. Engrs, est. $25,000. 


Streets and Roads 


PROPOSED WORK 


N. Y., Rochester—Plans paving Knicker- 
bocker Ave. and Otis St., asphalt, $21,700 
and $12,600 respectively; cement walks, 
Edinburgh St., $1,200; walks and grading 
Britton St., $3,700. C. A. Poole, city engr. 


Pa., Mercer—Mercer Co. making plans 
and soon takes bids % mi. rein.-con. road 
known as Dyes Corner Spur. $25,000. F. 
P,. Graham, Grove City, co. engr. 

Pa., Mercer—Mercer Co. will sell $1,000,- 
000 bonds for road work. F. Graham, co. 
engr. 

Pa., Monaca—Voted $32,000 bonds for 
improving streets. 


New Castle—Lawrence Co. 
bonds for road work. 


Pa., sold 
$600,000 A. Lamoree, 
co. clk. 

Pa., Pitteburgh—Plans to improve, grade, 
pave and curb Manchester Ave., $112,000; 
East St. from Tripoli to Royal Sts., $82,000. 
C. A. Finley, dir. pub. wks. 


Pa., Wilson—Plans to vote on $107,000 
bonds for paving 27 streets. L. A. Weaver, 
boro. engr. 


North Carolina—State Hy. Comn., Ra- 
leigh, plans grading, bridging and surfacing 
11.5 mi. road from Boone to Caldwell Co. 
line, State Project 770, Watauga Co., $50,- 
000, 6.5 mi. from McGradys Post Office to 
Alleghany Co. line, State Project 780, 
Wilkes Co., $30,000, 11.6 mi. from Mt. Airy 
to Stokes Co. line via Pilot Mountain, State 
Project 763, Surry Co., $65,000, 11 mi. from 
Lillington to Duke on north side Cape Fear 
River, State Project 437, Harnett Co. ; $60,- 
000, 10.7 mi. from Edgecombe Co. line to 
Green Co. line via Farmville, State Proj- 
ect 188, Pitt Co., $50,000; grading and con- 
crete or asphaltic paving 4 mi. Sco Duke 
to Dunn, State Project 438, Harnett Co., 
$120,000, 8 mi. from Statesville to Rowan 
Co. line, State Project 643, Iredell Co., 
$230,000, 2 mi. from Statesville to Junction 
with Central Highway, State Project 644, 
Iredell Co., $60,000, 10 mi. from Charlotte 
to Cabarrus Co. line on Route 27, State 
Project 659, Mecklenburg Co., $260,000, 5 
mi. between Washington and Belhaven, 
State Project 105 B, Beaufort Co., $150,- 
000, 2 mi. between Belhaven and Leech- 
ville, State Project 105 A, Beaufort Co., 
$60,000, 16 mi. from Wayne Co. line to War- 
saw, State Project 220, Duplin Co., $480,- 
000, 9 mi. between Clinton and Williamsons 
Store, State Project 273, Sampson Co., 
$270,000, 8 mi. from end of pavement east 
of Wilson to Greene Co. line, State Project 
293, Wilson Co., $240,000, 7.5 mi. between 
Whiteville and Chadbourne, State Project 
328, Columbus Co., $225,000, 8 mi. from 
Polkton to Wadesboro, State Project 608, 
Anson Co., $200,000, 5.1 mi. from Mt. Airy 
to Fancy Pp, State Project 762, Surry 
Co., $180,000, 3.5 mi. from Yadkin Co. line, 
via Elkin, to Dobson Rd., State Project 765, 
Surry Co., $90,000, 8 mi. from Statesville to 
Allison Bridge on Little Yadkin River, 
State Project 641, Iredell Co., $200,000, 9.5 
mi. from Franklinton to Wake Co. line, 
State Project 421, Franklin Co., $260,000; 
grading, bridging and concrete or asphaltic 

ving 15 mi. from Goldsboro to Duplin Co. 
ine, State Project 282, Wayne Co., $450,- 
000, 10 mi. from forks of road near Castle 
Hayne to Long Creek, State Project 380, 
Pender Co., $250,000, 10 mi. from Mecklen- 
burg Co. line to Stanly Co. line on Route 
27, State Project 616, Cabarrus Co., $260,- 
000; grading and enn 21 mi. between 
Lenoir and Blowing Roc State Project 
723, Caldwell Co., $65,000, 8.35 mi. between 
‘'arboro and Pitt Co. line, ‘State Project 126, 

mbe Co., $56,000, 12.2 mi. from 
Tarboro to Halifax Co. line, State Project 
127, Edgecombe Co., $90,000, 17.4 mi. from 
Tarboro to Pitt Co. line, State Project 128, 
Edgecombe Co., $175,000, 8.1 mi. between 
Near Crisp and Wilson Co. line, on Route 
2, State Project 129, Edgecombe Co., $50,- 
000, 4 mi. from Berea to Person Co. line, 


























Streets and Roads (Continued) 


State Project 431, Granville Co., $25,000; 
clearing, grading, bridging and surfacing 
20.1 mi, from Whitakers to Halifax, State 
Project 141, Halifax and Edgecombe Coun- 
ties. $100,000, 16.8 mi. from Winton to 
Aulander, State Project 147, Hertford and 
Bertie Counties, $85,000, 16.5 mi. from 
Chowan Co. line to Virginia State Line, 
State Project 134, Gates Co., $85,000, 133 


mi. from Winfall to Road 32, via Belvedere, 
State Project 177, Perquimans and Chowan 
Counties, $65,000, 13.2 mi. from Lenoir to 
Wilkes Co. line, State Project 721, Cald- 
well Co., $65,000; resurfacing 8.8 mi from 
Wilmington to Castle Hayne, State Proj- 
ect 351, New Hanover Co., $100,000; grad- 
ing and surfacing with penetration maca- 
dam, concrete or asphalt 9 mi. from Apex 
to Chatham Co. line, State Project 486, 
Wake Co., $125,000; grading and gravel 
surfacing 7.5 mi. from West Jefferson to 
Baldwin, State Project 714, Ashe Co., $50,- 
000; grading and paving with penetration 


macadam 8 mi. road, State Project 640, 
Iredell Co., $120,000; clearing. grading, 
bridging and topsoiling 17 mi. from Mars 


Hill to Sands Gap at Tennessee state line, 
State Project 973, Madison Co., $85,000; 
clearing, grading, bridging and concrete or 
asphaltic paving 13 mi. between Burgaw 
and Duplin Co. line, State Project 381, 
Pender Co., $360,000; grading and hard- 
surfacing 2 mi. from Old Westfield to New 
Westfield Rds., State Project 764, Surry Co., 
$50,000; dressing and re-surfacing 14 mi. 
from Boone to Tennessee state line on 
Route 60, State Project 771, Watauga Co., 
$25,000: constructing soil road 124 mi. 
between Edenton and Hertford, State Proj- 
ect 115, Chowan and Perquimans Counties, 
$65,000; surfacing 9.5 mi. Old Project 600 
with penetration macadam, State Project 
602, Alexander Co., $100,000, C. Up- 
ham, state highway engr 

North Carolina—State Hy. Dept., Raleigh, 
plans surfacing and re-surfacing Projects 
964 and 943, Macon and Haywood Counties. 


$20,000. Cc. M. Upham, state highway 
ener. 

N. C., Greensboro — Guilford Co. plans 
paving with concrete or some asphaltic 
type, 4 mi. road known as Kivette Rd. 


from High Point toward Hayworth Springs, 
$100,000. W. C. Jones, High Point, comr. 

N. C., Spencer—Plans paving various 
streets, concrete or some type of asphalt. 
$50,000 

Fla., Port Tampa—Voted $25,000 bonds 
paving 1 mi. Prescott St., incl. two 10 ft. 
strips with 18 ft. trolley way in center. 
McElroy Eng. Co., 32-34 Giddens Bldg., 
Tampa, eners. 

Fla., West Palm Beach—Palm Beach Co., 
Court cancelled contract awarded to Grey- 
nolds & Monroe, Inc., West Palm Beach, 
surfacing Military Trail Lake Worth Rd. 
Noted Feb. 9 

Ala.. Birmingham — Takes bids about 
Aug. 30, paving curbing and guttering 13 
mi. 5th Ave. S., formerly Ave. E, 11,000 
lin.ft. combined concrete curb and gutter, 
30,000 sq.yd. asphalt on concrete. $82,000. 
A. J. Hawkins, Birmingham, engr. 


Ohio — Dept. Highways and Pub. Wks. 
rejected bids received June 16, rading, 
bridging and paving 3.593 mi. ct. 
Aurora-Warren Rd., Portage Co. Noted 
June 22. 

0., Columbus—W. H. Duffy, dir. Pub. 


Serv., rejected bids opened June 27, grad- 
ing, curbing, laying water mains and pav- 
ing 2,529 ft. Fair Ave. from Champion Ave. 
to Franklin Park W., 30 ft., asphalt over 
present surface. $27,737. 

0., Columbus—Franklin Co. plans grad- 
ing and paving 1.5 mi. Dublin Rd., 24 ft., 
waterbound macadam. $80,000. C, C, Lat- 
timer, Court House, engr. 

O., Tiffin—Plans $25,000 bond issue for 
street paving. A. Unger, Mayor. 

Kan., Hutchinson—Plans paving 8 blocks 
of 4 ft., 10 blocks of 5 ft., and 2 blocks of 


6 ft. sidewalks, 5 blocks curb and gutter, 
and 1 block 18 ft. concrete paving. B. Lee, 
city engr. 

Neb., Lincoln—T. 


Berg, city clk., takes 
bids about July 15, saving 5 blocks, 15th 
St. from Sumner to South Sts., Dist. 406, 
4,357 sq.yd. asphaltic concrete, 2,984 Lin.ft. 
combined curb and gutter, etc.; 4 blocks 
32nd St. from Q to R Sts., Dist. 316, 3,190 
sq.yd. asphaltic concrete, 2.460 lin.ft. com- 
bined curb and gutter, etc. G. W. Bates, 
city engr. 

Missouri—State Hy. Dept., Jefferson City, 
plans surfacing 3.973 mi. road from King 
City northward and southward, Federal Aid 
Project 54, Gentry Co., 1§-2 in. rock as- 
phalt, 24 in. bituminous macadam, 2 in. 
asphaltic concrete, all foregoing on 8 in. 
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sledged stone, 1 course cement concrete, 8 
in. in center and 6 in. at edges, or 4 in. 
waterbound intermediate course and 1 in. 
inverted penetration macadam_ surface 
course on 6 in. sledged stone. SB. 2. 
Piepmeier, state highway engr. 

Missouri—State Hy. Dept., at div. office, 
New London, rejected bids received May 
25, 3.829 mi., State Aid Project 20.168, 
Ralls Co. Noted June 22 


Texas—State Hy. Comn., Austin, appro- 
priated $3,402,409 for highway projects in 
forty-seven counties; Jefferson Co. $217,- 
000; Cameron Co. $100,000; Brazoria Co. 
$90,000; Palo Pinto Co. $100,000; Falls Co. 
$100,000; Shelby Co. $75,000; Nacogdoches 
Co, $2,000; Parker Co. $19,750; Guadalupe 
Co. $35,028; Fannin Co. $100,000; Blanco 
Co. $61,000; Mitchell Co. $12,469; Houston 
Co. $68,000; Fort Bend Co. $249,400; Mason 
Co. $19,000; Rusk Co. $95,712; Williamson 
Co. $88,154; Eastland Co. $71,000; Lime- 
stone $13,602; Bowie Co. $35,552; Morris 
Co. $13,812; Burnet Co. $3,992; Brooks Co. 
$6,000 ; Dalas Co. $40,000 ; Hood Co., $6,250 ; 
Hunt Co., $75,000; Madison Co. $625; Smith 
Co. $75,000; Terrell Co. $200,000; Lamar 
Co. $130,021; Tarrant Co. $30,000; Angelina 
Co. $100,000 ; Bosque Co. $15,000; Cherokee 
Co. $16,000 ; Coke Co. $50,000; Edwards Co, 
$100,000; Fayette Co. $26,000; Hidalgo Co. 
$100,000 ; Jasper Co. $67,500; Jeff Davis Co. 

57,000 ; Jim Wells Co. $100,000; Milam Co. 
64,000; Newton Co. $95,000; Nueces Co. 

95,000; Orange Co. $175,000; Stephenson 

Co. $100,000; Uvalde Co. $100,000. 


Tex., Abilene—Plans additional street 
improvements, incl. Hickory and Grape Sts., 
permanent type pavement. Fund derived 
from $90,000 bond issue now available. W. 
A. Rainey, city engr. 

Tex., Ballinger—Attorney Generals Dept., 
Austin, approved $50,000 bond issue voted 
for extensive street improvement, citizens 
also voted for assessment of abutting prop- 
erty owners to supplement above issue. 
J. E. Pirie, city engr. 


Tex., Johnson City—Rd. Dist. 2, Blanco 
Co., voted $40,000, its share toward grad- 
ing and graveling 22 mi. State Highway 
20-A. Total cost $125,000. W. C. Yeager, 
Blanco City, co. engr. 


Tex., McLean—See ‘Waterworks.” 


Tex., Muleshoe—Bailey Co. plans grading 
and surfacing with clay and ealiche 17 
mi. State Highway 7, 16 ft. $50,000. C. 
L. Hasie Eng. Co., Muleshoe, engrs. 


Cal., Fresno—Had plans prepared im- 
proving portions Peralta Way and Moroa 
Aves., 70,645 sq. ft. grading, 61,060 sq. ft. 
asphalt, 6,145 sq. ft. concrete gutter, 1,760 
lin. ft. concrete curb, 2,703 sq. ft. concrete 
sidewalks, etc. W. Stranahan, city engr. 


Cal, Lodi—Had plans prepared improv- 
ing portion of Eden St., $83,145 sq.ft. 14 in. 
warrenite on 24 in. asphaltic concrete, 91,- 
425 sq.ft. concrete curb, 5,525 sq.ft. concrete 
gutters; portion of Flora St., 91,425 sq.ft. 
14 in. warrenite on 24 in. asphaltic con- 
crete, 100,126 sq.ft. grading, 5,620 lin.ft. 
concrete curb, 7,025 sq.ft. concrete gutters; 
portion of Stockton St., 77,352 sq.ft. 14 in. 
warrenite on 24 in. asphaltic concrete, 83,- 
159 sq.ft. grading, 3,604 lin.ft. concrete curb, 
4,505 sq.ft. concrete gutters, L. F. Barzel- 
lotti, city engr. 

Cal., Los Angeles—Bd. Supervs. Los An- 
eles Co., takes bids about Aug. 1, improv- 
ng 105th, 106th, 107th and 109th Sts., Bud- 
long, Normandie Aves., et al., 33,655 lin.ft. 
cement curbing, 2,720 sq.ft. cement gutter, 
134,018 sq.ft. cement sidewalks, 19,085 cu. 
yd. earth excav. 

Cal, Modesto—-Had plans prepared im- 
proving Morris Ave. between McHenry St. 
and Blocks 605 and 606, Auburn and Castle 
Sts. between Morris and Lucerne Aves., 
168,200 sq.ft. grading, 154,809 sq.ft. lin. 
warrenite on 24 in. asphaltic concrete, 13,- 
390 sq.ft. concrete gutter, 8,325 lin.ft. con- 
crete curb, 1,258 lin.ft. headers, etc. G. 
Freitas, city engr. 

CaL, Newport Beach—Rescinded contract 
for concrete paving 368,755 sq.ft. Central 
Ave., et al. $460,000. Will readvertise. 
Noted June 1. 


Cal., Oakland—Had plans prepared im- 
proving 14th St. between Poplar and Wood 
Sts., 126,819 sq.ft. grading, 537 lin.ft. con- 
erete curb with steel guard, 4,398 ft. con- 
crete curb without steel guard, 5,266 sq.ft. 
concrete gutter, 21,553 sq.ft. asphaltic con- 
crete pavement, etc. W. W. Harmon, City 
Hall, engr. 


Ont., Ottawa—Bd. Control soon takes bids 
asphalt pavements on Wellington St. from 
Garland to Parkdale Aves., $120,373, 
Gloucester St. from Kent to Bay Sts., $16,- 
455, Nicholas St. from Rideau St. to Laurier 
Ave. E., $61,039, Waller St. from Rideau 
St. to Laurier Ave. E., $22,957, Augusta St. 











Vol. 


from Rideau to Wilbrod Ss: 
Chapel St. from Osgoode to Sv 
$10,328, Cobourg St. from Ride: 
ence Sts., $17,439; tarvia pa ent 
Champagne St., $10,000. A. F 1 
city engr. 
BIDS DESIRED 
Rhode Island—July 19, by Stat. &4, p 
lic Rds., Providence, reconstruct 7 
State Highway, in Tiverton; ady 


N. Y¥., Long Island City—Jul\) 
E. Connolly, pres. Queens Bo: 
Subway Blidg., (a) grading a: 
Bell Ave. from Cocheron to Jack 
preliminary concrete (b) settin: rt 
easterly side from Wainscott (\Wos>}))p, 
to Jackson Aves. (excluding from jo} 
and (b) the right of way of I 
Island R.R.) all in 3rd Ward. 

N. Y¥., Long Island City—Ju)) 
Park Bd. at office of Dept. Parks, \{u; 
pal Bldg., New York, sidewalk 
Woodhaven Ave. in Forest Park, Soro of 
Queens, 

N. Y., Lynbrook — July 15, 


by 
Bd. Trustees, . 


] 
paving certain streets, ry 
forced cement concrete. P. Staudérr 
pres.; adv. this issue. 


N. ¥., New York—July 11, by Ww, J 
Flynn, acting pres. Bronx Boro, | eradine 
setting curb, laying sidewalks, etc. wher, 
necessary in Harrison Ave. from k 
land Pl. to Burnside Ave.; paving road 
of Harrison Ave. from Tremont to 
side Aves., sheet asphalt on concret: 
ers in Middletown Rd. between Wesic} 
and Edison Aves. Noted June 29, 


N. J., Belvidere—July 21, by Warren (o 
Court House, constructing State Highwa 
Route 5, Sect. 8, Great Meadows-Barkers 
Corner. H. W. Vetter, co. engr.; adv. this 
issue, 


Pa., Clairton—July 10, grading Sycamor 
and Chambers Sts. from apie to Soned. 
ary Sts., 4th Ave. from Walnut to Wilso) 
Aves., grading, paving and curbing Stat. 
St. from Boundary to Bway., 6th Av 
from Locust St. to Summit Way, also sani. 
tary sewer in State St. from Boundary | 
Maple Sts. R. M. Evans, city engr. 


Pa., Phila.—July 11, by F. H. Caven, dir, 
pub. wks., grading Almond St. from Tiogs 
to Venango Sts., Florence Ave. from 54t! 
to 55th Sts., Stillman St. from Thompson 
to Master Sts., 13,415 cu.yd. excav., $26,(0) 
Delaware Ave. from Columbia Ave. to 
Dyott St., 12,860 cu.yd. excav., 23,450 sq.yd, 

anite block, $100,000; paving Chester Ave 
rom 65th to 66th Sts., Filbert St. from 52nd 
St. to dead end, Fisher Ave. from 15th t 
16th Sts., Franklin St. from Wyoming t 
Louden Sts., 5,400 sq.yd. asphalt, $29,000 
Hutchinson St. from Ruscomb St. to Lindley 
Ave., Madison Ave. from Cedar St. to 
Araningo Ave., Mercer St. from Westmore- 
land to Ontario Sts., Percy St. from Emily 
St. to Snyder Ave., Snyder Ave. from 23rd 
to 24th Sts., Tower St. from Roxboro Ave. 
to Jamestown St., 7,329 sq.yd. asphalt, $30,- 
000; Woodlawn St. from Sprague to Ard- 
leigh Sts., 51st St. from Viola to Leidy Sts, 
304 sq.yd. vitr. brick, 2,819 sq.yd. asphalt 
$25,000; 58th St. from Woodlawn Ave. to 
Baltimore & Ohio R.R., 12,542 sq.yd. re- 
dressed granite block, $20,000; Marshall St. 
from Brown to Poplar Sts., 522 sq.yd. vitr 
brick, 830 sq.yd. granite block, 2,930 sq.yd 
asphalt, $30,000; Indiana Ave. from Broad 
to 15th Sts., 1,117 sq.yd. granite block, 
$25,000; Brewster Ave. from 83rd to 86th 
Sts., 8,250 sq.yd. bituminous macadam, $35.- 
000. F. C. Dunlap, City Hall, engr. 

Pa., Sharon—July 11, paving 6,059 sq.jyd. 
Pearl St., Case, Euclid and South Water 
Aves., brick, sheet asphalt or asphaltic con- 
erete on concrete; repaving 2,330 sq.yd 
East State St., brick on concrete, 2,530 sq. 
yd. North Water and South Water Aves. 
brick or sheet asphalt on concrete; resul- 
facing 6,950 sq.yd. South Main Ave. and 
South Dock St., brick or sheet asphalt. W 
M. Stewart, city clk. 

D. C., Wash.—July 12, by Dist. Comrs. 
509 Dist. Bldg., paving various streets an 
avenues, asphalt; adv. this issue. 

Va., Richmond—July 17, ut office of A 
J. Saville, dir. pub. wks., grading, curbing 
and guttering various streets; adv. this 
issue. 

North Carolina—July 25, by State Hy. 
Comn., Raleigh, improving 15.2 mi. State 
Project 888, Yancey Co., 72,500 cu.yd. com- 
mon excav. and borrow, 4,800 cu.yd. rock 
excav., 2,120 ft. 18-30 in. concrete pipe 
224 cu. yd. concrete, 147,540 sq.yd. water- 
bound macadam or two course gravel sur- 
face, $213,000; 13.54 mi. State Projec! 
183 A, Pitt Co., 17,000 cu.yd. common 
excav., 21,000 cu.yd. borrow, 124,140 sav 
concrete or asphaltic paving, $344,700; 7 
mi. State Project 535, Guilford Co., 27,50! 
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and Roads (Continued) 


common and 1,500 cu.yd. rock excav., 
15-18 in. concrete pipe, 82,110 sq. 
ynerete or asphaltic paving, 230 cu. 
merete, 65,000 Ib. reinforcing, etc., 
0: 9.28 mi. State Project 602, Alex- 
Co., 10,900 cu.yd. excav., 98,040 sq. 
‘ iterbound or penetration macadam, 
3 00; 13.5 mi. State Project 131, Gates 
8 acres clearing, 26,300 cu.yd. com- 
exeav., 50,600 cu. yd. borrow, 1,344 ft. 
8 in. eonerete pipe, 35,550 cu.yd. top- 
13,800 sq.yd. corduroy, 1,300,000 sta. 
erhaul, $84,000. C. M. Upham, state 
iy engr. Noted June 15. 


“. C.. Edenton—July 20, by Comrs. 
Cc in Co., grading, concrete bridge, and 
co te or asphaltic paving, 44 mi. road, 
16 f $125,000. Blair & Drane, Edenton, 


Fla.. Ft. Myers—Aug. 9, by Comrs. Lee 
Co.. clearing, grading and paving on _rock 
hase 8.5 mi. New Project Short Cut. R. P. 
Ranson, Ft. Myers, engr. 

Viabama—July 25, by W. S. Keller, state 
highway engr., Montgomery, grading and 
eravel surfacing 18.754 mi. highway from 
Guin to Walker Co. line, via Winfield, 
Marion Co., 55.16 acres clearing, 133,837 
cu.vd. common and 22,000 cu.yd. solid rock 


excav., 2,620 lin.ft. 18 in. and 650 lin.ft. 
®4 in. ci. or triple strength terra cotta 
pipe, 729.55 qau.yd. concrete, 36/823 Lb. 


reinforeing, 50,000 cu.yd. local gravel sur- 
facing, 10,000 cu.yd. stripping gravel pits. 


Ala., Guntersville—July 17, widening 4 
mi. Dunlap and Broad Sts., 15,000 lin.ft. 
concrete curb and gutter, 11,000 sq.yd. 
vertical fibre, concrete or waterbound maca- 
dam. $50,000. R. L. Totten, Jefferson Co, 
Bank Bldg., Birmingham, engr. 

La, New Orleans—Sept. 19, paving 55 
streets. A. Klorer, city engr. 

Ohio—July 14, by Dept. Highways ,and 
Pub. Wks., Columbus, grading, bridging 
and paving roads in following counties: 

Clinton Co. Sect. “R” Cincinnati-Zanes- 
ville Rd., 7.545 mi., brick, $312,440. 

Columbiana Co., Sect. “A-1” Lisbon-Can- 
ton South Rd., 3.922 mi., brick, $164,310, 
bituminous macadam, asphalt or tar, 
$126,307. 

Gallia Co., Sect. “A-1" Gallapolis-Crown 
City Rd., 0.86 mi., plain concrete, $31,909. 

Hardin Co., Sect. “L” Lima-Kenton Rd., 
2.966 mi., bituminous macadam, asphalt or 
tar, $81,280, bituminous concrete, $78,003, 
Kentucky rock asphalt, $78,337. 
_Henry Co., Sect. “Napoleon” Wauseon- 
Napoleon Rd., 0.5295 mi., rein.-con., $13,360. 

Henry Co., Sect. “B” Ottawa-Napoleon 
Rd., 4.04 mi., Kentucky rock asphalt, $99,- 
+4 Seas macadam, asphalt or tar, 
79,612. 

Huron Co., Sect. “E” Barberton-Green- 
wich Rd., 4.124 mi., rein.-con., $99,704. 

_ Huron Co., Sect. “Greenwich” Barberton- 
Greenwich Rd., 0.1619 mi., rein.-con., $3,961. 

Jefferson Co., Sect. “K-1” Ohio River Rd., 
2.157 mi., brick, $103,899. 

_Lorain Co., Sect. “D” and “E” Cleveland- 
Elyria Rd., 6.23 mi., brick, $194,572, bitumi- 
nous concrete, $166,260. 

Marion Co., Sect. “H’ Marion-Galion Rd., 

3.077 mi, bituminous macadam, asphalt, 
$103,933, tar macadam, $99,923, rein.-con., 
$106,571. 
; Marion Co., Sect. “K” Marion-Galion Rd., 
‘.481 mi,, bituminous macadam, asphalt or 
tar, $96,232, bituminous macadam, $100,- 
373, rein.-con., $103,716. 

Morrow Co. Sect. “L” Mt. Gilead-Mans- 
field Rd., 6.322 mi., Kentucky rock asphalt, 
$196,895, bituminous concrete, $197,813, 
rein.-con,, $200,904. 

Noble Co., Sect. “O” Cambridge-Caldwell 
Rd., 4.716 mi., rein.-con., $140,049, brick, 
$1 12,987, state to furnish brick, $137,086. 

_ Noble Co., Sect. “J” Caldwell-Marietta 
Rd., 3.257 mi., plain concrete, $152,880. 
Ottawa Co., Sect. “L/’ Toledo-Elmore Rd., 
0.992 mi., brick, $41,421, bituminous con- 
crete, $39,369, rein.-con. $35,271. 

Sandusky Co., Sect. “A” Toledo-Elmore 
Rd., 2.278 mi., brick, $104,608, bituminous 
concrete, $93,370, rein.-con., $83,950. 

_Pickaway Co., Sect. “New Holland” Cin- 
cinnati-Zanesville Rd., 0.923 mi., brick, $32,- 
906, bituminous macadam, asphalt or tar, 
$21,512, rein.-con., $26,038. 
we ckaway Co., Sect. “F-2” Columbus- 

ashington C. H. Rd., 0.8 mi., bituminous 
ene asphalt or tar, $24,082, brick, 
wr ickaway Co., Sect. “F-2” Columbus- 

ashington C. H. Rd. 0.19 mi., bituminous 
sean asphalt or tar, $43,858, brick, 
ne ortage Co., Sect. “D”’ Aurora-Warren 
sek are mi., rein.-con., $108,183, brick, 


Scioto Co., Sect. “R-2" Ohio River Rd., 
3.139 mi., monolithic brick, $125,748, rein.- 
con., $115,500, bituminous macadam, as- 
phalt or tar, $105,851. 

Stark Co., Sect. “B-2"” and “E” Alliance- 
Minerva Rd., 3.96 mi., monolithic brick, 
$167,306, bituminous concrete, $164,392. 

Trumbull Co., Sect. “C” Painesville-War- 
ren Rd., 2.62 mi., bituminous macadam, as- 
phalt or tar, $85,369, rein.-con., $85,634. 

Trumbull Co., Sect. “Newton Falls” Ra- 
venna-Warren Rd., 0.756 mi., brick, $21,035. 

Mahoning Co., Sect. “V" Canfield-Polani 
Rd., 1.21 mi, resurfacing with bituminous 
macadam asphalt or tar, $23,598. 

Vinton Co., Sect. “A” McArthur-Gallapo- 
lis Rd., 0.341 mi., grading and completing 
bridge, $6,997. 

Wayne Co., Sect. “O” Wooster-Mansfield 
Rd., 3.355 mi., grading and constructing 
bridges and culverts, $53,515. L. C. Her- 
rick, dir. highways. 


Ohio—July 17, by Dept. Highways and 
Pub. Wks., Columbus, grading, bridging 
and paving 10.297 mi. Sects. “C-1", “C”, 
“D” and “BE” Painesville-Warren Rd., Ash- 
tabula Co., monolithic brick, $299,076, rein.- 
con., $266,493, bituminous macadam asphalt 
or tar, $319,936. L. C. Herrick, dir. high- 
ways. 


0., Columbus—July 13, paving sidewalks. 
$28,000. R. H. Simpson, City Hall, engr. 


0., Columbus—July 19, by Franklin Co. 
paving 1.34 mi. Boehm Rd., Plain Twp., 16 
ft., bituminous macadam, $30,182; recon- 
structing 0.34 mi. Dodgidge St. from Olen- 
tangy River to Delaware Rd., 24 ft., $15,- 
762. C. C. Lattimer, Court House, engr. 


0., Dayton—July 10, by G. F. Baker, dir. 
Pub. Serv., paving 3,000 ft. North Main St. 
from Bridge to Locust Sts., brick, wood 
block, sheet asphalt or asphaltic concrete, 
$100,000; 1,000 ft. Kenwood St. from Graf- 
ton to Richmond Sts., rein.-con., $6,000; 
1,000 ft. Bellemonte Park from Neal to 
Five Oaks Sts., brick, $9,694; grading and 
graveling 800 ft. Yuncker Ave. from Oxford 
St. W., $7,021. I, E. Houk, city engr. 


Michigan—July 14, by State Hy Dept., 
Lansing, grading and surfacing 7.929 mi. 
State Trunk Line Rd. 54-1, Newaygo Co., 
44,366 cu.yd. excav., 74,407 sq. yd. gravel. 
L. H. Belknap, ch. engr. 


Michigan—July 18, by State Hy. Dept., 
Lansing, grading and surfacing 2.04 mi. 
State Trunk Line Rd, 59-2, Oakland Co., 
21,525 sq.yd. asphalt, concrete or bitumi- 
nous concrete; 2.767 mi. State Trunk 
Line Rd. 59-1, Sect. B, Macomb Co., 9,660 
cu.yd. excav., 29,220 sq.yd. asphalt, con- 
crete or bituminous concrete. L. H. Bel- 
knap, ch. engr. 


Michigan—July 19, by State Hy. Dept., 
Lansing, grading and surfacing 4.862 mi. 
Assessment Dist. Rd. 346, Ionia and Barry 
Counties, 16,412 cu.yd. excav., 34,226 sq.yd. 
gravel; 4.631 mi. State Trunk Line Rd. 47-3, 
Saginaw Co., 20,058 cu.yd. excav., 4.994 sq. 
yd. asphalt, concrete or bituminous con- 
crete and 39,475 sq.yd. gravel; 1.751 mi. 
State Trunk Line Rd. 47-10, Saginaw Co., 
18,272 cu.yd. excav., 23,595 sq.yd. asphalt, 
concrete or bituminous concrete. L. H. 
Belknap, ch. engr. 


Minnesota—July 10, by State Hy. Dept., 
St. Paul, 1.22 mi. Federal Aid Project 286, 
State Project 1-37, Ramsey Co., 4,990 cu. 
yd. excav., 17,478 sq.yd. concrete base, 16,- 
761 sq.yd. asphaltic concrete surface, $39,- 
000; 13 mi. Federal Aid Project 291, State 
Project 2-24, Clay Co., 185,573 cu.yd. excav., 
culverts, two bridges, $40,000. State Hy. 
Dept., 1246 University Ave., St. Paul, engrs. 


Minn., Waseca—July 10, by Waseca Co., 
9 mi. Job 2201, State Rd. 5, 11,880 cu.yd. 
gravel surfacing; 11 mi. Job 2205, State 
Rd. 3, 13,800 cu.yd. gravel surfacing. 
$35,000. J. W. Hruska, Waseca, engr. 


Tex., Clarksville—July 12, by R. J. Wil- 
liams, judge Red River Co., grading and 
gravel surfacing 5.39 mi. State Highway 
35, incl., 500 cu. yd.- roadway, 500 cu.yd. 
borrow excav., 8.7 cu.yd. concrete, 8,325 
cu.yd. gravel furnished by county. $40,- 
000. J. B. Rieman, resident engr. 


Tex., Port Arthur—July 12, by J. P. 
Logan, mayor, paving 94,000 sq.yd. Hous- 
ton, San Antonio, Dallas and Ft. Worth 
Aves., ete., sheet asphalt, asphaltic con- 
crete, warrenite bitulithic or rock asphalt 
on concrete, incl., 10,000 lin.ft. storm 
sewers, 10,250 lin.ft. curbing, 32,370 lin.ft. 
guttering, 20,000 cu.yd. earth excav., 200 
cu.yd. structural concrete. $233,000 
available, (city’s share). 


Idaho—July 14 at Office Commissioner 
Pub. Wks., Boise, grading and _ crushed 
rock surfacing 7.78 mi. Idaho Pacific High- 
way, Sect. A, Federal Aid Project 60, Ban- 
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nock Co., 39,503 cu.yd. earth and 6,853 cu. 
yd. rock excav., 15,985 cu.yd. gravel, 161 
cu.yd, concrete, etc. 


BIDS RECEIVED 


Vermont—T. W. Dix, comr. State High- 
ways, Montpelier, opened bids June 27, 
constructing (1) 5.71 mi. Federal Aid 
Project 32 in Orange, gravel, (2) 2.15 mi. 
Federal Aid Project 31 in Concord, (3) 
1.97 mi. Federal Aid Project 30 in Lunen- 
berg, (a) gravel, (b) bituminous macadam, 
from G. L. Gregoire & Co, Barre, ()) 
$102,069 (2) $46,276; Colburn Constr. Co., 
Concord, N. H., (1) $112,461 (3e) $41,901 
(3b) $48,658; Streeter & Sons Co., 1 Glen- 
wood St., Worcester, Mass., (1) $118,971; 
Dix & Staples, Springfield, (2) $39,298; A. 
V. Leo Constr. Co., Thompson, Conn., (2 
$43,736; Guild & Douglass, Springfield, (3a 
$52,588, (3b) $61,260. Noted June 22. 


New York—H. S. Sisson, comr. State Hy. 
Dept., Albany, opened bids June 30, improv- 
ing (1) 4.59 mi. Highway 8108, Sinclair- 
ville-Cassadaga, Part 1, Chautauqua Co., 
(2) 2.23 mi. Highway 8109, Piercefield- 
Tupper Lake, Part 2, Franklin Co., (3) 
6.65 mi. Highway 8112, Dansville-Geneseo, 
Part 3, Livingston Co., (4) 7.16 mi. High- 
way 8107 and 1634, Jordan-Baldwinsville, 
Part 2, Baldwinsville Village: Dowmer, 
Syracuse and Oswego Sts., Onondaga Co., 
(5) 4.99 mi. Highway 8110 Watkins-Lodi, 
Parts 1 and 2, Schuyler Co., (6) 8.33 mi. 
Highways 5674 and 8111, Port Jefferson- 
Riverhead, Part 2-A and Port Jefferson- 
Riverhead, Part 2-B, Suffolk Co., (7) 0.93 
mi. Highway 1646, Tarrytown Village: 
White Plains Rd., Westchester Co., (8) 9.38 
mi. Highway 8113, Dekalb-Heuvelton, St. 
Lawrence Co., from H. C. Howe, Sherman, 
(1) $179,782; E. J. Bailey, Brockton, (1) 
$184,587; A. V. Leo Constr. Co., Thompson, 
Conn., (2) $69,325 (7) $36,964; W. T. 
Thayer & Co., Chateaugay, (2) $70,064 
(8) $284,930; E. Ferrin, Tupper Lake, (2) 
$72,108; C., A. Foote & Son, Mt. Morris, 
(3) $210,645 ,(4) $279,848, (5) $191,865; 
W. D. Fote, Olean, (3) $223,843, (5) $193,- 
205; Cleveland & Sons Co., Brockport, (3) 
$226,515; Fowler & Banks, Inc., Mt. Kisco. 
(4) $284,224; Stento & Serafini, 84 Court 
St., Binghamton, (4) $291,736; J. W. Gur- 
nett and S. E. Huston, Watkins, (5) $185,- 
179; Westchester Constr. Co., Yonkers, (6) 
$260,480, (7) $35,469; W. H. Brown Constr 
Co., New York, (6) $264,250; Awixa Corp., 
Islip, (6) $275,730. Noted June 15. 


N. J., Jersey City—J. B. Payton, pres. 
Blvd. Comn., opened bids repaving with as- 
phalt on concrete 36th St., Bayonne, and 
Linden Ave., here, from J. E. Donovan, 2205 
Richmond Terrace, Port Richmond, 228,- 
139, Clinton Asphalt Paving Co., 308 
Charles St., West Hoboken, $232,909, W. T. 
S. Critchfield, 14th St., Hoboken, $237,544; 
laying conduits and installing electric light- 
ing system between 56th St., Bayonne, and 
Terhune Ave., here, from W. J. Coleman, 29 
Willow Court. $14,484, Young & Mane, 
Washington St., Hoboken, $16,300, Gau- 
funkel Bros., 190 Newark Ave., $16,845. 
Noted March 9. 


Pennsylvania—State Hy. Dept., Harris- 
burg, opened bids June 27, constructing 
6,067 ft. Route 251, Parker City Boro. 
Armstrong Co., from Jones Constr. Co., 
Lisbon Rd., Salem, O., $65,399. F.S. Wilson, 
Kittanning, $78,955, C. E. Walter, Butler, 
$80,164; 11,215 ft. Route 20, Troy and 
Columbia Twps., Bradford Co., from 
Juniata Co., 410 Empire Bldg., Phila, $89,- 
950, A. W. Hinaman, Canton, $100,321, 
Peconco Eng. & Contg. Corp., 1170 Bway., 
New York City, $108,990; 13,917 ft. Route 
251, Parker Twp., and Bruin Boro., Butler 
Co., from C. E. Walter, Butler, $131,445, 
Burns Bros., 343 East Washington St., New 
Castle, $137,119, Jones Constr. Co., Lisbon 
Rd., Salem, O., $141,256; 9,596 ft. Route 
62, Cambria Twp., Cambria Co., from Lord 
Constr. Co., Hastings, $74,819, G. T. 
Morgan, 14 Woolf Blk., Johnstown, $76,- 
345, B. Gigliotti, 810 Huber St., Johnstown, 
$86,474; 23,751 ft. Route 221, Elder and 
East Carroll Twps., Cambria Co., from 
Lord Constr. Co., Hastings, $224,600; 2,510 
ft. Route 237, North Bethlehem Twp., 
Clarion Co., from L. H. Hileman Constr. 
Co. 217-218 First Natl Bank Blidg., «.ew 
Kensington, $17.980, J. Battenfield Sons 
Co., New Bethiehem, $19,641; 12,815 ft. 
Route 214, Clarion and Monroe Twps., 
Clarion Co., from T. W. Munroe & Co., 
DuBois, $152,668, L. H. Hileman Constr. 
Co., 217-218 First Natl. Bank Bldg., New 
Kensington, $153,785, Burd Constr. Co., 
Cresson, $157,779; 7,057 ft. Applications 
1867 and 1868, Cambridge and Rockdale 
Twps., Crawford Co., from _Penn-Erie 
Constr. Co., Erie, $46,099, E. M. Love & 
Son, Corry, $52,352, H. E. Bunce, Cam- 
bridge Sprin $55,656; 28,323 ft. Route 
262, Green, Grant and Montgomery Twps., 
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Streets and Roads (Continued) 
Indiana Co., from Booth & Flinn Ltd., 1942 
Forbes St., Pittsburgh, $205,238, Anderson 
Constr. Co., Parnassus, $214,904, Torquato 
Bros. Co., 1317 Midway Ave., Windber, 
$215,381; 18,709 ft. Route 338 and Applica- 
tions 995 and 1009, Sykesville Boro and 
Winslow Twp., Jefferson Co., from Mason 
& Hanger Co. Inc., DuBois, $164,623, J. C. 
Devine, Alliance, O., $168,450, T. W. 
Munroe & Co., DuBois, $170,601; 8,648 ft. 
Route 322, Application 1632, Scott Twp., 
Lackawanna Co., from M. and T. E. Farrell 
o., 209 West Chestnut St., West Chester, 
$81,262, H. B. Sproul Constr. Co. ince., 
Scranton, 86,464, M. 
Co., 1145 loan Ave., 
Scranton, $88,340; 12,048 ft. Route 4, 
Salem Twp. and Shickshinny Boro., Luzerne 
Co., from D. L. Risser, 713 Walnut St., 
Lebanon, $112,682, R. D. Richardson Constr. 
Co., 828 Connell Bldg., Scranton, $122,547, 
W. Cc. Evans, Ambler, $125,907; 24,042 ft. 
Routes 100 and 101, Port Allegheny Boro. 
and Liberty Twp., McKean Co., from G. 
Metzger, Jr., 12 4th St., Emporium, $197,- 
134, W. J. and J. T. Gephart, 341 Pine 
St.. Williamsport, $200,042, Penn-Erie 
Constr. Co., Erie, $204,142; 15,659 ft. 
Route 2, Point Twp., Northumberland Co. 
and Mahoning Twp. and Danville Boro., 
Montour Co., from D. L. Risser, 713 Walnut 
St., Lebanon, $151,328, T. L. Evans_Sons, 
344 Ferry St., Danville, $158,808, W. C. 
Evans, Ambler, $172,951; 20,057 ft. Route 
174, Harford Twp., Susquehanna Co., from 
R. D. Richardson Constr. Co., 828 Connell 
Bldg., Scranton, $190,353, Spruks_ Co., 
Cedar and Orchard_Sts., Scranton, $204,- 
700, Awixa Corp., Islip, N. Y., $210,054; 
one rein.-con. bridge with three 42 ft. 
spans, over Yellow Breeches Creek at Rose- 
garden, Sta. 495-00, on Route 123, Upper 
Allen Twp. Cumberland Co. and Carroll 
Twp., York Co., from G. A. and F. M. 
Wageman Co., Dallastown, $18,378, G. A. 
Flink, 222 Market St., Harrisburg, $19,546, 
Concrete Steel Bridge Co., 608 East Pike 
St., Clarksburg, W. Va., $22,078. Noted 
June 8 


Florida—State Hy. Dept., Tallahassee, 
surfacing (1) Project 32, Nassau Co., (2) 
Project 17, Manatee Co., with (a) 24 in. 
bituminous macadam on crushed stone, 
(b) 3 in. bituminous macadam on crushed 
stone, (c) bituminous macadam on crushed 
stone, Ref. Tar T. P. 6, (d), bituminous 
macadam on 5 in. cement concrete, (e) bi- 
tuminous macadam with bituminous ma- 
terial OA 2, (f) bituminous macadam with 
Ref. Tar T. P. 6, from J. Y. Wilson, Clark 
Bldg., Jacksonville, (1a) $287,466; Bau- 
man Constr. Co., Folkston, Ga., (1b) $297,- 
967, (1c) $303,247, (1d) $343,785; J. F. 
Morgan Paving Co., Jacksonville, (1b) 
$301,546, (1c) $309,466, (1d) $333,284; 
Maule Paving Co., Ojus, (1b) $302,895, 
(1c) $313,455, (1d) $349,828, (2e) $113,186, 
(2f) $123,046; Barber-Fortin, Gainesville, 
(2e) $143,750, (2f) $153,610. Noted 
June 15, 


Fla., Clearwater —Comrs. Pinellas Co., 
constructing (1) Rd. 1, (2) Rd. 2, (3) Rd. 
3, (4) Rd. 4, (5) Rd. 5, (6) Rd. 6, (7) 
Rd. 7, (8) Rd. 8, (9) Rd. 9, (10) Rd. 10, 
(11) Rd. 11, (12) Rd. 12, (13) Rd. 13, (14) 
Rad. 14, (15) Rd._15, (16) Rd. 16, from J. 
G. Yeates, Port panne. (1) $866,155, (2) 
$422,966, (3) $203,170; Lasley Bros. & 
Harvey, Chattannoga. Tenn., (1) $950,162, 
(8) $222,653; Mickley & McLeod, Tampa, 
(1) $439'381,(3) $208,873 ; W. H. Kendrick, 
Tampa, (2) $432,925; J. B. McCreary Co., 
8rd Natl. Bank Bldg., Atlanta, Ga., 
$23,192, (5) $75,820, (6) $87,058; Barbar- 
Fortin Co., Gainesville, Fla. and Warren, 
(4) $24,648, (5) $70,170, (6 
$50,152 and $77,216, (8) $20, 

.” (9) $20,639 2 

3 and $222,453 
6, (12). $172.82 
8 and $79,145, (14) 

(16) $58,949; W. 

Madison Ave., New Yor 

$75,295, 

150, (9) 

884 and $66,357, (15) $38,548 and $67,- 
(16) $55,870 and $99,006. Noted 


May 25 

0., Columbus—W. H. Duffy, dir. Pub. 
Serv., opened bids June 27, grading, curb- 
ing and asphalt paving, Parsons Ave. from 
Livingston to ean Aves., from R. B. 
Sheridan, 1801 Roxbury Ave., $134,373; 
Franklin Asphalt Paving Co., 209 South 
High S&t., 168,443; Cleveland Trinidad 
Paving Co., The Arcade, Cleveland, $169,- 
747. oted June 22. 


0., Garfield Heights (Cleveland, P. 0.)— 
Opened bids June 26, grading and paving 
East 106th St., South Parkway, Summer- 
dale and Homeworth Aves., asphalt, from 
Enterprise Paving Co., 8436 Bway., Cleve- 
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land, $42,489; Cleveland Trinidad paving 
$e ™ “Arcade, Cleveland, $43,411. Noted 
une 22. 


Wis., Kenosha— Opened bids June 28 
aving 51,000 sq.yd. various streets, (a) 
rinidad asphalt, (b) Mexica asphalt, (c) 
Texica asphalt, (d) asphalt oil, (e) vitr. 
fibre brick, (f) rein.-con., (g) asphaltic con- 
crete, from White Constr. Co., 68 Wisconsin 
St., Milwaukee, (a) $2.95, (b) $2.70, (e) 
$3.44, (f) $2.32, (g) $2.30; Western Impvt. 
Co., 840 9th St., Racine, (a) $3.08, (b) 
$2.98, (c) $3.03; Dean Constr. Co., 382 
East North Ave., Milwaukee, (d) $3.18, (f) 
$2.47; J. Cape & Sons, 468 Water St., 
Racine, (e) $3.44, (f) $2.47. Noted 
June 22. 


Missouri—State Hy. Dept. at div. office 
Bloomfield, opened bidg June 2, 14.841 mi. 
road north and south through Pike Twp., 
Federal Aid Project 187, Stoddard Co., (1) 
93,969 cu.yd. earth excav., (2) 36,078 cu. 
yd. borrow, (3) 104,842 sq.yd. gravel sur- 
facing, ete., from Cameron-Joyce & Co., 
Keokuk, Ia., (1) $0.34, (2) $0.34 (3) $0.50, 
total $120,002; Little & Dean, Paris, Tenn., 
(1) $0.35 (2) $0.35 (3) $0.52, Srrarts: M. 
E. Gillioz, Monett, (1) $0.45 (¢ } $0.40 (3) 
$2.50, $343,457. Noted June 22. 


Missouri—State Hy. Dept. at div. office 
Carroliton, opened bids June 18, 12.211 mi. 
road from Ray Co. line to Chariton Co. 
line. State Aid Project 20.85, Carroll Co., 
(1) 33,492 cu.yd. earth excav., (2) 51,849 
cu.yd. borrow, etc, from A. TT. Cook, 
Ottawa, Kan., (1) $0.26 (2) $0.26 
$31,136; Cameron-Joyce & Co., 

Ta., (1) $0.31 (2) $0.31, $35,462; . 
Pemberton, Wakenda, (1) $0.33 (2) $0.32, 
$35,873. Noted June 8. 


Missouri—State Hy. Dept. at div. office 
Cassville, opened bids June 9, 7.396 mi. 
road from Monett to Eureka Springs, 
Federal Aid Project 124, Barry Co., (1) 
31,062 cu.yd, earth excav., (2) 4,889 cu.yd. 
borrow, (3) 51,802 sq.yd. gravel surfacing, 
ete., from Short & Bramer, nett, (1) 
$0.35 (2) $0.35 (3) $0.23, total $45,696; 
M. E. Gillioz, Monett, (1) $0.35 (2) $0.35 
(3) $0.35, $50,361; Sommerfield-Jones Co., 
route (1) $0.40 (2) $0.35 (3) $0.35, 


, . 


Missourit—State Hy. Dept. at div. office 
Fredericktown, opened bids June 16, 16.391 
mi. road from Farmington to Frederickton 
and Greenville, Federal Aid Project 101 B, 
Madison Co6., (1) 141,597 cu.yd. earth 
excav., (2) 5,256 cu.yd. rock excav., (3) 
15,547 cu.yd. borrow, (4) 116,442 sq.yd. 

vel surfacing, etc., from Riley & Bailey, 
nternational Life ldg., St. Louis, (1) 
$0.36 (2) $1.75 (3) $0.36 (4) $0.30, $164,- 
344; Davis Constr. Co., Imboden, Ark., (1) 
$0.37 (2) $1.50 (3) $0.30 (4) $6.30, $165,- 
699; Hogan-Humphreys, Little Rock, Ark., 
(1) .$0.375 (2) $1.90 (3) $0.35 (4) $0.28, 
total $167,170. Noted June 8. 


Missouri—State Hy. Dept. at div. office 
Greenfield, opened bids June 15, 7.72 mi. 
road from Springfield to Lamar, Federal 
Aid Project 159, Sect. B, Dade Co., (1) 
34,762 cu.yd. earth excav., (2) 5,769 cu.yd. 
borrow, ete., from A. T. Bramer & Son, 
Monett, (1) $0.32 per cu.yd. (2) $0.30, 
total $27,427; Hodges-Weeks, Springfield, 
® 3 3°48, “Selb isp nee Constr. 

0., ringfield, a ) -43, $33,- 
602. Noted June 8. . 


Missouri—State Hy. Dept. at div. office 
Marble Hill, opened bids June 9, 10.045 mi, 
road from Wayne Co. to Cape Girardeau Co. 
lines, Federal Aid Project 174, Sect. A, Bol- 
linger Co., (1) 40,627 cu.yd. earth excav., 
(2) 3,612 cu.yd. rock excav., (3) 23,777 cu. 
yd. borrow, ete., from A. Reynolds, 
Marble Hill, (1) $0.38 per cu. yd., (2) $1.75 
(3) $0.38, total $69,467, M. E. Gillioz, 
Monett, (1) $0.40, (2) $1.75, (3) $0.35, $79,- 
464, Maloney & halen, St. Louis, (1) 
$0.45, (2) $1.65, (3) $0.40, $80,216; 8.499 
mi. road from Wayne Co. to Cape Girardeau 
lines, Federal Aid Project 174, Sect. B, 
Bollinger Co., (1) 51,592 cu.yd. earth excav. 
(2) $8,609 cu.yd. rock excav., (3) 28,893 
cu.yd. borrow, etc., from Genl., Constr. Co., 
Arcade pide. St. Louis, (1) $0.38, (2) $2, 
(3) $0.40, $88,179. M. E. Gillioz, Monett, 
(1)_ $0.40, (2) $1.75, (3) $0.35, $88,652, W. 
A. Ross, Kansas City, (1) $0.43, (2) $1.50, 
(3) $0.43, $94,613. Noted June 22. 


Missouri—State Hy. Dept. at div. office 
Stockton, opened bids June 8, 10.416 mi. 
road from Springfield to Eldorado Springs, 
Federal Aid Project 74 A, Cedar Co., (1) 
34,924 cu.yd. earth excav., (2) 931 cu.yd. 
rock excav., (3) 3,685 cu.yd. rrow, etc., 
from Easley Bros., Aurora, (1) $0.42 per 
cu.yd., (2) $2 (3) $0.42, total $32,500. 


Missouri—State Hy. Dept. at div. office 
Unionville, opened bids June 9, 6.357 mi. 
road eastward and westward from Union- 
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ville, State Aid Project 20.167, Pu 
from Diemer-Williams Constr. «, 
field, $18,964; Cameron-Joyce, K: 
$19,733; Coopers Constr. Servic: 
Louis, $21,157. Noted June 15. 


Tex., Groveton—Trinity Co. op: 
June 21, grading, gravel surfacing 
mi. State Highway 19, Federal Ai: 
225, from Smith Bros., Crockett, § 
Cook & Arrington, Crockett, $183,003 
ris & Powell, Tyler, $187,799 
June 15. 


Colorado—State Hy. Dept., Den 
crete paving 4.405 mi. Lincoln Hig) 
State Rd. 9, Federal Aid Project 228 Loguy 
Co., from La Nier, Selander & White, 
Morgan, $134,986, A. J. Collins, 236 
St., Denver, $136,054, F. Dreher Con 
525 Cooper Bldg., Denver, $136,106 
surfacing 5.797 mi. Delta-Grand J.; 
Rad., Federal Aid Project 171, De!: 
from Reeves & Cook, 2202 Adams Ave. 
Ogden, Utah, $49,693, H. L. Hoffman, 523 
Mining Exch. Bldg., Denver, $5).2 
Girardet & Hotchkiss Eng. & Const: 
Delta, $52,251. 


Wash,, Seattle—Opened bids Jun 
grading, etc., West Marginal Way et 
(a) Proposition A, (b) Proposition B 1 
J. Mattson, Thompson Bldg., (a) $273,217, 
(b) _ $274,307; Puget Sound Bridg: 
(a) $285 
raphagen, 

$305,543. 


Dredging Co., Central ane 
(b) 


475, 
Walker 


Noted 


(b) $283,405; 
Bldg., 
June 1 


Cal., San Diego—Paving Rosencrans, 
Dumas, Poe, Canon and Rogers Sts., from 
California Constr. Co., 528 Granger Bidg,, 
318,090 sq.ft. 5 in. concrete pavement at 
$0.252 per sq.ft., 138 lin.ft. 8 in. and 287 
lin.ft. 6 in. concrete curbs $0.75, 5,705 sq.ft. 
oil gutters $0.06, etc., total $85,083; Fair- 
child-Gilmore-Wilton Co., Pacific Electric 
Bldg., Los Angeles, $96,136; D. H. Ryan, 
1615 Fern St., $96,381. Noted May 25. 


Cal., Tracy—Improving 11th St., from J. 
E. Johnston, Stockton Savings and Loan 
Bank Bldg., Stockton, $84,701; Grant- 
Smith Co., Balboa Bldg., San Francisco, 
$105,554; P. H. Hoare, Hayward, $117,700. 
Noted June 22. 


CONTRACTS AWARDED 


Massachusetts—Paving 19,430 ft. State 
Highway in Haverhill and Merrimac, con- 
crete, to Rowe Constr. Co., Malden, $134%,- 
082; 20,000 ft. in Cummington and Goshen, 
bituminous macadam, to T. J. Quinn, Ash- 
ton, R. I., $221,952; 7,815 ft. in Windsor and 
Cummington, to Hanscom Constr. Co. 7) 
Kilby St., Boston, $119,803; 3,250 ft. in 
Burlington, gravel and light oil, to A. J. 
Mitchell, Inc., R. F. D., Cohasset, $4,936. 
Noted June 29. 


N. Y., St. George—M. J. Cahill, pres. 
Richmond Boro, Boro Hall, repaving road- 
way of Bradley Ave., to J. E. Donovan, 
2205 Richmond Terrace, Port Richmond, 
$68,095, Engrs. est., $70,000; roadway of 
Bay St. from Thompson St. to tracks of 
Staten Island Rapid Transit R.R. and 
Richmond Terrace from York St. to Sailors 
Snug Harbor Dock, to Brooklyn Manhattan 
Contg. Co., 26 Court St., Brooklyn, $27),- 
378 and $266,573 respectively. Noted June 
22 and June 15. 


New Jersey—State Hy. Dept., 
paving State Highway Route 4, 8th Ave. 
and al Lake Dr., Asbury Park, and 
State Highway Route 7, Corlies Ave. 
Neptune Twp., Monmouth Co., to Standard 
Bitulithic Co., 50 Church 8t., New York, 
$45,154. Noted June 8. 


Pa., Ebensburg—Bd. Supervs. Lower 
Yoder Twp., c/o Controller Cambria Co., re- 
constructing 3,578 ft. St. Clair Rd., 18 ft.. 
~ G. a Morgan, Johnstown, $37,521. Noted 

une 1, 


Pa., Mercer—For 2,500 ft. concrete pave- 
ment on East Butler St., to Jamieson « 
Marell ,Mercer, $26,312. 


Pa., Phila.— To Barber Asphalt Paving 
Co., Land Title Bldg., paving Louden, 
‘Tower, Cpa, Water and Woodlawn_5ts., 
$29,828, Abington and Godfrey Aves., Bons- 
all and Hope Sts., $27,200; to Citroni « 
Mezzola, 703 South Broad St., 22nd St. 
$41,574, Delaware Ave., $153,904; to A. 
J. Henderson, 72nd and_ Ognotz Aves. 
Banes St., $12,422; to J. Devlin, Jr., [eal 
Estate Trust Blidg., paving and building 
concrete wall at Belsalem Ave. Briage, 
$11,348. Noted June 29. 


W. Va., Clarksburg—Comrs. Harrison ©o., 
paving 0.78 mi. Sycamore and Hickman S\s., 
to . Allen, Clarksburg, $24,296; Terra 
Cotta, Park, Orchard and Jarvis Sts., to T. 
Keenan, Clarksburg, $24,649. Noted May 4. 


D. H. 
(a) $303,543, 


Trenton, 
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tpeets and Roads (Continued) 

Fia., West Palm Beach—Paving Dist. 2, 
“ie. B and D, 8,488 lin.ft. concrete curb 
utter, 24,631 sq.yd. rock, 2,740 sq.yd. 
te 6,407 cu.yd. grading, 24,631 yd. 
. oiling, to Maule Paving Co., West 
, Beach, $51,128; Dist. 2, Sects. A 
rnd 6 C, 8,488 lin.ft, concrete curb and 
wutter. 24,600 sq.yd. rock, 6,407 cu.yd. 
: ding, 24,600 sq.yd._ surface oiling, to 
Grevnolds & Monroe, West Palm Beach, 
$45,618. 

Ohio—Dept. Highways and Pub. Wks., 
Columbus, grading, bridging and paving 
roads in following counties: Ashland Co., 
Sect. “KE” Mansfield-Wooster Rd., 3.468 mi.,* 
brick, to F. J. Mann & Sons, Ashland, $147,- 
351; Columbiana Co., Sect. “F-1" Youngs- 
town-Lisbon Rd., 2.324 mi., brick, to R. W. 
Miller Contg. Co., 3 South Side Savings 
Bank Bldg. Youngstown, $92,243; Huron 
Co, Sect. “R’” Sandusky-Columbus Rd., 
1.717 mi, brick, to Wise Bros. and Burman, 
Elmore, $50,414; Jefferson. Co., Sect. 
“Brilliant South” Ohio River Rd., 0.902 mi., 
brick, to H. M. Bates, Steubenville, $39,961 ; 
Jefferson Co., Sect. “Brilliant South” Ohio 
River Rd, 0.902 mi., (federal aid does not 
participate), brick, to H. M. Bates, Steuben- 
ville, $16,243; Jefferson Co., Sect. “P” Ohio 
liver Rd., 1.776 mi., brick, to H. M. Bates, 
Steubenville, $84,987 ; Morgan Co., Sect. “I” 
McConnelsville-New_ Lexington Rd., 2.061 
mi., asphaltic macadam, to S. W. Wrightsel 
Co., Logan, $62,991; Morrow Co., Sect. “J” 
Marion-Galion Rd., 2,233 mi.,_ asphaltic 
macadam, limestone base, to_Marifield_ & 
Uncapher, Marion, $67,540; Putnam Co., 
Sect. “N” Lima-Ottawa Rd., 2.718 mi., Ken- 
tucky rock asphalt, to Acton’ Bros., 
Vaughnsville, $60,575; Madison Co., Sect. 
“Cc” Plain City-Dublin Rd., constructing 
concrete girder bridge, to Bennett & Drum, 
Celina, $5,141. Noted June 29. 


Ohio—Dept. Highways and Pub. Wks., 
grading, bridging and paving 4.075 mi. 
Sect. A Cincinnati-Brookville Rd., Hamilton 
Co., to Gadison Constr. Co., Cincinnati, 
$181,335. Noted June 22. 


0., Akron—M., P. Tucker, dir. Pub. Serv., 
grading, paving and laying sidewalks on 
Fultz St. from Manchester Rd. to Hite St. 
and Eastern alley from Ellwood Ave. to 
west end, to McAlonan Bros., 506 Wood- 
land Ave., $13,008 and $4,351 respectively ; 
Fernwood Dr. from Work Dr. to Shadeside 
Ave, to T. E. McShaffrey Constr. Co., 71 
South Forge St., $6,428; Bellows St. from 
Cole Ave, to Firestone Blvd., to Columbus 
Asphalt Paving Co., 304 Buckeye Bldg., 
$45,755. Noted June 29. 


0., Coluambus—W. H. Duffy, dir. Pub. 
Serv., grading, curbing, laying water mains 
and paving Pine St. from Sycamore to 
Siebert Sts., 1,679 ft. long, 26 ft. wide, as- 
phalt, to A. G. Pugh, 401 Commerce Bldg., 
$27,467; Lazelle St. from Frankfort St. to 
Reinhard Ave., 1,280 ft. long, 22 ft. wide, 
asphalt, to Franklin Asphalt Paving Co., 
209 South High St., $15,728; Bonham Ave. 
from 9th St. to Cleveland Ave., 825 ft. long, 
26 ft. wide, brick, to R. J. Deinst, 480 South 
5th St., $17,499; Winthrop Rd. from High 
St. to Olentangy Blvd., 1,924 ft. long, 24 
ft. wide, asphalt, to B. F. Patterson, 1214 
Neil Ave., $32,891; alley north of Buttles 
Ave., from alley west of Neil Ave. to Harri- 
son Ave., 636 ft. long, 20 ft. wide, concrete, 
to Yale Constr. Co., 1050 Medill St., $3,752; 
alley north of Chittenden Ave., from In- 
dianola Ave, to the alley west of Summit 
St., 478 ft. long, 20 ft. wide, concrete, to 
R. J. Dienst, 480 South 5th St., Columbus, 
$2,987; alley west of Harrison Ave. from 
3rd to 4th Aves., 633 ft. long, 20 ft. wide, 
concrete, to Yale Constr. Co., 1050 Medill 
St.. $3,672; alley north of Mithoff St. from 
Jaeger to Bruck Sts., 732 ft. long, 18.42 ft. 
wide, concrete, to R. J. Dienst, 480 South 
15th St., $4,382; Parsons Ave. from Liv- 
ingston Ave. to a point 150 ft. north of 
Kian Ave., 10,540 ft. long, 44 ft. wide, trini- 
dad asphalt, to R. B. Sheridan, 1801 Rox- 
bury Rd., $134,375. 


0., Columbus—Franklin Co., grading and 
paving 4.16 mi. Babbitt Rd., Plain Twp., to 
T. D. Van Camp, 84 Nims Bldg., $92,070; 
5.43 mi. Walker Rd., Norwich and Brown 
Twps., to E. D, Lawrence, Hilliards, $93,447. 
Noted June 29. 


Michigan—State Hy. Dept., Lansing, 
srading and surfacing 6.242 mi, Federal 
Aid Project 44, Sects. C and D, Lenawee 
Co., to Rockford Constr. Co., Rockford,, 
O., incl, 23,275 cu.yd. excav. $0.58, 82.3 cu. 
yd. 1:2:4 and 49.4 cu.yd. 1:3:6 concrete 
$13, 2,067 sq.yd. 7 in. pavement and 65,439 
sq.yd. 8 in. pavement $1 and $1.08 respec- 
tively, ete., total $91.552; 20.086 mi. State 
Trunk Line Rd. 26-1, Houghton Co., to 
Houghton Co, Rd, Comn., Houghton, incl. 
811.1 sta, grading $5, and 248.3 sta. $3.25, 
14,207 ton stamp sand surface $1.80, 10,757 







ton $1.32, 9,923 ton $1.44, $10,669 ton $0.90, 
total $81,401; 5.97 mi. State Trunk Line 
Rd. 18-5, Sect. B, Gladwin Co., to A. Jeff- 
rey, Saginaw, $48,991; 5.473 mi. State 
Trunk Line Rd. 18-17; Gladwin Co., to 
Gladwin Constr. Co., Gladwin, $47,116; 
1.228 mi, State Trunk Line Rd. 20-20, Mid- 
land Co., to Geneva Constr. Cog North 
Bradley, $22,488 plus state cement, $10,153. 
Noted June 8 and 15. 


Michigan—State Hy. Dept., Lansing, 
grading and surfacing 6.06 mi. Federal Aid 
Project 78, to Midland Contg. Co., Mid- 
land, incl. 31,827 cu.yd. excav. $0.50, 96 cu. 
yd. 1:2:4 concrete $11, 158.6 cu.yd. 1:3:6 
concrete $11.50, 31,111 sq.yd. rein.-con. 
pavement $1.42, total $180,738, also 4.519 
mi. Federal Aid Project 77, Saginaw Co., 
35,007 cu.yd. excav. $0.50, 74.8 cu.yd. 1:2:4 
and 90.9 cu.yd. 1:2§:5 concrete $11.25, 75.5 
cu.yd. 1:3:6 concrete $11.75, 46,825 sq.yd. 
bituminous pavement $2.10, total $132,658. 


Michigan—State Hy. Dept., Lansing, 
grading and surfacing 7.383 mi. Federal 
Aid Project 72, Sects. A and B, Cheboygan 
Co., to W. T. Hill, East Tawas; Sect. A, 
incl. 11,924 cu.yd. excav., $0.45, 100.6 cu.yd. 
1:2:4 and 48.3 cu.yd. 1:3:6 concrete, $15, 
20,944 sq.yd. gravel, $0.60, Sect. B, 41,359 
cu.yd, excav., $0.42, 109.4 cu.yd. 1:2:4 and 
55.7 cu.yd. 1:3:6 concrete, $15, 48,160 sq. 
yd. gravel, $0.42, total $65,013; 4.516 mi. 
State Trunk Line Rd. 46-7, Sect. A, Gratiot 
Co., to F, Haskens, Mt. Pleasant, $30,809; 
1.001 mi, State Trunk Line Rd. 31-11, also 
1.754 mi. State Trunk Line Rd. 31-5, Huron 
Co., to Shulz & Liken, Sebewaing, $15,079 
and $28,673 respectively; 4.479 mi. State 
Trunk Line 19-13, Macomb Co., to 
Palma Constr. Co., Ypsilanti, incl. 236.2 
sta. grading, $25, 97.6 cu.yd. 1:2:4 and 110 
cu.yd. 1:3:6 concrete, $15, 52,481 sq.yd. 
rein.-con, pavement, $1.53, total $90,347. 


Mich., Gross Pointe Farms (Detroit P. 
O.)—Paving Oak St. and Moran Rd., to V. 
Teetaert, Grosse Pointe, incl. 6,650 cu.yd. 
excav. $0.60, 12,150 lin.ft. curbing © $0.62, 
16,225 sq.yd. pavement, total $54,598. Noted 
Aug. 18. 


Til., Chicago—Bd. Local Impvts., 207 City 
Hall, ——— paving and building sewers 
in Blaine 1., North Francisco, North 
California, North Fairfield, North Talman 
and North California Aves., North Mozart, 
Argyle and Ainslee Sts., to White Constr. 
oe at Pree La Salle St., $200,000. Noted 

ay 25. 


Til., Sterling—Grading, curbing and con- 
crete paving 12,000 yd. various streets, to 
¥. a. Giffron, Sterling, $32,010. Noted 

une 1, 


Wis., Madison—Paving various streets 
with oil asphalt, to Butler Constr. Co., 
Waukesha, $37,000. 


‘Ia., Adel—Dallas Co., grading 4.985 mi. 
Primary Rd. Project 196-B, east and south 
through Redfield, 70,638 cu.yd. excav., to 
Cc. O. Mitchell, Des Moines, $0.259 per cu 
yd. Noted June 8 


Ia., Cherokee —Cherokee Co. grading 
13.47 mi. Sects. A and C, Primary_ Rd. 
Projects 151, north and_ south of here, 
86,890 cu.yd. excav., to England & Eng- 
land, Murdo, S. D., at $9.249 per cu.yd. 
Noted June 1. 


Ia., Corning—Adams Co. grading 13.765 
mi. Federal Aid Project 152 from here 
east to Union Co. Line, 212.096 cu.yd. 
excav., to Peterson, Shirley & Gunther, 
Woodmen of the World Bldg., Omaha, 
Neb., at $0.215 per cu.yd. Noted May 18. 


Ia., Iowa City —Grading, curbing and 
paving Muscatine Ave., to Moore-Young 
Constr. Co., Waterloo, 7,600 cu.yd. earth 
excav. $0.70 per cu.yd., 8,875 ft. 24 in. 
curb and gutter, $1.05, 13,350 sq.yd. con- 
crete pavement $2.59. “Noted May 4. 


Ia., Primghar—O’Brien Co., grading 11.- 
291 mi. Sects. A, C and D, Primary Rd., 
Project 69, to Hartman & Peterson, 
Laurens, 49,473 cu.yd. excav., $0.219 per 
cu.yd.; W. W. McCollough, Graettinger, 
31,078 cu.yd. $0.219 and 10,392 cu.yd. 
$0.278. Noted June &. 


Ia., Rock _ Rapids— Lyon Co., grading 
10.997 mi. Primary Rd. Project 146, ex- 
cavation to C. W. McNamara, Brist$l, S. 
D., 82,366 cu.yd. excav. $0.217 per cu.yd.; 
8 mi. County Rd. System. to Ira Cox, 
Sioux Falls, S. D., 36,860 cu.yd. at $0.21 
and 17,903 cu.yd. $0.23. Noted June 8. 


Ta., West Union—For 46,000 sq.yd. 7 in. 
vibrolithic concrete pavement, reinforced 
with mesh, to A. Carlson, Marshalltown, 
at $2.58 per sq.yd., total $122,000; curbing 
to Stark-Schneider, Cedar Rapids, $39,000. 
Noted June 1. 


Minn., Fairmont—Paving 14 blocks, con- 
crete, to F. D. Gould, Fairmont, at $2.19 
per sq.yd. Noted May 18. 


Minn., Mankato—For (a) 21,425 sq.yd. 
street paving, (b) 2,645 sq.yd. vitr. brick 
for laying between car tracks, (c) 20,000 
sq.yd. paving in alleys, to Schruth Welsh 
Co., 704 Ist Natl. Soo Line Bidg., Minne- 
apolis, (a) and (b) $3.53 (c) $1.94. Noted 
May 25. 

Minn., Wells—Paving 19,670 sq.yd. vari- 
ous streets, 7 in. concrete, to iller & 
Hutchinson, Lamoure, N. D., $2.28 per sq. 
yd. Noted June 15. 


Minn., Worthington—Nobles Co., gravel 
surfacing 14 mi. Job 2204, State Rd. 4, to 
S. J. Peterson, 300 West Lake St., Minne- 
apolis, $17,270. Noted May 265. 


Neb., Kearney—Improving 14 blocks East 
26th and East 27th Sts., Avenues A and E, 
to E. D. Tyner Constr, Co., 14th and Elm- 
wood Ave., Kansas City, Mo., 22,375 sq.yd. 
asphalt at $2.55 per sq.yd., 4,500 cu.yd. 
grading $0.50, 1,400 lin.ft. curb and gutter, 
$0.55, total $64,024. Engrs. est. $68,524. 


South Dakota—State Hy. Comn., Madi- 
son, grading 6.7 mi. Federal Aid Project 87, 
Lake Co., to Tobin & Maloney, Madison; 
100 ft. concrete viaduct, to Schreiber Eng. 
& Constr, Co., Watertown. Noted April 13. 


8. D., Redfield—State Hy. Comn., at 
Redfield, grading 14 mi. Federal Aid Proj- 
ect 84 and 14 mi. on Federal Aid Project 
94, to Peterson, Shirley & Gunther, 1102 
W. O. W. Bidg., Omaha, Neb.; 60 ft. pony 
truss, to Iowa Bridge Co., 712 Hubbell 
Bldg., Des Moines, Ia.; 30 ft. I beam, to 
Waite Constr. Co., Redfield. Noted April 13. 


8S. D., Yankton—J, W. Summers, city clk., 
grading, paving and curbing various streets, 
incl. 57,806 sq.yd. concrete, 6,227 lin.ft. 
integral curb, to M. L. Flinn Paving Co., 
214 Grain Exch. Bldg., Sioux City, Ia., 
2.04 per sq.yd. for paving. Noted June 8. 


Tex., Dallas—Dallas Co. grading, surfac- 
ing, etc., 19 mi. Seagoville Rd., to Scar- 
brough & Davis, 100 Gaston Bldg., $164,938. 
Noted June 22. 


Tex., Paris—Lamar Co. paving with 6 
in. concrete, 6 mi. State Highwa 5, 
Federal Aid Project 295 and 4 mi. State 
Highway 19, to J. C. Field & Co., Denison, 
$143,616 and $93,787 respectively $2.41 per 
sq.yd. Noted June 29. 


Wash., Seattle—Grading and paving Cor- 
son Ave. et al, 27,000 cu.yd. earthwork 
and subgrading, 8,200 lin.ft. concrete curb, 
type A, 16,800 sq.yd. 7 in. concrete, 2,525 
sq.yd. two-course concrete walks, to J. B. 
Covelo, 1510 16th St., $73,316. 


Wash., Seattle—King Co., paving 4.38 mi. 
Orilla-Kent Rd. along west side White 
River Valley, to Albertson, Cornell Bros. 
& Walsh, Provident Trust Bldg., Tacoma, 
a Engrs. est. $142,732. Noted 
une 22, 


California—State Hy. Dept., Sacramento, 
grading 8.5 mi. and concrete paving 5.1 mi. 
highway between westerly boundary and 
San Luis Creek, Merced Co., to Pacific 
Constr. Co., Kennedy and Boehmer Sts., 
Oakland, 70,800 cu.yd. excav. at $0.72 per 
cu.yd., 7,750 cu.yd. Class A Portland ce- 
ment concrete pavement $8.47, 160 cu.yd. 
Class A Portland cement concrete( culverts 
and monuments) $25, ete., total $125,587; 
concrete paving 12.2 mi. highway between 
San Luis Creek and Los Banos, Merced Co., 
to Blanco & Taylor, Vallejo, 61,200 cu.yd. 
excav. $0.80, 18,500 cu.yd. Class A Portland 
cement concrete pavement $8.40, 391 cu.yd. 
Class A Portland cement concrete (culverts 
and monuments) $22.50, ete., total $216,- 
551. Noted May 25. 


California—State Hy. Dept., Sacramento, 
grading and rein.-con. paving 10.7 mi. high- 
way between Upton and Shasta River, 
Siskiyou Co., to Kaiser Paving Co., Oak- 
land, $163,934. 


California—State Hy. Dept., Sacramento, 
constructing 4.29 mi. state highway between 
Willow Brook and 1 mi. south of Petaluma, 
Div. 4, Route 1, Sect. C, Sonoma Co., to 
A. G. Raisch, San Francisco, $25,885; con- 
structing 5.8 mi. highway between frvine 
and Tustin, Div. 7, Route 2, Sect. C, Orange 
Co., to G. H. Oswald, 405 O. T. Johnson 
Bldg., Los Angeles, 10,950 cu.yd, Class A 
Portland cement concrete at $3.95, 590 cu. 
yd, removal of broken concrete in existing 
base, $2.50, total $44,728. Noted May 18. 


Cal., El Monte—Grading and oiling vari- 
ous streets, from Oswald Bros., 366 East 
58th St., Los sages, $85,506; W. E. Hall, 
Riverside, $86,266. 

Cal., Merced—Supervs. Merced Co., im- 

roving British Colony Rds., to J. J. Mc- 
Hugh, oxcroft Bldg., San Francisco, $79,- 
949. Noted June 1. 

Cal., Modesto—To Standard Paving Co., 
9th and N Sts., improving 5th St. between 
F and H Sts., 48,282 sq.ft. grading, at 
$0.05 per sq.ft., 45,620 sq.ft. 14 in. warrenite 


























































Streets and Roads (Continued) 
on 24 in. asphaltic cancrete, $0.17, 2,661 


sq.ft. gutter, $0.20, 1,767 lin.ft. curb, $0.70, 
etc., Sycamore Ave. between Needham and 
Stoddard Aves., 58,134 sq.ft. grading, $0.05, 
54,461 sq.ft. 14 in. warrenite on asphaltic 
concrete, $0.17, 3,672 sq.ft. concrete gutter, 


$0.20, 2,302 lin.ft. concrete curb, $0.70, 
ete. Noted June 8. 
LRIDGES 

Cal., San Bernardino—Bd. Supervs. San 


Bernardino Co., curbing, guttering, cul- 
verts, and paving with 4 in. concrete, 17,750 
ft. Hellman Ave., et al., to H. H. Lienau, 
426 Brookside Ave., Redlands, $108,000. 
Noted June 15. 

Cal., San Diego—Bd. Supervs. San Diego 
Co., paving with 6 in. concrete, 5.92 mi. Mis- 
sion Rd., 18 ft., to H. H. Peterson, Loma 
Portal, $96,084. County furnishes rock and 
cement. 


Industrial Works 


PROPOSED WORK 

Mass., Holyoke—Farr Alpaca Co. plans 
70,000 spindle cotton mill. Engineer not 
announced. 

Conn., Hartford—H, A. Sillence, 19 Ade- 
laide St., soon lets contract 4 story, 50 x 
60 ft., brick and concrete garage and stor- 
$40,000. 


age building, plain foundation. 
Toole & Katzenstein, 252 Asylum S8St., 
archts. 


N. Y¥., New York—Street & Smith, 79 
7th Ave., soon takes bids 9 story, publish- 
ing plant, brick, steel and _ stone, — 
foundation, 147 West 15th St. H. O. Chap- 
man, 334 5th Ave., archt. and engr. 

N. Y¥.. New York—G. A. Whalen, comr. 
Plant & Structures, Municipal Blidg., with- 
drew bids which were to be opened June 23, 
repair shop, 16th St. and Ave. C, for Dept. 
Street Cleaning. Will readvertise. Private 
plans. Noted June 15. 

Pa., Franklin—Atlantic Refining Co., 
Franklin, plans to rebuild refinery recently 
destroyed by fire. $100,000. 

Pa., Mercer—Elliott-Blair Co., East Mar- 
ket St., plans large addition to steel plant. 
$250,000. 

Md., Frostburg — Frostburg Sewer Pipe 


Co., Inc., plans large plant, in_ northern 
section of city. $200,000. Architect not 
announced. 

Ga., Macon—Case-Fowler Lumber Co. 


plans to rebuild lumber mill recently de- 
stroyed by fire. $70,000. Private plans. 
La., New Orleans—Ford Motor Co., High- 
land Park (Detroit P. O.), had plans pre- 
pared by A. Kahn, archt., 1000 Marquette 
Bldg., Detroit, 1 and 2 story, rein.-con. and 


brick factory, plain foundation, North 
Peters St., here. $100,000. 


0., Akron—M. O'Neil of General Tire & 
Rubber Co., had plans prepared by Walker 
& Weeks, archts, 1900 Euclid Ave. 2 
story, 96 x 163 ft. brick, steel and concrete 
garage and service station, plain founda- 
tion, West Market St. $75,000. 


0., Cleveland—Rd. Educ. having plans 
prepared by W. R. McCornack, archt., East 
6th St. and Rockwell Ave., 4 story, 100 x 


200 ft. brick, steel and concrete, plain 
foundation, East 63rd St. and Waterman 
Ave. $275,000. F. G. Hogen, dir. 


0., Cleveland—See “Buildings.” 
0.. Lima—Pure Oil Co., East Kibby St., 


plans large warehouse on 2% acre site, 
South Metcalfe St. Architect not an- 
nounced, 

Wis., Appleton—G. R. and S. Motor Co., 


788 Washineton St., plans 1 story, 32 x 100 
ft., brick and concrete garage, plain foun- 
dation. Architect not selected. 


Wis., Boscobel—C. P. and H. F. Miller 
Co. having plans prepared, 2 story, 50 x 95 
ft. garage and repair shop, brick and rein.- 
con., Plain foundation. $40,000. Private 
plans. 

Wis., Rice Lake—Making plans, new 
power plant, electric distribution system, 
ete. $75,000. J. H. A. Brahtz, 409 Metro- 
politan Opera House Bldg., St. Paul, Minn., 
ener. 

Wis., Sheboygan—Keil Oil Co., c/o W. 
G. Keil, 1516 North 9th St., plans 1 story, 
60 x 90 ft., filling station and garage, brick 
and rein.-con., plain foundation. $40,000. 
Architect not selected. 


Tex., Burkburnett—Bradford Supply, Co., 
130 Main St., Bradford, Pa., plans_ large 
warehouse and machine shop on 5 acre 
tract, here. Engineer not announced. 


Tex., Denison—Missouri, Kansas & Texas 


R. R., soon takes bids for shop buildings, 
incl. round house, machine shops, store 
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room, etc., here. $800,000. Address F. K. 
Tutt., Denison, mechanical supt. 

Tex., McLean—See “Waterworks.” 

Wash., Everett—City plans to form im- 
provement district to finance construction 
of bridge over Snohomish River. $180,000. 


Was&., Wenatchee—Moorhead & Farrell 
plan car icing and cold storage plant. 
$250,000, 


N. S., Halifax—Premier Paper & Power 
Co., 91 Hollis St., plans paper mill about 
35 mi. from here. $1,500,000. G. F. Hardy, 
309 Bway., New York City, engr. 

Ont., Stamford—Culp Paper Co., 
chester, N. Y., 
build plant on Winery Rd., here. 


Ro- 


To exceed 


$40,000, 
B. C., New Westminster — New West- 
minster Paper Mills Ltd., plans factory on 


Indian Reserve, 
Onkels, dir. 


near here. $100,000. A. 
Engineer not announced. 
BIDS DESIRED 

N. Y., New York—July 14, by G. A. 
Whalen, comr. Plant & Structures, Munici- 
pal Bidg., housing station, 132nd St. west 


of Willow Ave., Bronx, for Dept. Street 
Cleaning. 
Va., Richmond—News Leader Publish- 


ing Co., 9 North 8th St., taking bids 4 story, 
90 x 140 ft. plant, rein.-con., 4th St. near 
Grace St. $300,000. Baskerville & Lam- 
bert, Travelers Bldg., archts, 

0., Ada—July 10, (change of date) by 
Ohio Northern University, 45 x 75 ft., 
rein.-con. power house. C. C. Carpenter, 
Ada, engr. Noted June 22. 

0., Cleveland—Standard Envelope Co., 
1011 Oregon Ave., taking bids 1 story, 155 
x 200 ft. brick, steel and concrete factory. 
$150,000. J. H. Altman, pres. Christian, 
Schwarzenberg & Gaeda, 1900 Euclid Ave., 


archts. Noted May 18. 
Mich., Detroit— A. Kahn, archt., 1000 
Marquette Blidg., taking bids and opens 


same about July 20, 4 story, 95 x 259 ft. 
rein.-con. and brick factory, plain founda- 
tion, Clark and Jefferson Aves., for Stude- 
baker Corp., Brush and Piquette Aves. 

Wis., Delavan — July 11, by State Ba. 
Control, Madison, 2 story, 75 x 90 ft., 
brick, rein.-con. and ‘steel laundry, plain 
foundation. $50,000. A. Peabody, Capi- 
tol, Madison, archt. 


Wis., Milwaukee—Lesser & Schutte, 
archts., 82 Wisconsin St., taking bids 2 
story, 40 x 114 ft., brick and concrete 
laundry addition, plain foundation, Ogden 
Ave., for Standard Victoria Steam Laundry, 
69 Ogden Ave. 


Minn,., Minneapolis—July 10, by A. L. 
Westernhagen, mgr. Western Newspaper 
Union, 200 North 3rd St., 2 story, 46 x 134 
ft. rein.-con. and brick printing plant and 
office, 316 8th Ave. S. $100,000. Magney & 


Tusler, 126 South 9th St., archts. Noted 
April € under “Buildings.” 
BIDS RECEIVED 
N. Y., Brooklyn—G. A. Whalen, comr. 


Plant & Structures, Municipal Bldg., New 
York, opened bids June 26, housing station, 
Atlantic Ave. between Utica and Schenec- 
tady Aves., here, for Dept. Street Clean- 
ing, from J. Young, Jr., 103 Park Ave., New 
York, $61,578 Rosenthal Engr. Contg. 
Corp., 228 Jackson St., $62,720; H. A. and 
R. J. Moore, $63,775. Noted June 22. 


CONTRACT AWARD 


Rockland—H. B. Vesper, Buick 
Agency, 243 Union St., 1 story, 100 x 120 
ft., rein.-con., brick and steel garage and 
service station, plain foundation, West 
Water and Union Sts., to H. J. Beals, 
Rockland, Archts. est. $40,000. 


Mass., Willimansett—Palmer Steel Co., 
316 High St., Holyoke, 1 story, 80 x 329 
ft., brick and steel plant, plain foundation, 
along railroad tracks, here, to D. O’Connell 
& Sons, 480 Hamden St., Holyoke. Archts. 
est. $75,000. Noted May 4. 

N. Y., Brooklyn—Buick Motor Co. and 
Oakland Motor Car Co., 1733 Bway., New 
York, 6 story, brick and concrete automo- 
bile service station, 11th Ave. between 55th 
and 56th Sts., here, to Thompson-Starrett 
Co., 49 Wall St., New York 

Pa., Altoona—Confederated Home Abat- 
toirs Corp., 123 Willow Ave., 3 story, 80 x 
140 ft. lant, Eldorado Rd., to L. 4 
Mathieu Constr. Co., 302 Grant Ave, Noted 
May 18. 

Va., Danville—Dan River Cotton Mills, 
4 story, 148 x 300 ft. bleachery and finishing 
plant, to J. P. Pettyjohn & Co., Lynchburg, 
$450,000. 

0., Cleveland—A. P. and M. J. Herr, 3618 
West 25th St., 1 story, 45 x 52 ft., brick 
and steel garage and store, 2600 Riverside 


Mass., 





purchased site and plans to‘ 








Vol. 8 




















































































Ave., to Decker Realty Co, 3114 t 2: 
St. Archts. est. $40,000. . 


0., Lakewood (Cleveland P. « S} 
Acres Land Co., c/o G. H. | ; 
archt., 1127 Guardian Bldg., C 


story, 72 x 135 ft. and 60 x 105 
and steel garage and commercix 
plain foundation, Detroit and Wa rear 
here, to J. C. Schafer, 12005 Os: eae 
Cleveland. Archts. est. $60,000. 


_0., Newton Falls — Newton ; ( 
Youngstown, 1 mill, here, mil! 
Hyde Park Fdry. Co., Hyde P 


structural steel work, to McClinti 
Co., Oliver Bldg., Pittsburgh, P: 
May 25 under Newton Falls, Pa, 

Ill, Chicago—E. Edelmann & (, I 
S. Klafter, archt., 64 West Rand St... 
story, 150 x 250 ft. factory, rein. -c rick 
and steel, Logan Blvd. and Holly { 
Paschen Bros., 111 Jest Washi: St 
Archts, est. $250,000. Noted Jun: p 

Wis., Madison—Madison Drug < f 
University Ave., 4 story, 50 x 120 fi, bri 
and rein.-con. warehouse, plain found «tin; 
Blount St., to J. H. Findorff Co., 601 Wed 
Wilson St. Engrs. est. $150,000. 

Wis., Milwaukee—Sewerage Comp. 5) 
Market St., superstructures of powe: use 
and boiler plant, brick and steel, to p, 
Riesens Sons, 1018 Humboldt Ave., $211.85 
Noted June 15, 

Minn., Minneapolis—Bd. Park Coys 
general contract 3 story, 43 x 144 ft, 
and tile shops and warehouse, to Mads 
Constr. Co., 848 Builders Exch. Bldg., $41.. 
430. Noted June 29. 

Neb., Humboldt—See “Miscellaneou 

Cal., Colusa—California Prune & Apricot 
Growers Assn., San Antonio and Market 
Sts., San Jose, 14 story, brick and fram: 
cannery, to J. L. Webster, Chico, $80,000 
Noted June 22. 


e * 
Buildings 
PROPOSED WORK 

Me., Lewiston—Gymnasium—RBates (ol- 
lege plans 2 story, brick, concrete and stee! 
on Campus. $400,000. Coolidge & Carlsor 
89 State St., Boston, archts. Noted April 2) 

Mass., East Boston (Boston P. ©.) 
Grammar School—City Schoolhouse Dept, 
1009 City Hall, Boston, plans 20 room 
brick, Emerson Dist. $475,000. Architect 
not selected. 

Mass., Swampscott—Church—First Con 
gregational Church plans 1 story, brick and 
stone, $200,000. Architect not selected. 

Mass., West Rutland—Office, ete.—Rut 
land Worsted Co. plans 2 story office and 
recreation building, 30 room hotel, tenemen: 
house and new reservoir. $150,000. A. F 
Griffin, pres. Architect not announced 

Mass., Worcester — Church — Trinity 
Church, 650 Main St., plans 1 story, brick 
and stone. $150,000. Architeect not selected. 

Mass., Worcester—School—St. Casimirs 
Lithuanian Church plans 3. story, prick, 
Waverly St. $150,000. J. J. Jakaitis, 41 
Providence St., pastor. Architect not 
announced. 

Conn, Berlin— High School—Plans 2 
story high school. $150,000. B. R. 
Showalter, supt. of schools. Architect 
not selected. 

Conn., Glastonbury—High School—Hie' 
School Building Com, plans 2 story, brick 
and steel. $150,000. Brooks & Glazier. 
Lewis and Gold Sts., Hartford, archts. 

Conn,, Groton—Home—Odd Fellows Home 
having plans prepared by Whiton «& 
McMahon, archts., 36 Pearl St., Hartford, 
3 story, 37 x 150 ft. with 37 x 66 ft. ell 
brick and steel, 250,000. Noted Nov. li. 

Conn., Hartford—Gymnasium—Rad. Trus- 
tees, Trinity College, plans 2 story, brick 
and steel, Campus. $300,000. Architect 
not selected. 


N. Y., Batavia — Hotel — Mulner THiote! 
Corp., c/o M. Mulner, pres., plans large 
modern hotel. To exceed $150,000. Archi 


tect not announced. 

N. Y., Ithaca—Social Center and Recrea 
tion—Cornell University plans social ¢ 
recreation building. $1,000,000. ©. Far- 
rand, pres. 

N. Y¥., New York—Apartment—Old Col- 
ony Apartments Corp., c/o L. F. Peck 
archt. and engr., 101 Park Ave., having 
plans prepared 11 story, 59 x 76 ft., brick. 
steel and stone, plain foundation, 124 East 
40th St. $275,000. 

N. ¥., New York—Office—M. M. (ilaset, 
1133 Bway., soon takes bids converting 
hotel into office building, Bway. and 441) 
St. $300,000. M. Zipkes, 432 4th Ave., archt 
and engr, 
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nd St., having plans prepared, brick, 
nd stone, plain foundation, 7th Ave. 
igth St. $300,000. 
Pa., Ambridge—Memorial—Civic Organi- 
‘s headed by A. B. Dunn, of Bldg. 
ans memorial building. Cost be- 
210,000 and $150,000. Architect not 
y ince d. 
Pa.. Bradford—Church—First Methodist 
( ‘ 87 High St., having preliminary 
prepared by E. B. Green, archt., 75 
\ ra St.. new church here. $150,000. 
©, Langworthy, treas. 


Pa.. Harrisburg — Hotel — Harrisburg 

trotel Co. 8rd St., having plans prepared 
\W. L. Stoddart, archt., 9 East 40th St., 

View York, 13 story, brick, steel and stone, 
»lain foundation, 3rd St. 

Pa.. Johnstown—School—Bd. Educ., c/o 
Thomas, having plans prepared by P. 
Cimpbell, archt., Park Bldg., 2 story, 122 x 
1 brick and tile, in Southmont, near 
here. $200,000. 


Pa.. Meadville—Home—I. O. O. F. hav- 
ing plans prepared by W. H. Crosby, archt., 
Masonic Bldg., Oil City, 2 story, orphans 
he brick and steel. $200,000. 


Pa., Pittsburgh—Store and Office—Dona- 
hoe Co. Ine., 31 Terminal Bldg., having 
ylans prepared by W. E. Snaman, archt., 
Empire Bldg., 3 story, 30 x 100 x 116 x 
120 ft. brick, steel and tile, Diamond St., 
near Market St. $350,000. 

Pa., Sharon—High School—Bd. Educ. 
‘ving plans prepared by Taylor & Hanna, 
rehts., Sharon, new high school. $440,000. 
Noted May 11. 

pD. C,, Wash.—Apartment-Hotel—Burling- 
ton Hotel Co., 1120 Vermont Ave., N. W., 


Buildings (Continued) 

\. Y.. New York—School and Convent— 
« \gatha Roman Catholic Church, ¢/o 
He & Corbett, archts. and engrs., 132 
Priced 





» ff 





having plans prepared by Sonneman & 
lusteman, arehts., Davidson Bldg., for 
apartment hotel. $460,000. 

Ww. Va., Charleston—Store and Apart- 
ent-—J. P. Stotter, 4319 Prospect Ave., 
having revised plans prepared by M. H. 


White, areht., Schofield Bldg., 3 story, 100 
x 253 ft, brick, steel and terra cotta. 
$300,000. 

W. Va. Wheeling—Business—J. Sent- 
linger, Jr., 1109 Market St., plans 15-20 


brick and steel, Market 
Architect not announced. 


story, rein,-con., 
St. $1,000,000. 
N. C., Raleigh—Dormitories—Bd. Trus- 
tees Methodist Orphanage plans 2 or 3 brick 
rmitories, $200,000. J. L. Borden, Golds- 
trustee. Architect not announced. 


N. C., Wilmington—Hotel—Hotel Corp., 
I. Moore, pres. and mgr., 125 Princess St., 
receiving competitive plans for hotel. $800,- 
000. Noted April 27. 

Ga,, Atlanta—Market — Capitol City 
Building & Market Co., 603 Chandler Bldg., 
had plans prepared 1 story, 35 x 230 ft., 
rein.-con. brick and steel, rock foundation, 
Peachtree and Cain Sts. $250,000. G. C. 
Gibson, 603 Chandler Bidg., engr. Robert 
« Co,, Atlanta, archts. Noted April 6. 


Ala., Montgomery—Schools—July 10, to 
vote on $1,000,000 bonds for new schools. 
J. M. Garrett, member of Bd. Educ. 


La., Gretna — Schools — Jefferson Parish 
voted $400,000 bonds to build 5 schools and 
repair exigting schools; J. C. Ellis, Metairie 
Ridge, New Orleans, secy. Jefferson Parish 
School Bd. Noted May 11. 


©., Bellaire—Bank and Office—Natl. Bank 
of Bellaire having penne prepared by F. F. 
Farris, archt., Wheeling Steel Bldg., Wheel- 
ing, W. Va., story, 40 x 120 ft., brick, 
terra cotta and steel, 32nd and Belmont 
Sts. $400,000. 


_0., _Cleveland—Apartments—L. Abrams 
Engineers Bldg., plans two 3 story, 
brick and_steel, plain foundation, Euclid 


boro 
oro, 


Ave. and Ford Drive. $250,000. Architect 
not selected. 
0., Cleveland—Commercial and Apart- 


ient—L. B. Koblitz of the Cleveland Build- 
or Supply and Brick Co., Leader News 
(g., Plans 3 story, 150 x 200 ft. brick 
nd steel, Euclid Ave. and Eddy Rd. $200,- 
’. Architect not selected. 

0., Cleveland—Sanitarium--City plans 3 
‘ory, brick, steel and concrete, plain foun- 
‘ation, Warrensville Farm. $295,000. R. 
erkins, City Hall, welfare dir. Architect 

t selected. 
0.» Columbus — Hotel and Apartment — 
olumbus Merrill System Co., 501 Brunson 
Bide. plans 6 or 7 story, East Broad St. 
$250,000. C. L. Imcho, pres. 

0., Columbus—Office—United Commercial 
Travelers Assn., Russell and Park Sts., hav- 
‘ng plans prepared by T. D. McLaughlin, 








ROAD WORK—BERK ELEY SPRINGS, W. VA, 

Following are lowest bids opened by Comrs. Morgan Co., June 12, for construct 
ing Paw-Paw-Great Cacapon Rd., Cacapon Dist., (A) W. J. & J. T. Gephart, Williams- 
port, Pa. (awarded contract); (B) Bester-Long Co., Hagerstown, Md.; (C) MeClure 
& Bingner, Johnstown, Pa. The unit bids were as follows: 

A B e 

54,000 cu.yd. unclassified excavation $0.55 $0.625 $0 76 
11 cu.yd. Class A concre*e 22.00 20.00 18.00 
260 cu.yd. Class B concrete 17.00 16.00 16.00 
30 cu.yd. Class C concrete... ...... . 14.00 14.00 15.00 
300 lb. plain steel bars. . . 06 . 06 06 
400 sq.ft. expanded metal.. .05 15 05 
PN UNIN o c coig etic viv ncditssebastedccasevee .75 .25 25 
150lin.ft. 4in. vitrified pipeunderdrain ©. ......... 0.0 eee .85 .50 65 
700lin.ft. 12in. reinforeed-concreye pipe 2.00 2.40 2 25 
1,000 lin.ft. 15 in. reinforced-concrete pipe 2.25 2.75 2.50 
400 lin.ft. 18in. reinforced concrete pipe 2.75 3.50 3 00 
150 lin.ft. 24in. reinforced concrete pipe 4.25 4.00 4 00 
100 cu.yd. overhaul (per 100 ft.) .05 .05 02 
2,900 cu.yd. broken stone base course 3.50 3.00 2.23 
21,000 sq.yd. waterbound macadam surface course .70 .65 50 
100 lin.ft. wire rope guard rail 75 .75 55 
10,000 gal. bituminous material for cold application 17 .15 12 
250 tons broken stone cover coat 3.75 2.50 3.25 

Extended totals........... $68,015 $69,763 $72,440 

TUNNEL—SAN FRANCISCO, CAL, 

Bids were opened by Bd. Pub. Wks., San Francisco, June 21, for constructing 
Pulgas Tunnel, Hetch Hetchy Project, Contr. No. 85, from (A) Grant-Smith Co., Bal- 
boa Bldg.; (B) Utah Constr. Co., Phelan Bldg.; (C) F. Rolandi, 550 Montgomery St. ; 
(D) Construction Co. of North America, Mills Bldg. (Contractors all of San Fran- 
cisco). The unit of bids were as follows: 

\ B* Cc D 

8,500 lin.ft. concrete lined tunnel $62 00 $567,375.00 $75.00 $69 35 
3,500 lin.ft. permanently timbered tunnel! 18.00 45,500.00 6.00 20.25 
500 cu.yd. excavation in tunnel and shaft 5.00 1,500.00 4.00 7 00 
500 cu.yd. concrete in tunnel and shaft 20.00 1,330.00 13.50 16.00 
Constructing one air shaft (lump sum) 1,500.00 1,160.00 4,000. 00 1,610.00 
15,000 cu.yd. earth excavationin open cut 75 .60 1.00 2.50 
2,000 cu.yd. rock excavation in open cut 173 1.25 2.50 3.50 
750lin.ft. 10-ft. 3-in. rein. cone. pipe 50. 00 68.50 42.00 48.20 
1,000 lin.ft. concrete in canal lining 20.00 23.58 15.00 16.00 
100 cu.yd. mass concrete, miscellaneous structures 20, 00 23.58 20.00 28.00 
100 cu.yd. rein. concrete. miscellaneous structures 25.00 23.58 22.00 30.00 
50 cu.yd. forembankment Seetors a ; 1.00 .60 . 80 2.00 
eT eee 4.50 5.23 4.50 4.00 
10,000 Ib. reinforcing steel eS 05 . 06 . 06 04 
20,000 lb. placing metal work (furnished by city) 02 .03 .05 . 06 

Extended totals $683,050 $710,582 $744,850 $779,300 


*Total bid submitted on first five items 


archt., Savings Bldg., Lima, 3 story, North 
Park St. $250,000. 

0., Granville—Chapel—Denison Univer- 
sity (Ambrose Swasey Endowment), Deni- 
son, having plans prepared by A. W. Brun- 
ner, archt., 101 Park Ave., New York, 1 
story, brick, steel, stone and concrete, here. 
$300,000. 


0., Lakewood (Cleveland, P. O.)—Apart- 
ment—H. Laten, 1121 East 98th St., Cleve- 
land, having plans prepared by M. Weis, 
archt., Union Bldg., Cleveland, 3 story, 112 
x 125 ft., brick and steel, plain foundation, 
Lake Ave. near Hird Ave., here. $150,000. 


0., Newcomerstown—High School—Bd. 
Educ. having plans prepared by J. Q. 
Adams, archt., Southern Hotel, Columbus, 


2 story, 120 x 1387 ft., brick and concrete. 
$150,000. 


O0., West Park—Church and School—St. 
Vincent De Pauls Catholic Parish, 1107 
Superior Ave., Cleveland, plans 1 and 3 
story, brick, steel and concrete, Lorain Ave. 
and West 130th St., here. $200,000. M. 
J. Fannigan, pastor. Architect not selected. 


Mich., Detroit—School—Bd. Educ., 1354 
Bway. Ave., having plans prepared by Mal- 
comson, Higginbotham & Palmer, archts., 
405 Moffat Bldg., 2 story, 151 x 205 ft. 
rein-con., brick and steel, plain foundation, 
Brooklyn and Canfield Aves. $150,000. 


In., Chicago—Apartment—Grossman & 
Prosskauer, archts., 127 North Dearborn 
St., preparing plans 7 story, 100 x 150 ft., 
rein.-con., brick and steel, 418-26 Diversey 
Parkway. $900,000. Owner's name with- 
held. 

IL, Chicago—Theatre—Dayton Bros., ¢/o 
Orpheum Theatre, Kenosha, Wis., having 
plans prepared by C. W. and G. L. Rapp, 
archts., 190 North State St., 3 story, rein.- 


con., brick and steel, Water and Genesee 
Sts., here. $250,000. 
Ill., South Chicago (Chicago P. 0.)— 


Bank—Union State Bank of South Chicago, 
plans 2 story, 50 x 140 ft., rein.-con., brick 
and steel, Houston Ave. and 92nd St. $250,- 
000. Archtect not selected. 


Ill., South Chicago (Chicago P. 0.)—Hos- 
ital—South End Hospital Assn., 11212 
outh Michigan Ave., plans 4 and 5 story, 
125 x 149 ft., rein.-con., brick and steel. 
$300,000. E. E. Hall, 123 West Madison 
St., Chicago, archt. 

Wis., Clinton—High School—Bd. Educ. 
having plans prepared by E. Tough, archt., 
24 East Mifflin St., Madison, 2 story, 78 


x 90 ft., brick, rein.-con. and stone, plain 
foundation. $150,000. Noted June 29. 


Wis., Madison—Church—First Methodist 
Church, c/o O. W. Taylor, pastor, Wiscon- 
sin and Dayton Sts., having plans prepared 
by Tallmadge & Watson, archt, 189 West 
Madison St., Chicago, 2 story, 75 x 180 ft., 


brick, rein.-con, and stone, plain founda- 
tion. $160,000, Noted June 8, 
Wis,, Madison—Store—The University 


Co-op. Co., 506 State St., having plans pre 
pared by J. R. and E. J. Law, archts., 
Strand Theatre, 3 story, 30 x 180 ft., brick, 
rein.-con., steel and stone, plain foundation, 
State St. $150,000, 

Wis., Milwaukee—Apartment—O. Brach- 
man, 425 East Water St., having plans pre- 
pared by M. Tullgren & Sons, archts., 425 
East Water St., 3 story, brick and concrete, 
plain foundation, Grand Ave. and 23rd St. 
$150,000, ® 


Wis., Milwaukee—Store—E. Schuster & 
Co., 12th and Vliet Sts., plans 150 x 170 
ft., brick and concrete addition, plain foun- 
dation. Architect not selected. 


Wis,, Sheboygan—Theatre and Office— 
BE. R. and T. M. Bowler, Bodenstein Bldg., 
had plans prepared by E. A. Juul, areht., 
Imig Bldg., 2 story, 70 x 240 ft., brick, 
rein.-con. and steel, plain foundation, 8th 
St. $150,000. 


Minn., Albert Lea—Bank and Office—Al- 
bert Lea State Bank, having plans pre- 
pared by Amer. Bank Builders, archts., 
126 South 9th St., Minneapolis, 4 story, 44 
x 122 ft. rein.-con., brick and tile. $150,- 
000. A. C. Erickson, pres. 


Minn., Daluth — Apartments — Fleisher 
Constr. Co., 608 Builders Exch., Minneapo- 
lis, having plans prepared by D. A. Rose, 
archt. and engr., 500 Builders Exch., Minne- 
apolis, 2 apartments, 3rd St., here. $200,- 
000 each. 

Minn., Minneapolis — Lodge — Cataract 
Lodge 2, A. F. & A. M., c/o J. A. Jenson, 
chn, building com.* 20 University Ave. 8S. E.., 
having plans prepared by Fallows & Huey. 
archts,, 501 New York Life Bldg., 3 story. 
steel trusses, limestone exterior, Bank St., 
near University Ave. S. E. $225,000. 

Tex., Dalhart—Courthouse—Dalham Co. 
voted $150,000 bonds for courthouse. J. M. 
Reese, co. judge. 


Tex., Orange—School—School Bd. had 
plans prepared by C. H. Page & Bro., 
archts., Austin Natl Bank Bldg., Austin, 
(Anderson Schqol), 3 story, 103 x 148 ft., 
rein.-con., tile and brick. $160,000. 
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Buildings—(Continued) 


Tex., San Antonio—Schools—Voted $2,- 
000,000 bond issue for new schools and im- 
provements to existing schools. F. Hargis, 
pres. school board. Noted June 15, 


Wash., Seattle—Office—D. Horton Estate, 
New York Blk., having plans prepared by 
J. Graham, archt., L. C. Smith Bldg., for 
(first unit), 12 story, 120 x 127 ft, 3rd 
and Cherry St., to be followed by second 
unit 14 story, 108 x 120 ft. Each unit 
will contain 500 rooms and five stores. 
$2,500,000. 

Cal, Alameda—Apartment—A. A. Cantin, 
archt., 68 Post St., San Francisco, prepar- 
ing plans 3 story, frame and brick veneer, 


San Jose Ave. $150,000. Owners name 
withheld. 
Cal, Sacramento — Office — California 


State Life Insurance Co., Forum Bldg., hav- 
ing plans prepared by G. C. Sellon & Co., 
archts., Mitau Bldg., Stockton, 10 story, 
100 x 100 ft., granite and terra cotta, 10th 


and J Sts. $1,000,000. Noted April 27. 
Cal, Sanger—Jail—See “Sewers.” 
Ont., Weston—School—School Bd. plans 





8 room, concrete, brick and steel. 
Architect not selected. 


BIDS DESIRED 


Conn., Derby—Theatre, etc.—I. J. Hoff- 
man, Capitol Theatre, Ansonia, taking bids 
2 story, 65 x 200 ft. brick, concrete and 
steel, Elizabeth St. $250,000. E. C. Horn 
& Son, 1476 Bway., New York, archt. 
Noted April 28. 


Conn., New Britain—Trade School—E. 
C. Goodwin, chn. building com., taking bids 
3 story, 72 x 198 ft. brick and steel, South 
Main St. $150,000. M. J. Unkelbach, 162 
Main St., archt. Noted June 8 


N. Y¥., New York—Apartment—Lash 
Realty Co., Inc., c/o M. B. Adler, archt. 
and enegr., 236 West 55th St., 5 story, 100 
x 175 ft., brick, steel and stone, plain foun- 
dation, West 158rd St. $200,000. Work 
will be done by separate contracts. 


N. Y., Brooklyn—High School—July 12, 
by C. B. J. Snyder, supt. of School Build- 
ings of Bd. Educ., Concord St., New Ut- 
recht High School, 79th and 80th Sts. from 
16th to 17th Aves, 


N. ¥., New York—Hospital—Hospital for 
Joint Diseases, 124th St. and Madison Ave., 
receiving bids and opens same about July 
15. 3 story, brick, steel and stone addition, 
plain foundation. Buchman & Kahn, 56 
West 45th St., archts. and engrs. Noted 
April 20. 

N. Y¥., New York—Museum—July 20, by 
Park Bd. at office of Dept. Parks, Munici- 
pal Bldg., new wing to be known as south- 
east wing and court building known as 
Hall of Ocean Life incl. passage to connect 
court building to southeast wing, for Amer. 
Museum of Natural History, Manhattan 
Sq. Bids will also be received for plumb- 
ing work, ventilating and humidifying ap- 
paratus and steam heating and fume re- 
moval apparatus, etc. F. D. Gallatin, pres. 


N. ¥., New York—Store—July 11 (change 
of date), by Starrett & Van Vleck, archts. 
and engrs., 8 West 40th St., 9 story, brick, 
steel and stone, concrete foundation, 5th 
Ave. and 50th St., for Saks & Co., Bway. 
and 33rd St. $2,000,000. Noted June 22. 


N. J, Fairview—Mausoleum—Mausoleum 
Co. of America, c/o G. B. Webb, archt. and 
ener., 469 5th Ave., New York, granite and 
marble, plain foundation, here. Archts. est. 
$200,000. Work will be done by separate 
contracts under supervision of architect. 
Noted Nov. 3. 


Pa., Phila.— Lodge—Platt & Talley, 
archts., 1627 Sansom St., taking bids 3 
story, 77 x 88 ft. and 35 x 95 ft. brick, 
steel and stone, plain foundation, Roxboro 
St.. for 1.0.0.F. Lodge 66, Roxboro St. 
$200,000. 

Pa., Phila.—Office—Reformed Church of 
America, 15th and Race Sts., and Marshall 
& Fox, archts., 721 North Michigan Ave., 
Chicago, receiving bids 13 story, 120 x 150 
ft. brick, steel and stone, foundation, 
15th and Race Sts. $800,000. 


2 story, 
$150,000. 


N. C., Charlotte—Hotel—July 15, by J. 
H. Little, pres. Citizens Hotel Co., 10 
story, concrete and steel. $750,000. Noted 


June 22. 

N. €., Rosewood—High School—July 19, 
by A. H. Edgerton, chn. Bd. Educ., Golds- 
boro, brick high school, here, for Bd. Educ. 
Fork Twp. $150,000. G. L. Preacher & Co., 


Raleigh, and Healy Bldg., Atlanta, Ga., 
archts. 
0., Clevelan ents—July 10, by 


Aaron Realty Co. 201 Ulmer Blidg., two 4 
story, 38 x 60 ft. brick and timber, plain 
foundation, 1641 East 77th St. $160,000. 
A. Sogg, 319 Hippodrome Bldg., archt. 





0., Cleveland—<Apartment, etc.—A. W. 
Harris, archt., Discount Bldg., taking bids 
2 and 6 story, brick, steel and concrete, 
apartment hotel, store and office building, 
for Riverview Impvt. Co., Discount Bldg., 
$750,000. 


0., Cleveland—Church—W. C. 
archt., Electric Bldg., taking bids 1 story, 
100 x 200 ft. brick, steel and stone, plain 
foundation, East 109 St. and St. Clair Ave., 
for St. Aloysius Roman Catholic Church, 
c/o F. A. Malloy, pastor, 10932 St. Clair 
Ave. $200,000. Noted Feb. 9. 


0., Cleveland—Medical School, ete.—July 
12, by Western Reserve University, 10940 
Euclid Ave. and Coolidge & Shattuck, 
archts., 122 Ames Bldg., Boston, Mass., 1, 
3 and 4 story, brick, steel and _ concrete 
medical school, power house and animal 
hospital, — foundation, Adelbert and 
Abington Rds. $1,750,000. Noted Feb. 9. 


Mich., Saginaw — School— July 12, by 
Secretary Bd. Educ., 2 story, 22 room, 
rein.-con., brick and_ steel, plain founda- 
tion. $250,000. J. F. Beckbissinger, 114 
South Jefferson Ave., archt. 


Ill,, Chicago—Apartment—D. J. Schaffer, 
archt., 139 North Clark St., receiving bids 
3 story, 84 x 137 ft., rein.-con., brick and 
steel, Kedzie and Dickens Aves., $150,000. 
Owner’s name withheld. 


Ii, Chicago—Apartment—D. J. Schaff- 
ner, archt., 139 North Clark St., receiving 
bids 3 story, 100 x 125 ft., rein.-con., brick 
and steel, Rockwell and Schubert Aves. 
$150,000. Owner’s name withheld. 

Il., Chicago—Apartment—J. H. Klafter, 
archt., 127 North Dearborn St., receiving 
bids 8 story, 93 x 125 ft., rein.-con., brick 
and steel, Douglas Blvd. and Albany Ave., 


Jansen, 


for Steinman & Larner, c/o architect. 
$150,000. 
Ill., Chieago—Store and Apartment— 


Rissman & Hirschfield, archts., 139 North 
Clark St., receiving bids 3 story, 150 x 150 
ft., rein.-con., brick and steel, Irving Park 
Blvd. and Hamilton Ave., for F. W. Dobe, 
c/o architects. $200,000. 


Ti, Chicago—Store and Office—B. Fried- 
man, 1210 Independence Blvd., receiving 
bids 2 story, 69 x 237 ft., rein.-con., brick 
and steel, North Blvd. and Park Pl. $175,- 
000. B. J. Bruns, 1548 Belmont Ave., archt. 


Neb., Lincoln—Capitol—July 20, by S. A. 
McKelvie, chn., State Capitol Comn., State 
Capitol Bldg., constructing superstructure 
of first section of capitol. G. E. Johnson, 
secy. B. G. Goodhue, 2 West 47th St., New 
oe Former bids rejected. Noted 

une ° 


Ont., Renfrew—Collegiate—July 18, by 
S. T. C. Chown, chn. Bd. Educ., 3 story, 81 
x 160 ft. rein.-con., brick and steel. $200, 
000. S. B. Coon & Son, 4 St. Thomas St., 
Toronto, archts. Noted April 6. 


CONTRACTS AWARDED 


Me., Portland—High School—Deering 
High School Comn., 3 story, 70 x 400 ft. 
brick, steel and concrete, plain foundation, 
Presumpscot Park, to F. T. Ley & Co., Inc., 
499 Main St., Springfield. Archts. est. 
$611,857. Noted May 4. 

Mass., Pittsfield—-Bank—Berkshire Loan 
& Trust Co., 24 North St., 1 story, brick, 
stone and marble, plain foundation, to J. 


R. Hampson, 14 Taylor St. Archts. est. 
$175,000. Noted May 11. 
Mass., South Hadley—Science—Mount 


Holyoke College, 2 story, brick, stone and 
steel, on campus, to Casper Ranger Constr. 
Co., 20 Bond St., Holyoke. Archts. est. 
$300,000. Noted July 31. 


N. Y., Albany—Restaurant and Office— 
Childs Co., 200 5th Ave., New York, 6 story, 
brick, steel and stone, plain foundation, 
here, to J. Dyer, Jr., 6 South Pearl St. 
Noted June 22. 


N. Y¥., Long Island City—Schools—Bad. 
Educ., 500 Park Ave., New York, P. S. 69, 
Polk Ave. and P. S. 19, 41st and Lake Sts, 
brick, steel and stone, plain foundation, 
here, to Putnam Constr. Co., 303 5th Ave., 
New York, $414,000 and $418,000 re- 
spectively. Noted June 22. 


N. Y¥., New York—Church—St. Lukes 
Evangelical Lutheran Church, c/o E. W. 
Tilton, archt. and engr., 147 East 45th St., 
4 story, brick and stone, plain foundation, 
45th St. between $th and 10th Aves., to F. 
Fishteee” 280 Madison Ave. Archits. est. 


N. Y., New York—Loft—Brown Brand 
Realty Co., c/o G. and E. Blum, archts. 
and engrs., 505 5th Ave., 6 story, 25 x 100 
ft. brick, steel and stone, 17 East 53rd St., 
by day labor. Archts. est. $200,000. 


N. Y., New York—Loft—H. Wolf Estate, 
c/o W. Higginson, archt. and engr., 15 
Park - Row, story, 80 x 220 ft. brick, 


steel and stone, West 26th St., to Rheingtai, 
& Hass, 21 East 40th St, SNErs. ear 
$150,000. 


N. ¥., New York—School—Bd. Fiuc, 5), 
Park Ave., P. S. 80, East 120th St. fy 7 
A. Clarke Co., 122 Livingston St., Brookiyn 


$487,300. Noted June 29. 


N. J., Bordentown—School—Si 3; . 
of Educ., Trenton, alterations and adadijtion. 
to Manual Training and Industria! Schoo) 
2 story, 39 x 90 ft,. general contract 4, 
Carroll & Pullen, Branch Ave, Princeton, 
$96,000. Noted June 15. , 

N. J., Elizabeth—Hospital—Crow, Lewis 
& Wick, archts. and engrs., 200 5th Ave 
New York, brick, steel and stone, plain foun. 
dation, here, to H. Wilhelm Sons, 8)3 Fay 
Jersey St., for Elizabeth Genl. Hospita| 
Archts. est. $600,000. Noted Jan. 1) : 


Pa., Connellsville—Church—First Metho- 
dist Episcopal Church, brick, rein.-con. and 
masonry contracts, to J. F. Trumpey. 


est 


Comr 


Somerset. Archts. est. $175,000. Note 
April 20. _ 

Pa., Nazareth—School—Bd. Educ., brick 
steel and stone, plain foundation, to A. «; 
Stoudt & Son, Inc., Bethlehem. Engrs, ‘est’ 


$180,000. Noted May 25. 


Pa., Pittsburgh—Apartment—J. M. 4 
Addy, 10 story, 44 x 99 ft., rein.-con., brick 
and steel, 112-114 Sheridan Ave., to Toupet 
Building Co., 5814 Ellsworth Ave. Archts. 
est. $150,000. 


Pa., Pittsburgh—School—Bd. Educ., gen. 
eral contract for 2 story addition to school, 
Davis Ave., to Pittsburgh Eng. & Constr 


Co., 711 Homewood Ave. Engrs. total est. 
$150,000. 
N. C., Winston-Salem—High  School— 


Mayor, concrete and brick work for Sky- 
land High School, to F. J. Blum under su- 
pervision of C. M. Crawford, supt. construc- 
tion. $110,000. Noted May 18. 


Ga., Atlanta—Apartment—J. H. Whisen- 
ant, 885 Highland Ave., will build 6 story, 
135 x 200 ft., tile and brick, on 13th St., by 
day labor. $150,000-$175,000. E. C. Siez, 
Atlanta, archt. 


0., Cleveland — Apartment — Terrill & 
Wensley, c/o M. Weis, archt., 618 Union 
Bldg., 3 story, 64 x 182 ft., brick and tim- 
ber, plain foundation, 14600 Euclid Ave, 
to M. Rosen, 2322 East 61st St. Archts 
est. $160,000. 


0., Conneaut—High School—Bd. Educ. ! 
story, brick, steel and concrete, to H. ¢. 
Miller, Erie, Pa., $139,996. Noted May 18 


Ilil., Chicago—Apartment—H, F. Bloom- 
field, 118 North La Salle St., 3 story, rein.- 
con., brick and steel, 70th Pl, near Cran- 
don St., to Welch-McCarthy Constr. (o., 
oa veet Washington St. Archts. est. $650.- 


Tll., Chicago—Apartment—M. B. Flynn, 
c/o E. P. Rupert, archt., 19 South La Salle 
St., 3 story, 145 x 164 ft., rein.-con., brick 
and steel, South Shore Dr. and 72nd St. 
to A. T. Herlin, 6117 Evans Ave. Archts. 
est. $225,000. Noted June 15. 


IiL, Chicago—Apartment—F. P. Jackson, 
c/o L. C. Bouchard, archt., 30 North Dear- 
born St., 10 story, 102 x 230 ft., rein.-con, 
brick and steel, 3318-26 Sheridan Rd., to 
Schmidt Bros. Constr. Co., 22 East Huron 
St. $1,500,000, 


Ill., Chicago — Apartment-Hotel — Shel- 
bourne Apartment-Hotel Corp., c/o W. P. 
Doerr, archt., 28 East Jackson Bivd., 1° 
story, 140 x_170 ft., rein.-con., brick and 
steel, Hyde Park Blvd. and 53rd St., to 
Mueller Constr. Co., 179 West Washington 
St., $2,000,000. 


Wis., Mazomanie — High School — Bi. 
Educ. rejected bids and will build 2 story. 
69 x 105 ft., concrete, brick and steel, plain 
foundation, by day labor. $150,000. Balch 
& Lippert, Gay Bldg., Madison, archts 

Minn., Stillwater—Schools and Gymna- 
sium—Bd. Educ., 3 story, 82 x 144 ft. ad- 
dition and 2 story, 71 x 112 ft. gymnasium, 
both rein.-con., brick, tile and stone, to 
H. Olsen, Stillwater, $147,904. 

Tex., Mexia—High School—General con- 
tract 2 story, brick, stone and rein.-con., 
containing 600,000 cu. ft. floor space, to 
Sloan & Spoontz, Ft. Worth, $150,000 ; heat- 
ing and power to Modern Plumbing & Heat- 
ing Co., Denison, $24,096. Noted Feb. 9. 

Wash., Seattle—Apartment—L. C. Trout: 
hon, c/o J. A. Creutzer, archt., Leary 
Bldg., 6 story, 100 x 150 ft. rein.-con. 
and steel, East Howell and Belmont Sts. 
to Pacific States Constr. Co., Colman Bik. 
$225,000. Archts. est. $210,000. 

Cal., Long Beach—Bank and Office— 
Farmers & Merchants Bank, 3rd and Main 
Sts., Los Angeles, 10 story, 54 x 100 ft. 
brick and_steel, 3rd_and Pine Sts., here, ° 
J. V. McNeil, H. W. Hellman Bldg., Les 
Angeles, $255,000, 
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B ngs—Continued) 
Cal Los Angeles—High School—Bd. 
| Security Bldg., 2 story, rein.-con. 
ind brick, Boyle Heights, to K. R. Bradley, 
1 Kast 16th St., $307,157. 

Cal., Redondo Beach—Office and Store— 
1 E, Forbes, 2 story, 100 x 600 ft., rein.- 
to Prudential Eng. & Constr. Co., 616 
Consolidated Realty Bldg. Los Angeles. 
Arciits. est. $200,000, 

al., § Francisco—Apartment—B. Fair, 
Col x Young, archt., 251 Kearney St., 


c/o E. 

tory, conerete and_ stee Baker and 
fon Sts, to M. A. Little, bos Bush St, 
15 000. 
ie Santa Barbara — Hotel — Mission 
City Hotel Co, 4 story, 115 x 180 ft., State 
St.. to United Constr. Co., Baker-Detwiler 


Ridg., Los Angeles, Archts, est. $250,000. 


Que., Notre Dame de Grace—School— 
protestant Bd, School Comrs., Belmont St., 
4 story, 70 x 224 ft. rein.-con., brick and 
steel, to P. Lyall Constr. Co., 5000 West- 
ern Ave. $238,435. Noted April 20. 


Federal Government Work 


PROPOSED WORK 


Md., Annapolis—Deferrization Plant, etc. 
_-Spec. 4682—Bureau Yards & Docks, Navy 
Dept.. Wash, D. C., plans deferrization 
plant at high power radio station, here. 


Cal, Mare Island—Circulating Loop— 
Spec. 4684—Bureau Yards & Docks, Navy 
Dept. Wash. D. C., plans circulating loop, 
here. 

Cuba, Guantanamo—Distilling Plant— 
Spec. 4683—Bureau Yards & Docks, Navy 
Dept. Wash., plans distilling plant, here. 

BIDS DESIRED 

N. ¥., New York—Dredging—August 7, 
at Office U. S. Engineer, 710 Army Bldg., 
39 Whitehall St., dredging and rock re- 
moval in Bronx River; adv. this issue. 

Ala., Montgomery—Steel Hull—July 31, 
at Office U. S. Engineer, 1 steel hull for 
dipper dredge Upatoi; adv. this issue. 


Tenn., Memphis—Refrigerating and Ice- 
Making Plant—July 15, at Office Mississippi 
River Comn., 1st and 2nd Dists., Custom- 
house, 1 Marine type refrigerating and ice- 
making plant; adv. this issue. 


0., Fairport—Breakwater Extension—July 
27, at Office U. S. Engineer, Buffalo, N. Y., 
rubble mound east breakwater extension in 
harbor, here; adv. this issue. 


BIDS RECEIVED 


D. C., Wash.—Boiler—Dept. of Agricul- 
ture, 360 hp. Sterling water tube boiler, 
from Standard Eng. Co., 2129 I St., N, W., 
(a) $13,670 (b) $8,700 (c) $5,600; Casey 
& Co., 3207 14th St., N. W., (a). $13,900 
(b) $8,304 (c) $5,596; McClintock Bros. 
(a) $14,020 (b) $11,659 (c) $2,361. 

D. C., Wash. — Conveyor System — Post 
Office Dept., for conveyor system, from S. 
Olsen, Chicago, Ill, $55,000 deduct $950 for 
U. S. Belting; Mathews Gravity Carrying 
Co., Elwood City, Pa., $42,000 alternate 
$40,700 for Goodyear belting; Standard 
Conveyor Co., St. Paul, Minn., $53,812.80 
plus $2,086 for automatic take-off, plus 
$1,353 for Crocker-Wheeler motors, deduct 
$349 if Westinghouse motors are used, 
deduct $1,428.30 if Goodyear Belting is 
used, 

D. C., Wash.—Guard House—Construct- 
ing Quartermaster, Munitions Bldg., guard 
house at Walter Reed Hospital, here, from 
Royle-Robertson Constr. Co., Evans Bldg., 
$26,267; A. H. Rogers, Colorado Bldg. 
$26,500; H. C. Ball Constr. Co., Dist. Natl. 
Bank Bldg., $27,622. 

D. C. Wash. — School — Constructin 
Quartermaster, 2306 Munitions Bldg., 19t 
and B Sts., Army Medical School, at Walter 
Reed Hospital, here, (1) work complete, 
from Boyle-Robertson Co, Evans Bidg., 
(la) $431,557 (300 days) (1b) $429,557 
(1c) $427,557 (1d) $427,557 (2) $2,809 (3) 
$4,000 (4) add $968 (5) $2,500 (6) $6,894 
(7) $2,800 (8) $1,228 ¢ $1,495 (10a) 
$12.15 (10b) $13.50 (10c) $1.50 (10d) $77 
(10e) $2.16 (10f) $0.75 (10g) $0.40 (0h) 
$0.90; P. F. Gormerly, Union ust Bldg., 
(Ja) $429,853 except refrigeration 1 
months (2) §t-5s0 (5) 2,300 ($) $5,000 
(7) $3,985 ¢ ) w2aes (9) $1,300; G. A. 
Fuller & Co., ney Bldg., (la) $440,000 
(240 days) (1b) $440,000 (1c) $440,000 
(1d) $440,000 (2) $2,500 (3) $4,000 (4) 
add $1,000 (5) te (6) $5,000 (7) 23985 
(8) $2,795 (9) $1,300. Noted June 1. 


Mo., _Jefferson Barracks — Hospital — 
Treas. Dept. Wash., D. C., construction 
U. S. Veterans Hospital, here, from J. 
Stewart & Co., Inc., 30 Church St., New 
York, $779,350, Westlake Constr. Co., Ry- 
Exch. Bldg., St. Louis, $787,000, W. M. 





Sutherland, 4412 Lindell Blvd., St. Louis, 
$814,900, mechanical equipment for above, 
from W. Wilby, Selma, Ala., $307,976, S. 
Faith & Co. 2427 Pennsylvania Ave., 
Phila., Pa., $311,000, J. A. McBride, 1607 
Olive St., St. Louis, $316,000. 

California — Roads — Bureau Pub. Rds., 
881 Mills Bldg., San Francisco, grading and 
building structures on 10.4 mi. Big Bear 
Valley Rd., in Los Angeles National Forest 
(1) using concrete pipe, (2) corrugated 
pipe, from Utah Constr. Co., Phelan Bldg., 
San Francisco, (1) $246,388 (2) $237,799; 
Johnson Contr. Co., Lumber Exch. Bldg., 
Portland, Ore., (1) $273,382 (2) $255,782; 
C. H. and A. W. Gorrill, Oakland (1) $304,- 
417 (2) $294,922. Noted June 8. 


CONTRACTS AWARDED 


J., Manasquan—Radio Compass Sta- 
— 4663—-Bureau Yards & Docks, 
Navy pt., Wash., D. C., radio compass 
station, here, to N. B. Smyth, Inc., 417 
East 34th St.. New York, $4,900 (60 days). 
Noted June 15. 


Pa., Phila.—Removal etc.—Spec. 4670— 
Bureau Yards & Docks, Navy Dept., Wash., 
D. C., removal and relocation inflammable 
storehouse, here, to C. Gilpen, 911 Harrison 
Bldg., $20,948 (75 days). 

D. C., Anacostia—Repairs—Spec. 4648— 
Bureau Yards & Docks, Navy vs Wash., 
repairs to barracks, here, to A. H. Rogers, 
Tr Bldg., $13,000 (90 days). Noted 

une 8 


N. 
tio 


Miscellaneous 


PROPOSED WORK 


Generator and Transmission Line—Cum- 
nock, N. C.—Rocky River Power & Light 
Co., High Point, had plans prepared and 
soon takes bids installing 500 kw. genera- 
tor on Rocky River, and 12,000 volt trans- 
mission line from Rocky River plant to 
Cumnock. . E. Woody pres. Mees & 
Mees, Charlotte, engrs. 


Electric Distribution System—Rice Lake, 
Wis.—See “Industrial Works”. 


Transmission . Line—Basin, Wyo.—Mid- 
west Refining Co., Greybull, and City of 
Basin, plan 66 mi. transmission line from 
Cody Dam to Greybull and from Greybull 
to Basin. $50,000. 


Seawall—Aransas Pass, Tex.—Attorney 
General’s Dept., Austin, approved $213,000 
bond issue for seawall, Address Mayor. 


Tunnel—Denver, Col.—Moffatt Tunnel 
Dist. soon takes bids 6 mi. tunnel, 24 ft. 
high, 16 ft. wide, under James Peak, $6,- 
700,000. L. B. Blauvelt, State Capitol 
Bldg., ch, engr.; Moffatt Tunnel Comm. 


Gas Main Extensions, ete.—Lodi, Cal.— 
Sacramento Gas Co., 21 South School St., 
plans additional mains and _ extensions, 
additional storage capacity and pressure 
boosting apparatus. $35,000. 


BIDS DESIRED 


Borings—Long Island City, N. Y.—July 
14, by Transit Comn., 49 Lafayette St., 
New York, land and river borings along 
Roosevelt and 40th Aves. and in Flushing 
River, Boro of Queens, Agreement “BW.” 
G. McAneny, chn. 


Structural Steel—New York, N. ¥.—July 
11, by Bd. Purch., Municipal Bldg., struc- 
tural steel to Dept. Plant & Structures. G. 
A. Whalen, comr. 


Switch Board, ete.—Atlantic Highlands, 
N. J.—July 11, by mayor and Boro Coun- 
cil, installing 6-panel switch board, instru- 
ments, etc., and sinking 2 wells, each 18 in. 
in diameter, 110 to 125 ft. deep, two 400 gal. 
pumps. H. A. Kridel, clk.; adv. this issue. 


Pier Building—Phila., Pa.—July 10, by 
F. H. Caven, dir. pub. wks., 1 story, pier 
building, Allegheny Ave. and Delaware 
River, also improving and enlarging Alle- 

heny Wharf 127, for Dept. Wharves, 

hestnut St. Pier. $100,000. 

Asphalt, Gravel, ete.—Phila., Pa.—July 
11, by F. H. Caven,-dir. pub. wks., 13,000 
ton asphalt surface and binder course, $26,- 
000; 7,500 ton vel, $15,000; 8,500 ton 
crushed stone $15,000; 3,000 bbl. cement 
$25,000 ; mixed concrete $7,500. F.C. Dun- 
lap, City Hall, engr. 

Wharf and Transit Shed Foundation— 
Tampa, Fla.—July 26, constructing rein.- 
con. wharf and transit shed foundation. 
R. D. Martin, city engr.; adv. this issue. 

Retaining Wall — Sandusky, 0. — See 
“Bridges under Ohio.” 

Stadium—Madison, Wis—July 17, by 
University of Wisconsin, rein.-con. and steel 
addition to stadium and athletic field. $60,- 
000. A. Peabody, 2114 Chadbourne Ave. 
engr. 





Piping, ete.—Whitewater, Wis.—July 12, 
by State Normal School Bd., Madison, fur- 
nishing and installing (1) pipe work, etc., 
in new boiler and pump rooms, (2) concrete 
steam conduit, (3) smoke connections from 
boiler, (4) building foundation for boilers, 
etc. A. Peabody, 2114 Chadbourne Ave., 
Madison, engr. 


Stone Crusher and Elevator — Preston, 
Minn.—July 18, by J. Dunford, aud. Fill- 
more Co,, stone crusher and elevator, ca- 
pacity not less than 12 ton nor more than 
25 ton per hr., with portable bins from 12 
to 18 yd. 


Limestone—Montreal, Que.—July 8, 6,000 
ft. limestone. L. O. Pion, purch. agt. 


Electric Lighting System—Jersey City, N. 
J.—See “Streets and Roads.” 


BIDS RECEIVED 


Ramp, ete.—Brooklyn, N. Y.—J. H. 
Delaney, comr. Docks, Pier “A” North 
River, New York, opened bids June 30, 
building ramp and dumping board at foot 
of West 23rd St., Coney Island Creek and 
completing dredging, here, from Riverside 
Contg. Co., 164 Montague St., $27,667 ; Shel- 
bourne & Blake, $28,055; A. M. Hazell, Inc., 
26 Cortlandt St., New York, $28,437. Noted 
June 22. 


Underground Fire Alarm System—Brook- 
lyn, ° -——T. J. Drennan, Fire comr., 
Municipal Bldg., New York, opened bids 
June 27, constructing portion of under- 
ground fire alarm system, here, from 
Crocker Natl. Fire Prevention Eng. Co., 22 
West 30th St., New York, (a) $52,967; G. 
B. Eng. Co., 449 West 42nd St., New 
York, (a) $55,000, (b) $98,000; Hickey 
Contg. Co., 841 Bway., New York, (a) $57,- 
255; Standard Underground Cable .» 50 
Church St., New York, (b) $89,228; J. 
Sugden Co., 110 5th Ave., New York, (b) 
$96,131. Noted June 8. 


Miscellaneous Construction, etce.—New 
York, N. ¥.—Transit Comn., 49 Lafayette 
St., opened bids June 29, miscellaneous 
construction and station finish for Rapid 
Transit Railroads in Boros of Manhattan, 
Bronx, Brooklyn and Queens, Agreement 
“BV,” from E. Balaban, 51 East 42nd St., 
$10,835; C. Meads & Co., 217 West 14th 
St., $12,159, N. A. Deiser, 296 Fenimore 
St., Brooklyn, $16,145. Noted June 22. 


Elevated Rallway Kquipment, etc.— 
Phila., Pa—W. S. Twining, dir. Dept. 
Transit, 1112 Chestnut St. received low bid 
for Contr. 661 comprising 28 items of mis- 
cellaneous work necessary to complete con- 
struction and equipment of Frankford Ele- 
vated Ry. and Bustleton surface lines, incl. 
connection to the Market St. subway in- 
cline at Front and Arch Sts., from F. J. 
Boas Co., Commercial Trust Bldg., $534,189. 
Noted June 22. 


CONTRACTS AWARDED 


Athletic Field—New Britain, Conn.—Bd. 
Park Comrs., developing “Memorial Field,” 
South End Park, incl. baseball field, foot- 
ball field, tennis court, track, etc., to Miller 
Bros., Bloomfield. Engrs. est. $50,000. 


Asphaltic Cement—St, George, N. Y¥.— 

. J. Cahill, pres. Richmond Boro, fur- 
nishing and delivering 400 ton Natural Lake 
asphaltic cement, to J. E. Donovan, 2205 
Richmond Terrace, Port Richmond, $31 
per ton; 400 ton oil asphaltic cement, to 
Standard Oil Co. of New York, 26 Bway., 
New York, $18.75. Noted June 22. 


Foundation—Detroit, Mich.—Art Comn., 
704 East Jefferson Ave., excav. work and 
concrete foundations for art institution, to 
A. J. McLean Co., 302 Bldg., $103,852. 
Noted June 29. 


Stadium—Detroit, Mich.—University of 
Detroit, East Jefferson Ave.,_ rein.-con. 
stadium, to Bryant & Detwiler Co., 2336 
Dime Bank Bldg., $200,000. 


Bulkhead—Chicago, Ti.—South Park 
Comrs., 57th St. and Cottage Grove Ave., 
bulkhead from opposite lith Pl. to Ran- 
dolph St., along easterly front of Grant 
Park, to Great kes Dredge & Dock Co., 
104 South Michigan Ave. oted May 11. 


Stadium — Chicago, I. — South Park 
Comrs., 57th St. and Cottage Grove Ave., 
stadium on Lake Front between Roosevelt 
Rd. and 16th St., to Blome-Sinek Co., 139 
North Clark St. Noted Jnue 15. 


Mill Elevator, etc. — Humboldt, Neb. — 
O. A. Cooper Mills, mill elevator, crib con- 
struction, and concrete and brick power 
lant, to Birchard Constr. Co., Terminal 
Bide, Lincoln, $50,000. 

Tunnel—San Francisco, Cal.—Bd. Pub. 
Wks., constructing Pulgas Tunnel, Hetch 
Hetchy Project, Contr., 85, to Grant-Smith 
Co., Bldg., San Francisco, $683,059. 
Noted June 29. 
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Bids: July 11. 
County Road Work 
Newton, N. J. 


Notice is hereby given that sealed bids 
will be received by the County of Sussex 


for the following work. 

No. 1 Paving Fredon Newton Road. 
Estimated amount of surface pavement 
7,800 sq.yd. reinforced concrete. 

No. 2. Paving Branchville Dingmans 
Road. Estimated amount of surface pave- 


ment 10,983 sq.yd. reinforced concrete. 

And opened and read in public at Free- 
holders Office, Newton, N. J., on July 11th, 
1922, at ten-thirty (10:30) a.m., Standard 
Time. 

“Drawings, specifications and forms of 
bid, contract and bond for the proposed 
work, prepared by Harvey Snook, County 
Engineer, and approved by the State High- 
way Commission, have been filed in the 
office of the said Engineer at Newton, N. J., 
and of said State Highway Commission, 
Trenton, N. J.. and may be inspected by 
prospective bidders during business hours. 
Bidders will be furnished with a copy of 
the specifications and blue prints of the 
drawings by the Engineer on proper notice 
and payment of cost of preparation. Bids 
must be made on the standard proposal 
forms in the manner designated therein and 
required by the specifications, must be en- 
closed in sealed envelopes, bearing the 
name and address of bidder and name of 
road on the outside, addressed to The 
County of Sussex and must be accom- 
panied by a Surety Company Certificate 
and a certified check for not less than ten 
(10) per cent of the amount bid, provided 
said check shall not be less than $500.00 
nor more than $20,000.00 and be delivered 
at the place and on the hour above named. 
The Standard proposal form is attached 
to the specifications, copies of which will 
be furnished on application to Engineer. 
The right is reserved to reject any or all 
bids. 

“Ry order of the County of Sussex.” 

(Signed) WILLIAM S. VOUGHT, Clerk. 





Bids 14, 


Curb, Gutters and Sewers 
Ann Arbor, Mich. 


Sealed proposals will be received by the 
Board of Public Works, Ann Arbor, Michi- 
gan, through the City Clerk, on or before 
7:30 p.m., Eastern Standard Time, July 14, 
1922, for the construction of concrete curb 
and gutter in curb and gutter Districts 
Nos. 24 to 49 inclusive, also for the con- 
struction of lateral sewer in Lateral Sewer 
District No. 112 and for a storm sewer on 
Brooks St., from Pearl St. to Miller Ave. 
Approximate quantities are as follows: 

53,200 lin.ft. combined curb and gutter, 

680 lin.ft. 10 in. vitrified pipe. 
1,200 lin.ft. 12 in. vitrified pipe. 
1,240 lin.ft. 15 in. vitrified pipe. 

250 lin.ft. 18 in. vitrified pipe. 

480 lin.ft. 22 in. vitrified pipe. 

2,000 cu.yds, excavation and backfilling. 

Plans and specifications are on file in 
the City Engineer's Office. A certified check 
for 5% of the bid must accompany each 
bid as guarantee of good faith of bidder and 
the Board of Public Works reserves the 
right to reject any and all bids. 

ISAAC G. REYNOLDS, 
City Cerk. 


July 
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Bids: July 12. 


Highway Work 


Camden, N.J. 

Notice is hereby given that sealed bids 
will be received by Charles F. Wise, Chair- 
man of the Road Committee, for the con- 
struction of a portion of King’s Highway, 
in the Township of Delaware, in the 
County of Camden, with a reinforced con- 
crete surface estimated amount of concrete 
surface pavement required is 20,784 square 
yards and opened and read in public at 
the Court House, Camden, N. J., on Wed- 
nesday, July 12th, 1922, at a.m. Daylight 
Saving Time. 

“Drawings, specifications and forms of 
bid, contract and bond for the proposed 
work, prepared by John J. Albertson, 
County Engineer, and approved by the 
State Highway Commission, have been filed 
in the office of the said engineer at the 
Court House, Camden, N. J., and of said 
State Highway Commission, Trenton, N. J., 
and may be inspected by prospective bid- 
ders during business hours. Bidders will be 
furnished with a copy of the specifications 
and blue prints of the drawings by the 
engineer on proper notice and payment of 
cost of preparation. Bids must be maac 
on the standard proposal forms in _ the 
manner designated therein and required by 
the specifications, must be enclosed in sealed 
envelopes, bearing the name and ad- 


dress of bidder and name of road on the 
outside, addressed to Charles F. Wise, 
Chairman of the Road Committee, and 


must be accompanied by a Surety Company 
Bid Letter and a Certified Check for not 
less than ten (10) per cent of the amount 
of bid, provided said check shall not be less 
than $500.00 nor more than $20,000.00 and 
be delivered at the place and on the hour 
above named. The standard proposal form 
is attached to the specifications, copies of 


which will be furnished on application to 
engineer. 
‘By order of the Board of Chosen 


Freeholders, 
FRED. W. GEORGE, Clerk. 


Bids: July 21. a 
Steel and Concrete Bridge 
Cobleskill, N. Y. 
Sealed bids and proposals will be re- 
ceived by the undersigned, at the office of 
the Town Clerk, in the village and town 
of Cobleskill, N. Y., until one o’clock in 
the afternoon of July 21, 1922, at which 
time they will be publicly opened and read, 
for the building of a new steel and concrete 
bridge over the Cobleskill Creek, on the 
Barnerville-Howe Cave road in said town. 
Plans and specifications of said bridge 
may be seen and examined at the office of 
the town clerk in said village and town, 
and also at the office of Lawyer Wright, 
Superintendent of Highways of Schoharie 
County, at Schoharie, N. Y. 
The right to reject any and all bids is 
hereby reserved. 
Dated June 27th, 1922. 
HERBERT. L. SWEET, 
Superintendent of Highways, 
LEWIS UTTER, 
Supervisor, 


WILLIAM H..WHITE, 
Justice of the Peace. 
WILLIAM H. GOLDING, 
Justice of the Peace. 
GEORGE CHICKERING 
Justice of the Peace. 
LELAND C. JONES, 
Justice of the Peace. 
AURA J. BROWN, 
Town Clerk of the Town of Cobleskill, N. Y. 








| 
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Bids: Aug. 4. 


Bridge Superstructure, 
Machinery and Electrica! 
Equipment 


Seattle, Wash. 


Sealed proposals will be received | 
Board of Public Works of the Cit 
Seattle, up to 10 o’clock a.m., Frida 
August 4th, 1922, in room 234, County t) 
Building,” for the fabrication and erection 
of the Super-structure, Machinery and 
Electrical Equipment of a Steel Bascuk 
Bridge and two Side Spans over the Wesi 
Waterway at West Spokane Street, under 
authority of Ordinance No. 43397. 

The structure will comprise a doubl.-leaf 
bascule span 288 feet center to center of 
trunnions, 2 approach spans each about 
140 feet long and a steel girder span about 
136 feet long. The width of the bascuk 
span will be 45 feet center to center of 
trusses and of the side spans 52 feet center 
to center of trusses, and of the girder span 
about 40 feet. 

No proposal will be considered except 
as same is made strictly in conformity wit! 
the advertisement therefor and upon the 
forms of proposals furnished by the Board 
of Public Works, bound together with the 
specifications, general clauses and form of 
contract which must be submitted unbroken 
and unaltered in every particular. 

This improvement shall be made in ac- 
cordance with the respective plans and 
specifications now on file in the offices of 
the Secretary of the Board of Public Works 
and the City Engineer, respectively 

The successful bidder will be required to 
file with the City Comptroller a bond in 
the sum specified in the specifications. 

Each bid must be accompanied by money, 
a satisfactory surety company bid bond 
approved by the Mayor and City Comptro!- 
ler as to sufficiency and the Corporation 
Counsel as to form, or a certified check 
payable to the order of the City Comptrol- 
ler of the City of Seattle for a sum not 
less than five (5) per cent of the total 
amount of bid, and no bid will be con- 
sidered unless so accompanied. . 

A deposit of Ten Dollars ($10.00) will 
be required for each set of plans and 
specifications, which will be returned upon 
return of the plans in good order. 

Special attention of bidders is called to 
the State Law and City Charter regarding 
the number of hours constituting a day's 
work, minimum wage _ scale, American 
citizenship and heads of families. 

The Board of Public Works reserves the 
right to reject any or all bids. — 

By order of the Board of Public Works. 

Cc. B. BAGLEY 
Secretary. 
First publication June 20, 1922. 











Bids: July 19. 


Turbine and Accessories 
New Orleans, La. 


Sealed proposals will be received by the 
Sewerage and Water Board of New Orleans. 
up to 12 o’clock noon, Wednesday, July 1°. 
1922, for furnishing one 6,000 kw. turbine 
and accessories. 

Specifications and blank forms of pro- 

sals may be obtained at Room 303, Noe. 

26 Carondelet Street, New Orleans. i 

The right is reserved to reject any or 4 
bids. A. G. MOFFAT, Secre 

GEO, G. EARL, General Superinten 

May 11, 1922. 
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| Bids: J uly 11. 
, Street Paving 
Covington, Va. 


Sealed proposals will be received by the 
Mayor of Covington, Va., up to 7:30 p.m. 





, Tuesday, July lith, 1922, at the Council 
i Chamber, Masonic Building, Covington, for 
i furnishing all labor and materials and con- 
i structing the following amount of Paving ; 
i approximate estimate: 
i) 4300 Cubie Yards Grading, 
| sis0 Square Yards Sheet Asphalt, con- 
| crete base and 3 inch top, . 
3 1450 Square Yards Hill-Side Brick Pav- 
a ing, concrete Case, = 
% og) Square Yards Plain Vitrified Brick 
4 Paving, concrete base, 
5 5050 Lin. Feet Plain Concrete Curb, 20 
= 5 inches deep, set on Slag, 
Bs “399 Lin. Feet Armored Circular Curb, 
a 2) inches deep, set on Slag, 
- ih "5350 Lin. Feet Concrete Gutter 18 inches 
ke 7 Lin. Feet Concrete Gutter 24 inches 
i ide, 
Pe " ‘344 Lin. Feet Concrete Margin Curb, 
@ 9 30-Inch Cast Iron Frames and Grates 
a or Inlets. 
a : 60 Vertical Feet of Brick Work for Inlets, 
Ba 290 Lin. Feet 12 in. T. C. Pipe Connect- 
= ing Inlets. S . 
Specifications and information concern- 
1e ing the work may be obtained on applica- 
of rs tion to C. P. Barnett, Consulting Engineer, 


Covington, Virginia. A deposit of $5.00 
will be required for each copy of specifica- 
tions and on return of same the deposit will 
be refunded. 

A certified check for $500.00 made pay- 





st able to the order of B. R. Hoper, Mayor of 
er Covington, Va., must accompany each bid. 

The Town reserves the right to reject any 
af or all bids, Bids will be made on a basis 
of of cash payments for all work done. 


Cc. P. BARNETT, 
Consulting Engineer. 





Bids: July 25. 
Barge Canal Terminals 


Albany, N. Y. 


Sealed proposals will be received by the 
undersigned at his office in the Capitol at 
Albany, N. Y., until twelve o’clock noon of 
Tuesday, July 25, 1922, at which place and 
hour they will be publicly opened and read, 
for the construction of Barge canal ter- 
minals pursuant to the provisions of Chap- 
ter 746 of the Laws of 1911, and amenda- 
tory laws, and Chapter 402 of the Laws 
of 1920, as follows: 





sal ame 
TERMINAL CONTRACT NO. 89 
For paving a portion of the terminal 
‘ite, constructing railroad and crane tracks, 
electrical work and details incidental there- 
to, at Syracuse. 
Contract plans, sheets 1 to 4 inclusive. 





Sot Mcin 

TERMINAL CONTRACT NO. 90 

ot Per dredging a portion of the Henry 
‘ B Street. slip at Gowanus Bay, Borough of 
Bs Brooklyn, New York City. 

, 3 Contract plans, sheet No. 1. 

ill sf Plans may be seen and detailed specifi- 
nd Ne cations, engineer’s estimates of quantities, 
1m 4 proposal blanks, form of contract and 

a bonds required and other information for 
— Z proposers may be had at.the office of the 

. Superintendent of Public Works at Albany, 
N. Y., at the office of the Assistant Super- 
intendent of Public Works for the Middle 
Division at Syracuse, N. Y., at the office 
gf the Assistant Superintendent of Public 

orks for the Western Division at Roches- 

: ter, N. Y., at the offices of the Superin- 
is tendent_of Public Works, Erie Basin _Ter- 
minal, Buffalo, N. Y., and Terminal Ware- 

house, Pier 6, East River, New York City, 

Dlueprint copies of plans will be furnished 

- by the State Engineer and Surveyor upon 
o receipt at his office in the Telephone 
widing, Albany, N. Y., of payment at the 

rat it fifteen cents (15c.) per sheet. Re- 
ni , will not be made for any blueprints 

: vtech may be returned. 

A ‘lonthly estimates will be paid of ninety 
os ¢ per ci ntum (90 per cent) of the work don¢ 
2 the contract price. very proposal for 

work must be accompanied by a money 
ws Ss sit in the form of a draft or certified 
; . < upon some good banking institution 
+, the city of Albany or New York, issued 
© a national or state bank or trust com- 
: in good credit within the state and 
P 


y able at sight to the Superintendent of 
all iblic Works for five per Centum (5 per 
t it) of the amount of the proposal. 


The person whose proposal shall be ac- 
































cepted will be required to execute a con- 
tract and furnish bonds within ten days 
from the date of notice of award delivered 
to him or them in person or mailed to the 
address given in the proposal. 


GI _SEARCHUGHT SECHOX 
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Upon execution of the contract and ap- 


proval of bonds, the certified check or draft 
will be returned to the proposer unless the 
same shall have been presented for collec- 
tion prior to such time in which case the 
amount of the deposit will be refunded by 
the Superintendent of Public Works. 


The deposits of bidders other than the 


one to whom the award of contract shall 
be made will be returned immediately after 
the award has been made. 


The bond required for the faithful per- 


formance of the contract shall be in such 
sum as shall be fixed by the Superintendent 
of Public Works, which sum shall not be 
less than twenty per centum (20 per cent) 
of the estimated cost of the work, accord- 
ing to the contract price, and an additional 
bond, known as the labor bond, in the sum 
of ten per centum (10 per cent) of the 
amount of the estimated cost of the work 
according to the contract price, will be re- 


quired as security that the contractor will 
ay in full at least once in each month all 
aborers employed by him upon the work 


specified to be done in the contract. 


In the event that more than one_ surety 


company is offered as surety on said bonds 
co-insurance only will be accepted. 


Each proposal must be addressed to the 
Superintendent of Public Works, Albany, 
N. Y., and must be endorsed on the en- 
velope with the name of the construction 
for which the proposal is made. 

Award, if made, will be made to the 
erson or persons whose proposal shall be 
owest in cost to the state for doing the 
work, and which shall comply with all pro- 
visions required to render it formal. Be- 
fore any award shall be made the lowest 
bidder will be required to satisfy the Super- 
intendent of Public Works of his ability to 
provide suitable equipment and materials 
for the proper performance of the work. 

The right is reserved to reject all pro- 
posals and readvertise and award the con- 
tract in the regular manner if, in the judg- 
ment of the undersigned, the interests of 
the state will be enhanced thereby. 

CHARLES L. CADLE, 
Superintendent of Public Works. 
June 22, 1922. 





Bids: July 10. 
Equipment for 


New York Canals 


Albany, N. Y. 


Sealed proposals will be received by the 
undersigned at his office in the Capitol at 
Albany, N. Y., until twelve o’clock noon 
of Monday, July 10, 1922, at which place 
and hour they will be publicly opened and 
read, for furnishing certain equipment for 
the New York State canals pursuant to the 
provisions of Chapter 532.of the Laws of 
1922, as follows: 


A—1— 
CRESCENT POWER_HOUSE, 
COHOES, N. Y. 


For furnishing and delivering two hy- 
draulic turbines with governor equipment 
and_ extra parts for proposed power house 
at Crescent dam, Cohoes, N. Y. 

Sheets 1 and 2 inclusive. 

A—2— 
CRESCENT POWER_HOUSE, 
COHOES, N. Y. 

For furnishing two water wheel driven 
generators and other electrical equipment 
in the proposed power house at Crescent 
dam, Cohoes, N. Y. 

Sheets 1 and 2 inclusive. 

Plans may be seen and detailed specifica- 
tions, engineer's estimate of quantity, pro- 
posal blanks, forms of contract and bonds 
required, and other information for pro- 

osers, may be had at .the office of the 

uperintendent of Public Works at Albany, 
N. Y., at the office of the Assistant Super- 
intendent of Public Works for the Eastern 
Division, Wedgeway building, Schenectady, 
N. Y., at the office of the Assistant Super- 
intendent of Public Works for the Middle 
Division at Syracuse, N. Y., at the office 
of the Assistant Superintendent of Public 
Works tor the Western Division at Roches- 
ter, N. Y., at the offices of the Superin- 
tendent_of Public Works, Erie Basin Ter- 
minal, Buffalo, N. Y., and Terminal Ware- 
house, Pier 6, East River, New York City. 

Copies of detailed plans or drawings ma 
be obtained from the State Engineer an 
Surveyor at Albany, N. 


ie = parenene 
to him of the cost ‘of producin them. ‘ 
e pa of ninety 


Monthly estimates wi 
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per centum (90 per cent) of the work done 
at the contract price. Every proposal fo: 
said work must be accompanied by a money 
deposit in the form of a draft or certified 
check upon some good ——t institution 
in the city of Albany or New York, issucd 
by a national or state bank in good credit 
within the state and payable at sight to 
the Superintendent of Public. Works fo: 
five per centum (5 per cent) of the amount 
of the proposal. 

The person whose proposal shall be ac- 
cepted will be required to execute a con- 
tract and furnish bonds within ten days 
from the date of notice of award delivered 
to him or them in person or mailed to the 
address given in the proposal. 

Upon execution of the contract and ap- 
proval of bonds, the certified check or 
draft will be returned to the propose! 
unless the same shall have been presented 
for collection prior to such time, in which 
case the amount of the deposit will be 
refunded by the Superintendent of Public 
Works. 

The deposit of bidders other than the 
one to whom the award of contract shall 
be made will be returned immediately after 
the award has been made. 

The bond required for the faithful per- 
formance of the contract shall be in such 
sum as shall be fixed by the Superintendent 
of Public Works, which sum shall not be 
less than twenty per centum (20 per cent) 
of the estimated cost of the work, accord- 
ing to the contract price, and an additional 
bond known as the labor bond, in the sum 
of ten per centum (10 per cent) of the 
amount of the estimated cost of the work 
according to the contract price, will be 
required as security that the contractor 
will pay in full at least once in each month 
all laborers employed by him upon the 
work specified to be done in the contract. 

In the event that more than one surety 
company is offered as surety on said bonds 
co-insurance only will be accepted. 

Each proposal must be addressed to the 
Superintendent of Public Works, Albany, 
N. Y., and must be endorsed on the envelope 
with the name of the construction for 
which the —— is made. 

Award, if made, will be made to the per- 
son or persons whose proposal shall be 
lowest in cost to the State for doing the 
work, and which shall comply with all 
provisions required to render it formal. 
Before any award shall be made the low- 
est bidder will be required to satisfy the 
Superintendent of Public Works of his 
ability to provide suitable equipment and 
materials for the proper performance of 
the work. 

The right is reserved to reject all pro- 
posals and readvertise and award the con- 
tract in the regular manner, if, in the judg- 
ment of the undersigned, the interests of 
the state will be enhanced thereby. 

CHARLES L. CADLE, 
Superintendent of Public Works. 
June 21, 1922. 





Bids: July 15. 


Reinforced Cement Concrete 
Pavement 


Lynbrook, N. Y. 

Notice is hereby given that sealed bids 

will be received by the Board of Trustees 
of the Incorporated Village of Lynbrook, 
N. Y., for the construction of a reinforced 
cement concrete pavement on _ certain 
streets of the Village of Lynbrook until 
3.00 P.M. on Saturday, July 15, 1922. 

The Engineer’s estimate of the quantities 

is as follows: 

55,000 sq.yds. Reinforced Cement Con- 

crete Pavement. 

8 Standard Drainage Basins, 

50 lin.ft. Additional depth of Drainage 

Basins. 

16 Catch Basins. 

250 lin.ft. 8-inch Vitrified Pipe, 

500 sq.ft. Concrete Sidewalk, 

100 lin.ft. Concrete Curb. ™ 

Plans and specifications will bé. on file 

in the office of the Clerk, 21 Broadway, 
after July 1, 1922, and copies of same will 
be furnished to prospective bidders upon 
payment of Ten Dollars ($19.00); which 
amount will be refunded upon return of the 
plahs and specifications before the time 
specified for the opening of bids. The 
Board of Trustees reserves the right to re- 
ject any or all bids and to waive any de- 
fect or informality in any bid, should it be 
deemed to the best interests of the Village 
so to do. 

By order of the Board of Trustees. 
PHILIP STAUDERMAN, President. 
FRANK H. JOHNSON, ‘Clerk. 

Tune 22, 1922. 
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Bids: July 14, E. ,PIPE AND APPURTENANCES. |_| Bids: July 14. —— 
urnishing an elivering elg e 
Sub-structure and Approach thousand (8,000) feet of twenty Highway Route No. 16 
(20”) inch reinforced concrete or 


Spans 
Nashville, Tenn. 

SEALED BIDS will be received by the 
Department of Highways, State of Ten- 
nessee, at Nashville, Tennessee, until ten 
o'clock A.M., Friday, July 14th, 1922, and 
opened publicly at that place and hour for 
the construction of the concrete sub-struc- 
ture and the reinforced concrete approach 
spans of Federal Aid Project 16, being a 
bridge over Cumberland River near Clarkes- 
ville, having approximately 1,392 feet ag- 
gregate of span. 

Plans and specifications are on file in the 
office of the Chief Engineer, Department of 
Highways, Nashville, Tennessee, and in the 
office of the Division Engineer, Department 
of Highwezys, Nashville, Tennessee. 

D. Q. McCOMB, 
Chief Engineer. 





Bids: July 20. 


Developing Water Supply 


East Orange, N. J. 

Notice is hereby given that sealed bids 
will be received in accordance with the 
law by the Board of Water Commissioners 
of the City of East Orange, New Jersey, at 
8:00 o'clock p.m., Daylight Saving Time, 
on Thursday, the 20th day of July, A.D. 
1922, at the office of the Board of Water 
Commissioners, 438 Main Street, East 
Orange, New Jersey, for furnishing mate- 
rials and performing the labor required for 
developing a supply of water of not less 
than two million (2,000,000) gallons per 
twenty-four (24) hours from driven wells, 
in accordaiice with plans and specifications 
on file in the office of the Board of Water 
Cormmissioners, 438 Main Street, East 
Orange, New Jersey, and also in the office 
of the Consulting Engineers, Nicholas S. 
Hill, Jr., and S. F. Ferguson, 112 East 19th 
Street, New York City. 

Copies of the oe and specifications may 
be obtained either from the office of the 
Board of Water Commissioners or from the 
Consulting Engineers, upon depositing 
Twenty-five ($25.00) Dollars, which sum 
will be refunded upon the return of the 
plans and specifications in good condition 
within ten (10) days after the 20th day of 
July, 1922, or else the entire deposit will 
be forfeited. 

The work to be done includes all mate- 
rials and labor, tools, plant and equipment 
necessary for construction, installing and 
completing ready for operation the follow- 
ing elements: 

A. BUILDINGS AND STRUCTURES. 

(1) Brick and concrete addition to the 

existing White Oak Ridge pumping 


station, having slate roof on steel 
trusses, approximately 24’ x 50’ x 
30° high. 


(2) Three (3) or more reinforced concrete 
well houses of the dimensions speci- 
fied to be erected on the property of 
the City of East Orange known as 
the Dickinson Farm. 

(3) One (1) reinforced concrete weir 

charmber. 

B. MACHINERY AND EQUIPMENT. 

(1) 1—Water tube steam boiler of ap- 

proximately 132 horsepower capacity. 

(2) 2—Unafiow steam engine driven al- 
ternating current electric generators, 
3 phase, 60 cycle, 2300 volts, of 120 
KVA. capacity each. 
1—Steam turbine driven centrifugal 
pumping unit of 2 M.G.D. capacity 
complete with condensing equipment. 
3—-or more motor driven centrifugal 
or reciprocating deep well pumps with 
a capacity of 0.75 to 1 M.G.D. each. 
2—Condensers and vacuum pumps 
for unafiow steam engines. ry 
All piping and appurtenances inci- 
dental and necessary to the installa- 
tion of the above equipment. 

Cc. ELECTRIC EQUIPMENT. 

(1) Electric transformers, switchboards, 
interior and exterior wiring and ap- 

urtenances. 

ectric transmission wood pole line, 
a pare twelve thousand (12,- 
000’) feet in length, complete with 
twenty-three hundred (2,300) volt 
power cable, and cable and wires for 
distant control and telephone circuits. 
D. DRIVEN WELLS. 

(1) Three (3) or more driven wells of a 
depth of approximatey one hundred 
and twenty-five (125°) feet and of 
diameters specified. 


(3) 


(4) 


(5) 
(6) 


(2) 





cast iron pipe together with special 
castings, valves, etc. 

Laying and installing complete eight 
thousand (8,000’) feet of reinforced 
concrete or cast iron pipe complete 
with specials, valves, etc. 

The work to be performed under the 
specifications is divided into fourteen sec- 
tions, classified according to the character of 
the work and materials to be furnished. 

Bidders will be allowed to bid on one or 
more sections. 

Proposals must be accompanied by a 
certified check or bid bond from a reliable 
surety company authorized to do business 
in the State of New Jersey and satisfactory 
to the Board of Water Commissioners, in 
amount equal to twenty-five (25%) per 
cent of the proposal. The certified check 
will be retained to pay for any damage or 
loss to the City, or the liability of the bond 
will accrue, in case the successful bidder 
shall neglect or refuse to enter into a con- 
tract in accordance with his proposal. 

The Board of Water Commissioners re- 
serves the right to consider bids for ten 
(10) days after their receipt before award- 
ing any contract and the right is reserved 
to accept any bid or combination of bids, or 
to reject any or all bids. 

Board of Water Commissioners, City of 
East Orange, New Jersey. 

By ROSWELL M. ROPER, 
Secretary. 


(2) 


Maximum Competition 


Is Assured 


these advertisers through Engi- 


neering News-Record’s large NA- 
TIONAL circulation, reaching al- 
most every ccntractor, dealer, 
and manufacturer in the country 
interested in bidding on public 
work contracts. It is the DOM- 
INANT MEDIUM for advertis- 
ing contracts for work, material, i 
and supplies for towns, cities, 
counties, state and government i 
departments, and private or- 
ganizations. 


— 


July 19. 


State Highway Work 
Providence, R, IL. 


Sealed proposals for the reconstruction of 
a section of State Highway 2,450 feet in 
length, located upon the Riverside Drive, 
so-called, in the Town of Tiverton, will be 
received by the State Board of Public Roads 
at its office, State House, Providence, R. IL. 
until 12 m. (Daylight Saving), 11 a.m. 
(Eastern Standard), on Wednesday, July 
19, 1922, at which time they will be opened 
and read in public. 5 

The principal quantities involved are as 
follows: 

Earth Excavation, 250 cu.yds. 

Clearing, scarifying, harrowing and re- 
shaping, 3,700 sq.yds. 

Laying culvert pipe (12 to 24 
444 lin.ft. 

Catch basins, 4 each. 

Crushed stone, 1,100 tons. 

Applying asphalt, 13,000 gals. 

Bids must be made upon blank forms to 
be furnished by the Board. 

No bids will be accepted unless accom- 
panied by a certified check for the sum of 
$200.00 payable to the State of Rhode 
Island. 

The Board reserves the right to reject 
any and all bids, and to give preference to 
towns or cities, in accordance with Section 
V of Chapter 84 of the General Laws. 

Plans may be examined and specifications 
and bidding blanks may be obtained at the 
office of the State Board of Public Roads, 
State House, Providence. R. I., on and after 
Wednesday, July 5th, 1922, every week day 
(except holidays and Saturdays). between 
the hours of 9 a.m. and 5 p.m., Saturdays 
9 a.m. to 12 m. 

State Board of Public Roads. 
ABRAM L. ATWOOD, 
BENJAMIN F. ROBINSON, 
FRANK COLE, 

J. HENRY WOODARD, 
ALTON HEAD. 
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Bids: 


inch), 





Section No. 2 


Some: 
Notice. is hereby given that 
will be received by the County 
for the following: The cons 
State Hi aare Route No. 16, S: 
from Mine Mount Road to 
Corner, consisting of 38,419 squa 
“Surface Type One Course 
Cement Concrete Pavement,” \ 
and appurtenances. 
Work is to be performed uni 
Reimbursement Act, Chapter 18° 
so and amended by Chapter 31 


Bids will be received at the Court Hous 
at Somerville on Friday, July 14. 1922, a 
11 A.M., Daylight Saving time (1) Ay 
Eastern Standard time). 

Drawings, specifications and form of cop. 
tract and bond for the proposed work ar 
on file in the office of H. C. Van Emburgh 
County Engineer, at Somervil! Court 
House and in the office of the State High. 
way Department, Trenton, New Jersey, ani 
may be inspected by prospective bidders 
Plans will be furnished on deposit of Ten 
Dollars ($10.00) upon application to H. ¢ 
Van Emburgh, County Engineer. Bids must 
be made on the standard proposal forms in 
the manner designated therein as required 
by the specifications, enclosed in sealed 
envelopes, addressed to the Board of Chosen 
Freeholders of the County of Somerset and 
bearing the name and address of the bidder 
and the name and section of the route on 
the outside. Bid must be accompanied by 
a certified check drawn to the order of 
Edwin Garretson, County Treasurer, for not 
less than ten per cent (10%) of amount of 
the bid, provided that said certified check 
shall not be less than Five Hundred Dollars 
($500.00) nor more than Twenty Thousand 
Dollars ($20,000.00), and be delivered at th: 
above place on or before the hour named 
Copies of the standard proposal form wil! 
be furnished on application to H. C. Van 
Emburgh, County Engineer. 

Each Bidder must accompany his bil 
with a certificate from a surety company 
duly authorized to do business in this Stat: 
stating that such surety company will pro- 
vide said bidder with a bond in such sum 
as is required in and in accordance with the 
provisions of said specifications, conditioned 
for the faithful performance of the provi- 
sions of the contract and the specifications 
Each bidder must also accompany his bid 
with a statement of equipment properly 
filled out. 

By order of a resolution of the Board 
of Chosen Freeholders of the County of 
Somerset passed at a meeting held on Tues- 
day, June 13, 1922. 

WM. S. WOODRUFF, Clerk 


N.J 
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Bids: July 11. 


Highway Work 


Albany, N. Y. 


Sealed proposals will be received by the 
undersigned at their office, No. 55 Lancaster 
Street, Albany, N. Y., at one o’clock p.m. on 
Tuesday, the llth day of July, 1922, ad- 
vanced standard time which is_ twelve 
o’clock noon eastern standard time, for the 
improvement of highways in the following 
counties: 


Cattaraugus.......... (one highway: 4.15 
SEP rtTY (one highway: 8.82 
Delaware........ (two highways: 7.59 &7 
NEIL: 0 Vics 4540 8's oad (one highway 0 


St. Lawrence 





4 
Washington ... (one h \ 2 
Wyoming ......... . Cone highway: 4.68 
OE 5. 5 0 a:b bh cen eee (one highway: 2.92 


ALSO FOR THE RECONSTRUCTIO® 
OF THE FOLLOWING: s 
CIID s «6-56 05 50:48 (one contract: 1.27) 

Maps, plans, specifications and estimates 
may be seen and proposal forms obtained 
at the office of the Commission in Albany, 
N. Y., and also at the office of the division 
engineers in whose division the roads are to 
be improved or reconstructed. The ad- 
dresses of the division engineers and the 
counties in which they are in charge Will 
be furnished upon request. ; 

The especial attention of bidders is called 
to “General Information for Bidders’ 
the itemized proposal, specifications and 
contract agreement. ee 

HERBERT S. SISSON, 
Commissioner 


J. C, FINCH, 
Secretary. 


July 6, 1922 
Eng. ws-Record 


OFFICIAL PROPOSALS 
Bids: July 18. 


Water Supply for 
Fire Protection 
Raybrook, N. Y. 


Under the provisions of Chapter 106 of 
the Laws of 1922 sealed proposals for the 
‘onstruction and instalation of additions 
cnd alcverations to the water supply of the 
New. York State Hospital for Incipient 
Tuberculosis at Raybrook, N. Y., including 
intake pipes, pumps, force mains, hydrants, 
hydrant houses, fire hose and appurte- 
nances, Will be received by the Board of 
Trustecs of said State Hospital at the office 
of the State Engineer and Surveyor, Tele- 
phone Building, Albany, N. Y., until 12 
o'clock noon (Hastern standard time) on 
Tuesday, July 18, 1922, when they will be 
publicly opened and read. 

Each proposal must be addressed to the 
Board of Trustees of the New York State 
Hospital for Incipient Tuberculosis, care of 
the State Engineer and Surveyor, Tele- 
phone Building, Albany, N. Y., and on the 
outside of the envelope must be clearly and 
conspicuously written “Sealed proposal for 
water supply construction at Raybrook.” 

Proposals shall be made on blank forms 
furnished for the purpose and shall be 
accompanied by a draft or certified check in 
the sum of five per cent (5%) of the 
amount of the proposal. The person or 
persons whose proposal shall be accepted 
will be required to execute the contract and 
furnish a “faithful performance bond” in 
an amount of not less than thirty per cent 
(30%) and a “labor bond” in an amount of 
not less than ten per cent (10%) of the 
amount of the contract within ten (10) 
days of the notice of award of the contract 
in accordance with the terms of the speci- 
fications. 

The right is reserved to reject any and 
all bids. 

Plans, specifications and forms of pro- 
posal and contract may _be examined in the 
offices of the Board of Trustees of the New 
York State Hospital for Incipient Tubercu- 
losis at Raybrook, N. Y., of the State Engi- 
neer and Surveyor, Telephone Building, Al- 
bany, N. Y., and of the State Engineer and 
Surveyor, Pier 6, East River, New York 
City, and specifications and forms of pro- 
posal and contract may be obtained from 
the State Engineer and Surveyor, Telephone 
Building, Albany, N. Y. ; 

Blueprint copies of plans, consisting of 
sheets 1 to 8 inclusive, may be obtained 
from the State Engineer and Surveyor, 
Telephone Building, Albany, N. Y., upon 
payment of fifteen cents (15c.) ed sheet. 
Refund will not be made for any blueprints 
that may be returned. 

The deposits of bidders, other than the 
one te whom the award of contract shall be 

ade, will be returned immediately after 
the award has been made. 

The award, if made, will be to the lowest 
responsible bidder and the successful bidder 
will be required to satisfy the Board of 
Trustees of his ability to provide suitable 
equipment and materials for the proper 
performance of the work. 

Board of Trustees, New York State 
Hospital for Incipient Tuberculosis, 
By JOHN HURLEY, President. 

Dated, July 1, 1922. 


Bids: July 13. 


Highway Work 


Somerville, N. J. 


iven that sealed bids 
will be received by the Borough of Somer- 
ville for the following: Construction of 
State Highway, Route No. 9, Section 0,7, 
Main Street, Somerville. Estimated amounts 
are as follows: Reinforced Cement Con- 
crete Pavement, 12,933 sq.yd.; Armored 
Ccment Concrete Curbing, 5,283 lin.ft. New 
(ranite Block on a cement concrete founda- 
tion is 3,076 sq.yd. 
k is to be performed under Reim- 
bursement Act, Chapter 246, laws of 1921. 
Bids will be received at the Borough 
Hall at Somerville, N. J., on Thursday, 
uly 18, 1922, at 7pm. (Standard Time). 
_ Drawings, specifications and form of con- 
tract and bond of ~ ed work are 
at . the office of W. 5. Hardin, Bor- 
a ‘a , 
and in the office of the te Hi 
Department, Trenton, New Som ° ma 
e. inspected by e bidders. Plans 
($10) upon am icatio mow. f  lerdin, 
iP: on «oe ardin, 
Soreugh Engineer, Bids must be made on 


Notice is hereby 


OFFICIAL PROPOSALS 


the standard proposal forms in the manner 
designated therein and as required by the 
specifications, enclosed in sealed envelopes, 
addressed to the Mayor and Council of the 
Borough of Somerville, and bearing the 
name and address of the bidder and the 
name and section of the route on the out- 
side. Bids must be accompanied by a certi- 
filed check drawn to the order of J. K. 
Brokaw, treasurer, for not less than ten 
per cent (10%) of amount of the bid, 
provices that said certified check shall not 
e less than $500 nor more than $20,000, 
and be delivered at the above place on or 
before the hour named. Copies of the 
standard proposal form will be furnished 
on application to W. J. Hardin, Borough 
Engineer, or J. K. Brokaw, Borough Treas- 


urer. 

Each bidder must accompany his bi¢@ 
with a certificate from a surety cormr=>uny 
duly authorized to do business in this 
State, stating that such surety compary 
will provide said bidder with a bond in such 
sum as is required in and in accordance 
with the provisions of said specifications, 
condition for the faithful performan:c 
of the provisions of the contract and speci- 
fications. Each bidder must also accom- 
pany his bid with a statement of equipment 
properly filled out. 

By order of a resolution of the Common 
Council of the Borough of Somerville 
passed at a meeting held on Monday, June 


19, 1922. 
(Stenep) J. B. VARLEY, 
Borough Clerk. 


SN 
Bids: July 18. 


- 
t Paving 
Kennett, Mo. 

Sealed bids will be received by the 
Mayor and Council of the City of Kennett, 
Missouri, at the Office of the City Clerk, 
up to 7 o’clock p.m. on the 18th day of 
July, 1922, and will then be publicly opened 
and read. 

The approximate quantities on this work 
are as follows: 6,520 cu.yds. earth excava- 
tion, 30,225 sq.yds. reinforced concrete 
pavement, 15,545 linear feet of concrete in- 
tegral curbing 390 cu.yds. concrete for 
manholes and sewers, 36,430 lbs. of rein- 
forcing steel, 3,910 Ibs. of iron castings, 
780 feet 12” vitrified pipe. 

Plans and Specificaiions are on file at 
the office of the City Clerk or at the office 
of the Engineers, and copies of same can 
be oe from the Engineers on receipt 
0 e ° 

A certified check or bidder’s bond in the 
sum of One Thousand Dollars must ac- 
company all proposals, check or bond to be 
made payable to the order of the Mayor. 

All bids must be made on forms fur- 
nished by the Engineer; informal bids will 
not be considered. 

+ right is reserved to reject any or all 

Ss: 


J. W. KARSTEN, Mayor. 
DAVE STROUD, Clerk. 
Cc. B. SMITH & CO., Engineers, 
Cape Girardeau, Mo. 


Bids: July 18. 
Paving 
Miami, Fla. 

Sealed proposals will be received by “The 
Commission of the City of Miami, Florida,” 
at the City Hall in Miami, Florida, until 
11 a.m., at the regular meeting of the Com- 
mission, Tuesday, July 18th, 1922, for the 
Sa of Bituminous Macadam Pave- 
men 

The work will consist of: 170,819 square 
yards of bituminous macadam paving, and 
will be divided into 8 contracts. The bid- 
der can bid on any or all of these contracts. 

The improvements are to be constructed 
and payment therefor is to be made under 
Section 56 of the City Charter. 

All bids must be upon blank forms pro- 
vided in the proposal, -specifications and 
contract. 

Each bid must be accompanied by a cer- 
tified check for 24 per cent of the amount 
of the bid to insure the execution of the 
contract as provided by Section 56 of the 
oy Coarerr. 

e City reserves the right to reject any 


or all bids. 

Plans and ifications will be on file at 
the City Hall in the office of the City 
es oposal ifications and 

‘opies 0 r 8, specificatio: 
contract can = obtained from the _ office 
of Chas. W. Sees. Director of Public 
Service, on deposit of $10.00, which will be 
refunded to those who submit bona fide bids. 

F. H. WHARTON, 
City Manager. 


Gi SEARCHUGHT SECTION “i 


OFFICIAL PROPOSALS 
Bids: July 11. 


Concrete Filter Plant 
Substructures 
Contract No. 1 


Buffalo, N. Y. 


Sealed proposals for the construction of 
a coagulating basin, clear water reservoir, 
filter xes, substructure of pumping sta- 
tion, conduits and other appurtenances in 
connection with the filter plant for the City 
of Buffalo, N. Y., will be received by the 
Commissioner of Public Works at his office 
in the Municipal Building, Buffalo, N. Y., 
“ntil eleven a.m., daylight saving time, on 
Tuesday the eleventh day of July, 1922. 

Copies of the plans and specifications may 
be seen at the office of the Engineer of the 
Filtration Division, Bureau of Water, Por- 
ter Avenue, Buffalo, N. Y., and copies of 
the plans, specifications, contract and form 
of proposal may be obtained at this office 
upon the deposit of $25.00 for each set fur- 
nished, which sum will be refunded if the 
plans and specifications are returned within 
30 days after bids have been received and 
acted upon. Plans and specifications may 
also be seen at the office of Fuller & Mc- 
Clintock, Consulting Engineers, 170 Broad- 
way, New York, 

Proposals must be made on the blank 
forms furnished and must be sealed and en- 
dorsed—*“Proposal for Filter Plant Sub- 
structures.” Each proposal must be accom- 
panied by a certified check in the amount 
of $150,000.00. 

he principal estimated quantities are 
approximately as follows: 
rth excavation, 350,000 cu.yds. 

Earth embankment, 110,000 cu.yds. 

Rock excavation, 7,000 cu.yds. 

Concrete masonry, 50,000 cu.yds. 

Steel reinforcement, 3,500 tons. 

Placing piping and iron and steel work 

furnished by the City, 580 tons. 

The principal structures are a reinforced 
concrete coagulating basin about 304 ft. x 
408 x 26 ft. average depth, a reinforced 
concrete clear water reservoir 330 ft. x 510 
ft. x 25 ft. average depth, and 40 rein- 
forced concrete filter boxes each about 33 
ft. x 50 ft. x 9 ft. —— 

The work is located in the City of Buffalo, 
on_ the water front south of Jersey Street. 

The City reserves the right to reject any 
or all bids in case this is deemed to be for 
the interest of the City. 

GEORGE C. ANDREWS, 
Engineer, Filtration Division. 


Bids: July 17. 


Alterations and Repairs to 
Office Buildings 


New York City. 


Sealed proposals for Alterations and 
Repairs, etc. (Painting Work) to Office 
Buildings, Department of Labor, New York 
City, will be received by Hon. Henry D. 
Sayer, Industrial Commissioner, 124 East 
28th St., New York City, until 1 o'clock 
p.m. (Standard Time), on Monday, July 
17, 1922, when they will be publicly opened 
and read. Proposals shali be enclosed in 
an envelope furnished by the State Archi- 
tect, sealed and addressed, and shall be ac- 
companied by a certified check in the sum 
of five per cent (5%) of the amount of pro- 

sal. The contractor to whom the award 

made will be required to furnish surety 
company bond in the sum of fifty per cent 
(50%) of the amount of contract within 
thirty (30) days after official notice of award 
of contract and in accordance with the terms 
of Specification No. 3921. The right is re- 
served to reject any or all bids. wings 
and specifications may be examined at the 
Office of the New York State Industrial 
Commissioner, 124 East 28th St., New York 
City, at the New York Office of the Depart- 
ment of Architecture, Room 1058, 25 Broad- 
way, and at the Department of Architec- 
ture, Capitol, Albany, N. Y. Drawings, 
t and blank forms of proposal 
may be obtained at the Department of 
Architecture, Capitol, Albany, N. Y., upon 
reasonable notice to and in the discretion 
of the State Architect, L. F. Pilcher, Capi- 
tol, Albany, N. Y. 
Dated: June 30, 1922. 





Ql SEARCHLIGHT SECHOK 


OFFICIAL PROPOSALS 


July 14. 


Highway—Route No. 1 
Section No. 14 


Trenton, N. J. 

NOTICE IS HEREBY GIVEN that sealed 
bids will be received by the State Highway 
‘ommission of New Jersey for the con- 
struction of the following: 

Route No. 1—Section No. 14 from Stelton 
Road to Metuchen, Middlesex County ; 
estimated amount of Warrenite Bitu- 
lithic Pavement on a nine (9) inch 
Portland Cement Concrete foundation, 
49,855 Square Yards. 

Bids will be received at the office of the 
State Highway Commission, at the Broad 
Street Bank Building, Trenton, New Jersey, 
on Friday, July 14th, 1922, at 11 A.M., 
Standard Time, and opened and read im- 
mediately thereafter 

Drawings, specifications and form of bid, 
contract and bond for the proposed work 
are on file in the office of the State Highway 
Department, Trenton, New Jersey, and may 
be inspected by prospective bidders. Plans 
will be furnished on deposit of Ten Dollars 
($10.00) upon application to the State High- 
way Department, 9th floor, Broad Street 
Bank Building, Trenton, New Jersey. Bids 
must be made on the standard proposal 
forms in the manner designated therein 
and as required by the 1922 specifications, 
Same to be enclosed in sealed special ad- 
dressed envelopes bearing the name and 
address of bidder and the name and section 
of the route on the outside, and must be 
accompanied by a certified check drawn 
to the order of the Treasurer of the State 
of New Jersey for not less than ten per 
cent (10%) of the amount of the bid, pro- 
vided that said certified check shall not be 
Jess than $500.00 or more than $20,000.00, 
“ind be detivered at the above place on or 
before the hour named. Copies of the 
standard proposal from and_ special ad- 
dressed envelope will be furnished on appli- 
cation. Bids not enclosed in special envel- 
opes will be considered informal and will 
not be opened. 

Each bidder must accompany his bid 
with a certificate from a surety company 
duly authorized to do business in this State, 
stating that such surety company will pro- 
vide said bidder with a bond in such sum 
as is required in and in accordance with 
the provisions of said specifications, con- 
ditioned for the faithful performance of the 
provisions of the contract and specifications. 
Each bidder must also accompany his bid 
with a Statement of Equipment properly 
filled out. 

By order of the 
mission. 


Bids: 


State Highway Com- 


A. LEE GROVER, 
Chief Clerk. 


Bids: July 11. 


Street Paving 
Newton, N. J. 

Notice is hereby given that sealed bids 
will be received by the Town of Newton 
for the paving of High Street in the Town 
of Newton, Sussex County, with a _ rein- 
forced concrete pavement. Estimated 
amount of surface pavement required is 
8,355 square yards and opened and read in 
public at the Freeholders office, Newton, 
N. J., on July 11, 1922, at 10:30 a.m., 
Standard Time. 

“Drawings, specifications and forms of 
bid, contract and bond for the proposed work 
prepared by W. J. Hardin, Town Engineer, 
and approved by the State Highway Com- 
mission have been filed in the office of the 
said Engineer at Newton, N. J., and of the 
said State Highway Commission, Trenton, 
N. J., and may be inspected by prospective 
bidders during business hours. Bidders will 
be furnished with a copy of the specifica- 
tion and blue prints of the drawings by 
the Engineer on proper notice and payment 
of the cost of preparation. Bids must be 
made on the Standard proposal form in 
the manner designated therein and required 
by the specifications. Must be enclosed in 
sealed envelopes, bearing the name and 
address of the bidder and name of the road 
on the outside. Addressed to the Town of 
Newton, Newton, N. J.. and must be ac- 
companied by a Surety Company Certificate 
and a certified check for not less than ten 
(10) per cent of the amount bid, provided 
said check shall not be less than $500.00 


eee 


nor more than $20,000.00 and be delivered. 


af the place and on the hour above named. 
The Standard Proposal Form is attached 
to the specifications, copies of which ‘will 
be furnished on application to Engineer. 
“By order of the Town Committee of the 
Town of Newton.” 
(Signed) J. R. CORNELL, Clerk. 


| 
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OFFICIAL PROPOSALS 


Bids: July 12. 


Road Work 


Atlantic City, N. J. 

Sealed bids will be received by the Board 
of Chosen Freeholders of Atlantic County, 
N, J., at 12 o’clock noon (Daylight Saving 
Time) on July 12, 1922, during a regular 
meeting of said Board at the eeholders’ 
meeting room in the Guarantee Trust Bidg., 
Atlantic City, N. J., for the reconstruction 
of a section of Mays Landing-Downstown 
Road known as Hamilton Township Section, 
in the County of Atlantic and State of 
New Jersey, with a Warrenite-Bitulithic 
pavement on a six inch 1-3-5 concrete base; 
estimate amount of surface pavement and 
concrete base required is 88,070 sq.yd., 
together with gravel shoulders, excavation 
and embankment, drainage provisions, 
guard rail and other items; said bids to be 
opened and read in public at the aforesaid 
time and place. 

Drawings, specifications and form of bid, 
certificate of surety, contract and _ bond, 
covering proposed work, are on file in the 
office of the County maguneer at 636 Guar- 
antee Trust Bldg., Atlantic City, N. J., 
where they may be inspected and a prospec- 
tive bidder may secure a copy of the speci- 
fications and blueprints of the plans upon 
the deposit of $10, and this deposit will be 
refunded provided the plans and_specifica- 
tions are returned to the County Engineer’s 
Office in good condition by noon on July 12, 
1922. Each bid must be made on the 
Standard proposal form in the manner re- 
quired by the specifications and must be 
accompanied by a certified check, or cash, 
in the amount of $20,000. 

A contract will be awarded, if awarded 
at all, within one month of the date of 
receiving bids and such award will be made 
subject to the sale and delivery of bonds 
to be issued for the purpose of financing 
the reconstruction. The right is reserved to 
reject any or all bids. 

By Order of the Board of Chosen Free- 
holders of Atlantic County, N. J. 

F. W. WILLETTS, Clerk 
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This Advertising 
Costs Little 


The cost of giving contracts NA- 
TIONAL publicity through the 
Official Proposal Columns of En- 
gineering News-Record is only 40 
cents a line an insertion. Figured 
on a circulation basis, the cost per 
line per thousand readers (14 
cents) is extremely small, com- 
pared with the cost of other forms 
of publicity and the possibility of 
large waste distribution through 
publications of limited or general 
circulations. A single lower bid 
may save the cost of the advertising 
many times over. 


US 


PMI 
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Bids: July 17. 


Heating, Plumbing and 
Electrical Work 


Urbana, Ill. 


Sealed proposals for the Heating and 
Ventilating, Plumbing and Electrical Work 
on the New Agricultural Buildin 
erected for. the University of Lllinois at 
Urbana, will be received at the. office of 
James M. White, Supervising Architect, 256 
Administration Building, Urbana, up to 3:00 
p.m.. Monday, oul 17, 1922.. 

Plans and specifications may be obtained 
after June 30th from the office of the Su- 
pervising Architect upon deposit of Ten 
Dollars ($10.00). 


to be 
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OFFICIAL PROPOSAL. 


Bids: July 18. 


Concrete Flood Gate «nad 
Appurtenances 


Little Rox Ark 


Sealed proposals will be receives by th 
Secretary of the Farelly Lake Li 
trict at the Marion Hotel, Little Ro: 
until 2 p.m., Tuesday, July 18, 1 
the construction of a Concrete Flo 
and Appurtenances at Big Bayo 
Gillett, Arkansas County, Ark. Follow 
are the approximate quantities: 
Excavation sep ee 60 00,01 
Round foundation piles....... 24,01 
Steel sheet pile cut off walls. .20,00 
Concrete pecccccccccccs 
Reinforcing steel ...........+.. 
Gates and accessories......... 
Hand rail, 2-in. GI pipe and fit- 

SE iv cco noe ate 
Hand rail, 14-in 

fittings Wesetees 2,000 
Hoisting apparatus .......... 3I 

Detail plans, specifications and 
forms of proposal are on file at the office 
of A. W. Dobyns, Attorney, Little Rock, 
Ark., and at the Office of Ayres & Miiller, 
McCall Building, Memphis, Tenn. 

Detail plans, specifications and proposal 
forms will be furnished upon application 
accompanied by a certified check for twenty 
($20) dollars. ; 

Each proposal shall be accompanied by a 
certified check for fifteen thousand ($15,000) 
dollars made payable to the Secretary of 
the Board. 

This check is to be conditioned that, if 
the bid is accepted, a contract will be en- 
tered into and the performance of sam 
secured within ten (10) days after noti- 
fication of acceptance of bid. Successful 
bidder will be required to furnish a surety 
bond in an acceptable surety company in 
the sum of fifty (50%) per cent of th 
contract price. 

The right is reserved to reject any or all 
bids and to waive any technical defects 
as the interests of the district may requir 

The Engineers, or their assistants, will 
be at Gillett, Ark., from July 10 to July 15 
to show prospective bidders over the work 

JOHN M. GRACIE, Chairman 
Board of Commissioners 
J. B. QUINN, Secgetary, 
Gillett, Arkansas. 


50 
"OK 
15 
1,50/ 
lin.ft 


tons 


blank 


' AYRES & MILLER, Engineers, 


McCall Building, Memphis, Tennessee 


Bids: July 19. 


Excavation of Reservoir 


Saugerties, N. Y. 


Sealed proposals for the excavation of 
about thirty thousand cubic yards of mate- 
rial, the cleaning and necessary additional 
excavating for and the laying of an eigh- 
teen inch temporary water main for 4 
distance of about eight hundred feet, the 
construction of a cofferdam across the inlet 
and other work incidental to the increasing 
the present storage capacity of the Sauger- 
ties Village Reservoir situated at_ Blue 
Mountain in the Town of Saugerties, Count) 
of Ulster, N. Y., will be received by th 
Board of Water Commissioners of _ the 
Village up to two o’clock daylight savings 
time, in the afternoon on the 19th day of 
July, 1922, at their office on Market Street 
Saugerties, N. Y., at which place and hou! 
the bids will be publicly opened and read. 

Specifications, proposal blanks, forms of 
contract and bond and information for 
bidders may be seen at the Board of Water 
Commissioners, Market Street, Saugerties, 
N. Y., and copies of same may be obt rined 
spon application to J. F. Loughran, Civil 

ngineer, Kingston, N. Y., upon deposit of 
five dollars, which deposit will be refunded 
when specifications are returned in good 
condition. 

A certified check of five per cent (5%) 
of the amount of the bid made_ payable 
to the Board_of Water Commissioners. 
Saugerties, N. Y., must accompany the bid 
as a arantee that the contract will be 
enter into if awarded. 

A bond in the sum of one hundred per 
cent (100%) of the contract price will be 


cogeired. 
he Board of Water Commissioners re- 
serve the right to reject any or ali bids 
as it may deem to be for the best interest 
of the V mage of Saugerties, N. Y. 
’ . CHARLES, SUDERLEY, 
President. 
E. CLARK REED, Secretary: 
J. F. LOUGHRAN, Engineer, 
Dated: June 9, 1922. 
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Bids: July 24. Bids: July 11. —memeeen 


Disposal Works 
Hackensack, N. J. 


The Hackensack Improvement Commis- 
sion, the governing body of the City of 
Hackensack, Bergen County, New Jersey, 
request proposals for the construction and 
equipment of disposal works, flotation 
basins, force mains, a pumping station and 
certain other works, establishments and 
fixtures appurtenant thereto. 

The foregoing works are more partic- 
ulariy described and set forth in the plans 
and specifications on file with Lemuel 
Lozicr, Engineer of the Commission, and 
with the Clerk of the Commission. 

The plans and _ specifications, informa- 
tion for bidders, forms of proposals and 
contracts, forms of bonds required, and 
other information can be seen at the office 
of Lemuel Lozier, Engineer of the Com- 
mission, Room 8, Bank Building, Main and 
Mercer Streets, Hackensack, New Jersey ; 
copies of such plans and specifications may 
be obtained by bidders on making a déposit 
of $100, which deposit will be refunded 
upon the return of the plans and specifica- 
tions in good condition. 

All bids must be made upon a form of 
proposal to be obtained from the Engineer 
of the Commission, and must give the prices 
both in writing and figures, and must give 


such other information and be signed in 
the manner indicated on the form of pro- 
posal. All bids shall be accompanied by 


a certified check for $10,000 payable to 
the “Hackensack Improvement Commis- 
sion.” 

Checks of the unsuccessful bidders will 
be returned immediately upon the award of 
the contract. The check of the successful 
bidder will be returned to the bidder upon 
the execution of the contract and the fur- 
nishing of the bonds required, within ten 
days after the date of the award thereof, 
or within such extended time as may be 
determined by the Commission, In case 
of failure to execute the required contract, 
and furnish the required bonds within such 
time, such check shall be forfeited to the 
Hackensack Improvement Commission as 
liquidated damages. 

The proposals herein required shall be 
presented to the Hackensack Improvement 
Commission, at the Municipal Building, 346 
State Street, Hackensack, pergen County, 
New Jersey, on Monday, the 24th day of 
July, 1922, at P.m., Daylight Saving 
time, 7 p.m, Standard Time. 

No bids will be received prior to said 
hour, and none thereafter. The proposals 
shall be submitted in sealed envelopes or 
packages as follows: 

“Proposal for Sewage Disposal Plant, 

Contract No, 1.” 

_The Hackensack Improvement Commis- 
- reserves the right to reject any or all 

1as, 

HACKENSACK IMPROVEMENT 
COMMISSION, 
__ SPENCER D. BALDWIN, Mayor. 

WILLIAM SCHAAF, Clerk. 





Bids: July 18, 
Water Works Improvements 


Wilmington, N. C. 


_ Sealed proposals will be received until 12 
o'clock noon on the 18th day of July, 1922, 
at the office of the Commissioner of Public 
Works, Wilmington, N. C., for furnishing 
materials for and the work of constructing 
additions to the present water purification 
plant and extending the water intake line 
-pproximately two miles, 

,, Fhe work will include approximately 650 
‘t. of 24 in. cast iron ball and socket pipe 
laid under the Cape Fear River at a depth 
of 36 ft. and also 10,350 ft. of 42 in. wood, 
cast iron, or concrete pipe laid at an aver- 
ige depth of approximately 9 ft. below wa- 
ter level to Toomers Creek. 

_Bids will be considered on parts of the 
work separately or on the furnishing of 
materials independent from the construc- 
ion work. 

a certified check to the amount of 5% 
will be required with each bid and the 
right is reserved to reject any or all bids. 

Plans and specifications may be obtained 


upon a deposit of’ $10.00 from the Carolina’ 


Engineering Co., Engineers, 412 Southern 


Building, Wilmington, N. C., or from 


Commissi 
Teas TE enna oner of Public: W: 


ells and Switch Board 


Atlantic Highlands, N, J. 

Sealed bids will be received by _ the 
Mayor and Council of the Borough of At- 
lantic Highlands, New Jersey, at their 
regular meeting, Tuesday evening, July 
llth, at 8 o’clock p.m, for the installation 
of a 6-panel Switch Board with instru- 
ments, bus bars and necessary wiring, to 
work in conjunction with our present 
switch board, and to be so equipped as to 
take care of outside current that may be 
purchased. Also for the sinking of two 
wells, each 18 inches in diameter of an ap- 
proximate depth of from 110 to 125 feet, 
complete with necessary piping and 
strainer, with a guarantee flow of water 
of at least 800 gallons per minute from 
each; also for the installation of two 400 
gallon pumps, to be set on above stated 
wells, 

Plans and specifications for the above 
ean be had by applying to D. S. Miller, 
Consulting Engineer, Room 359, 50 Church 
St., New York City. 

The Mayor and Council is also open for 
any other proposition that will guarantee 
a supply of water sufficient for our require- 
ments, the bidders to furnish complete 
plans and specifications of what they will 
install. 

The Mayor and Council reserve the right 
to reject one or all bids, according to speci- 
fications furnished by the Consulting Engi- 
neer and also reserve the right to reject 
any or all bids that may be furnished on 
any other nature, and they also reserve the 
right to accept any one particular proposi- 
tion that they may deem advisable for the 
betterment and the safety of the public 
is ada of the Borough of Atlantic High- 
ands, 

All bidders, whether bidding on all or a 
part of the above, will be required to fur- 
nish a 10% certified check of the amount 
of their bid, 

HARRY A. KRIDEL, Clerk. 


Bids: July 14. 
Highway Route No. 9 


Section 9a 
Belvidere, N. J. 

Notice is hereby given that sealed bids 
will be received by the County of Warren 
for the following: Construction of State 
Highway Route No. 9, Section No, 9a, Still 
Valley to Bloomsbury. Estimated amount 
of reinforced coment concrete pavement is 
35,050 square yards, 

Work is to be performed under County 
Reimbursement Act, Chapter 183, laws of 
1918, and amended by Chapter 317, laws 
of 1920, 

Bids will be received at the Court House 
at Belvidere, N. J., on 
FRIDAY, JULY 14, 1922, AT 1 O'CLOCK 

P.M., STANDARD TIME. 

Drawings, specifications and form of con- 
tract and bond for the proposed work are 
on file in the office of Harry W. Vetter, 
County Engineer, at Belvidere, N. J., and 
in the office of the State Highway Depart- 
ment, Trenton, New Jersey, and may be in- 
spected by prospective bidders. Plans will 
be furnished on deposit of ten dollars 
($10.00) upon application to Harry W. Vet- 
ter, County Engineer. Bids must be made 
on the standard proposal forms in the man- 
ner designated therein and as required by 
the specifications, enclosed in sealed envel- 
opes, addressed to the Board of Chosen 
Freeholders of the County of Warren and 
bearing the name and address of the bidder 
and the name_ and section of the route on 
the outside. Bid must be accompanied by 
a certified check drawn to the order of H. O. 
Carhart, County Treasurer, for not less than 
ten per cent (10%) of amount of the bid, 
provided that said certified check shall not 

e less than $500.00 nor more than $20,- 
000.00 and be delivered at the above place 
on or before the hour named. Copies of 
the standard propoent form will be fur- 
nished on application to Harry W. Vetter, 
County Engineer. 

Each bidder must accompany his bid with 
a certificate from a surety company duly 
authorized to do business in this State, 
stating that such syrety company will pro- 
vide said bidder with. a bond in such sum 
as is required in and in accordance with 


the provisions of said specifications, condi- f 


tioned for the faithful performance of the 
rovisions of the contract and specifications, 
Sach bidder must also accompany his bid 
with a statement of equipment properly 
filled out. 

By order of a resolution of the Board of 
Chosen Freeholders of the County of War- 
ren passed at a meeting held on June 14, 


1922, 
MORRIS S. FAUST, Clerk. 





Pier Sheds and Grain Conveyor 
Gallery 


CONTRACT No. 10 


Portland, Maine. 

Sealed bids for the construction of the 
North and South Sheds and Grain Conveyor 
Gallery at and near the State Pier, Port- 
land, Maine, will be received by the Direc- 
tors of the Port of Portland and by the 
Grand Trunk Railway Company of Canada 
at the office of the Directors, 67 Commercial 
Street, Portland, Maine, until 1 p.m., East- 
ern Standard Time (2 p.m. Daylight Saving 
Time) on Tuesday, July 18, 1922, at which 
time and place the bids will be publicly 
opened aad read aloud. 

The pier sheds will have steel frames 
with wooden roofs and the North Shed 
will have a wooden floor on steel stringers. 
The Grain Conveyor Gallery will have 
steel frame and concrete floor. The siding 
of both sheds and the Grain Conveyor Gal- 
lery will be of asbestos protected metal. 

Before the award of the contract any 
bidder may be required by the Directors 
to show that he has the necessary experi- 
ence, ability, equipment and financial re- 
sources to perform the work within the 
time stipulated _and in a manner satis- 
factory to the Engineer. 

The bid must be accompanied by a prop- 
erly certified check for the sum of twenty 
thousand ($20,000) dollars. 

A bond in the sum of one hundred fifty 
thousand ($150,000) dollars of a surety 
company satisfactory to the Directors, will 
be required for the faithful performance 
of the contract. 

A more complete description of the work 
to be done is given in the Notice to Bid- 
ders, the forms of Bid, Contract, Bond, 
= Specifications and the Contract Draw- 
ngs. 

Copies of the foregoing may be inspected 
at the office of the Directors of the Port 
of Portland, at Portland, and may be ob- 
tained from the Engineers, Fay, Spofford 
& Thorndike, Boston, Mass. The address 
of the Engineer up to and including June 
30 is 15 Beacon Street, Boston 9, Mass., and 
on and after July 1, 200 Devonshire Street, 
Boston 9, Mass. 

A charge of fifteen ($15) dollars will be 
made for a complete set of the Notice to 
Bidders, forms of Bid, Contract, Bond, the 
Specifications and the Contract Drawings. 

Receipt of bids will be subject to the 
conditions stated in said Notice to Bidders 
wean right is reserved to reject any or all 

s. 


HENRY F. MERRILL, President 
BERTRAND G. McINTIRE, 
FRED W. BUNKER, 
JAMES Q. GULNAC, 
ALEXANDER T. LAUGHLIN, 
Directors of the Port of Portland, 
FAY, SPOFFORD & THORNDIKE, 
Engineers. 
June 17, 1922. 





Bids: July 18. 


Sewer 


Nashville, Tenn. 


Office of the Board of Public Works, 
Nashville, Tenn., June 27, 1922, 

Notice is hereby given that sealed pro- 
posals will be received at the office of the 
City Clerk until 2 o'clock p.m., Tuesday. 
July 18, 1922, for constructing section 4 of 
the Brown's Creek interceptor sewer, from 
the upper end of section 3, thereof (station 
67 plus 90.0) and extending thence south- 
erly, approximately parallel with Brown's 
Creek to the outfall of Sandy Bottom trunk 
sewer on the west bank of said Creek (sta- 
tion 34 plus 00.0) as per plans and speci- 
fications to be seen in the office of the City 
Engineer, ae of about 3,400 lineal 
feet of circular brick sewer. ranging in 
diameter from 66 inches to 45 inches. 

Approximate excavation 8,300 cubic 
yards (both earth and rock). 

Approximate brick work 824 M. 
and necessary interceptor bleeders, man- 
holes, connections, etc. 

Specifications and proposals will be fur- 
nished to bidders upon application to City 
Engineer, W. W. Southgate. 

certified check for $1,500.00 or cash 
equivalent, must accompany each bid. 
Said check or money will be returned to 
unsuccessful bidders upon award of con- 
tract, and to successful bidders when they 
have made approved bond for the faithful 
performance of their contract. The right 
is reserved to eject any and all bids. By 

order of the Board of blic Works, 

FELIX Z. WILSON,’ Mayor. 
Attest: S. H. McKAY, City Clerk. 
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Aug. 15. 


Hydro-Electric Project 
Dotham, Ala. 


Sealed proposals will be received by the 
Mayor and City Council of the City of Do- 
than, Alabama, until 2 o’clock p.m., Tues- 
day, August 15th, 1922, for constructing a 
Hydro-Electric ‘Project with appurte- 
nances, and furnishing materials and equip- 
ment, at High Bluff on the Choctawhatchee 
River about eight (8) miles from Hart- 
ford, Ala., in sections 9 and 4 of township 
2N, "Range 23E, Geneva County, Alabama. 
The work consists of the construction of an 
earth dam, a concrete spillway, abutments 
and power house, and the furnishing and 
placing of machinery. 

The principal approximate quantities in- 
volved are the following: 

51,000 cu.yds. of excavation, 
380,000 cu.yds. of embankment. 
18, — os cu.yds. of concrete of different 
c 
1,900,000 pounds of reinforcing steel. 


Bids: 


354, vane pounds of structural steel 
wor 
Turbines, generators, transformers and 


auxiliary power house equipment for a 
age installation of approximately 3,000 
hp. capacity in two units. 

A transmission line twenty-one and one- 
halt (213) miles long at 44,000 volts pres- 
sure. 

Plans and specifications are on file at the 
office of the City Clerk at Dothan, Alabama, 
and at the office of The Ludlow Engineers 
at Winston-Salem, N. C., where they may 
be examined by prospective bidders. 

Copies of the plans covering the con- 
struction details of this project and two 
copies of the specifications attached to the 
form of proposal and contract will be fur- 
nished by The Ludlow Engineers, Winston- 
Salem, N. C., upon application by prospec- 
tive bidders "accompanied by a check for 
twenty-five ($25.00) dollars to cover the 
cost, or, separate prints, and extra copies 
of specifications and form of proposal, etc., 

at one ($1.00) dollar each. 

Each bid must be accompanied by a cer- 
tified check for approximately five (5%) per 
cent of the bid 

Proposals will be received at the City 
Hall, Dothan, Alabama, and opened pub- 
licly wih the right reserved to accept any 
bid or to reject any or all bids - the best 
interests of the City are appea 

Plans and supervision by THE LUDLOW 
CLS INC. Winston-Salem, N. C. 

O. JONES, Mayor. 
E Ww. LISENBY, City Clerk. 





Bids: July 17. 


Curb and Gutter 
Richmond, Va. 


Sealed proposals will be received at 
this office until 12 o'clock noon, July 17th, 
for the following work which may be 
awarded in whole or in part; grading and 
the construction of curb and gutter in vari- 
ous streets covering an ce meagre oe of ap- 
proximately $30,000. ore plans an 
specifications are delivered a check for 
$10.00 must be deposited with the Director 
of Public Works which will be_ returned 
provided a bona fide bid is made by the 
bidder at the —— date, 
Forms of proposals can be obtained on 
application. 
A certified check for amount stated on 
proposals must accompany each bid as a 
guaranty of execution of contract. The 
Director of Public Works reserves the right 
to reject any and all bids. 
ALLEN J. SAVILLE, 
Director of Public Works. 





Bids: July 10. 


Sewer Pumping Station 
Hammond, Ind. 


The City of Hammond, Indiana, through 
its Board of Public Works will receive bids 
up to 2 o'clock p.m., July 10th, 1922, for 
building and equipping a Sewer Pumping 
Station. 

Plans and epecihontiees may be gotten 

m w. & Bridge, Engineer, Hammond, 
Indian 


oer ot 
Estimate, $206, > MILLER, Clerk. 
Board of Public “Woven City of Ham- 
mond, Indiana, 


OFFICIAL PROPOSALS 


July 26. 
Concrete Wharf and 


Transit Shed Foundation 


Tampa, Fila. 

Sealed bids will be received by the City 
Commission of the City of Tampa until 
twelve o’clock noon on the 26th day of 
July, 1922, for furnishing all materials, 
labor and equipment necessary to construct 
a reinforced concrete wharf and transit 
shed foundation at the municipad slip on 
the Estuary in the City of Tampa, accord- 
ing to the plans and specifications on file 
in the office of the City Manager, copies of 
which may be obtained upon Ti on 
for the sum of Ten Dollars ($10.00), pay- 
able in advance. 

Each bid must be accompanied with a 
certified check for five percent (5%) of the 
amount of the bid, ——- to the City 
Clerk of the City of ampa, to be retained 
by the City Commission until the contract 
is awarded and acceptable bonds filed, at 
which time checks will be returned to the 
unsuccessful bidders. 

The right to reject any or all bids within 
forty-five (45) days from the date herein 
specified is reserved by the Commission. 

Bidders are requested to examine the lo- 
cation before submitting bids. 

Following are the estimated approximate 
quantities: 





Bids: 


(a) Wood sheet pile bulkhead, length 
2,288 lineal feet. 

(b) Wood piles for retaining wall and 
pedestal foundation. Number of 
iles 879. 

(c) Lumber for bulkhead caps, wales 
and flooring. Number of feet B. M. 
102,614. 

(d) Concrete for bulkhead, retaining 
wall and foundation pedestals. Num- 
ber of cubic yards 2,186. 

(e) Concrete platform piles. Lineal feet 


(f) Straight concrete plaform, thirty 
(30) feet wide, with railroad track. 
Number of lineal feet 1,476. 


(g) Straight concrete platform, thirty 
(30) feet wide, without railroad 
tracks. Number of lineal feet 695. 

(h) All concrete platform other than 
straight work. Number of square 
feet of platform 3,848. 

(i) Rock fill Number of cubic yards 
15,000, 

(j) Earth fill, Number of cubic yards 
40,000. 

(k) Sewer outlet 36 in. cast iron pipe. 


Number of lineal feet 84 
ee D. MARTIN, City Engineer. 
W. D. HALL, City Manager. 
ASSIGNED: Cc. H. BROWN, 
Mayor-Commissioner. 
ATTEST: WM. E. DUNCAN, 
City Clerk, 


ATTENTION CONTRACTORS 


EXCAVATION 
TO SUB-LET 


46,000 yards Unclassified Excavation: 
Northern West Virginia. About half! 
Steam Shovel work. Job 8 miles long. 
Two miles side hill relocation. 


KENNEDY CONSTRUCTION CO. 
Parkersburg, W. Va. 











Sansevennnensnssonoonocessconsoessrssonessenennn: 
soppseeusnansenseneeeuespueuaeeeeenennpenaoenennecuesnesucacetenensansaserssuzeneas 





THave you 


tried to increase 


Gl SEARCHUGHT SECTION tp 


Inefficiency Is As Unnecessary 


Bond Service? ere you ever needed a Bid or Contract Bond in 
record time and be 


property “prepared” and 
pre 
{Proper preparation and presentation means ‘aune and requires 
a nore $ a Contract Bond a. 
act’ t and costs you no more than inefficient sort. 

can be but one answer to such an argument. An interview will evail 
much and cost you 


HARMON V. SWART 


Centract Bonds 






Vol. Bs . No. 1 
scectaniemananiciimatanaiiien tegen a AG: Mev Ne Recora 
——— 
OFFICIAL PROPOSAL 
Bids: July 21. a 
Highway Work 

Albany, >". y, 
Sealed proposals will be received jy the 
und ed at their office, No. 55 “Lan 
caster Street, Albany, N. Y., at on. © clock 
p.m., advanced standard ‘time \v. h is 
twelve o'clock noon eastern standa: ime, 
on Friday, the 21st day of July, 1)... fo; 
the improvement of the foliowing in Cat- 

taraugus County. 
Highway No. 8018-A. Bradford rroll- 
ton, Part 2 (Carrollton Bridge). Th. work 
to be done under this contract inc )udes 
seven spans of steel trusses weighine ap- 
proximately 1,150,000 Ibs. with six Le 
piers and two abutments. The approximate 
length of steel structure is 895 feet aid the 
roadway is 20 feet in width, surfaced. with 
wood block on a reinforced concret: or, 
Also for the improvement of the following 

highways: 

Allegany...... (two highways: 2.77 & & b.35) 
ERS oV0e awl Geis sas tome ighway: 23) 
ees -(one highway: 35) 
St. Lawrence.......... (one highway: 7.73) 
PRS Sactceveeagwa (one highway: 1.(1) 
"a: Ssccoessscesaes (one highway: 1.65) 


8, plans, specifications and estimates 
waa seen and proposal forms obtained 
at the office of the Commission in Albany, 
N. Y., and also at the office of the division 
engineers in whose division the roads are 
to be improved. The addresses of the di- 
vision engineers and the counties in which 
they are in charge will be furnished upon 


ee. 
pecial attention of bidders is 
called to oieneral Information for Bid- 
ders” in the itemized proposal, specifications 
and contract et 
HERBERT S. SISSON, 
Commissioner 
J. FINCH, 
ieiccaer 





Bids: July 18, 


Sidewalk Construction 


Miami, Fia. 


Sealed proposals will be received by ‘The 
Commission of the City of Miami, Florida,” 
at the City Hall in Miami, Florida, until 11 
a.m, at the regular meeting of the Commis- 
sion, Tuesday, July 18th, 1922, for the con- 
struction of Concrete Sidewaiks. 

The work will consist of: Approximately 
24,683 square yards of concrete sidewalk, 
and will be divided into 2 contracts. The 
bidder can bid on any or all of these con- 
tracts. 

The improvements are to be constructed 
and payment therefor is to be made under 
Section 56 of the City Charter. 

All bids must be upon blank forms pro- 
vided in the proposal, specifications and 
contract. 

Each bid must be accompanied by a cer- 
tified check for 24 per cent of the amount 
of the bid to insure the execution of the 
contract as provided by Section 56 of the 
City Charter. 

The City reserves the right to reject any 
or all bids. 

Plans and specifications will be on file 
the ow Hall in the office of the C ity 


er 

es of proposals, specifications and 

contrast can be obtained from the office of 

Chas. W. Murray, Director of Public Serv- 

ice, on deposit of $10.00, which will be re- 

funded to those who submit bona fide bids. 

. H. WHARTON, 

City Manager. 


NRE TENN TENN 








As It Is Unwelcome 


‘any idea what it costs to have ane inefficient Contract 


——— in getting it? {Have you ever 
the amount of rr bond only to find your broker 


and intelligently pen to 


vOVeDRORE EVERSON ODE TEDEREEDETEDESTHDEHTEE TET, 
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OFFICIAL PROPOSALS 


Bias: July 21. 
7 Highway Route No. 5— 
Section No. 8 


Belvidere, N. J. 


NOTICE IS HEREBY. GIVEN _ that 

sealed bids will be received by the County 
of Warren for the following: Construction 
of State Highway Route No. 5, Section No. 
Great Meadows—Barkers Corner. Esti- 
mated amount of reinforced Portland Ce- 
ment Conerete Pavement is 34,522 square 
yards. 
. We rk is to be performed under County 
Reimbursement Act, Chapter 183, laws of 
191%, and amended by Chapter 317, laws 
of 1920. 

t bids will be received at the Court House 
at Belvidere, N. J., on 
FRIDAY, JULY 21, 1922 AT 1 O’CLOCK 

P.M., STANDARD TIME. 

Drawings, specifications and form of con- 
tract and bond for the proposed work are 
on file in the office of Harry W. Vetter, 
County Engineer, at Belvidere, N. J., an 
in the office of the State Highway Depart- 
ment, Trenton, New Jersey, and may be 
inspected a prospective bidders. Plans 
will be furnished on deposit of ten dollars 
($10.00) upon application to Harry W. Vet- 
ter, County Engineer. Bids must be made 
on the standard Proposal forms in the 
manner designated therein and as required 
by the specifications, enclosed in sealed 
envelopes addressed to the Board of 
Chosen Freeholders of the County of War- 
ren and bearing the name and address of 
the bidder and the name and section of the 
route on the outside. Bids must be accom- 
panied by a certified check drawn to the 
order of H. O. Carhart, County Treasurer, 
for not less than ten percent (10%) of 
amount of the bid, provided that said certi- 
fied check shall not be less than $500.00 
nor more than $20,000.00, and be delivered 
at the above place on or before the hour 
named. Copies of the standard proposal 
form will be furnished on application to 
Harry W. Vetter, County Engineer. 

Each bidder must accompany his bid with 
a certificate from a surety company duly 
authorized to do business in this State, 
stating that such surety company will pro- 
vide said bidder with a bond in such sum 
as is required in and in accordance with 
the provisions of said specifications, condi- 
tioned for the faithful performance of the 
provisions of the contract and specifica- 
tions. Each bidder must also accompany 
his bid with a statement of equipment 
properly filled out. 

_ By order of a resolution of the Board of 
Chosen Freeholders of the County of 
Warren passed at a meeting held on June 


28, 1922 

MORRIS S. FAUST, Clerk. 
Eee 
Bids: July 18, 


Sewer 


Miami, Fla. 


_ Sealed proposals will be received by “The 

Commission of the City of Miami, Florida,” 
at the City Hall in Miami, Florida, until 
11 a.m, at the regular meeting of the Com- 
mission, Tuesday, July 18th, 1922, for the 
construction of Sanitary Sewers. 

The work will consist of: Furnishing and 
laying approximately 

65,000 feet 8” pipe. 
4,000 feet 10” pipe. 
3,000 feet 12” pipe. 
1,500 feet 15” pipe. 
with necessary manholes and flush 
_.. tanks. 
and will be divided into 3 contracts. The 
— can bid on any or all of these con- 

The improvements are to be constructed 
and payment therefor is to be made under 
Section 56 of the City Charter. 

, All bids must be upon blank forms pro- 
vided in the proposal, specifications and 
“ornach ‘bid be 

_Eac must accompanied by a cer- 
tified check for 24% of the amount of the 
bid to insure the execution of the contract 
es PeeNieNs by Section 56 of the City 

The City reserv 
or all ia 'y : es the right to reject any 
_ Plans and _ specifications will be on file 
. So ow Hall in the office of the City 
_ Copies of proposals, * ifications and 
contract can be obtained from the office of 
Chas, W. Murray, Director of Public Serv- 
; €, on deposit of $10.00, which will be re- 

unded to those who — bona [an mee. 


City Manager. 


- 
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OFFICIAL PROPOSALS 
Bids: July 14. 


Highway—Route No. 1 
Section No. 13 


Trenton, N. J. 


NOTICE IS HEREBY GIVEN that 
sealed bids will be received by the State 
Highway Commission of New Jersey for the 
construction of the following: 

Route No. 1—Section No. 13 from Highe- 
land Park to Stelton Road, Middlesex 
County; estimated amount of Warren- 
ite Bitulithic Pavement on a nine (9) 
inch Portland Cement Concrete foun- 
dation, 32,811 Square Yards. 

Bids will be received at the office of the 
State Highway Commission at the Broad 
Street Bank Building, Trenton, New Jersey, 
on Friday, July 14th, 1922, at 11 A.M. 
Standard Time, and opened and read im- 
mediately thereafter. 

Drawings, specifications and form of bid, 
contract, and bond for the proposed work 
are on file in the office of the State High- 
way Department, Trenton, New Jersey, and 
may be inspected by prospective bidders. 
Plans will be furnished on deposit of Ten 
Dollars ($10.00) upon application to the 
State Highway Department, 9th _ floor, 
Broad Street Bank Building, Trenton, New 
Jersey. Bids must be made on the standard 
proposal forms in the manner designated 
therein and as required by the 1922 specifi- 
cations, same to be enclosed in sealed 
special addressed envelopes bearing the 
name and address of bidder and the name 
and section of the route on the outside, 
and must be accompanied by a certified 
check drawn to the order of the Treasurer 
of the State of New Jersey for not less 
than ten per cent (10%) of the amount of 
the bid, provided that said certified check 
shall not be less than $500.00 or more than 
$20,000.00, and be delivered at the above 
place on or before the hour named. Copies 
of the standard porposal form and special 
addressed envelope will be furnished on 
application. Bids not enclosed in special 
envelopes will be considered informal and 
will not be opened. 

Each bidder must accompany his bid 
with a certificate from a surety company 
duly authorized to do business in this 
State, stating that such surety company 
will provide said bidder with a bond in 
such sum as is required in and in accord- 
ance with the provisions of said specifica- 
tions, conditioned for the faithful perform- 
ance of the provisions of the contract and 
specifications. Each bidder must also ac- 
company his bid with a Statement of Equip- 
ment properly filled out. 

By order of the State Highway Com- 


mission. 
A. LEE GROVER, 
Chief Clerk. 








Bids: July 31. 


Concrete Paving 
Greenville, N. C. 


Sealed bids will be received by the Pitt 
County Highway Commission, at their_of- 
fice in Greenville, N. C., on Monday, July 
3ist, 1922, at noon, for the paving with 
concrete five miles of Highway 16 ft. width, 
between Greenville and Falkland, and also 
for ee 7 miles of highway 16 ft. in 
width, with concrete between Greenville and 
Cox Mill. Bids will be received for both 
projects as a whole, and also each project 
separately. Grading completed. 

The Highway Commission offers its In- 
dustrial Railway and paving equipment for 
these projects, and also Convict labor. 

Plans and profiles may be seen at the 
mighnay Office in Greenville, N. C. 

ertified check for two thousand dollars 
to accompany bid. The right to reject any 
or all bids is reserved by the Commission. 
c By oa of ae et Cognty Highway 

ommission, Greenville, N. C. 

J. B. HARDING, 
Engineer. 











U. S. GOVERNMENT 


———— ——n— eae TT 
PROPOSALS FOR ONE MARINE TYPE 
REFRIGERATING AND ICE MAKING 
PLANT.—Office, Mississippi River Com- 
mission, 1st and 2nd Districts, Custom- 
house, Memphis, Tenn.—Sealed Leg om ors 
for furnishing and —s. one arine 
ae and Ice Making Plant 
will be received at this office until 11 a.m., 
July 15, 1922, and then opened. Further 
information on application. 


U. S. GOVERNMENT 





PROPOSALS FOR STEEL LADDER, 
PIPE, ETC.—U. S. Engineer Office, 329 
Custom House, New Orleans, La.—Sealed 
proposals will be received here until 11 
a.m., July 17, 1922, and then opened, for 
constructing and delivering steel ladder, 
pipe, gears and shafting for U. S. dredge 
one Further information on appli- 
cation, 





U. S. ENGINEER OFFICE, Pittsburgh, 
Pa. Sealed proposals will be received here 
until 12 noon (Eastern time) July 19, 1922, 
and then opened, for furnishing and de- 
livering one steel derrick boat hull. Fur- 
ther information on application. 


U. S.. ENGINEER OFFICE, Buffalo, 
N. Y. Sealed proposals will be received 
here until 11 a.m, (Standard Time), July 
17, 1922, and then opened, for constructing 
rubble mound extension of west break- 
water, Ashtabula Harbor, O. Further in- 
formation on application. 





U. S. ENGINEER OFFICE, P. O. Box 72, 
Louisville, Ky. Sealed proposals will be 
received here until 2 p.m., Central Time, 
July 17, 1922, and then opened, for furnish- 
ing and delivering Metal Work for Naviga- 
ble Pass for Dam No, 44, Ohio River. Fur- 
ther information on application. 


U. S. ENGINEER OFFICE. P. 0. Box 72, 
Louisville, Ky. Sealed proposals will be 
received here until 2 p.m., Central Time, 
July 18, 1922, and then opened for furnish- 
ing and delivering steel sheet piling for 
Dam No. 44, Ohio River. Further informa- 
tion on application. 


PROPOSALS FOR STEEL HULL.—VU. 8S. 
Engineer Office, Montgomery, Ala. Sealed 
proposals will be received here until 11 
A. M., July 31, 1922, and then opened, for 
furnishing one steel hull for dipper dredge 
— Further information on applica- 

on. 





UU. S.. ENGINEER OFFICE, Buffalo, 
N. Y. Sealed proposals will be received 
here until 11 a.m. (Eastern standard time), 
July 27, 1922, and then opened, for con- 
structing rubble mound east breakwater 
extension at Fairport Harbor, O. Further 
infomation on application. 





COMMISSIONERS, D. C., WASHING- 
TON, June 30, 1922. Sealed proposals will 
be received at Room 509 District Building, 
until 2 o'clock P.M., July 17, 1922, for the 
construction of additional incinerators to 
the Trash Plant, Mt. Olivet Road at Mon- 
tello Avenue. For detailed information ap- 
ply Room 427, District Building. Cuno H. 
Rudolph, James F. Oyster, Charles Keller, 
Commissioners, D. C, 





COMMISSIONERS, D. C., WASHING- 
TON, June 30th, 1922. Sealed proposals 
will be received at Room 509 District 
Building until 2 o’clock P.M., July 12, 1922, 
for paving streets and avenues with sheet 
asphalt. For detailed information apply 
Room 427 District Building. Cuno H. Ru- 
dolph, James F. Oyster, Charles Keller, 
Commissioners, D. C. 





PROPOSALS FOR LEVEE WORK— 
Office, Mississippi River Commission, Ist 
and 2nd Districts, Customhouse, Memphis, 
Tenn.—Sealed proposals will be received 
here until 11 a.m., July 20, 1922, and then 
opened, for constructing about 690,000 cu- 
bic yards of earthwork in the White River 
Levee District. Further information on 
application. 





U. S. ENGINEER OFFICE, Room 710, 
Army Building, 39 Whitehall Street, New 
York, N. Y. Sealed proposals will re- 
ceived here until 12 m., August 7, 1922 
{aortas saving time), and then opened, 
or dred ¥ and rock removal in Bronx 
River. N. Y. Further information on ap- 


Plication. 





UNITED STATES ENGINEER OFFICE, 
Baltimore, Md. Sealed proposals will be 
received here until 1 p.m., July_7, 1922, 
and then opened, for dredgi 
River, Maryland. Further information on 
application. 
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Why? 


WHY do Government regulations specify that 
contracts for construction, equipment and sup- 
plies over a certain minimum amount must be 
advertised? 


WHY do the laws of most States and Munici- 
palities specifv the same thing? 





WHY do so many private corporations adver- 
tise their big contracts? 


WHY do Consulting Engineers, Architects, 
and others recommend and endorse the adver- 
tising of Contracts To Be Let? 


And— 


WHY are 90% of the advertisements on which 
real national competition is desired published 
in ENGINEERING News-REcorDP 


In the answers to the foregoing questions you 
will find unquestionable proof that 


i—Advertised Contracts are the accepted form of public letting 
to insure the awarding of contracts free of prejudice. 


2—Advertised Contracts guarantee the greatest possible saving 
through maximum competition and that— 


3—ENGINEERING News-REeEcorp is universally recognized as the 
one dominant medium of national circulation for advertising 
Contracts To Be Let. 








Are your contracts advertised? 
Are they advertised in Engineering News-Record? 
If not—-WHY ? 





es 


| 








For proposals 


y 17 Ripley, W. Va. 
ae. rrr 
7 a SL. 7 wat> a seue.6:40.6 0.0% 
Uy 20 eR Nog Va We dwee ds és 
y 21 Cobleskill, N. Y 









PROPOSALS 


’ Section, 


WATERWORKS 


See Eng. 
News-Record 
ly 17 Barnum, Minn. ...........July 


ie $0 CAE ES 4 «oe '6'e > i ¥i0 5:8 June ¢ 
Adv. June 29 to July 138. 
+ 18 Wilmington, N. C. ........- June 2 
- 18 Fayetteville, EAM. basco June 


18 Raybrook, N. Y. 
Adv. July 6 

18 Madison, Wis. 

19 Saugerties, N. Y 

19 end: Pe Mess + 

20 East Orange, N. J.........4¢ 

25 East Syracuse, N. 

28 Ebensburg, Pa. 

See ie ere 

7 Mitchell, S. D. 

Adv. July 13. 





SEWERS 

17 Warktow, GD. cc ct ccees July 

ST Creme Be nk bcc ccs eveeece July 

17 Redwood City, Cal. ......< July 
y 18 Lake Forest, iil. eS ee ea June 

Te ee eae ee June 2 

18 Nashville, Te: as vi Pe tvwwan July 

18 Miami, ON en kh ae July 


Ady. July 6 and 13. 


y 18 Phila., Pa. ..ccccesscvese July 12 
y 9D Ca, Ein is, ce iv oeveuond June 2: 


y 20 New York, N. Y. ...-cceed July 
“ei Me ON a Seer eee. July 1% 
y 24 Hackensack, N. J. ......0 June 2 


r 36 AMBVENG, FR.  .cccccccces July 


Adv. July 13. 
25 Oklahoma City, Okla. ..... July 
Adv. July 13 


y 36 Gioversvie.. ee LT.  caeces. July 


Adv. July 13. 


eel’ AAR eee July 
Adv. July 13. 

y 26 Miami Beach, Fla. ....... July 

Oe Bs Bbc. psec rvcavace oo  pOUly 
Adv. July 13. 

y 27 Brainerd, Minn. .........¢ July 

, 31 Indianapolis, Ind. ........ July 
Adv. July 13. 

1 Lake Worth, Fila. ........ July 
Adv. July 13. 

3S AVOR, DB B cccceccaccesscd July 

4 Gregory, BB. Dy, cececeoses July 


WASTE DISPOSAL 


A fk te RO ey July 
y 18 New Kensington, Pa. ....June 
r 3L Chatham, Ont. ...... cocesduly 1 


Adv. July 13. 


| SIG EG ses ee Katee 6 June 


BRIDGES 





Adv. July 6 and 13. 


r 21 Nashvitle, Tenn. . ... 6 ccceed July 

Ty Ba aN Poa Wind +. 0 0-6.0.4% 4.09 July 
Y 20. Pe kk 8 4k soe Shae 5 July 
y 25 MOVER CAPONE oss cokes July 

ly 25 North Carolina .......... July 
y 26 South Carolina .......... Tuly 
Y 20 DO esse eect is aed July 
. 29: CIMA Owe eters awa’ July 

4. PE, WI. on nein ce wre June 

z. 29 Wellington, New Zealand..July 
ET Ae iss daca s betes vie July 

31 Sydney, Australia ........ Jan 


EXCAVATION AND DREDGING 


y 18 Beardstown, a. eeececes OUly 

f SB BRC ee ye, Fes eee sve ens es June 
Adv. June 29 to July 13. 

y 90 TAWA I en iidsceccocss July 

y 26 Olivia, Minn. ....... sve. ouly 

20 Wee eek vee July 

Adv, July 13. 
. 15 Ft. Lauderdale, Fla. ...... July 


Adv. July 138. 


STREETS AND ROADS 

y 14 Ann Arbor, Mich. ........ June 
Adv. June 29 to July 13. 

, 17 Guntersville, Ala. 

, 17 California 


Advertised see the pages 
ee seal following the “Construction 


Sei BOR 
Cte COO DESO GO 


toner 


ee 
WWOWCOWOWHOWORMAWW BOWWwws 


fh ek ND a ed ed et 


ne 


os 
ouww wow 


Seshenen July 
Reiko hea RR June 





Bids 


Close 


July 
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July 
July 


July 
July 
July 
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July 
July 
July 
July 
July 
July 
July 
July 


July 
July 
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July 
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July 
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July 


July 
July 
July 
July 


July 20 
July 2 


July 2 
July 3 
July 2 
July 2 
July 2 
July 2 
July : 
July : 


July 
July 


July 
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July 
July 
July 
July 
July 
July 
July 
July 
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July 
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July 
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July 


July 2 
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July 2 
July 2 
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CONSTRUCTION NEWS 


See Eng. 
News-Record 








ORO seetiscerscececeenecs July 6 
Richmond, Va. ...ccsccesed July 6 
Redwood City, Cal. ........ July 13 
Leochbure,. FPA.” 2. ccc scecd July 13 
Adv. July 13. 
ON a eee July 13 
San Rafael, Cal. ......... July 13 
ah st ps4 6 wee <5 el July 13 
Pome Be, WMG. 0:0 0 ceed July 13 
Rn ca 040 ha 40-08 July 13 
Farmersville, Tex. ....... 0: July 13 
WRAEGTSOWE, “WEIR. 0 oc ceeccce July 13 
Michigan , eis y 6 
Quincey, Fla. > 22 
Moundsville, W. Va. ...... June 29 
South Carolina .....sseee June 29 
NS Sra July 13 
Adv. July 6 and 13. 
Westwood, N. J. .........4 July 13 
Adv. July 13. 
RN RM ork sc oc bce Pa eee 00 July 13 
Adv. July 6 and 13. 
PE TPM gcc eraceceeen July 13 
TEE oawcdecusesecawe July 13 
TC EEE ale. o.9'0. 6-06 805 08 July 13 
SCORE FAURE 5 bb cn ees 06 0 be July 13 
St. Joseph, Mich. .........: Tuly 13 
SE whales 4a.0 6 epee s ind June 29 
PINS exo asin eo auale Dew wed June 29 
ee | CI og hn 3 no ss 008 July 6 
Adv. July 6 and 13. 
EE eae ee July 6 
SEERA. Ss cece sccesmar © 
IE 3 x5. oc 0 tee ho 0.6.6 08 July 13 
Shawano, Wis. ........0.< July 13 
Moundsville, W. Va. ......July 13 
North Adams, Mass. ......< July 13 
Adv. July 13. 
Dee Be. Gs Fda cc oe ed 
Aumereee, B.. C. aa has oc ce od 
Huntington, W. Va. ...... 
RR oe eee 
PS ee Pye eee \ 
Oe ae eer reer July 
Peres DEO 6 cw dvecece ca 
Belvidere, Ne Jus. sees 
Adv. July 6 and 13. 
pI RE ee 
PE EE bBo oxchabsvecsed 
Adv. Julv 6 and 13. 
PU ihe. 6 Wd W800 0 0008 July 13 
pO ee oe July 13 
ro, & “See July 13 
RM <6. 5 e004 wee ot July 13 
is Bw ss ewe cavecace June 29 
CR TC cease 4-08 oma wt July 13 
Bbhensvurgm, Pa. .....cceces July 13 
Al Se July 13 
SUE, cece cccccescsesl July 13 
CORE, EO. ce cee cone July 13 
Adv. July 13. 
ns ota aan 9 6 June 29 
Adv. June 29 to July 13. 
eh ee July 13 
ES a. ay a yx. 4 Ws gme al July 13 
Mb bia. o S065 vie 6 eee as om July 6 
po eee rr ee ee July 13 
Adv. July 13. 
Worth: COronime: cee este July 13 
Adv. July 13. 
Clarksburg, W. Va. ........ July 13 
Westfield, Mass. ......... July 13 
Adv. July 13. 
BR hin 5 d50'4.0 000s been July 13 
Adv. July 13. 
RPO ei aimed s cise ae ov et July 13 
Re a, 5 6.0.0 wn eons 68 July 13 
I a ns a a ha Od July 13 
4... eA Se July 13 
| eres ee eres Tuly 13 
co. AD. Aa eee July 13 
Adv. July 6 and 13. 
Washington, Pa. ........ July 13 
Adv. July 13. 
Us a Ss hea wield Me ceisie ed Tuly 13 
Ree ie dis 5 4-0-6005 66 9a July 13 
Adv. July 13. 
ea eer rr ee July 13 
I PR. Ps vo Se ese eee July 13 
Adv. July 13. 
SS Sa ee July 6 
New Orleans, La. .......< July 6 
INDUSTRIAL WORK 
Cleveland, O. ...eceeeeeeed July 13 
ei a eee July 13 
POON. CORT son 0.0.0:00 04 July 13 
Sy Are June 22 
Homestead, Fla. ......... June 29 
BUILDINGS 
PIG, Fs. wad vee ees July 13 
Wancdergrift, Pa. ....5 26.0 July 13 
DN la? Guia cote ba css ae July 13 


See Eng. 
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Urbana, Th, ..cccccceses June 
Rock Rapids, la. ... June 
Syracuse, N. ¥. .....600+ 08 June 
a... a Ae See in 5 wee 
New TOCms oe. A. <e .-..Jduly 


Adv. July 6 and 13. 


Renfrew, Ont. . ‘ July 
§ Cleveland, O. ... i July 
Brooklyn, a . os July 
New Britain, Conn. ....... July 
of a Sarre reer eran July 
meeseweoad, N.C. cccccscucs July 
New York, N. ¥. ..-ccccscd July 
eS eee July 
Hamtramck, Mich. ....... July 
Berkeley, ROL. ia ee 46 way ould July 
Gtimtem, Wt. oc cccccvec. July 
RATA GR ce cic cessest fuly 
Dickinson, N. D. ........4+ July 
WeentweoG, WN. de wccccecwnd June 
Berkeley, Cal, .......e008 July 
Brunswick, Ga. ....... July 
ol! SS ee ee ee July 
ONS ree Peres July 
eer re ere July 


FEDERAL GOVERNMENT WORK 


, 15 Refrigerating and Ice-Mak- 


ing Plant—Memphis, Tenn. July 
Adv. July 6 and 
“ee Work — Louisville, 


shane nt ate 4 Ree a ce a ae k une 
Adv. June 22 to July 13. 
Rubble Mound — Ashtabula 
POT oioh ic ei cds June 


Adv. June 22 to July 13. 








15 


2G 


29 


13 


ee ee | 
WwW wWInwwewuenan 


6 


Conduit—Wash., D. C.....June 22 

Steel Ladder, ete. — New Or- 

SO xn as 6 Ghee 0 2 wee June 22 

Piling—Louisville, Ky. ...June 22 
Adv. June 22 to July 13. 

Fire Alarm System—Tuskegee, 

PG 5. ahs ee bs wee June 29 

Steel Hull — Pittsburgh, 

Pe sare eed ele One ah eee ae June 22 
Adv. June 22 to July 13. 

Cornice, etc. — Oswego, 

CER eee ae ie nik ed June 29 

M: viling Shed — Sheboygan, 

Wey hicalc Ge ue Wah on tele June 29 

Levee Work — Memphis, 

WS hr eais ka es on as July 13 
Adv. July 6 and 13 

Dredging—Petaluma, Cal...July 13 

Wire Mesh, etc.—Memphis, 

WN ov i 8 eis as Oe be vee cies July 13 
Adv. July 13. 

Breakwater Extension —- 

Pema Gh gcasdeet 6hete’ July 6 
Adv. July 6 and 13. 

Steel Hull — Montgomery, 

Rs as intend 4a ated 4 July 6 
Adv. July 6 and 13. 

Hospital, Norfolk, Va.....July 13 
Adv. July 13. 

Dredges—Wash., D. C.....June 15 

Ordnance Buildings, ete.— 

Pearl Harbor, H. T.......June 15 

Distilling Plant- —Key West, 

WE Sic Sake k Rae aene can ods uly 13 
Adv. July 13. 

Dredging, etc. w York 

a AO OT ee ee Pee July 6 
Adv. July 6 and 13. 

Dredging—Camden, N. J..July 13 
Adv. July 13. 

Radial Gates, etc.—Riverton, 

og) Se Se te Pee ee July 13 
"hav. July 13. 
MISCELLANEOUS 

Heating, Ventilating, ete. — 

ji, iS See June 22 

Stadium Addition — Madison, 

WOM 54 vise WN ewan i aden s Wes. July 6 

Fabricated Steel Works—Pitts- 

|. Se SE eee July 13 
Adv. July 13. 

Paving Sreeareni- i Paul, 

E.. dig enemas dn be bo0.0)> 0 July 13 

Pier Sheds, etc.—Portland, 

MEME Cine Wile 40-6 4440 ak be kus « June 22 

Stone Crusher and Elevator 

—Preston, Minn. ......... July 6 

Turbine and Accessories — 

New Orleans, La. ........ May 18 
Adv. May 18 to July 13. 

Engine-Generator Unit—Bel- 

i de he Ce eee. June 29 


Grand Stand — Detroit, 


RP ee rr ete Oe oe July 13 
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Bids See Eng. BIDS DESIRED 


Close 
July 20 Asphaltic Paving Cement— 


PE BOs Wis Es noses we ee July 13 
July 21 Lumber, etc. — New York, 

BR MEE hace naires oS nik aie Bn oh oe July 13 
July 24 Pier—Sarasota, Fla........July 13 
July 25 Frogs, Switches, etc. — New 

7" i See July 13 


July 26 Wharf and Transit Shed 


Foundation—Tampa, Fla...July 6 


Adv. July 6 and 13. 


July 26 Fill—Tampa, Fla. ........ July 13 


July 31 pommes Brick— Washington, 


ie ectisleassudece eounmnehe July 13 


col 


Aug. Engines and D. C. Generators 
Oe, 20. Ws <0.s4eege ku July 13 
Adv. July 13. 


Aug. 15 Hydro-electric Development— 


SPURT ROR, 5c ite «aes. June 29 

Adv. June 22 to July 13. 

Aug. 15 Foundation — Minneapolis, 
NL, «02k 54 4G 4 BRON ode < July 13 


Where name of official is not given 
inquiries should be addressed to City 


Clerk, County Clerk or corresponding 
official. 


Waterworks 


PROPOSED WORK 


N. Y., Canandaigua—Plans to construct 
mains incl. 24 mi. 16 in. pipe from reser- 
voir. $656,000. 


N. Y., Jamestown—Dept. Water & Light 
plans 16 in. iron main in Harrison St. 
from Winsor to Sprague Sts. $30,000-$40,- 
000. L. Bergman, city engr. 


Pa., Braddock—Plans to vote on $18,000 
bonds for water supply distribution system 
for fire purposes. 


Va., Scottsville—See “Industrial Works.” 


N. C., Forest City— Takes bids about 
Sept. 1, new filter unit. $50,000. Carolina 
Eng. Co., Wilmington, engrs. 


N. C., Lineolnton—Takes bids latter 
part of July, water and sewer extensions. 
$75,000. Carolina Eng. Co., Wilmington, 
engrs, 

N. C., Wilmington — Plans to remodel 
filter plant and pump station, also construct 
new pipe line to Toomeys Creek, and 48 in. 
Main under Cape Fear River. $400,000. 
Carolina Eng. Co., Wilmington, engrs. 


O., Colaumbus—Franklin Co. making plans 
waterworks system in Clinton Twp. Dist. 2, 
12,630 ft. 6 in. cement, 3,570 ft. 8 in. wood 
and 2,540 ft. 12 in. c.i. pipe, ete. $40,000. 
E. G. Bradbury, 174 East Long St., engr. 


0., Rome—Making plans 13,500 ft. c.i. 
mains in Perry Twp. Dist. 1. $30,000. E.G. 
Bradbury, 174 East Long St., Columbus, 
ener. 


Wis., Baraboo—G. McCarthen Co. plans 
1 story hydro-electric gree plant, rick 
and rein.-con. $45,000. Architect not 
selected. 

Wis., Taylor—Had plans prepared build- 
ing and equipping 1 story, pumping station, 
brick, rein.-con. and steel, plain founda- 
tion. $60,000. W. S. Wards, La Crosse, 
engr. W. E. Bennett, Batavian Bank Blidg., 
La Crosse, archt. 


Kan... Hartford—Plans complete new 
waterworks and sanitary sewers. E. . 
Archer, 209 New England Bidg., Kansas 
City, Mo., engrs. 


Kan., Nortonville—Having plans re- 
pared for waterworks and sewers. Shockley 
Eng. Co., Graphic Arts Bldg., Kansas City, 
Mo., engrs. 

Kan., Robinson—Plans complete new 
waterworks and sanitary sewers. E. T. 
Archer Co., 209 New England Bldg., Kan- 
sas City, Mo., engrs. 

Mont., Glendive—Making plans extensions 
to waterworks. $60,000. <A. Colin, clk. 


Okla.. Chickasha—Voted $40,000 bonds 
for water mains, $10,000 bonds for sewer- 
age system. 


Cal. Napa—Plan election to vote on 
$600,000 bonds to purchase privately owned 
water system, $240,000 of issue will be 
used to construct system to bring water 
from Milliken Canyon to Napa. 


Que., Jonquieres—Plans waterworks sys- 
tem. $20,000. F. Grenon, Chicoutimi, engr. 
in charge. 


Ont., Etobicoke—Had plans poeparet and 
soon takes bids for waterwor system in 
Area 3, incl. 11,700 ft. 8 in. and 7,700 ft. 
6 in. ci. pipe, valves, hydrants, pumps and 
pumphouse. $60,000. F. Barber, 40 Jarvis 
St., Toronto, engr. 





News-Record 





N. Y¥., East Syracuse—Jul 25, new 
reservoir. $100,000. S. S. Adcock, 109 West 


Ellis St., engr. Noted June 29. 


N. Y¥., Peru — July 19, by Bd. Water 
Comrs, concrete and earth dam, qesehounes. 
ine, etc. 

Former bids rejected. R. L. Signor, Platts- 


chlorinator and 3.6 mi. pipe 


burgh, engr. 


Pa., Ebensburg—July 28, by H. T. Jones, 
controller Cambria Co., 5,700 lin.ft. 4 in. 
c.i. pipe from reservoir to storage tank on 
Camvruc poor farm. H. F. Dorr, Trust 
Bldg., engr. 

Wis., Madison-—July 18, deep well and 
equipment for water supply. Mead & Sea- 
stone, State Journal Blk., engrs. Noted 
May 18. 

Minn., Barnum—July 17, by A. D. Dathe, 
clk., waterworks system, incl. distribution 
system, pumping machinery, etc., $21,800; 
sewerage system, 5,000 lin.ft. 8-12 in. vitr. 
tile sewers, 15 manholes, 3 lampholes, 2 out- 
falls, $10,300. Druar & Milinowski, 500 
Globe Bidg., St. Paul, engrs. Noted June 
29 under “Sewers.” 

S. D., Avon—See “Sewers.” 


8. D., Mitchell—Aug. 7, at office F. Mc- 
Govern, city aud., extending mains, F. J. 
Henson, city engr.; adv. this issue. 


hid Piast 
| veel ye nk! 


A from polluted | 


water supply — 





S. D., Murdo—July 31, waterworks sys- 
tem incl. 12,740 ft. mains, elevated tank, 
umping station and earth dam. Dakota 
ng. Co., Western Natl. Bank Bldg., Mit- 
chell, engrs. 


BIDS RECEIVED 


0., Cleveland—Opened bids June 30, 
placing 3,750 cuyd. rubble concrete on 
crib pocket at Crib 3, 3.8 mi. from Cuya- 
hoga River, from Amer. Constr. Co., Marion 
Bidg., $81,082; Great Lakes Dredge & 
Dock Co., Williamson Blidg., $89,332; Cleve- 
land Eng. Constr. Co., 778 The Arcade, 
$127,770. Noted June 22. 


Tex., Childress—Filtration plant, etc., 
(Item 3), from Brown & Fender, Kaufman, 
$32,938; Merkle Mchy. & Contg. Co., 1733 
Walnut St., Kansas City, Mo., $43,000; 


Janes Contg. Co., Dallas, $47,900. Noted 
April 27. 
Wash., Walla Walla—Water Comn. 


opened bids June 27, constructing Div. 2 
waterwork system, incl. laying 4 mi. of 20 
in. pipe, dirt road along pipe line, telephone 
system, etc., (a) concrete pipe, (b) steel, 
(c) wood, from Puget Sound Bridge and 
Dredging Co., Central a ai, Seattle, (a) 
$157,627, (b) $142,244, (c) $106,815; Walla 
Walla Concrete Pipe Co., Walla Walla, (a) 
$139,256. Noted June 29. 


CONTRACTS AWARDED 


Me., Auburn—Extending water system, 
to F. A. Rumery Co., 21 Portland St., Port- 
land, $17,253; 1,200 ton c.i. pipe, to Donald- 
son Iron Co., Emaus, Pa., $48.70 per ton, 
specials, $0.055 a lb. Engrs. est. over 
$50,000. Noted May 4. 

Vt., North Bennington—Water supply 
system and sewerage system, incl. dam and 
collecting pond, 2,225,000 gal. distributing 
reservoir, to J. Long, Leominster, Mass. 


bell and spigot water pipe from res 


Temporary address, South Shafts: a 
Engrs. est. $200,000. Noted May .°’ ' 


N. J., Bordentown—Commission: f Ra 
ucation, State House, Trenton. nplet, 
water supply system incl. distriby:.. 2°” 
tem, to J. R. Proctor, 16 West 
Bayonne, $6,286; steel tank, to... a 
pump house, to Chicago Bridg: an 
Wks., 30 Church St.. New York <p 22" 
Noted June 8. 


Pa., Morrisville—Filtration pl 
appurtenances, to Simpson, Brow) «& © 
90 West St., New York, $29,360. > 
June 15. ee 

Pa., Reading—To G. H. Meinholy p. 
ing, foundations and _ suction Vault fo; 
Pump 4 at Maiden Creek pumping stati 
Contr, 24, $10,870; to United Stato: 
Iron Pipe & Fdry. Co., 1421 Chestn 
Phila, c.i. pipe and specials, Contr 
incl. 3,080 Ib. 4 in., 10,750 Ib. 6 in., 7 
Ib. 36 in. Class C, 75,200 Ib. 36 in. anu 
8,000 Ib. 48 in. Class A, “B & §" pj, 
prices range from $2.645 to $2.745. ej. 
$7.103 and $7.665, total $9,989: to \c., 
Drilling Co., Scranton, test boriny« tor 
Maiden Creek impounding dam, Contr © 
$2,941. Noted June 22, ee 


N. C., Hendersonville — Constructiny 
reservoir and 14 mi. pipe line connecting 
with intake at water shed, to Wilson & 
Kelly, Asheville, $181,000. Noted June | 


N. C., Morganton—For 12 mi. 2 in. «i 





ervoir t 


Stand pipe, to Boyd, Higgins & Gojo 
Charlotte, $195,000. ‘Noted April [2 


N. C., Me. Holly—Constructing Water 
works and sewerage systems to \ \ 
Everett, Charlotte. $75.000. D4 


Il., Maywood—Drilling artesian well to 
S. B. Geiger, 37 West Van Buren St. Chi 
cago. Noted June 22. ra ae 


Ia., Storm Lake—General contract for 
concrete pumping station, to W. F. Park & 
Co., Storm Lake, $6,523. 


Noted June 15 
Tex., Childress—Dam, spillway, ete 
(Item 1), to F. P. McElwrath, Corsicana 
$144,546; pipe line, pump house, etc., (Iter 
2), to Hamilton Bros. Constr. Co., Taylor 
$177,124. Noted April 27. Pee 


Okla., Wewoka—Filtration plant, intake 
and repairing dam, to Yates & Gallamor 
Cushing, $38,524. Noted June 22. 

Cal., Presidio (San Francisco P. 0) 
Pump House, etc.—J, W. Roberts, Post Of- 
fice Bldg., San Francisco, for pump hous 
pump equipment and fire protection system 
at Marine Hospital, here, from Eng. Struc 
tures Co., Call Bldg., $21,580: Schultz 
Constr. Co., 46 Kearney St., $23,500: Burn 
ham Plumbing Co., 1220 Webster St., $22 
900. Above contractors in San Francisco. 
Noted June 2 


Sewers 


PROPOSED WORK 


N. Y., Blasdell—Bd. Village Trustees 
preparing plans sewerage system. $50,000. 
F. K. Wing Co., Prudential Bldg., Buffalo, 
engrs. 


N. C., Lincolnton—See “Waterworks.” 

0., Akron—Aug. 8, to vote on $3,000,000 
bonds extending and enlarging sewerage 
system. It is estimated that $852,805 ft. of 
sewers are needed, and will cost $6,643 
590. The $3,000,000 bonds is for a 3 yea 
program of sewer expansion, additional 
money will be voted on when this is ex 
pended. J. E. Root, Delaware Bidg., eng! 

Wis Milwaukee—Making plans sewe! 
connections with sewers emptying into Lake 
Michigan, also 2 sewer ejectors, one at 
South Shore Park, other at Bradford Beach 
$31,000. G. Staal, City Hall, engr. 


Kan., Hartford—See “Waterworks.” 
Kan., Nortonville—See “Waterworks.” 
Kan., Robinson—See ‘‘Waterworks.” 
Okla., Chickasha—See “Waterworks.” 


BIDS DESIRED 


N. Y¥., Gloversville—July 25, constructing 
sanitary sewers. H. J. Hammer, city engr.. 
adv. this issue. 


N. Y¥., Mt. Kisco—July 21, by N. J 
Hayes, comr. Water Supply, Gas & Elec 
tricity, oe Bldg., New York, resand- 
ing existing filter beds and constructing 
new filter beds at Mt. Kisco Sewage Dis- 
posal Plant, near here, Westchester Co 

N. ¥., New York—July 20, by J. Miller, 
pres. Manhattan Boro, sewer on easterly 
side of Riverside Dr. from point about !1! 
ft. south of Plaza Lafayette (West 151s! 
St.) to point about 1,000 ft. south o! 
Plaza Lafayette, 4 ft. circular wooden 
barrel sewer under Contr. 2 for making 
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certain changes to outlet sewer in Roose- 
ceria’; in connection with proposed im- 
ververent under Manhattan end of Brook- 


Sewers 


provem* 
mn Bridge. 

7 w. Y., Rye—July 26, by Village Trustees, 
Municipal Hall, cd, main sewer. G. E. 
Hill, 49 7th Ave, New York, engr.; adv. 
this issue. 


Annville—July 24, by Bd. Comrs. 
saaelite Twp., rein.-con. box sewer. J. G. 
Nve, twp. clk.; adv. this issue. 

Pa., Phila.—July 18, by F. H. Caven, dir. 
pub, wks., sewer in 12th St. from Thomp- 
son to Columbia Aves., 2,270 ft. 2 ft. 4 in. 
x 3 ft. 6 in. brick, 1,400 ft. 6 in. c.i. pipe, 
$30,000, Tulip St. from Cottman to Friend- 
ship Sts., 1,450 ft. 1 ft. 8 in. x 2 ft. 6 in. 
brick ¢ 2,100 ft. 6 in. vitr. pipe, $25,000, 
McKean St. from Swanson to Delaware 
Aves. and Sonnerdale to Oxford Sts., 1,411 
ft. 2 ft. 4 in. x 3 ft. 6 in. brick and 731 
ft. 6 in. vitr. pipe, $28,000, Henley St. from 
Manhein to Hansberry Sts., and Marshall 
St. from Bristol to Cayuga Sts., 1,100 ft. 
1 ft. 6 in. x 2 ft. 6 in. brick and 1,240 ft. 6 





in. vitr. pipe, $25,000, Gerry St. from 66th 
Ave, to Eastburn St., 1,463 ft. 2 x 3 ft. 
prick, 1.920 ft. 6 in. vitr. pipe, $30,000, 4th 


st. from Chew to Grange Sts. and from 
Green to Nedro Sts., 1,281 ft. 3 ft. 6 in. 
brick and 819 ft. 6 in, vitr. pipe, $27,000, 
Delphine St. from 3rd to American Sts., and 
Eastburn St. from Wister to Gerry Sts., 
1,250 ft. 3 ft. brick, 1,800 ft. 6 in. vitr. 
pipe, $26,000, branch sewer in American 
St. from Luzerne St. to Rising Sun Ave., 
9090 ft. 2 x 3 ft. brick, and 940 ft. 6 in. 
vitr. pipe, $25,000, American St. from Chew 
to point 303 ft. north, and Charles St. from 
Harrison to Wakeling Sts., 1,600 ft. 2 x 3 
ft. brick and 877 ft. vitr. pipe, $15,000, 400 
ft. main concrete sewer in Ognotz Ave. from 
Washington Lane to 79th St., $25,000, also 
test borings for sewers, $25,000. 

Fla., Lake Worth—Aug. 1, sanitary sew- 
erage system and septic tank. W. Randolph, 
city engr.; adv. this issue. 

Fla., Miami—July 18, sanitary sewers. 
F. H. Wharton, city mgr.; adv. this issue. 

Ky., Louisville—July 26, by Comrs. of 
Sewerage, constructing Bardstown Rd. Dist. 
Trunk Sewer. J. B. F. Breed, ch. engr.; 
adv. this issue. 

0., Akron—See “Streets and Roads.” 

Ind., Indianapolis—July 31, by Bd. Sani- 
tary Comrs., City Hall, constructing Sect. 
2, Div. 3, and furnishing and erecting me- 
chanical equipment for sewage disposal 
plant of Sanitary Dist.; adv. this issue. 


Ia., Creston—July 17 for 4,656 lin.ft. 15 
in. vitr. clay sanitary sewers. $25,000. 
P. K. DeVoe, city engr. 

Minn,, Barnum—See “Waterworks.” 

Minn., Brainerd—July 27, by city, 5,74¢ 
lin.ft. 36-54 in. trunk sewer in East Maple 
St. north to Mississippi River. $35,000. S. 
Swanson, clk. Noted July 6. 

S. D., Avon—Aug. 2, for 11,020 ft. 8-18 
in. sewer, and 6,000 ft. 4 in. c.i. watermain 
extensions, Dakota Eng. Co., Western Natl. 
Bank Bldg., Mitchell, engrs. ‘ 

8. D., Gregory—Aug. 4, for 24,900 ft. 8-18 
in. sewers. Dakota Eng. Co., Western Natl. 
Bank Bldg., Mitchell, engrs. 

Mo., Kennett—See “Streets and Roads.” 

Okla., Oklahoma City—July 25, by C. F. 
Semmelbeck, city clk., constructing Lee Ave. 
Sewer Dist.; adv. this issue. 


Cal., Redwood City—July 17, 2,611 lin.ft. 
8 in., 11,098 lin.ft. 6 in. and 7,956 lin.ft. 4 in. 
vitr. pipe sewers in Oak Knoll Manor. 
Cc. L. Dimmitt, Redwood City, engr. 


BIDS RECEIVED 


Me., Portland—Opened bids June 26, 2,250 
ft. 24-30 in. vitr. sewers in Forest Ave., 
from Monitor Contg. Co., Portland, $23,- 
133; G. D’Aseanio, Portland, $23,837; 
Forgione & Romano Co., Fidelity Bldg., 
Portland, $24,442, Noted June 1. 


0., Cleveland—See “Streets and Roads.” 


0., Akron—M. P. Tucker, dir. Pub. Serv. 
opened bids July 5, trunk sewer in Tall- 
madge Ave., incl. 10,900 ft. 8-24 in. vitr. 
clay pipe, and (a) 3,225 ft. 30-36 in. 
brick or (b) 3,225 ft. 30-86 in. segmental 
block pipe, from McAlonan Bros, 506 
Woodland Ave., (a) $58,708 (b) $55,307; 
T. E. McShaffrey Constr. Co., 171 South 
Forge St.. (a) $59,712 (b) $57,244; V. 
Olson Contg. Co., Herberich Bldg., (b) 


Mich., Detro' ened bids for (1) 


: it-—Op 

Clark Ave. Sewer, Sect. 4, (2) Harper Ave. 
Arm, Sect. 1, Connors Creek Sewer, (3) 
Harper Ave. extension of Ashland Ave. 
Se wer, (4) Piquette Ave. Arm of Bates St. 
Sewer, from G, R, Cooke, 1260 Penobscot 








Bldg., (1) $404,648; J. A. Mercier, 216 
Hammond Bldg. (1) $443,200, (2) $93,827, 
(4) $59,655; Booth & Flinn, Brush and 
Frederick Sts., (1) $422,485; Jaynes & 
Affeld, 1208 Ford Bidg., (2) $99,864; R. D. 
Baker, 1631 Elmhurst Ave., (2) $99,774, 
(3) $35,703; J. Wagner, 2735 West Grand 
Blvd., (3) $37,792, (4) $63,376; W. Blanck 


& Co., 823 Ford Blidg., (3) $39,780, (4) 


$61,910. 


Mich., Detroit—Opened bids for lateral 
sewers as follows: (1) 3517 (2) 3571 (3) 
3585 (4) 3619 (5) 3660 (6) 3662 (7) 3665 
(8) 3666 (9) 3667 (10) 3671 (11) 3674 (12) 
3675 (13) 3676 from Hammen & Co., Man- 
kato, Minn., (1) $14,300 (2) $14,290 (4) 
$31,250 (5) $13,600 (6) $8,230 (7) $3,950 
(8) $12,170 (9) $5,250 (10) $9,870 (11) 
$11,730 (12) $19,680 (13) $17,300; Detroit 
Contg. Co., 823 Ford Bidg., (1) $13,900 Oak- 
wood Constr. Co., 165 Fort Blvd., (1) $16,- 
000 (2) $14,300 (3) $19,000 (4) $36,870 (5) 
$10,600 (10) $7,900 (11) $7,200 (12) $17,- 
985; Western Constr. Co., 1208 Ford Blidg., 
(2) $14,715 (3) $19,433 (12) $20,208; J. 
Wagner, 2735 West Grand Blvd., (5) $16,- 
000; J. Zuccola, Detroit, (6) $8,540 (9) 
$4,900; J. Gailat, Detroit, (6) $8,495; Cap- 
pello & Fatore, Detroit, (7) $3,280 (9) $4.- 
990; M. Mucci, 1557 St. Joseph St., (7) 
$3,500; R. D. Baker, 1631 Elmhurst Ave., 
(13) $16,498; Detroit Drainage Constr. Co., 
16 Campau Bldg., (3) $18,775 (13) $16,054. 


Wash., Seattle—Bd. Pub. Wks. opened 
bids June 30, 2,410 ft. 10 in. rein.-con. and 
6,609 ft. 8 in. clay pipe in 32nd Ave. S., et 
al., from_ Interstate Constr. Co., Seattle, 
$36,445; King Plumbing and Heating Co., 
214 Columbia St., Seattle, $40,917; Romano 
& Rosello Bros., Seattle, $46,948. 


CONTRACTS AWARDED 

N. Y., Briarcliff Manor—Municipal Bd. 
sewerage system, Contr. A, to Orange Eng. 
Constr. Co., 106 South Essex Ave., Orange, 
N. J., $48,224; sewage disposal works, 
Contr. B, to Broadhurst Co., Court St., 
Hackensack, N. J., $29,096. Engrs. est. 
$32,808. Noted June 8. 


N. C., Mt. Helly—See “Waterworks.” 


0., Dayton—Montgomery Co., sewers in 
Lakeside Dist. SubDist. A, to L. A. Mar- 
shall, 601 Commercial Bldg., $31,522; 
Lakeside Dist. Sub-Dist. B, and Westwood 
Dist, Sub-Dist. B, to Crumley, Jones & 
Crumley, 2301 Concord St., Cincinnati, 
$55,193 and $64,669 respectively ; Westwood 
Dist. Sub-Dist. A and Sub-Dist. C, to C. J. 
Wetzel, 54 Davies Bldg., $54,037 and $39,- 
428 respectively ; city main sewer and main 
outlet sewer, to J. I. Geiger, 409 Dayton 
Savings & Trust Bldg., $40,617 and $47,- 
212 respectively. Noted June 22. 


Neb., Lincoln—Sewage disposal plant in 
Sanitary Dist. 1, to Kent Eng. Co., 504 
First Natl. Bank Bldg., Omaha, $10,000. 
Noted March 2. 


Cal., San Pablo—San Pablo Sanitary 
Dist., constructing sewers, to Downer & 
Mero, 2234 Macdonald Ave., Richmond, $28,- 
391. Noted July 6. 


Ont., Guelph—Will build 6,000 ft. 24 in. 
concrete or vitr. tile domestic trunk sewer 
in Waterloo Ave. from Yorkshire Ave. to 
sewage works, by day labor. $45,000. F. 
McArthur, city engr. 

Ont., Hamilton—S. H. Kent, city clk., 
Western Storm Overflow Sewer, Sect. 4 in 
Barton Ave. and John St., 640 ft. 4 ft. 6 in. 
diam. brick ~ and 3,100 ft. 6 ft. diam. 
concrete and brick pipe. to J. Maguire 
Sy Co., 196 Spadina Rd., Toronto. 


Waste Disposal 
PROPOSED WORK 


0., Portsmouth—Plans to install garbage 
incinerator, 60 ton daily capacity. 21,000. 
Invites correspondence rom manufac- 
turers of incinerators. O. D. Tatje, 1150 
4th St., comr. Health. 


BIDS DESIRED 


Ont., Chatham—July 31, by C. H. R. 
Fuller, city engr. and megr., mixed garbage 
and refuse incinerator; adv. this issue. 


Bridges 
PROPOSED WORK 


Ta., Ft. Dod ‘Webster Co. making 
plans 590 ft. steel and concrete viaduct over 
North 15th St. $36,000. J. L. Parsons, Ft. 
Dodge, engr. 

Missouri—State Hy. Dept., Jefferson Ci 
lans one 20 ft. rein.-con. slab and one % 
t. rein.-con. deck girder spans on State Aid 

Project 20.189, Morgan Co., $7,700; one 60 

















S-RECORD 15 








ft. pony truss, one 30 ft. and two 40 ft. I- 
Beam spans on Federal Aid Project 118, 
Sect. B, Stoddard Co., $18,300. B. H. Piep- 
meier, state highway engr. 


Missouri—See “Streets and Roads.” 


Cal, Eureka—Humboldt Co. having 
plans ‘tie oN 3. steel bridges, each about 
100 ft. long, concrete abutments, over 
Klamath River. H. . Brunnier, Sharon 
Bldg., San Francisco, engr. 


BIDS DESIRED 


New York—See “Streets and Roads.” 
Delaware—See “Streets and Roads.” 


W. Va., Ripley —July 17, by Comrs. 
Jackson Co., constructing King Bridge 776; 
Carnahan Bridge 776; Angerona Bridge 
778; Cottageville Bridge 779. $25,000. H. 
E. Snyder, Parkersburg, engr. 


North Carolina—July 25, by State Hy. 
Comn., Raleigh, bridges on State Project 
484, Wake Co., 915 cu.yd. concrete, 122,000 
lv. reinforcing, etc., $27,000; on State 
Project 702 A, Alleghany Co., 796 cu.yd. 
concrete, 137,950 Ib. reinforcing, 1,780 Ib. 
plates and bolts, 200 sq.yd. asphalt wear- 
ing surface, $26,500; State Project 952 A, 
Jackson Co., 1,270 cu.yd. concrete, 116,500 
lb. reinforcing, 300 sq.yd. asphaltic wear- 
ing surface, $37,000; bridges and culverts 
on Project 569, Moore Co., 816 cu.yd. con- 
crete, 11,590 Ib. reinforcing, 2,160 Ib. plates 
and bolts, 2,280 ft. untreated timber piles, 
264 sq.yd. asphalt wearing surface, $27,000; 
State Project 693, Macon Co., 849 cu.yd. 
concrete, 102,000 lb. reinforcing, 1,020 Ib. 
plates and bolts, $25,000. C., M. Upham, 
state highway engr. 

South Carolina—July 26, by State Hy. 
Dept., Columbia, approaches to Wateree 
River Bridge, 24,257 cu.yd. clearing, 13,464 
lin.ft. ditching, 10,344 cu.yd. gravel surface, 
3,000 lin.ft. treated piles, 35,800 ft. treated 
lumber, ete. 


Tennessee—July 28, by State Hy. Dept.. 
Nashville, rein.-con. bridge with 287 ft. 
span, over Rockey River on Warren-Van 
Burne Co. line, Federal Aid Project 79. 
incl. 973.25 cu.yd. concrete, 12,831 Ib. de- 
formed steel bars, 575 maze. bituminous 
macadam surface course. . Q. McComb, 
Nashville, ch. engr. 


0., Athens—See “Streets and Roads.” 


0., Cleveland—July 29, by Comrs. Cuya- 
hoga Co. concrete arch bridge on Highland 
Rd., 660 cu.yd. excav., 2,900 cu.yd. em- 
bankment, 845 cu.yd. concrete and 61,000 
lb. reinforcing. $25,870. F. J. Lander, 
Court House, engr. 


Minn., Olivia—See “Excavation and 
Dredging.” 


Minnesota—See “Streets and Roads.” 


Missouri—July 18, by State Hy. Dept. at 
div. office Bowling Green, bridge over Peno 
Creek to have one 80 ft. steel and five 20 
ft. rein.-con. slab spans, also grading and 
graveling Se on road from Peno 
northward, Federal Aid Project 188, Pike 
Co. B. H. Piepmeier, Jefferson City, state 
highway engr. 

California—July 24, by State Hy. Comn., 
Sacramento, constructing bridge over Bear 
River, 7 mi. north of Auburn, Placer and 
Nevada Counties, two 100 ft. steel truss 
spans, A. B. Fletcher, state highway engr. 


New Zealand, Wellington—Aug. 29, by 
Secretary Dept. Pub. Wks., plate Greer 
spans for Marretu section brid ‘ orth 
Auckland Main Trunk Ry., and for Waiko- 
koyne section bridges for Wiaro-Waiko- 
koyne Ry. Copies of specifications at Dept. 
of Trades & Commerce, Ottawa, Ont. 


Siam—Oct. 1, by Siam State Rys., Bang- 
kok, superstructures of steel railway 
bridges, 35 spans, total length 1,485 meters, 
comprising plate girder, plate girder deck, 
lattice rder through and special plate 
girder deck spans, Specifications can be 
seen in the Iron & Steel Division of Bureau 
of Foreign and Domestic Commerce, Wash.. 
D. C. (Refer to file No. 58674), also at Bu- 
reau’s Dist. Office, 734 Customhouse, New 
York City, and may be obtained from C. P. 
Sandberg, 143 Liberty St., New York City. 


BIDS RECEIVED 


N. Y., Long Island City—M. E. Connolly, 
pres. Queens Boro, Queens Subway Blag., 


opened bids July 6, masonry piers for 


bridge over Hook Creek Canal at Rock- 
away Blvd., from P. T. Cox Contg. Co., 154 


Nassau St., New York, $38,880; M. Paino 


& Co., $44,495. 


Pa., Freeport—Bd. State Comrs., Harris- 
burg, opened bids reconstructing bridge 
connecting Freeport and Garvers Ferry, 
from Independent Pridge Co., May Bidg., 

400; Cc MN 


Pittsburgh, $109, ; 
Co., Oliver Bldg., Pittsburgh, $125,800 


; W. 
S. Rae, Oliver Bldg., Pittsburgh, $171,760. 


feld Constr. 
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Bridges (Continued) 


North Carolina—State Hy. Dept., Raleigh, 
rein.-con bridges and culverts on State 
Project 800, Avery Co., from Olliver & 
Costello Bros., Knoxville, Tenn., $31,987, 
J. A. Kreis, Holston Bank Bldg., Knoxville, 
Tenn., $32,883, O’Brien Constr. Co., Balsam, 
$33,490; State Project 145, Hertford Co., 
from Luck Co., Sylva, $37,565, O’Prien 
Constr. Co., Balsam, $37,997, Atlantic 
Bridge Co., Roanoke, Va., $38,112; State 
Projects 386 and 387, Robeson Counties, 
from J. O. Heyworth, Harvester Bldg., 
Chicago, $36,601, A. J. Wardrep, 1717 High- 
land Ave., Knoxville, Tenn., $41,295, 
Cornell-Young Co., 4th Natl. Bank Bldg., 
Macon, Ga., $43,041. Noted June 


Missouri—State Hy. Dept. at div. office 
Ironton, opened bids May 26, three 40 ft. 
rein.-con. arch, four 16 ft. and one 20 ft. 
rein.-con. slab and two 24 ft. rein.-con. 
deck girder spans, on Federal Aid Project 
107 A, Iron Co., from M. E. Gillioz, Mon- 
ett, $19,890; C. Gove, St. Louis, $20,653; 
St. Louis Bridge & Supply Co., Frisco 
Bldg., St. Louis, $21,360. Noted May 18. 


Tex., Colorado—Mitchell Co. bridge 
across Colorado River, 10,470 cu.yd. con- 
crete, 2,202 lin.ft. concrete piling, 4,209 cu. 
vd. borrow excav., 383 cu.yd. gravel sur- 
facing, 113,678 lb. reinforcing and 175,000 
Ib. structural steel, from Brown-Abbott Co., 
Loraine, $44,327; Austin Bros. Bridge Co., 
Coombs St., Dallas, $45,484; Illinois Steel 
Bridge Co., Box 697, Austin $55,057. 


CONTRACTS AWARDED 


Mass., Allston (Boston P. O.)—Bridge 
Comrs., 145 ft. through truss concrete and 
steel bridge, 80 ft., solid concrete floor, wood 
block pavement, concrete foundation, over 
Boston & Albany R.R., on Cambridge St., 
to Boston Bridge Works Inc., 47 Winter 
St., Boston, $119,679. Noted Dec. 30. 


Mass., Boston—Metropolitan Dist. Comn., 
1 Ashburton Pl., 790 ft. stone and concrete 
bridge, 70 ft., over Neponset River, to 
Crandall Eng. Co., East Boston, $599,150. 
Noted June 15. 


Conn., New Haven — Director of Pub. 
Wks., 800 ft. concrete and steel bridge, 22 
ft., over Quinnipiac River, known at Tom- 
linson Bridge, general masonry, sandstone 
piers, asphalt pavement, to C. W. Blakeslee 
& Sons, Inc., 58 Waverly St., $475,143; 
steel work, to Phoenix Bridge Co., Phoenix- 
ville, Pa., $212,866; electrical work, to New 
Haven Electric Co., 294 Elm St., New 
Haven, $22,816. Pile and timber temporary 
bridge, to C. W. Blarkeslee & Sons, Inc., 
58 Waverly St., $43,875. Noted June 22. 


N. Y., Devils Hole (Niagara Falls, P.O.) 
—New York Central R.R., Grand Central 
Terminal, New York, 120 ft. concrete 
bridge, 25 ft., over tracks of above railroad, 
here, to Empire Eng. Co., Tonawanda. 
Eners. est. $38,000. Noted May 11. 


New Jersey—State Hy. Dept., Trenton, 
constructing bridge M. P. 25.7 over north 
branch of Raritan River, Route 16, in 
municipalities of Bernard and Bedminster, 
Somerset @o., to Engineering Constr. Corp., 
Commonwealth Trust Bldg., Phila., $27,- 
393. Noted June 8. 


North Carolina—State Hy. Dept., Ra- 
leigh, rein.-con. bridges and culverts on 
State Project 200, Cateret Co., from Bat- 
son-Cook Co., West Point, Ga., $27,005; 
Luck Co., Sylva, $30,668; Porter & Boyd, 
Realty Bldg., Charlotte, $34,577. Noted 
June 15. 


Ala., Eldredge—St. Louis & San Fran- 
cisco R.R., Frisco Bidg., St. Louis, Mo: two 
12 ft. concrete arches and 2 concrete boxes 
for filling trestles, 1,800 cu.yd. plain and 
400 cu.yd. rein.-con., to Reid & Lowe, 
Brown-Marx Bldg., Birmingham, $25,000. 


Nebraska—State Hy. Dept., Lincoln, con- 
structing bridge on Hebron-Fairbury Rd, 
Project 118 B, Jefferson Co., and bridge on 
Curtis Maywood Rd., Project 176, Frontier 
Co., to Standard Bridge Co., City Natl. 
Bank Bldg., Omaha, $22,844 and $3,016 re- 
spectively; 6 bridges on Central City-El- 
dorado Rd., Project 156 A, Hamilton Co., 
and 3 bridges on Bennett-Adams Rd., Proj- 
ect 175 B, Lancaster Co., to Pioneer Constr. 
Co., Railway Exch. Bldg., Kansas City, Mo., 
$21,068 and $14,283 respectively; 3 bridges 
on Central City-Eldorado Rd., Project 
156 B, Hamilton Co. and 2 bridges on 
Harvard Eldorado Rd., Project 182, Clay 
Co., to Diamond Eng. Co., Grand Island, 
$5.757 and $4,769 respectively; bridge on 
O'Neil-Butte Rd., Project 14 B, Holt and 
Boyd Counties, 2 bridges on Smiley Canyon 
Rd., Project 102 A, Sioux Co. and 


bridges on Elwood Stockville Rd., Project 
184, Gosper Co., to Western Bridge and 
Constr. Co., 748 Bee Bldg., Omaha, $37,139, 


$17,848 and $12,239 respectively; bridge on 
Burwell Deverre Rd., Project 34 A, Gar- 
field Co., to Southern Kansas Bridge & 
Constr. Co., Wichita, Kan., with steel piling, 
$16,199; 4 bridges on Shelby-Platte River 
Rd., Project 86, Polk and Butler Counties, 
to Polk Co. Bd., Osceola, $15,833; bridge on 
Minden-Newark Rd., Project 196, Kearney 
Co., to Allied Contractors, Inc., 403 Bee 
.'dg., Omaha, $6,112. Noted June 29. 


Ont., Toronto—C. A. Maguire, mayor, 
ren.oving existing bridge and constructing 
3 span arch bridge with concrete piers. 
abutments, 759 ft. long, 66 ft. wide, over 
Don River on Gerrard St., to J. E. Russell 
Constr. Co., Harbor Bldg., $721,520. Noted 
April 27. 


Dams 
PROPOSED WORK 


Conn., West Cornwall—Connecticut Light 
and Power Co., 107-111 West Main St., 
Waterbury, plans large dam across Housa- 
tonic River between here and Limerock ; 
also power station. Private plans. 


BIDS DESIRED 


Wis., Tomahawk — Wisconsin Valley 
Impvt. Co., 1st Natl. Bank Bldg., Wausau, 
taking bids rein.-con. and steel reservoir 
dam, incl. gravel and earth embankment, 
protected by sheet piling with gate works 
of concrete. $100,000. W. E. Brooks, mgr. 
Private plans, Noted June 22. 


S. D., Murdo—See “Waterworks.” 


CONTRACTS AWARDED 


Ariz., Prescott—For gravity type dam, 
65 ft. high, 800 cu. yd. rock excav., 9,600 
cu.yd. cyclopean masonry, to S. P. Gillis 
Eng. Co., P. O. Box 454, Phoenix, $79,784. 


Railways 
CONTRACTS AWARDED 


Ohio—Northern Ohio Traction & Light 
Corp., North Main St., Akron, will lay 
tracks over new North Ave. viaduct, and 
pave between car tracks, by day labor. 
$325,000. A.C. Blinn, genl. mgr. 


Ohio—Southern Agricultural Chemical 
Corp., 61 Bway., New York, 60,000 cu.yd. 
grading and 14 mi, rairoad siding, single 
track, along Cleveland, Cincinnati, Chicago 
& St. Louis R. R., in Cincinnati, to H. L. 
Carr Co., Frederick Bidg., Cleveland, 
$65,000. 


Arizona—Magma Copper Co., Phoenix, 
34 mi. standard guage railroad between Su- 
perior and Magma Junction, to Twohy Bros. 
Constr. Co., 318 North Central Ave., Phoe- 
nix. 


Excavation and Dredging 
PROPOSED WORK 


Ia., Oskaloosa—Mahaska Co. lets con- 
tract in October or November for 6.4 mi. 
open ditch in D. D. 6, 480,000 cu.yd. excav. 
R. W. Varley, co. aud. 


Ore., Eagle Point—Eagle Point Irrigation 
Dist. having plans prepared irrigation 
works to supply 8,000 acres, incl. diversion 
dam in Butte Creek, 18 mi. canal, 1 mi. pipe 
siphon, etc. $400,000. Engineer not an- 
nounced. 


Ore., Grants Pass—Grants Pass Irriga- 
tion Dist. plans 5 mi. ditch and enlarging 
1 mi. of old ditch, 167,000 cu.yd. earth and 
13,000 cu.yd. rock excav. $100,000. J. 
H. Fertig, Grants Pass, engr. 


Ont., Port Frank—G. A. McCubbin, engr., 
Chatham, takes bids end of July, drainage 
system for Bosanquet, Stephen, Williams 
and McGillivary Twps. $75,000. 


BIDS DESIRED 


Fla., Ft. Lauderdale—Aug. 15, by Bd. 
Comrs. Broward Cd., constructing inlet 
from New River Sound to Atlantic Ocean, 
near here. G. B. Hills Co., Jacksonville, 
engrs.; adv. this issue. 

La., Lawtell—July 25, by C. N. Bertrand, 
pres. Bd. Comrs. St. Landry Parish, Bank 
of Lawtell, dredging 600,000 cu.yd. and 
building gravity drainage system. A. Tate, 
Opelousas, engr. 

0., Wooster—Aug. 10, at office of C. F. 
Schopf, secy. Joint Bd. Comrs. Wayne and 
Holmes Counties, Court House, Wooster, 
draining and dredging Killbuck Creek ; adv. 
this issue. 


Ill., Beardstown—July 18, by Comrs. Coal 
Creek Drainage and Levee Dist., Schuyler 
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Co., at office Glass & Bottenberg, 
levee reinforcement and ditch ; 
G. C. Lowe, engr.; adv. this issu: 
Minn., Olivia—July 26, by A. O Scohmia 
aud. Renville Co., Ditch 92, 92.: coe 
excav., 6 timber bridges, 149,500 | esi 
in, tile. $35,000, 
CONTRACTS AWARDED 
N. Y., Brooklyn—E. Riegelm: bor 
pres., Boro Hall, dredging Wallabout ang 


vation, 


~28 





Gowanus Canals, to W. E. Potte: 1 Ay 
son §St., Jersey City, N. J., $13,378 ana 
$9,490 respectively. Noted June 2 

Ala., Fayette—Bd. Drainage Comrs 
mi. drainage ditches, Fayette and [am.. 
Co. D. D. 1, to D. W. Robins, Tup: Mine 
$0.085 per cu.yd. Noted April 27 aon 

Ia., Creseco—Howard Co. draining 13 m 
Primary Rd. Project 103, to H. Paulsen 
Havelock, 103,070 ft. 6 in. tile at 109 
22,255 ft. 8 in. $0.152, 2,500 ft. 10 $0.24 


and 500 ft. 12 in. $0.31. Noted May 11 up- 
der Streets and Roads. : 


Streets and Roads 


PROPOSED WORK 


N. Y., Bath—Plans $25,000 bond issue t 
pave Buel, William, Pine and various other 
streets. Address Bd. Village Trustees 


N. Y., Buffalo—Erie Co. preparing plans 
paving 3,636 ft. Bailey Ave. south of Main 
st., 100 ft. wide, concrete or asphalt. 


N. Y., Jamestown—Plans repaving Har- 
rison St. between Winsor and South Main 
Sts., Lincoln St. between 6th and Sth Sts,, 
1lth St. between Main and Washington Sts. 
and Fulton St. between 6th and &th Sts., 
vitr. brick. To exceed $35,000. L. Berg- 
man, city engr. 


N. Y., Lockport—Niagara Co. plans con- 
structing 2 mi. Lake Rd. from Olcott west 
to Wilson town line, concrete, 25,000. TT. 
Brennan, co, engr. 


_N. ¥., Lockport—Niagara Co. soon takes 
bids resurfacing Shawnee Rd., concrete, 
$53,174. T. Brennan, Lockport, co. ener. 


Pa., Erie—Plans ns Elmwood Ave. 
$44,500, 25th St. $21,000, both asphalt. F 
G. Lynch, city engr. 


Va., Norfolk—City passed ordinance by 
which it agrees to pay interest on loan 
which business men of Norfolk will make 
to State for completion of certain highway 
work in vicinity of Norfolk, loan amounts 
to $460,000 and provides for construction of 
following highways: Ridge Route, comple- 
tion of link in Norfolk-Petersburg-Rich- 
mond line to North Carolina line, $260,000; 
Route 27 (State project) from South Nor- 
folk to connect with Elizabeth City, N. C 
highway, $100,000; Peninsula Route, sec- 
tion of road from Old Point to Richmond, 
near Lee Hall, $100,000. C. E. Ashburner, 
city mer. 

N. C., Charlotte—Mecklenburg Co. takes 
bids latter part of July hard surfacing 7 
mi. York Rd. $180,000. lL. Ross, Char- 
lotte, engr. 


N. C., Wilmington—Plans paving various 
streets, brick and asphalt. $400,000-$500,- 
000, Carolina Eng. Co., Wilmington, engrs. 


8S. C., Camden—Takes bids latter part of 
July, extending various streets, $200,000. 
Carolina Eng. Co., Wilmington, N. C., engrs. 


Ala., Birmingham—Jefferson Co. and City 
plan paving with asphalt on concrete base, 
combined concrete curb and gutter, 14 mi. 
South Bessemer connection, 20-26 ft., $56.- 
000, 24 mi. from Fairfield to Fairview, 18- 
24 ft., $68,000, 14 mi. Vanderbilt Rd., 20- 
26 ft., $63,000, 3 mi. Gate City-Irondale 
Rd., 20-26 ft., $108,000; paving with 
asphalt on concrete 5 mi. Birmingham- 
Pratt City Rd., $110,000. C. A. Rogers, co. 
engr. A. J. Hawkins, city engr. 


Ohio—Dept. Highways and Dept. Pub. 
Wks., Columbus, cancelled all bids which 
were to be opened June 30, grading, bridg- 
ing and paving roads in following counties: 

Clark Co., Sect. “B’ Dayton-Longview 
Rad., 1.545 miles, rein.-con., bituminous 
macadam, asphalt or tar. 

Columbiana Co., Sect. “A-1" Lisbon-Can- 
ton Southern Rd., 3.922 mi., brick or bit- 
uminous macadam. 

Pickaway Co., Sect. “F-2"% Columbus- 
Washington C. H. Rd., 0.8 mi., bituminous 
macadam. 

Tuscarawas Co., Sect. “A” Canton-Canal 
Dover Rd., 3 mi., Kentucky rock asphiit, 
rein.-con. or bituminous macadam. 

Tuscarawas Co., Sect. “B” Canton-Canal 
Dover Rd., 2.299 mi., monolithic brick, rein.- 
con., or Kentucky rock asphalt. 
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d Roads (Continued) 


Street 

Tuscarawas Co., Sect. “E” Canton-Canal 
mover Ra, 2.093 mi., Kentucky rock asphalt 
‘os _rawas Co., Sect. “P-2” Newcomers- 
naan: ichsville Rd., 1.338 mi., monolithic 
brick in.-con., or Kentucky rock asphalt. 

Pickaway Co. Sect. “F-2" Columbus- 
Washington C. H. Rd., 0.19 mi., construct- 
ing steel bridge and concrete culvert. Noted 


June <- 
Ohio—Dept. Highways and Pub. Wks., 


Columbus, received no bids June 30, grad- 
ing. bridging and paving 1.42 mi., Sect. 
kK” Columbus-Millersburg Rd., Knox and 
Licking Counties, also 1.80 mi. Sect. “‘C’ 
McConnelsville-Zanesville Rd., Morgan Co., 
both rein.-con. Noted June 22. 


Ohio—Dept. Highways and Pub. Wks., 
Columbus, rejected bids opened June 23 
crading, bridging and paving roads in fol- 
lowing counties: 

Huron Co,, Sect. “E" Barberton-Green- 
wich Rd., 4.124 miles, rein.-con. 

Huron Co., Sect. “Greenwich” Barberton- 
Greenwich Rd., 0.1619 mi., rein.-con. 

Huron Co., Sect. “S” Norwalk-Mansfield, 
Rd., 2.504 mi., rein.-con. 

Putnam Co., Sect. “O" Lima-Ottawa Rd,, 
0.58 mi., Kentucky rock asphalt or rein.con. 

Putnam Co,, Sect. “Columbus Grove” 
Lima-Ottawa Rd., 1.21 mi., Kentucky rock 
asphalt or rein.-con. Noted June 29. 


0.. Lakewood (Cleveland P. 0O.)—Will 
sell $14,270 bonds July 17 paving Archdale 
Ave. $16,160 Baxterly Ave., $17,470 Elbur 
Ave, $12,850 Overbrook Ave., $38,295 
Brown Rd., $15,246 Onondaga Ave., $36,486 
St. Charles Ave. E. M. Hutchins, deputy 
dir. finance. 


Michigan—State Hy. Dept., Lansing, 
soon takes bids grading and gravel surfac- 
ing 2 mi. State Trunk Line Rd. 18-19, Sect. 
B. Cheboygan Co.; grading and surfacing 
1 mi. State Trunk Line Rd. 31-12, Sect. B, 
Huron Co. L. H. Belknap, ch. engr. 


Michigan—State Hy. Dept., Lansing, 
soon takes bids grading and gravel surfac- 
ing 43 mi. Assessment Dist. Rd. 346, Ionia 
and Barry Counties. L. H. Belknap, ch. 
engr. 


Mich., Detroit—Having plans prepared 
paving Golden Gate Ave. from Woodward 
to Charleston Sts., $19,780, Lawton Ave. 
from Blaine to Carter Sts., $3,620, 12th St. 
from Pilgrim to Puritan Aves., $13,950, 
Walbridge Ave. from Baldwin to Van Dyke 
Aves., $5,350, Burlingame Ave. from Nardin 
to Belleterre Aves., $7,870, Lenox Ave. from 
point 880 ft. north of Charlevoix to Mack 
Aves., $13,550, 34 in. sheet asphalt on 8 in. 
concrete, also 3 alleys with one course con- 
crete, $16,225. J. W. Reid, city engr. 


Wis., Appleton—Plans improving Col- 
lege and Pierce Aves., Lawe, Franklin, 
Mead, Eldorado, Hancock, Atlantic, Bate- 
man, Ida, Richmond, Appleton, John and 
Superior Sts, O, F. Weissgerber, City Hall, 
engr. 


Wis., Walworth—Making plans paving 
various streets, 25 ft., asphalt or concrete, 
also curbing and guttering same. $26,000 
a en J. Blaine, clk. Engineer not 
selected, 


Ia., Oskaloosa—Plans paving 3 mi. vari- 
ous streets. $90,000. H. Hawkins, city 
engr. 


Minnesota—State Hy. Dept. had plans 
prepared grading 17 mi. Minnesota Trunk 
Highway 1 from Owatonna, to Faribault, 
Steele and Rice Counties, $100,000; 13 mi. 
Trunk Highway 2, Clay Co., also 2 bridges, 
$90,700; 5 mi. Trunk Highway 45 from 
Stillwater to Lake Elmo, ashington Co., 
$30,000; concrete paving 1 mi. Trunk High- 
way 1, Washington o., $50,000; gravel 
surfacing 17 mi. Trunk Highway 28 from 
Morris to Johnson, Stevens Co., $25,900. 
State Hy. Dept., 1246 University Ave., St 
Paul, engrs. 


Minn., St. Panl—Plans paving Marshall 
\ve. from Levington to Snelling Aves. 
$30,000. O. Claussen, city engr. 


Kan., Enterprise—Had plans prepared 
paving 18 blocks asphaltic concrete, asphalt 
ind brick. Shockley Eng. Co.. Graphic 
Arts Bldg., Kansas City, Mo., engrs. 


, Kan., Ft. Seott—Bourbon Co. plans sur- 
facing 1§ mi Garland Brench Rd., 16 ft., 
5.000 sq.yd. bituminous macadam. B, 
Boyle, Ft. Seott, engr. 


Wyoming—State Hy. Dept., Cheyenne, 
pens bids about Aug. 1, grading, surfac- 
"€ and building structures on 7.973 mi. 
Wares peawey Powder River to 
Waltman, Federal Aid Project 128, 24 ft., 
-atrona Co,, 79,500 cu.yd. earth excav., 





Bids were opened by Comrs. Pinellas Co 


ROAD WORK-—CLEARWATER, FLA. 


. June 14, for constructing Rd. No. 1, from 


(A) J. G. Yeates, Port Tampa; (B) Lasley Bros. & Harvey, Chattanooga, Tenn. ; Road 
No. 2, (A) J. G. Yeates; (B) W. H. Kendrick, Tampa; (C) Mickler & McLeod, Tampa; 
(D) Lasiey Bros. & Harvey. The un.t b.ds were as follows: 


A B 

59 acres clearing and grubbing $60.00 $75 00 
151,00) cu.yd. regular excavation 40 45 
5,500 cu.yd. dredged excavation 50 75 
5,300 cu.yd. rock shoulder excavation 65 75 
250,000 sq.yd. 5 in. compacted rock base 85 105 
263,500 lin.ft. concrete curb 6x15 in 47 53 
156,500 sq.yd. plain wire cut brick 3-4-84 with asphalt filler 2.52 2 55 
106,600 sq.yd. taking up, cleaning and relaying old brick with asp! alt { ler 69 73 

pee Gate a5 soe oo ses teas $866,155 $950,162 

\ B Cc D 

16 acres clearing and grubbing $60 00 $60 00 $57 00 $75.00 
60,500 cu.yd. regular excavation 40 45 38 45 
5,000 cu.yd. dredged exeavation. ... 50 50 75 75 
3,333 cu.yd. rock shoulder excavation 65 65 80 75 
114,000 sq.yd. 5 in. compacted rock base 8&5 88 93 1.05 
121,100 lin. ft. conerete curb, 6x15 in 47 48 50 53 
&5,755 sq.yd. plain wire cut brick, 3-4-8} with asphalt 

filler a6 ; 2.56 2.55 2 56 2 55 
30,000 sq.yd. taking up, cleaning and relaying cld 

brick with asphalt filler................ 69 68 68 73 

Extended totals............ $422,966 $432,925 $439,381 $461,683 


ROAD WORK—CALIFORNIA 


Following are lowest bids opened > y Bureau Pub. Rds, 881 Mills Bldg., San 
Francisco, June 22, for grading and building structures on 10.41 mi. Big Bear Valley 
Rd., Los Angeles National Forest, (A) Utah Constr. Co., Phelan Bidg.; (B) Johnson 
Contracing Co., Portland, Ore.; (C) C. H. & A. W. Gorrill, Oakland. The unit bids were 





as follows: 
A B Cc 

Clearing (lump sum). ... $12,370.00 $5,500.00 $12,164 00 
325,000 cu.yd. excavation........ 615 68 795 
4,000 cu.yd. overhaul. ........ ; 04 10 05 
118 cu.yd. Class A concrete. ..... 38.50 60.00 45.00 
21,000 Ib. reinforcing steel. . . ..... 08 12 08 
530 cu.yd. cement rubble masonry 10.30 17.50 10 00 
170 cu.yd. dry rubble masonry 7.65 8.50 6.00 
4,700 lin.ft. 12 in. concrete pipe. 3.10 445 3.00 
690 lin.ft. 18 in. concrete pipe... ...... 4.00 7.00 3.00 
260 lin.ft. 24 in. concrete pipe 4 5.90 10.00 4.00 
4,700 lin.ft. 12 in. corrugated pipe (alternative) 1.75 1.00 1.25 
380 lin. ft. 15 in. corrugated metal pipe (alternative) 2.00 1.50 1.50 
310 ft. 18in. corrumaten mater pipe : 2.15 2.00 2.00 
260 lin.ft. 24 in. co! ated metal pipe (alternative) 2.40 2.75 2.50 
630 cu.yd. hand placed rock fill... ..... ‘ 3.30 3.50 5.00 
140 cu.yd. Class C concrete as alternative for cement rubble masonry 38.50 46.00 40.00 
90 cu.yd. Class C concrete as alternative for dry rubble masonry... . 38.50 46.00 40 00 
Extended totals using concrete pipe... ...... 0.00... 606. cece eens $246, 388 $273,382 $304,417 
Extended totals using corrugated pipe......... 2... 2.6.6.0 00 eee ee 237,799 255,782 294,922 


150 cu.yd. loose rock and 100 cu.yd. solid 
rock excav., 200 cu.yd. concrete, 15,000 Ib. 
deformed steel bars, etc. $40,000. Z. E. 
Sevison, state highway engr. 


Missouri—State i Dept., Jefferson City, 
plans 4 mi. road from Peno northward, 
Federal Aid Project 188, Pike Co., 9,263 cu. 
yd. earth excav., 2,056 sq. yd. gravel sur- 
facing, one 80 ft. steel span with five 20 
ft. rein.-con. slab span approaches over Peno 
Creek. B. H. Piepmeier, state highway ener. 


Missouri—State Hy. Dept., Jefferson 
City, plans 9.943 mi, road from Cairo to 
Poplar Bluff, Federal Aid Project 118, Sect. 
B, Stoddard Co., 24,670 cu.yd. earth excav., 
4,798 cu.yd. borrow, 164.4 cu.yd. concrete 
masonry, 22,546 sq.yd. gravel surfacing, 
etc.; 4.256 mi. road from Cairo to Poplar 
Bluff, Federal Aid Project 179, Stoddard 
Co., 22,349 lin.ft. grading, 39,732 = 
gravel surfacing, etc.; 4.694 mi. road from 
Higginsville eastward and westward, State 
Aid Project 20.164, Lafayette Co., 38,042 
cu.yd. earth and 600 cu.yd. rock excav., 
288.7 cu.yd. concrete masonry, etc. B. H. 
Piepmeier, state highway engr. 


Mo., Gallatin—Plans paving 9 blocks, as- 
phaltic concrete. $40,000. Shockley Eng. 
Co., Graphic Arts Bldg., Kansas City, 
engrs. 


Tex., Brownsville—Cameron Co. making 
plans grading and paving with 2 course con- 
crete 10.47 mi, State Highway 12 between 
here and San Benito, incl. 110,700 sq.yd. 
concrete. $406,866. _W. ©. Washington, 
co. engr. 


Tex., Cleburne—Johnson Co. plans sur- 
facing 23 mi. Meridian Highway from 
Burleson south through Cleburne. $225,000 
bonds voted, and $200,000 alloted by State 
Highway Comn. for project. J. G. Lott, 
Alvarado, engr. in charge. Noted Juné 1. 


Tex., Coleman—Coleman Co. making 
plans grading, gravel surfacing, etc., 10.58 
mi, State Highway 7-A, Federal Aid Proj- 
ect 308, incl. 44.9 acres clearing and grub- 
bing, 49,678 cu.yd. borrow, 21,670 cu.yd. 
roadway, 4,007 cu.yd. loose and 4,295 cu.yd. 
solid rock excav., 1,685 cu.yd. concrete, 187,- 
050 Ib. reinforcing. $87,477. W. E. Dicker- 
son, co. engr. 


Tex., Denison—July 26, to vote on $65,000 
bond issue for additional street paving. 
D. C, Lipscomb, city engr. 


Tex., Houston—Harris Co. making plans 
oe surfacing with crushed rock, etc., 
3.33 mi. State Highway 2, incl. 8.885 cu.yd. 
excav., 18,284 gal. asphalt, 738 cu.yd. cover 
material, 4,861 cu.yd. crushed rock, 2,187 
cu.yd. shell. $44,705. Howe & Wise, 211 
First Natl Bank Bldg., engrs. 


Tex., Paris—Lamar Co. making plans 
gravel surfacing 9.89 mi. State Highway 19 
from county line south, incl., 10,000 cu.yd 
borrow, 15,218 cu.yd. gravel surfacing. 
$63,505. W. M. Fooshee, co. engr. 


Tex., Tyler—Smith Co. making plans 
grading, surfacing, etc., 14.73 mi. State 
Highway 37, Federal Aid Project 284, incl.. 
691.9 cu.yd. concrete, 58,149 sq.yd. bitu- 
minous macadam, 37,121 sq.yd. concrete 
pavement, 52,152 Ib. reinforcing, 10,296 
cu.yd. imported gravel, 11,949 cu.yd. local 
gravel, 5,148 cu.yd. clay binder, to be fur- 
nished by county. $252,000. D. K. Cald- 
well, co. engr. 


Okla., Madill—Marshall Co. authorized 
$350,000 bond issue for 65 mi. hardsurfaced 
highways. Engineer not announced. 


Wash., Tacoma—Plans resurfacing 17 
blocks Bway. and St. Helens Ave. from 
South 17th to Division Ave., _bitulithic. 
J. C. Manley, city engr. 


Wash., Wenatchee——Chelan Co soon 
takes bids grading 4 mi. Blewett Pass 
Highway. $100,000. J. Duff, Wenatchee, 
engr. 


Cal, Bakersfield—Rejected bids paving 
Oak St. Specifications will be revised for 
new type of pavement and new bids asked. 
W. D. Clarke, city engr. Noted June 8. 


Cal., Fresno—Takes bids about July 24. 
improving Bremer Ave. between Forthcamp 
and San Pablo Aves., 50,300 sq.ft. grading, 
45,330 sq.ft. asphalt pavement, 4,745 sq.ft. 
concrete gutters, etc. W. Stranahan, city 
engr. 

Cal., Lindsay—Having plans prepared 


improvin, Lindsay Ave., Harvard and 
Orange Sts., et al., 10,250 cu.yd. grading, 
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Streets and Roads (Continued) 


507,000 sq.ft. 14 in. warrenite on 33 in. bitu- 
minous, 46,500 sq.ft. concrete gutter, 5,110 
lin.ft. concrete curb, 1,130 lin.ft. corrugated 
and concrete culverts, 575 sq.ft. concrete 
walks. H. Watts, city engr. 


Cal., Marysville—Yuba Co. had plans pre- 
pared grading and shaping road bed, 7% 
mi. long, 40,000 cu.yd. excav. L. B. Crook, 
Marysville, engr. 


Cal, Richmond—Had plans_ prepared 
4,100 cu.yd. grading, 33,000 sq.ft. 6-in, as- 
phaltic concrete pavement, 900 lin.ft. con- 
crete curbs and gutters, 2,000 sq.ft. con- 
crete walks, 150 cu.yd. concrete walls and 
underpinning, 700 lin.ft. 10 in, vitr. and 
338 lin.ft. 8-10 in. corrugated pipe, in_con- 
nection with city subway. H. D. Chap- 
man, city engr. 


Cal., Santa Cruz—Received no bids June 
26, 341,611 sq.ft. grading, 192,649 sq.ft. 5 
in. concrete. pavement, 2,730 ft. detached 
concrete curbs, 4,047 standard concrete 
sidewalk curb, 4,800 sq.ft. 4 in. concrete 
siaewalks, 4,526 ft. 10-18 in. drain pipe, 
ete. J. K. James, city engr. Noted June 8 


Cal., Yuba City—Takes bids about Aug. 
7, concrete paving 396 ft. Hawthorne St. 
and 310 ft. Linden St., both 42 ft. wide, 4 
in. thick ; 838 ft. Orange St., 367 ft. Walnut 


St., 367 ft. Olive St. and 367 ft. Chestnut 
St., all 44 ft. wide, 4 in. thick; 2,769 ft. 
Cooper Ave., 18 ft. wide, 1,186 ft. Cooper 


Ave., 42 ft. wide, 2,422 ft. Bridge St., 50 ft. 
wide, all 5 in. thick. E. Von Geldern, Yuba 
City, engr. 


Que., Montreal—Plans paving 2,250 ft. St. 
Catherine St. from Harbor to Marlborough 
Sts., 65 ft., $45,540; 1,687 ft. Marlowe St., 
60 ft., $35,023; 2,062 ft. Monk Blvd., from 


Jolicoeur to Allard Sts., 50 ft., $62,743; 
1.125 ft. De Chateaubriand Ave. from Roy 


to Duluth Sts., 60 ft., $11,823, all asphalt. 


E. Blanchard, Rd. Dept. engr. 
Ont., Ingersoll—Having plans prepared 
and takes bids about July 24, concrete 


pavement on Charles and Bell Sts. $92,000. 
Prices wanted on materials. R. B. Hutt, 
town ener. 


Ont., Ottawa—Had plans prepared resur- 
facing with asphalt, 7,500 sq.yd. Carter St. 
from Lisgar to Argyle Sts. $15,500. 2,000 sq. 
yd. Somerset St. from Metcalfe to O’Con- 
nor Sts. $4,400. 2,400 sq.vd. Lyon St. from 
Gladstone to Catharine Sts., $4,409, Lyon 
St. from Chamberlain to Pawell Sts. $5,000. 
A. F. Macallum, city engr. 


BIDS DESIRED 
Mass., North Adams—July 20, by J. L. 


Temple, comr. Pub. Wks., City Hall, im- 
proving State St.; adv. this issue. 
Mass., Westfield—July 26, by Bd. Pub. 


Wks., City Hall, paving Franklin St., rein.- 
con. O. E. Parks, supt.; adv. this issue. 


New York—July 21, by H. S. Sisson, 
comr. State Hy. Dept., Albany, improving 
highways in Allegany, Fulton, Oneida, St. 
Lawrence, Steuben and Wayne Counties, 
also 895 ft. steel bridge, 20 ft., in Catta- 
raugus Co. J. C. Finch, secy.; adv. this 
issue. 


N. J., Trenton—July 18, by Mercer Co. 


constructing White Horse-Yardville Rd., 
7,000 cu.yd. excav. and 23,200 sq.yd. con- 
crete. H. F. Harris, Court House, engr. 


Noted June 15. 


N. J., Westwood—July 18, by Mayor and 
Boro Council, grading, curbing and paving 
Center Ave. from Jefferson to Westwood 
Aves. and 3rd Ave. from Mill St. to Wash- 
ington Ave. W. G. Clark, Hillside Ave., 
Tenafly, consult. engr.; adv. this issue. 


Pa., Ebensburg—July 23, b Supervs. 
East Taylor Twp., c/o a ones, con- 
troller Cambria Co., (Ebensburg), paving 


4.000 ft. Park Hill Rd., East Taylor Twp., 
vitr. paving brick on concrete, alternate 
bids on 280.000 No. 1 repressed brick, $40,- 
000: also by Supervs. Adams Twp., c/o H. 
T. Hones, controller Cambria Co., (Ebens- 
burg), 18.600 ft. road in Adams Twp. be- 
tween Dunlo and Salix, vitr. brick on con- 
crete, alternate bids on 1.330,000 No. 1 re- 
rressed paving brick, $126,000. te 
Thomas, Park Bldg., Johnstown, engr. 


Pa., Leechburg—July 17, grading. curb- 
ing and paving Linden Ave. and portions ¢ f 
ist St.. Center and Floral Aves. C. A 
Ehrenfeld, boro, engr.; adv. this issue. 


Pa., Oil City—Aug. 1, at office City Con- 
troller, resurfacing various streets and 


grading and paving 2 alleys. B. B. Weber, 


city engr.; adv. this issue. 
Pa., Washington—July 31, by Town 
Council. 18000 sqyd. brick pavement, 


(brick furnished by boro.), and resurfacin¢s 
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F. Curran, pres.; adv. this issue. 


26, by State Hy. Dept., 
and Smyrna _ Bridges, 
mi. limestone highway, 
this issue. 


Maryland—July 25, by State Rds. Comn., 
Baltimore, building 8 sections of highways 
in counties as follows: Anne Arundel Co., 
Contr. AA-24; Allegany Co., Contrs. A-23 
and A-24; Howard Co., Contr. HO-16; 
Montgomery Co., Contr. M-33; Baltimore 
City, Contr. BC-40; Baltimore Co., Contr. 
B-46; Queen Annes Co., Contr. Q-24. J. 
N. Mackall, chn.; adv. this issue. 


W. Va., Clarksburg—July 
streets. $200,000. T. 


Delaware—July 
Dover, highway 
Contr. 25-A; 1.45 
Contr. CN-5; adv. 
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25, paving 
Long, city engr. 


W. Va., Huntington—July 20, by Comrs. 
Cabell Co., grading and hard surfacing 
3arboursville, Seven Mile and Long Branch 
Wayne Rds, J. N. Doyle, co. engr. Noted 
June 8. 


W. Va., Moundsville—July 20, paving 
with cement, brick or block Jefferson and 
Marton Aves., 9th and 4th Sts. $50,000. 


W. Va., Ripley—July 24, by Comrs. Jack- 
son Co., grading 4.5 mi. road from Ripley 
to Union Dist. line Rd., 16 ft. $50,000. H. 
E. Snyder, Parkersburg, engr. 

W. Va., Wheeling—July 29, 
Ohio Co, rein.-con. surfacing 3 
Run Rd., 16 ft. $25,000. A. 
Wheeling, engr. 


28 


by Comrs. 
mi. Glenns 
C. Hoffman, 


North Carolina—July by State Hy. 
Comn., Raleigh, grading and hard surfac- 
ing Projects 173, 183 A, 236, 342, 484, 494. 
535, 713 and 764; topsoiling, sand clay of 
gravel surfacing Projects 131, 132, 569, 814, 
952 and 963; paving with penetration or 
waterbound macadam Projects 602, 640, 
702 A and 888; constructing bridge Project 
694; adv. this issue. 


N. C., Greenville—July 31, by Pitt Co. 
Hy. Comn., concrete paving 5 mi. highway 
from Greenville to Falkland and 7 mi. high- 


25, 


way from Greenville to Cox Mill. J. B. 
Harding, engr.; adv. this issue. 
8. C., Anderson—July 20, by Anderson 


Co. Hy. Comn., grading, bridging and sur- 
facing 5.26 mi. Honea Path-Kays Bridge 
Rd., 33,703 cu.yd. common and 500 cu.yd. 
rock excav., 15,425 cu.yd. topsoil, 1,035 lin. 
ft. rein.-con, pipe, 140 cu.yd. concrete, etc. 
W. A. Sanders, Anderson, engr. 


Fla., Bushnell—July 21, by Comrs. Sum- 


ter Co., clearing, grading and hard sur- 
facing 16 mi. road. $65,000. F. Cotton, 
Rerdell, engr. 

Fla., Miami— July 18. 170,819 sq.yd. 


bituminous macadam pavement and 24,683 
sq.yd. concrete sidewalks. F. H. Wharton, 
city mgr.; adv. this issue. 

Fla., Sanford—July 18, by Comrs. Semi- 
nole Co., 181,000 sq.yd. macadam, 45,450 
sq.yd. brick, 12,700 sq.yd. rock or other hard 
surfaced shoulders. F. T. Williams, San- 
ford, engr. 


Louisiana—July 25, by State Hy. Dept., 


Redmond Bldg., Baton Rouge, gravel sur- 
facing 17.08 mi. Federal Aid Project 79, 


Sects A and B, Hammond-Baton Rouge 
Highway, also 9.17 mi. Federal Aid Proj- 
ect 362, Sects. A and B, Greensburg-Fisher 
Highway, Tangipahoa and St. Helena 
Parishes. J. M. Fourmy, state engr. 


La., Thibodaux—July 21, by Police Jury, 
LaFourche Parish, for 6.83 mi. hard surface 
roads from Raceland-Houma Highway, to 
Beatieville Lane. C. J. Coulon, secy. 


Tennessee—July 28, by State Hy. Dept., 
Nashville, grading. paving and bridging 
10.04 mi. road between Rockwood and 
Kingston, Federal Aid Project 85, Roane 
Co. incl., 58,663 cu.yd. common, 12,403 cu. 
yd. solid rock and 3,221 cu.yd. borrow 
excav., 7,820 sta.yd. overhaul, 106,058 sq. 
yd. 24 in. bituminous macadam, 1,127.58 cu. 
yd. concrete, 98,734 lb. deformed steel 
bars, 109,004 sq.yd. 8 in. hand placed coarse 
stone base, bridges over 20 ft. span incl. 
137.52 cu.yd. concrete, 14,851 Ib. deformed 
steel bars; 8.54 mi..road between Troy and 
Union City, FederaT Aid Project 54, Obion 
Co., 97,596 cu.yd. common excav., 99,969 
sq.yd. 6 in. cement concrete base, 94,415 
sq.yd. 2 in modified Topeka bitumi.ous 
concrete surface “A,” 792.39 cu.yd. von- 
crete, 72,348 Ib. deformed steel bars, bridges 
over 20 ft. span, 925.93 cu.yd. concrete, 
112.282 lb. deformed steel bars. D. 5 
McComb, Nashville, ch. engr. 


Ohio—July 21, by Dept. Highways and 


Pub. Wks., Columbus, grading, bridging 
and paving roads in following counties: 


Crawford Co., Sect. “G” Bucyrus-Cres- 
line Rd., 1.69 mi., rein.-con, $64,821, bitumi- 


5,000 sq.yd. with bituminous pavement. J. 





—— 
Vol. 89, No, » 
paeveniiiaen 2 


—_ 








rous macadam, asphalt or tar ¢-=7.5- 

brick $78,635. —_— 
Hancock Co., Sect. “Arlington’ 

Kenton Rd., 0.362 mi. mituminoy ae 

(brick gutter) $32,768, bituminous 

(concrete gutter) $30,228, 

‘ nigeking Co., Sect. “G-2” Loga: 

er Rd., 1.292 mi., brick $51,513 

$39,626. aceon 


Hocking Co., Sect. “G-2” Logan 


ma., 1.07 i sin. - j 
sisson mi., rein.-con. $61.40 


_. Tuscarawas Co., Sect. “New Com, 
Uhrichsville-New Comerstown hi 
mi., semi-monolithic brick $35,735. 
nous concrete $30,855, Kentucky 

phalt $30,014. ; 


_ Muskingum Co., Sect. “R” Zanes Mj 
Connelsville Rd., 0.96 mi., gradi ; 
drainage structures $11,624.’ L. ¢ 
dir. highways. : 


0., Akron—July 


Ml rrick, 


4 5 20, by S. Porte; | 
Summit Co. grading and paving Sect. p.; 
Cuyahoga Falls-Hudson Rd., 15,000 , 
earth excav., 12,300 sq.yd. 7 in. Water ts 
macadam on 3 in. bituminous ma ae 
$34,350 ; various streets in Fair... 
Heights, 1,650 lin. ft. stone curb, 10.47 
cu.yd. earth and 110 cu.yd. rock execs ae 
511 sq.yd. bituminous macadam, 30.5 
6 in. vitr. sewer, $109,251; Sects. c ind B 
Krumroy-Myersville Rd. 130, 5.600. inte 
6 ft. 8 in. concrete curb, 24,500 cu.yd. earth 
excayv., 14,730 sq.yd. bituminous — concres 
on waterbound macadam or 13,000 ss d 
concrete base, $78,248; Sect. D Britt: tt 
Massillon Rd. 49, 17,760 lin.ft. wooa . 
15,500 cu.yd. earth excav., 15,725 sq.yd. ¢ 
concrete case, 15,725 sq.yd. vitr. brick. 17 
050 sq.yd. concrete or 15,725 sq.yd. bitun, 
nous concrete, $71,850, $65,322 or 
respectively. 


« ft 








bitumi- 
J $63.77 
J. Weaver, Court House. ; 


_ @., Athens—July 21, by Athens Co, grad- 
ing and bituminous macadam paving 2 mj 
Marshfield-Carbondale Rd., also widening | 
concrete bridge, $49,423. ” 





ner. 


0., Columbus—July 22, by R. W. Smit) 
clk. Franklin Co.,° surface treating >s 
roads, 295,185 sq.yd. $33,473. C. C. Lat- 


timer, Court House, engr. 


o., Dayton—July 20, by Comrs. Mont 
bomery Co., paving Janette St. from S:lem 
to Fairview Sts., 4,200 cu.yd. earth excay., 
5,200 sq.yd. concrete or Kentucky rock 1 
Phalt on concrete. $25,000. P. S. Boul 
walter, co. surv. ; 


Michigan—July 20, by State Hy. Dept.. 
Lansing, grading and surfacing 1 mi. Stat: 


Trunk Line Rd. 87-2, incl. 4,046 cu.ya 
excav., 10,741 sq.yd. asphalt, concrete or 
bituminous concrete, also 1.75 mi. State 


Trunk Line Rd. 65-1, Sects. A and B. 10.- 
400 cu.yd. excav., 20,824 sq.yd. asphalt 
concrete or bituminous concrete, both Gene- 
see Co. L. H. Belknap, ch. engr. 


Michigan—July 20, by State Hy. 
Lansing, grading 4.731 mi. State 
Line Rad. 51-2, Sect. A, Ottawa “o., 
cu.yd. excav., 600 lin.ft. tile culverts, 
L. H, Belknap, ch. engr. 


Michigan—July 21, by State Hy. Dept. 
Lansing, grading and surfacing 1.39 mi 
State Trunk Line Rd. 36-3, Lapeer Co 
3,523 cu.yd. excav., 15,838 sq.yd. asphalt, 
concrete or bituminous concrete, also 5.385 
mi. Federal Aid Project 84, Monroe Co 


ry 
i) 
Teun! 
9/ 
39,000 


ete, 


22,587 cu.yd. excav., 56,094 sq.yd. asphalt 
conerete or bituminous concrete. L. HI. 
Belknap, ch. engr. 

Michigan—July 26, by State Hy. Dept 
Lansing, grading and surfacing 1.923 mi 
State Trunk Line Rd. 18-19, Sect. B, 
Cheboygan Co., 9,632 cu.yd. earth excay 
18,047 sq.yd. gravel. L. H. Belknap, ch 


engr. 


Mich., St. Joseph—July 19, by H. Harpe: 
clk., paving Pine St. also 1st St. from Via 
duct to Pine St., about 4.700 sq.yd. vitr. 
brick on sand foundation, 3,200 lin.ft. con 
crete curbing. $25,000. 


Mllinois—July 17, by State Dept. of Pub 
Wks. and Bldgs., Div. of Highways, Spring- 
field, paving with portland cement con- 
crete 0.33 mi. Route 3, Sect. 54, Greene Co. 
18 ft., (to be let in conjunction with pavins 
in Carrollton), Kelker, De Leuw & Co. 
Conway Bldg., Chicago, engrs.; 0.27 mi. 
Route 25, Sect. 38 C, Iroquois Co., 18 ft. 
(to be let in conjunction with certain city 
paving in Clifton), C. F. Helman, Paxton, 


city engr.; grading 0.23 mi. Project 9%, 
Sect. 39, Madison Co., incl., 23,280 yd. 
excav. 


Ill., Sterling—July 18, grading, curbins 
and. constructing 7,000 sq.yd. rein.-con 
pavement on various streets. A. G. Hub 
bard, city engr. 
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Streets and Roads (Continued) 

Wiscensin—July 18, by State Hy. Comn., 
liv, office 6, 213 South Barstow St., Eau 
Cjaire. grading and surfacing Menomonie- 
tidson Rd. Federal Aid Project 1023, 
on CO., Sta. 260-336 plus 39, 6,267 cu.yd. 

iassified excay., 3,780 cu yd. shcle and 
155 cu.yd. gravel surfacing, etc.; Menom- 
nieeHudson Rd., Federal Aid Project 
+4. Sta. 0-89 plus 10, 9,592 cu.yd. un- 
classified excav., 4,485 cu.yd. shale and 
ga) cuyd. gravel surfacing, etc. <A. R. 
Hirst, highway engr. 


Wisconsin—July 19, by State Hy. Comn., 
at div. office 1, 149 East Wilson St., Madi- 
son, grading and paving, 0.85 mi. Madison- 
Verona Rd., Federal Aid Project 312, Dane 
‘o.. 3,143 cu.yd. earth excav., 11,475 Ib. 

nforcing, 9,000 sq.yd. concrete pavement, 
tc.: 1.85 mi, Madison-Oregon Rd., Federal 
Aid Project 273, Dane Co., 4,203 cu.yd. 
h excav., 15,837 sq.yd. concrete surfac- 
ing, ete.; Reedsburg-Spring Green Rd.,, 
‘oderal Aid Project 243, Sauk Co., alter- 
nate bids received on West Route and East 
Route, West Route incl. 39,866 cu.yd. earth 
excav., 5,522 cu.yd. borrow, 6,754 cu.yd. 
solid and 2,100 cu.yd. loose rock excav., 
ete., East Route, 43,728 cu.yd. earth, 2,605 
cu.yd. solid and 2,100 cu.yd. loose rock 
excav., 4,636 cu.yd. borrow, etc. <A. R. 
Hirst, Madison, highway engr. 


Wis., Fond du Lac—July 17, by A. M. 
Hunter, clk., paving 1.1 mi. 12th, Howard, 
Oak, South, Grant, Merrill and Rose Sts., 
20 ft., rein.-con., sheet asphalt on 5 in. con- 
crete, 1 binder or asphaltic concrete. $25,- 
000. R,. Petters, City Hall, Madison, engr. 


Wis., Shawano—July 19, by P. J. Winter, 
clk., paving Division, Main and Andrews 
Sts. 20 ft., rein.-con. or other type of 
permanent pavement. $25,000. Private 
plans. 

Wis., Watertown — July 18, by F. S. 
Weber, elk., paving 1 mi. various streets, 
incl. 15,000 sq.yd. 1 course concrete with 
conerete curbs and gutters. $25,000. A. 
Kraeft, Watertown, engr. 


Minnesota—Aug. 1, by State Hy. Dept., 
St. Paul, 11 mi. State Project 9-29, Fed- 
eral Aid Project 289, Houston and Fillmore 
Counties, 270,000 cu.yd, excav., 1,720 sq.yd. 
concrete spillway, culverts, 8 bridges, $150,- 
000; 10.8 mi, State Project 11-21, Roseau 
Co., 151,000 cu.yd. excav., culverts, 4 
bridges, $107,100; 2 mi. State Project 7-28, 
Federal Aid Project 233, Brown and 
Nicollet Counties, 163,000 cu.yd. excav., 
culverts, $136,300; 17 mi. State Project 
8-30, Federal Aid Project 280, Itasca Co., 
218,000 cu.yd, excav., culverts, $176,200; 8 
mi. State Project 12-21, Federal Aid Proj- 
ect 256, Carver Co., 133,000 cu.yd. excav., 
$67,100; 6 mi. State Project 42-21, Fed- 
eral Aid Project 207, Olmsted Co., 90,000 
cu.yd. excav., culverts, $75,900; State Proj- 
ect 53-23, Dakota Co., 12,940 sq.yd. one- 
course concrete paving, culverts, $26,000; 
4.5 mi. State Project 7-30, Federal Aid 
Project 269, Waseca Co., 55,000 cu.yd. 
excav., culverts, 1 bridge, $32,000; 8.7 mi. 
State Project 15-29, Watonwan Co., 9,000 
cu.yd. excav., gravel surfacing, 1 bridge, 
$25,000; 1.4 mi. State Project 4-25, Bel- 
trami Co., 37.000 cu.yd. excav., gravel sur- 
facing, 1 bridge, $25,000. State Hy. Dept., 
1246 University Ave., St. Paul, engrs. 


Minnesota—Aug. 2, by State Hy. Dept., 
St. Paul, gravel surfacing 21,000 cu.yd. 
State Project 44-21, Federal Aid Project 
147-C, Houston Co., $78,600; 24,000 cu.yd. 
State Project 9-23, Jackson and Nobles 
Counties, $46,200; 15,600 cu.yd. State Proj- 
ect 3-32, Wilkin Co., $35,000; 10,426 cu.yd. 
State Project 9-30. Mower Co., $30,000; 
1,000 cu.yd, State Project 8-37, Federal Aid 
Project 94, Polk Co., $12,000; 8,300 cu.yd. 
State Project 8-36, Polk Co., $16,000; 10,- 
300 cu.yd. State Project 8-38, Federal Aid 
Project 204, Itasca Co., $17,000. State Hy. 
Dept., 1246 University Ave., St. Paul, engrs. 


_Minn., St, Paul—July 17, by H. W. Aus- 
tin, city. purch. agt., paving Grand Ave. 
from Oakland Ave. to Milton St. and from 
Milton St. to Cretin Ave., creosoted wood 
blocks, $108,000; Hudson Rd. from Point 
Douglas Rd. to east city limits, concrete, 
$30,000. O. Claussen, city engr. 


_ Kan., Larned—July 28, by Comrs. 
Pawnee Co, grading, sand clay surfacing, 
ete., 10.283 mi. Santa Fe Trail, Sects. A, B 
and C, Federal Aid Project 123. 


Mo., Columbia—July 24, by J. S. Bick- 
nell, city clk., grading, curbing, guttering 
and paving, 5 streets, Kentucky rock as- 
phalt; adv. this issue. 


Mo., Columbia—July 24, by J. S. Bick- 
vell, city elk., repairing, surfacing and re- 
surfacing about 37,000 sq.yd. streets in 
ists. 2, 4, 6 and 7, tarvia preparatiors; 
adv. this issue. 
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Mo., Kennett—July 18, at office of D. 
Stroud, city clk., curbing, grading, laying 
sewers and paving various streets. C. E. 
Smith & Co,, Cape Girardeau, engrs.; adv. 
this issue. 


Tex., Cameron—July 25, by J. T. Kemp, 
judge Milam Co., grading, surfacing, etc., 
17.94 mi. State Highway 36, Federal Aid 
Project 222, incl. 91,035 cu.yd. borrow, 46,- 
343 cu.yd. roadway excav., 1,114 cu.yd. con- 
crete, 96,008 Jb. reinforcing, 37,241 cu.yd. 
schist and 2,523 cu.yd. gravel. $113,547. 
A. F. Mitchell, co. engr. 


Tex., Farmersville—July 18, by Mayor, 
paving and grading McKinney, Washington 
and Main Sts., 10,841.6 sq.yd. cement con- 
crete or vitr. brick on concre e, 1,196 lin.ft. 
combined curb and gutter. $25 000, Mont- 
gomery & Ward Co., Wichita Falls, engrs. 


Tex., Tyler—July 21, by D. R. Pendleton, 
judge Smith Co., grading, surfacing, ete., 
14.73 mi. Highway 37, Federal Aid [Proj- 
ect 284, 691.9 cu.yd. concrete, 58,149 sq.yd. 
bituminous macadam, 37,121 sq.yd. con- 
crete pavement, 52,152 Ib. reinforcing, 5,148 
cu.yd. clay binder, 10,296 cu.yd. imported 
and 11,949 cu.yd. local gravel. $252,003. 
Materials for concrete’ structures, and 
gravel and clay, to be furnished by county. 
D. K. Caldwell, engr. 


N. M., Roswell—<Aug. 4, at office of J. A. 
Gilmore, city clk., grading, curbing, gutter- 
ing and paving various streets. I. Row- 
land, city engr.; adv. this issue 


California—July 24, by State Hy. Comn., 
Sacramento, grading 9.9 mi. and graveling 
2.5 mi. highway between Hopland and El 
Robles. <A. B. Fletcher, state highway 


engr. 


California—July 31, by State’ Hy. 
Comn., Sacramento, grading and concrete 
paving 10.9 mi. highway between Colusa 
and Long Bridge, Colusa and Sutter Coun- 
ties; grading 11.7 mi. between Fish 
Springs School and Southeast corner Sect. 
33, T. 8 S., R. 33, M. D. B. and_M., Inyo 
Co., 6.8 mi. between Cottonwood Creek and 
First Corner Kern River, Kern Co.; as- 
phaltic concrete surfacing 0.8 mi. between 
Arcola School and Borden Station. A. B. 
Fletcher, state highway engr. 


Cal., Redwood City—July 17, surfacing 
Roosevelt Ave., 166,400 sq.ft. oil macadam. 
Cc. L. Dimmitt, Redwood City, engr. 


Cal., San Rafael—July 17, by Supervs. 
Marin Co., improving Point San Pedro Rd., 
Sect. 1, 67,809 sq.ft. 4 in. bituminous con- 
crete or 5 in. hydraulic concrete, 840 lin.ft. 
8-15 in. corrugated iron pipe culverts, 500 
cu.yd. grading, etc.; Point San Pedro Rd., 
Sect. 2, 40,190 sq.ft. 4 in. bituminous con- 
crete or 5 in. hydraulic concrete, 1,200 cu. 
yd. grading, 850 cu.yd. fill, ete.; Bolinas 
Rd., Sect. 5, 9,459 cuyd. grading etc., Sect. 
7, 4,854 cu.yd. grading, 500 cu.yd. surfacing, 
etc., Sect. 8, 9,414 cu.yd. grading, 1,000 cu. 
yd. surfacing, etc., Sect. 9, 2,528 cu.yd. 
grading, 400 cu.yd. surfacing etc. G. M. 
Dodge, co. surv. 


Ont., Oakville—July 17, by P. A. Bath, 
council clk., 7,565 sq.yd. concrete pavement, 
6,426 lin.ft. curbs and gutters, 7,340 sq.yd. 
tarvia pavement and 8,600 lin.ft. concrete 
sidewalks, $28,000. Prices wanted _on ce- 
ment. J. A. Bell, Court House, St. Thomas, 


ener. 
BIDS RECEIVED 


Maine—State Hy. Dept., Augusta, opened 
bids June 23, (1) 3.443 mi. State Highway 
“O,” Project 35, in Canton, 112 cu. yd. con- 
erete masonry, 10,856 cu. yd. earth and 385 
cu. yd. rock excav., 7,897 cu. yd. gravel, (2) 
0.32 mi. State Highway “K’"’, Project 47, 
in Island Falls, 500 sq. yd. cobble gutter, 
4,382 cu. yd. earth excav., 712 cu. yd. 
gravel, (3) 4.023 mi. State Highway “O”, 
Project 32, in Canton, 129 cu. yd. concrete 
masonry, 7,200 cu. yd. earth excav., 1,537 
cu, yd, borrow, 5,307 cu. yd. gravel base, 
5.855 cu. yd. gravel, (4) 0.85 mi. State 
Highway “F”’, in Wilton Village. 330 cu. 
yd. masonry, 790 lin. ft. concrete curbing, 
361 sq. yd. sidewalk, 3,100 cu. yd. earth 
excav., 430 cu. yd. borrow, 223 cu. yd. 
stone and gravel base, 1,834 cu. yd. gravel, 
(5) 3.14 mi. State Highway ‘“K”, Project 
51, in Easton, 52 cu. yd. concrete masonry, 
10,260 cu. yd. earth and 1,920 cu. yd. rock 
excav.. 500 cu. yd. borrow, 1,287 cu. yd. 
gravel and stone base.'7,833 cu. yd. gravel, 
(6) 2.188 mi. State Highway “K”, Project 
43, in Orono, 4,493 cu. yd. concrete, 3,500 
cu. yd. earth excav., 1,800 cu. yd borrow, 
4,200 cu. yd. gravel base, 225 cu. yd. gravel, 
200,680 Ib. reinforcing, (7) 1.76 mi. State 
Highway “K”, Project 53, in Orono, 3,600 
cu, yd. concrete, 3,300 cu. yd. earth excav., 
1,600 cu. yd. borrow, 3,800 cu. yd. gravel 
base, 159,800 Ib. reinforcing, (8) 4.66 mi. 
State Higfihway “E”, Project 12, in New 





Gloucester, from W. H. Doran, Mercer, (1) 


$32,065 (4) $17,552; J. H. Ke «, Rumfo. 
(1) $40,369 (3) $46,101 (4) $17,539; RR. and 
J. McGregor, Rumford, (1) s41.971 (3) 
$48,490; M. Hughes, 105 8rd Sv... Barge 

(2) $8,237 (5) $47,229; H. A. Day, uzos4 
Parkview Ave., Bangor, (2) $9,951; G. W 
York, Island Falls, (2) $15,242; “Arborio 
Road Constr. Co., 721 Main St, Hartford 
Conn., (3) $48,805; A. V. Leo Constr. Co., 
Thompson, Conn., (4) $17,979 (5) $53,466; 
McCabe & Giovanni, 24 hast Concord St., 
Boston, Mass., (5) $54,400; Portland Constr 
Co., 21 Portland St., Portland, (6) $55,992 
(7) $51,178; A PD Bridges Sons, Ine 
Hazardville, Conn., (6) $57,327 (7) $51. 
(41; Hassam Paving C., 17 Federal St. 
Worcester, Mass., (6) $57,896 (7) $50,717. 
J. McCormick, 319 Taunton Ave., East 


Provid nee, R. IL. (8) $191,120; Forgione 
& Romano, Fidelity Bldg Portland, (8) 
$191,840: Bruno & Pettiti, 18 Tremont St 
Boston, Mass., (8) $212,459. Noted June §. 


N. Y., Brooklyn—E. Riegelmann, boro 
pres., Boro Hall, opened bids July 5. repav- 
ing roadway of Bway. from Kent to Bed- 
ford Aves., new granite blocks, from J 
Meehan & Son, 74 Cortlandt St., New York, 
$43,372; Greico Bros., 172 Russell St., $46, 
980 ; Brooklyn Manhattan Contg. Co 26 
Court St., $57,100. Noted June 29. 


N. Y., Long Island City—M. E. Connolly 
pres. Queens Boro, Queens Subway Bldg. 
opened bids July 5, recurbing, reflagging 
and paving (1) 5th Ave. from Grand to 
Jamaica Aves., paving (2) Liberty Ave 
from 104th to 109th Sts., repaving (3) 
Cooper Ave. from Myrtle Ave. to Brooklyn 
Boro line, 2nd Ward, from Cleveland 
Trinidad Paving Co., Flushing, (1) $12,- 
045, (2) $45,505, (3) $66,414: W. P. Me- 
Donald Constr. Co., 17 West 42nd St.. New 
York, (1) $13,105, (2) $41,610, (3) $81,622: 
Borough Asphalt Co., 1301 Metropolitan 
Ave., Brooklyn, (2) $46,390. Noted June 29. 


N. Y¥., New York—Dept. Parks. Munici- 
pal Bldg., opened bids July 6, paving centré 
roadway of Bronx and Pelham Parkway 
from point approximately 600 ft. west to 
Williamsbridge Rd. to Bronx Park East. in 
Boro of Bronx, from C. D. Beckwith, Inc., 
2875 Bway., $27,515; Interboro Asphalt 
Co., 2306 Creston Ave., $29,789; Asphalt 
Constr. Co., 208 Bway., $30,177. 


N. Y., New _York—J. Miller, pres. Man- 
hattan Boro, Municipal Bldg., opened bids 
July 6, paving Ft. Washington Pl., (Magaw 
Pl.) from Hastings Pavement Co., 25 Broad 
St., $12,443, Burnside Contg. Co., 270 Burn- 
side Ave., $13,451, Regan Towers Co., 124 
West 121st St., $14,044: widening and re- 
paving Madison Ave. (curb to rail) from 
J. E. Gaffney, 143rd St. and Harlem River, 
$52,731, Asphalt Constr. Co., 208 Bway., 
$52,793, Uvalde Asphalt Paving Co. 1 
Bway., $53,305; 34th St. (curb to rail), 
from W. J. Fitzgerald, 547 West 45th St.. 
$19,509, Interboro Asphalt Co., 2306 Cres- 
ton Ave., $21,383, C. D. Beckwith. Ine., 
2875 Bway., $22,241. Noted June 29. 


N. Y., White Plains—Bd. Supervs. West- 
chester Co., Court House, opened bids July 
3 constructing North Bway., Co. Rd. 6, 
from Petrillo Bros., 434 North High St., 
Mt. Vernon, $42,778. Noted June 22. 


North Carolina—State Hy. Dept., Ra- 
leigh, (a) clearing, grading and topsoiling, 
(b) rein.-con. bridges and culverts on (1) 
9.76 mi. State Project 661, Richmond Cc., 
(2) 6.92 mi. State Project 402, Chatham 
Co., (3) 12.82 mi. State Project 419, Frenk- 
lin Co., (4) 20.5 mi. State Project 167, 
Northampton Co.; (a) grading and concrete 
or asphaltic paving, (b) rein.-con. bridges 
and culverts on (5) 7.83 mi. State Project 
473, Vance Co., (6) 1.56 mi. State Projects 
420 A and B, Franklin Co., (7) 10.62 mi. 
State Project 742, Forsyth Co., (%) 3.53 
mi. State Project 713, Ashe Co.; z:-ading 
and concrete or asphaltic paving (%) 19.2 
mi. State Projects 386 and 387, }.obeson 
Co., (10) 0.14 mi. State Project 264 Craven 
and Pamlico Counties, (11) 11.25 ij. State 
Project 463, Person Co.; clearing »nd grad- 
ing (12) 12.88 mi. State Project 145, Hert- 
ford Co.; (a) clearing and grading. (b) 
rein.-con. bridges and culverts on (13) 5.18 
mi. State Project 711, Ashe Co.; (a) clear- 
ing, grading and concrete or asphaltic pav- 
ing, (b) rein.-con. bridges and culverts on 
(14) 5.77 mi. State Project 665, Richmond 
Co.: clearing, grading and concrete or as- 
phaltic paving (15) 5.54 mi. State Project 
800, Avery Co.; clearing and grading (16) 
13.68 mi. State Project 200, Carteret Co., 
from McDonald & Brooks, Hamlet, (la) 
$31,802, (1b) $5.346; W. H. Saunders Ham- 
let, (la) $35.585, (1b) $5.185; J. F. Mulli- 
gan, North Wilkesboro, (1a) $35.355 (1b) 
$5.429, (2a) $25.617, (2b) $4.985. (8a) 
$131,176, (18a) $43,563; J. T. Plott, Greens- 
boro, (2a) $25,420, (2b) $5,137; F. P. 
Holder Jefferson, Ga., (2b) $4,816: Tomison 
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Streets and Roads (Continued) 


Bros., High Point, (2a) $25,811, (3a) $42,- 
490, (4a) $71,218; Brooks-Calloway Co., 
Forsyth Bidg., Atlanta, Ga., (3a) $46,472, 
(3b) $13,523, (4b) $19,406; Olliver & Cos- 
tello Bros., Knoxville, Tenn., (3b) $14,479, 
(15) $255,486; C. B, Hester, Greensboro, 
(3a) $49,486; J. A. Kreis, Holston Bank 
Bidg., Knoxville, Tenn., (3b) $14,851, (14b) 
$7,707; Lacon&Moore, Littleton, (4b) $16,- 
097: Virginia Contg. Co., Petersburg, Va., 
(4a) $73,630; Atlantic Bridge Co., Roanoke, 
Va., (4b) $18,093; Porter & Peck, Green- 
ville, (4a) $73,889; R. G. Lassiter, Citizens 
tank Bldg., Raleigh, (5a) $236,071, (5b) 
$5,335, (Ga) $47,060, (6b) $3,821; Porter & 
Boyd, Realty Blidg., Charlotte, (5a) $240,- 
763, (5b) $6,033, (11) $297,408; Concrete 
Steel Bridge Co., Clarksburg, W. Va., (5b) 
$5,901, (7b) $14,064, (8b) $18,082, (13b) 
$13,914: Hardaway Constr. Co., Charlotte, 
(5a) $242,702, (7a) $381,888; Chandler & 
Ragland, Virgilina, Va., (6a) $46,349, (6b) 
$4,175; Luten Bridge Co., 405 East 4th Ave., 
Knoxville, Tenn., (6b) $4,360, (8b) $19,579, 
(13b) $14,701, (14b) $7,827; Harris Constr. 
Co., Newton, (7f) $363,911, (7b) $13,846; 
Hagedorn Constr. Co., Thomasville, (7a) 
$364,765, (7b) $13,866; J. O. Heyworth, 
Harvester Bldg., Chicago, (9) $552,024, 
General Constr. Co., Raleigh, (9) $574,285; 
S. J. Graves, Minneapolis, Minn., (9) $610,- 
895: Rhyne & Kitchen, Blacksburg, 8. C., 
(10) $25,000; Batson-Cook Co., West Point, 
Ga., (10) $27,196, (16) $45,463; Eagle Eng. 
Co., New Bern, (10) $28,188, (16) $45,385 ; 
A. S. Wardrep, Holston Bank Bidg., Knox- 
ville, Tenn., (11) $298,868, (14a) $169,607, 
(14b) $7,312; W. W. Boxley, Roanoke, Va., 
(11) $299,325; O’Brien Constr, Co., Bal- 
sam, (12) $41,084, (15) $147,836; N. L. 
Teer, Durham, (12) $41,281; J. P. Dicus, 
Robersonville, (12) $44,283; Turner-Hart- 
soe Constr. Co., Warrensville, (13) $14,492; 
Lampton & Burks, Louisville, Ky., (14a) 
$171,331: C. D. Rigsbee, Durham, (l4a) 
$176,514; Luck Co., Sylva, (15) $152,559, 
(16) $52,121. Noted June 8. 


Ohio—Dept. Highways and Pub. Wks., 
Columbus, opened bids June 30, grading, 
bridging And paving roads with (a) rein.- 
econ.. (b) brick, (c) asphaltic macadam, 
oil, (da) tar macadam, (e) bituminous con- 
crete, (f) waterbound macadam, (g) as- 
phaltic macadam, (h) concrete, in follow- 
ing counties: Auglaize Co., Sect. “H” Lima- 
Wapakoneta Rd., 6,558 mi. from Rade- 
baugh-Graham Co., Columbus, (a) $177,- 
325 (b) $239,823; Lewis & Copeland, Lima, 
(a) $178,193 (b) $233,257; J. Wroe, 54 
Davies St., Dayton, (a) $191,394; V. Smith, 
Dayton, (b) $234,436. Auglaize Co., Sect. 
“Gq” Sidney-Wapakoneta Rd., 5.305 mi. 
from Lewis & Copeland, Lima, (a) $155,- 
410 (b) $203,723; Radebaugh-Graham Co., 
Columbus, (a) $155,968 (b) $201,580; J. 
Wroe. 54 Davies St., Dayton, (a) $157,083 
(b) $204,223. Clark Co., Sect. “L-1" Spring- 
field-Washington C. H. Rd., 1.65 mi., from 
Central Paving Co., Hamilton, (c) $32,329 
(d) $32,809; W. H. Ringwold & Sons Co., 
Chillicothe, (c) $33,106 (d) $33,106; N. B. 
Putnam, Van Wert, (c) $34,161 (d) $34,- 
083. Clark Co., Sect. “O”  Springfield- 
Washington C. H. Rd., 1.857 mi., from 
W. H. Ringwold & Sons Co., Chillicothe, 
(c) $40,411 (da) $40,411; Central Paving 
Co., Hamilton, (a) $52,714 (c) $42,044 (d) 
$42,574, (e) $52,097; N. B. Putnam, Van 
Wert, (c $43,817 (d) $43,729; C. Bird, 
Springfield, (a) $54,416; M. J. Cooney, 
Springfield, (a) $54,933; A. G. Pugh, 
Columbus, (e) $53,786. Crawford Co., Sects. 
“M”" and “N” Marion-Bucyrus Rd., 6.705 
mi., from E. A. Freshwater & Son, Bucyrus, 
(b) $37,750. Fayette Co., Sect. “G’ Wash- 
ington C. H.-London Rd., 4.268 mi., from 
Craig & Jordan, Blanchester. (d) $86,927 
(f) $74,732 (g@) $88,949; W. H. Ringwold 
& Sons Co., Chillicothe, (d) $91,980 (f) 
$79,159 (g) $91,920; C. L. Straw, Paulding, 
(d) $91,000 (f) $80,776 (g) $91,000. Hol- 
mes Co., Sect. “B" Navarre-Berlin Rd., 
3.987 mi., from Griggs-Anderson Constr. 
Co., Millersberg, (h) $78,426. Lawrence Co., 
Sect. “R” Ohio River Rd., 0.676 mi., from 
G. B. Mahl, Ironton, (e) $16,764; G. C. 
Harden, Ironton, (e) $15,883. Lawrence 
Co., Sect. “O” Ohio River Rd., 1.468 mi., 
from Jenkins Bros., Kittsville, (e) $35,505. 
Pike Co., Sect. “C-1" Columbus-Portsmouth 
Rd., 0.393 mi. from Anderson & Brown, 
Chillicothe, (a) $21,617; Waverly Lumber 
& Constr. Co., Waverly, (a) $21,986; Har- 
per & Ruel, Portsmouth, (a) $23,673. 
Tuscarawas Co., Sect. “Mineral City” Can- 
ton-Canal Dover Rd., 1.03 mi., from Daley 
Bros., Bolivar, (b) $34,611; C. G. Fuller, 
Dover, (b) $35,041; Kane Bros., Youngs- 
town, (b) $35,184. Athens Co., Sect. “L-1” 
New Lexington-Athens Rd., 2.659 mi., grad- 
ing and building bridge, from Sterling 
Constr. Co.. Akron, $31,544; J. A. Petrie, 
Logan, $33,954; D. M. Sawyer, Glouster, 


$34.420. Hamilton Co., Sect. “Z" Glendale- 
Milford Rd., 1.798 mi., grading and paving 
from Cleary, Coley & Berry, Cincinnati, (h) 
$96,093. Hamilton Co., Sect. “Z" Glendale- 
Milford Rd., building drainage structures, 
from K. Vaughn, Hamilton, $51,950. Cleary, 
Coley & Berry, Cincinnati, $60,663. Law- 
rence Co., Sect. “M-2" Ohio River Rd., 0.14 
mi., building rein.-con. bridge, from G. B. 
Mahl, Ironton, $14,798. Lawrence Co., Sect. 
“M"” Ohio River Rd., constructing culvert, 
—_ G. C. Hardin, Ironton, $3,721. Noted 
une 22. 


0., Akron—M, P. Tucker, dir. Pub. Serv., 
opened bids July 5, grading and paving, 
ete.,, (1) 1,565 ft. Bluff and Prospect Sts., 
(2) 750 ft. Weber and Charlotte Sts., (3) 
6,140 ft. Tallmadge Ave., (4) 2,000 ft. Spicer 
St., (5) 2,450 ft. Cole Ave., (a) brick, (b) 
brick and stone, (c) asphalt and brick, (d) 
asphalt, from H. Gilbert, 19 South Martha 
Ave., (la) $30,766, (1b) $32,296, (2a) $15,- 
927, (5a) $61,940; McAlonan’ Bros., 506 
Woodland Ave., (la) $30,938, (1b) $32,488, 
(le) $32,928, (2a) $15,953, (38a) $128,911, 
(3d) $127,971, (4a) $34,045, (4d) $34,276, 
(5a) $60,865, (5d) $61,225; Hollinger & 
Davidson, 315 South Bway., (la) $31,089, 
(1b) $32,838, (2a) $17,047; V. Olson Contg. 
Co., Herberich Bldg., (3a) $127,839, (5a) 
$61,257: T. E. McShaffrey Constr. Co., 171 
South Forge St., (3a) $133,790, (d) $128,- 
004, (4a) $36,128, (4d) $34,273; S. F. 
Baker, Box 174, R. F. D. 24, South Akron, 
(4a) $34,020, Noted June 29. 


O., Cleveland—Repaving Euclid Ave. from 
East 115th St. to city limits, 200 cu. yd. 
earth excav., 10,370 sq. yd. asphalt and 
52,000 sq. ft. stone relaid and filled with 
asphalt, from Cleveland Trinidad Paving 
Co., The Arcade, $39,765; River Constr. 
Co., Schofield Bldg., $41,679. 


O., Cleveland—Cuyahoga Co. opened bids 
July 1 paving Pleasant Valley Rd. 1, 13,000 
cu.yd. earth excav., 22,300 sq.yd. 8 in. con- 
crete, 25,000 lin.ft. 4 in. sewers, from M. A. 
Ryan, c/o Pavers Exch. Society for Savings 
Bidg., $78,616; King Bridge Co., foot of 
East 69th St., $80,013; Ohio Contg. Co., 
Elyria, $81,414. Engrs. est. $87,527. 


0., Euclid—Opened bids July 3, asphalt 
paving (1) Beachview Ave., (2) Cambridge, 
Elsmer and Hawthorne Aves., from H. G. 
Herring, c/o Pavers Exch., Society for Sav- 
ings Bldg., Cleveland, (1) $23,403 (2) $23,- 
700; Cleveland Trinidad Paving Co., The 
Arcade, Cleveland, (1) $23,574 (2) $22,925. 
Noted June 22, 


Michigan—State Hy. Dept., Lansing, re- 
ceived low bid, grading and surfacing 2.912 
mi. Federal Aid Project 75, Sect. B, Jack- 
con Co., 14,148 cu.yd. excav., 34,324 sq.yd. 
bituminous concrete, from Brooks Constr. 
Co., 2104 Miner St., Ft. Wayne, Ind., $81,- 
644. Noted June 22. 


Michigan—State Hy. Dept., Lansing, 
opened bids June 27, grading and surfac- 
ing 4.56 mi, State Trunk Line Rd. 16-5, 
Ottawa Co., from H. A. Hoxie, Grand 
Rapids, $76,923; C. Marsman, Grand 
Rapids, $79,015; New Era Road Bldg. Co., 
New Era, $81,266. Noted June 22. 


Michigan—State Hy. Dept., Lansing, 
goers and surfacing 1.134 mi. State 
runk Line Rd, 18-20, Sect. A, and 61-2, 
Sect. A, Gladwin Co., from H. Campbell & 
Son, Bay City, $18,674, Taylor Constr. Co., 
Birmingham, $20,257, McKimmey & Millis, 
Beaverton, $20,343; 3.429 mi. State Trunk 
Line Rd. 37-5, Sect. C, Barry Co., from P. 
W. O'Conner & Son, Grand Rapids, $26,989, 
H, A. Brog, Middleville, $28.365, Saginaw 
Constr. Co., Saginaw, $28,664; 3.136 mi. 
State Trunk Line Rd. 79-1, Barry Co., from 
P. W. O’Conner & Son, Grand Rapids, $28,- 
524, J. Mishler, Freeport, $42,630, Byam 
& Whitmore, Eagle, $42,984; 2 mi. State 
Trunk Line Rd. 25-14, Alger Co., from 
Alger Co. Rd. Comn., Munising, $30,000, 
Hall & Labby, Negaumee, $38,435. 


Mich., Detroit—Opened bids paving (1) 
Cherrylawn Ave., (2) Cloverlawn Ave., (3) 
Cortland Ave., (4) Hardyke Ave., (5) Le- 
may Ave., (6) Monterey Ave. from 12th to 
Linwood Aves., (7) Monterey Ave. from 
Linwood to Dexter Aves., (8) Northlawn 
Ave., (9) Oakland Ave., (10) Rogers Ave., 
(11) Taylor Ave., (12) Thompson Court, 
(13) Jos. Campau Ave., from Detroit As- 
phalt wis, Co., 20 McGraw Bldg., (1) 
$20,489 (2) $37,170 (3) $14,963 (4) $8,865 
(5) $21,173 (6) $37,695 (7) $38,337 (8) 
$34,656 (9) $71,307 (10) $14,504 (11) $15,- 
748 (12) $4,351 (18) $51,045; Cleveland 
Trinidad Paving Co., 402 Hammond Bldg., 
(1) $21,678 (2) $39,582 (3) $14,678 (4) 
$8,915 (5) $23,037 (6) $37,053 (7) $37,373 
(8) $36,901 (9) $77,518 (10) $14,744 (11) 
$16,938 (12) $5,047 (13) $54,640; G. R. 
Cooke, 1260 Penobscot Bidg., (9) $75,361 
(13) $51,938. Noted June 8. 
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Wis., West Allis—Paving with (a) 
con., (b) vibrolithic concrete, from 
Reisinger Co., 464 Oakland Ave., Milw 
1,292 sq.yd. North Gordon Ave., (a) 
(b) $2.37, 2,701 sq.yd. 45th Ave., (a) 
(b) $2.31, 5,508 sq.yd. 48th Ave., (a) 5 
(b) $2.31, 6,330 sq.yd. 50th Ave. (a) 
(b) $2.31, 7,288 sq.yd. 5ist Ave. (a) 
(b) $2.31, 3,455 sq.yd. 52nd Ave., (a) 
(b) $2.31, 4,073 sq.yd. 54th Ave., (a) 5 
(b) $2.31, 4,617 sq.yd. 63rd Ave., (a) ¢ 
(b) $2.31, 2,049 sq.yd. Scott St., (a) 
(b) $2.33. Noted June 22, 


Missouri—State Hy. Dept. at div. 
Alexandria opened bids June 23, 1.75; 
road from Wayland to Keokuk, F. 
Aid Project 172, Clark Co., (1) 3.914 
yd. earth excav., (2) 1,444 cu. yd. bo: 
(3) 16,576 sq. yd. 1 course concrete 
from Cameron-Joyce & Co., Keokuk 
(1) $0.40 per cu. yd. (2) $0.35 (3) $2 Kx 
total $50,792; Keokuk Quarry Constr. (‘, 
Keokuk, Ia., (1) $0.50 (2) $0.50 (3) $24 
$52,123; Lynch-MeDonald Constr. Co. \\,, 
berly, (1) $0.50 (2) $0.40 (3) $2.96, 3 
469. Noted June 22. 


Missiouri—State Hy. Dept. at div. off 
Boonville, opened bids May 18, 5.57. : 
road from Boonville eastward, Federal \jq 
Project 24, Cooper Co., (1) 38,697 eu. yd 
earth excav., (2) 6,200 sq. yd. broken stone 
base course, (3) 36,200 sq. yd. specifica 
tion A bituminous macadam surface cours: 
fluxed native asphalt bihder, (4) 36, 200 
8q. yd. specification A bituminous macaday, 
surface course, oil asphalt binder, (5) 36 
200 sq. yd. specification A bituminous maca 
dam surface course. cool tar cement binder 
ete., from E, C. Johnson, Carrollton, (1) 
$0.37 per cu. yd. (2) $0.77 (3) $0.92 (4) 
$0.905 (5) $0.905, total $75,570; Lana 
Constr. Co., Ballinger Bldg., St. Joseph 
(1) $0.40 (2) $0.80 (3) $0.98 (4) $0.97 (5) 
neo i) seis J. Meeke & Co., Kansas 

y, . (2 1.08 4 98 5 
$0.91, $106,348. eT —— 


Missouri—State Hy. Dept. at div. office 
Houston, opened bids June 22, 3.7 mi. road 
from Houston to Rolla. Federal Aid Project 
109 B. Texas Co., (1) 16,100 cu. va 
earth excav., (2) 1,225 cu. yd. rock excav.. 
(3) 26,304 sq. yd. gravel surfacing, etc., 
from Coopers Constr. Serv. Co., St. Louis, 
(1) $0.35 per cu. yd. (2) $1.75 (3) $0.46, 
total $35,170; M. E. Gillioz, Monett, (1) 


$0.40 (2) $2 (3) $0.40. $35,356. Noted 
June 22. 


Missouri—State Hy. Dept. at div. office 
Ironton, opened bids May 26, 11.26 mi 
road from Ironton to Potosi, Federal Aid 
Project 107A, Iron Co., (1) 30,717 cu. yd. 
earth excav., (2) 27,549 cu. yd. borrow, 
ete., from St. Louis Bridge & Supply Co., 
Frisco Bldg., St. Louis, (1) $0.36 per cu. 
yd. (2) $0.41, total $40,625; M. E. Gillioz, 
Monett, (1) $0.40 (2) $0.35, $42,299; C 
Gove, St. Louis, (1) $0.50 (2) $0.495, $45.- 
213. Noted May 18. 


Missouri—State Hy. Dept. at div. effice 
Liberty, opened bids June 6, surfacing 
10.52 mi. road from North Kansas 
City to Nashau, Federal Aid Project 
6A. Clay Co. (1) rock asphalt, (2) 
concrete, (3) penetration macadam, (4) 
inverted penetration macadam, (5) as- 
phaltic concrete, from O. G. Chapin, 
San Antonio, Tex., (1) $237,140; J. O 
Patterson & Co., 311 Ridge Bidg., Kansas 
City, (1) $297,343 (3) $267,775 (4) $207,- 
933; Lewis-Rich Cc. "tr. Co., St. Louis, (1) 
$316,026 (2) $319,i02; Koss Constr. Co.. 
2818 5th Ave., Des Moines, Ia., (2) $392.- 
480; Dalton Constr. Co., Junction City, 
Kan., (2) $321,133; W. A. Ross, Kansas 
City, (3) $233,457; Unit Constr. Co., Title 
Guaranty Bldg., St. Louis, (4) $247,275. 


Missouri—State Hy. Dept. at div. office 
Liberty, opened bids June 5, paving 13.07 
mi. road from Liberty to Excelsior Springs. 
Federal Aid Project 25, Clay Co., (1) in- 
verted penetration macadam, (2) penetra- 
tion macadam, (3) asphaltic concrete, (4) 
rock asphalt, (5) concrete, from P. P. 
Young, Savannah Rd., St. Joseph, (1) $240.- 
748 (2) $264,808 (5) $369,270; E. S. Meeke 
& Co., Kansas City, (1) $254,608 (2) $275,- 
023 (8) $343,884; Unit Constr. Co., Title 
Guaranty Bldg., St. Louis, (3) $303,052; 
L. Rich Constr. Co,, 429 Missouri Ave., 
East St. Louis, Ill, (4) $393,222 (5) $399.- 
366; O. C. Chapin, San Antonio, Tex., (4) 
$396,771; Koss Constr. Co., 2818 5th St., 
Des Moines, Ia., (5) $388,506. 


Tex., Dallas—Dallas Co. grading, etc., (1) 
8.6 mi. Midway Church Rd., incl., 10,000 
cu.yd. scarifying and reshaping, 23,000 
cu.yd. earth excav., 20,000 cu.yd. native 
and 8,000 cu.yd. crushed stone, etc.; (2) 
grading surfacing with macadam and § in. 
bituminous topping 2.9 mi. Maple Ave. Rd.. 
2,000 sq.yd. reshaping and scarifying, 10,000 
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cu.yd, earth excav., 5,270 cu.yd. native and 
1 , cu.yd, crushed stone to be furnished 
by county; from Hill, Wilson & Watson, 
D s (1) $63,378, (2) $23,971; Wear & 
T as, Rogers, (1) $66,681, (2) $24,784. 


., Richmond—Ft. Bend Co. surfacing 
i mi, State Highway 36, (a) 9 in. 
ravel base, (b) 6 in. shell and 4 in. rock 
-co with 1 in. bituminous topping, from 
‘.den & Austin, Hill and Marsch _Sts., 
juston, (a) $121,603, (b) $129,413; Cooke 
& Arrington, Crockett, (a) $118,438, (b) 
:132.239; Wear & Thomas, Rogers, (a) 
049, (b) $144,920. Noted June 15. 


Tex., San Angelo—Tom Green Co. opened 
bids June $0, grading, surfacing and _ top- 
ning 15.43 mi. State Highway 4, from Har- 
ris & Powell, Tyler, $93,357; McCollum 
Constr. Co. 1507 F & M Bank Bidg., Ft. 
Worth, $99,841; M. M. Craven, Fredericks- 
purg, $107,435. Noted June 22. 


Wash., Seattle—Opened bids June 30, 
paving, etc., Wilson Ave. et al., (a) 34,000 
sq.yd. 7 in, concrete, (b) 4,380 sq.yd. 6 in. 
concrete, (c) 7,125 lin.ft. concrete curbing, 
type A, (d) 12,000 cu.yd. subgrade, etc., 
from Independent Asphalt Paving Co., Sea- 
board Bldg., (a) $1.99, (b) $1.79, (c) $0.35, 
(d) $0.60, total $133,467; A. Tocco & Co., 
1125 20th Ave. S., (a) $1.90, (b) $1.70, (c) 
$0.40, (ad) $0.75; total $136,850; J. L. 
Smith, Pioneer Bldg., (a) $1.80, (b)_ $1.65, 
(c) $0.45, (d) $0.70, total $137,538. Engrs. 


est. $140,598. 
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CONTRACTS AWARDED 


Vermont—State Hy. Dept., Montpelier, 
5.71 mi. gravel road, Project 32, in Orange, 
to G. L. Gregoire & Co., Barre, $102,069 ; 
2.15 mi. gravel road, Project 31, in Concord, 
to Dix & Stapes, Springfield, Mass., $39,- 
298; 1.97 mi. Project 30, in Lunenberg, to 
Colburn Constr. Co., Concord, N. H., $41,- 
901. Noted July 6. 


Massachusetts—State Hy. Dept., Boston, 
constructing 6,950 ft, State Highway in 
Ayer and Shirley, 13,900 sq.yd. bituminous 
macadam, and 3,400 ft. in Acton, 6,800 sq. 
yd. bituminous macadam, to Canedy Constr. 
Co., New Bedford, $33,648 and $27,306 re- 
spectively; 600 ft. in Ashland, 1,200 sq.yc. 
bituminous macadam, to J. L. Sahube, 
Ashland, $5,998. 


Mass., West Springfield—Paving River- 
dale Rd., 23,000 sq.yd. rein.-con. on 8 in. 
concrete, with 3 ft. tar macadam shoulders, 
to Hassam Paving Co., 17 Federal St.. Wor- 
cester, $82,839. 


Conn.. New Haven—Paving Maple St. 
from Sherman to Pendleton Sts., 14,000 sq. 
yd. 1:2:4 concrete, 3,000 lin. ft. curving, 
to McGann Bros., New Haven. Engrs. est. 
$25,000. Noted June 22 


N. Y., Buffalo—Paving Fisher St., speci- 
fication B standard asphalt on concrete, to 
H ‘ie Burgard Co., 1968 Fillmore Ave., 
$27,067. 


N. Y., Massena—President and Village 
Bd. Trustees rejected bids opened June 26, 
paving Bridges Ave., Andrews, Water and 
North Main Sts. Work will be done by 
day labor. Noted June 15. 


N. Y., Spencer—Will macadamize 2 mi. 
Halsey Rd., by day labor under supervision 
of A. Peet, engr., Spencer, $25,000. 


N. Y., Victor—Bd. Trustees improving 
Maple Ave., to M. C. Soper, 72 Cayuga St., 
Seneca Falls, $44,639. Noted June 15. 


N. Y., White Plains—Bd. Supervs. West- 
chester Co., Court House, constructing 
Seven Bridge Rd. Co. Rd. 5, in towns of 
New Castle and Yorktown, to F. G. Fowler 
Constr. Co., 77 Carpenter Ave., Mt. Kisco, 
$38,408; Croton Point Ave., Co. Rd. 7, 
Harmon, to Christopher Bros., Peekskill, 
$8,362, Noted June 22. 


N. J., Avon—Monmouth Co. (Freehold) 
constructing 8,845 sq.yd. State Highway 
Route 4, Sect. 11, here, rein.-con., to E. J. 
Bridge Co., 175 Smith St., Perth Amboy, 
394,814. Noted May 25. 


N. J., Belvidere—Warren Co. construct- 
ing 46,425 sq.yd. State Highway Route 5, 
Sect. 9, Barkers  Corner-Hackettstown, 
concrete, to F. J, Gromans Sons, Bethlehem, 
$230,274. Noted May 11. 


_N. J., Boonton—Morris Co. (Morristown) 
repaving, 14,440 sq. yd. East Main St. 
ser ane to Huss & Young, Towaca, 
__N. J. Long Branch—Bd. City Comrs. 
paving Liberty St. from Bway. to Atlantic 
Av e., to Ww. P. McDonald Constr. Co., Long 
Branch, $70,000. Noted June 15. 
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N. J., Red Bank—Monmouth Co. (Free- 
hold) constructing 23,307 sq.yd. State High- 
way Route 4, Sect. 5-A, Maple Ave., here, 
cement, to T. J. Barrett, 147 Lafayette Ave., 
Trenton, $93,429. Noted June 1. 


N. J., South Orange—Paving Ridgewood 
Rd. from West Orange line to South Orange 
Twp. line, 25,940 sq.yd., 5 x 12 x 24 in. 
Hastings asphalt block, to J. Selitto, South 
Orange, $134,625. 


Pa., Greensburg—Westmoreland Co., pav- 
ing 3.3 mi. Youngwood and Hunker Rds., 
and grading and paving 3,600 ft. from 
Hunker to road in East Huntington Twp., 
to R. H. Cunningham & Sons, Turtle Creek 
(East Pittsburgh P. O.), $136,375 and $37,- 
352 respectively. 


Pa., Verona—S. P. Grundy, secy. Boro. 
Council, paving 2nd St. from South Ave. to 
Verona Rd., to Booth & Flinn Ltd., 1942 
Forbes St., Pittsburgh; North Ave. from 
High to 2nd Sts., to McCrady Bros., 6th 
Ave., Braddock. Noted June 8. 


D. C., Georgetown — Baltimore & Ohio 
R.R., 2 Wall St., New York, paving in 
railroad yards, here, to Empire Eng. Co., 
216 East Lexington St., Baltimore, Md., 
$25,000. 

Virginia—State Hy. Comn., Richmond, 
paving 7.99 mi. Hampton Roads, Richmond 
Highway, between Williamsburg and Toano, 
18 ft. concrete, to J. U. Addenbrooks Sons, 
125 East 24th St., Norfolk, $209,505. Noted 
June 29. 

N. C., Reidsville—For 16,000 sqyd. 2 
course concrete sidewalks to Elliott & Sons, 
Spartanburg, S. C., $25,000; 50,000 sq.yd. 
asphaltic street paving to Atlantic Bitu- 
lithic Co., Virginia Ry. & Power Bidg., 
Richmond, Va., $175,000. 


Fla., Mt. Dora—Improving various streets 
to F. G. Fowler, Mt. Dora, 2,900 sq. ft. 
resurfacing at $0.95 per sq. ft., 14,040 sq. 
ft. of 3 in. sheet asphalt $1.28, etc. total 
about $25,000. 


Fla., Orlando—Comrs. Orange Co. clear- 
ing and grading 12.6 mi. road from Bithlo 
to Brevard Co. line, 200,000 cu. yd. excav. 
to E. W. Parker, Curry Bldg., Tampa, 
$63,400. Noted May 11. 


Alabama—State Hy. Dept., Montgomery, 
grading and gravel surfacing 4.85 mi. Jack- 
son Highway from Tuscumbia south, Col- 
bert Co., to J. W. Gwin, Jefferson Co. Bank 
Bldg., Birmingham, $74,382; grading and 
surfacing with warrenite bitulithic on puz- 
zolan cement concrete, 3.6 mi. Jackson 
Highway from Tennessee River to Sheffield 
and Tuscumbia, Colvert Co., to Southern 
Rds. Co., Amer. Trust Bldg., Birmingham, 
$88,789. Noted June 15. 


Ohio—Dept. Highways and Pub. Wks., 
Columbus, grading, bridging and paving 
5,528 mi. Sect. “B’’ Columbus-Millersburg 
Rd., Franklin Co., asphaltic macadam 
sandstone base, to M. C. Miller, 314 East 
Northwood Ave., Columbus, $142,019; 5.221 
mi. Sect. “B” Cincinnati-Zanesville Rd., 
Hamilton Co., plain concrete, to Englewood 
pamy Co., Englewood, $244,801. Noted 
June . , 


0., Akron—See “Railways under Ohio”. 


0., Akron—Summit Co. grading and pav- 
ing 3.91 mi. Kent Darrowville Rd. 119, to 
Kahl Bros. Constr. Co., 13,004 Woodland 
St., Cleveland, $102,784. Noted June 29. 


0., Dayton—Paving Johnson St., 4,500 sq. 
yd. vitr. brick, to C. Hoolihan, 1406 River- 
view St., $23,400. 


0., Garfield Heights (Cleveland P. 0.)— 
Paving East 106th St., Parkway Dr. Home- 
worth and Summerdale Aves., to Enter- 
prise Paving & Constr. Co., 8436 Bway., 
Cleveland, $42,489. Noted July 6. 


Michigan—State Hy. Dept. Lansing, 
grading and gravel surfacing 3 mi. As- 
sessment Dist. Rd. 84, Saginaw Co., to 
J. W. Ederer & Co., Saginaw, $35,290. 


Michigan—State Hy. Dept., Lansing, 
grading and surfacing State Trunk Line Rd. 
24-19, Isabella Co., 10,655 cu.yd. excav., 
37,923 sq.yd. gravel, to Isabella Co. Rd. 


Comm., Mt. Pleasant, $37,050. Noted 
May 11. 
Michigan—State Hy. Dept., Lansing, 


grading and gravel surfacing 64 mi. As- 
sessment Dist. Rd. 8, Bay Co., to G. C. 
Quackenbush, 203 Grand River Ave., High- 
land Park, $58,640. 


Michigan—State Hy. Dept. Lansing, 
and gravel surfacing 64 mi. Assessment 
Dist. Rd. 48, Saginaw Co., to L. I. Gold- 
berg, East Tawas, $33,759. 


Mich., Detroit—To Cleveland Trinidad 
Paving Co., 402 Hammond Blidg., paving 





Glynn Court, $36,183, Burlingame Ave 
$34,924. Cortland Ave., $13,549, Tuxed 
Ave., $35.385; to Detroit Asphalt Paving 


Co., 20 McGraw Bldg. St. Albertus P! 
$7,313, McGregor Pl. $5,803, Cicotte Ave 
$47,229, Duncan Ave. $6,994, Farview Ave 
$21,869, Horatio Ave. $18,920, Lakewood 
Ave. $22,372, Parkwood Ave. $32,525, See 
baldt Ave. $6,685, Mandalay St. $18,369 
Otsego Ave. $11,978, Herbert St. $23,019 


to G. R. Cooke, 1260 Penobscot Bldg., Ari 
zona Ave. $13,087. Worchester Pl. $21,465 
Wanda Ave. $32,367. Davison Ave. $34,170 
Noted June 29. 


Wisconsin—State Hy. Comn., Madison 
Alma-Mondovi Rd., Project 270, Buffalo 
Co., to H. P. Nelson, Osseo, 4.23 acres 
clearing $30, 18,793 cu.yd. earth excav. 
$0.34, 400 cu.yd. loose rock $0.70, 2,014 
cu.yd. solid rock $1.15, 1,200 cu-yd. sand 


surfacing $0.95, 5,348 cu.yd. shale surfac 
ing $0.96, 1,520 cu.yd. channel change 
$0.45, 58,000 Ib. structural steel $0.05, etc., 
total $43,919. 


Wis., Milwaukee—Grade separation, to 
R. H. Gumz, 831 13th Ave., $122,479. Noted 
June 15. 


Wis., Monroe—Paving various streets with 
one course rein.-con. and concrete curb and 
gutter. to J. F. C. Icke, Washington Bldg., 
Madison, paving $2.39; curb and gutter 
$0.77; sidewalks, $0.20. Noted June 29 


Wis., Racine—Racine Co. concrete sur 
facing, etc., Dales Crossing-Union Grove 
Rd., to J. Weiher & Son, 878 Franklin PI, 
Milwaukee, $52,640. Noted June 22. 


Ia., Cedar Rapids—Brick paving 6,270 sq 
yd. Ave. A. W., and 5,000 sq.yd. Ave. G. W.. 
to Ford Paving Co., 208 2nd Ave., $21,541 
and $16,375 respectively. Noted May 11. 


Ia., Hampton—Franklin Co., grading Fed- 
eral Aid Project 171, 94,417 cu.yd. excav. to 
J. W. Peed & Son, Ft. Dodge, $0.225 per 
cu.yd.; 95,675 cu.yd. to J. E. Kughn & Sons, 
Dows, $0.218; 73,905 lin. ft. 6 in. tile, 16,- 
765 lin, ft. 8-10 in., to Sheffield Brick and 
Tile Co., Sheffield, $0.044 for 6 in. $0.07 
and $0.128 for 8 and 10 in.; tile labor, to 
Peterson & Madsen, Coulter, $0.058 per ft. 
for 6 in., to $0.091 for 10 in. 


Ia., Waukon—Paving 50,000 sq.yd. vari- 
ous streets, asphalt on concrete, to Western 
Constr. Co., Sioux City, $2.78 per sq.yd. 
Noted May 4. 


Minn., Brainerd—Crow Wing Co., grading 
8 mi. Brainerd-Midland Highway from 
Deerwood to Bay Lake, to P. W. Roark, 
Thief River Falls, $42,579. 


Minn., Cloquet—Concrete paving 1,825 ft 
Main St. from Arch to 14th St., 65 ft., to 
Belanger & Lindberg Co., Hibbing, $78,- 
912. Noted April 27. 


Minn., Moorhead—Grading, paving and 
curbing various streets, 29,843 sq.yd. vitr. 
brick, rock, concrete and bitulithic. paving 
14,605 lin.ft. concrete curb, inlets, castings 
and headers, to W. E. Kennedy Co., Fargo, 
N. D., $102,784. Noted June 1. 


Minn., Nahnomen—Nahnomen Co., Job 
2201, State Rd. 2, 28,944 cu.yd. excav., 29,- 
000 cu.yd. overhaul, also Job 2101, State 
Rd. 2, 14,266 cu.yd. excav., 20,656 cu.yd. 
overhaul, to C. Colwell, Fosston, $12,560, 
culverts on above projects to P. H. Gramer, 
Crookston, $831; Job 2202, State Rd. 1, 
32,177 cu.yd. excav., 45,184 cu.yd. overhaul, 
to Rhierson & Nohre, Thief River Falls, 
$10,349, culverts, to Lyle Culvert & Road 
Equipment Co., 171 27th Ave. S. E., Min- 
neapolis, $614. Noted June 15. 


Minn., St. Paul—Paving 2.52 mi. Edger- 
ton St. from Crosley Rd. to Centerville Rd. 
station, one course rein.-con. (traprock), to 
W. Devine, New Brighton. $73,977. Noted 
June 29. 


Nebraska—State Hy. Dept., Lincoln, to 
Peterson, Shirley & Gunther, W. O. W. 
Bldg., Omaha, grading Project 91 B, Flor- 
ence-Blair Rd., Washington Co., $7,974, 
Project 102 B, Smiley Canyon Rd., Sioux 
Co., $9,083, Project 180, Columbus East, 
Platte Co., $28,734, Project 196, Minden- 
Newark Rd., Kearney Co., $24,691, Project 
189, Florence Heights, Douglas Co., $7,875, 
Project 146 B, Ogallala-Belmar Rd. Keith 
Co., $24,286, Project 137 A, Springview-Bas- 
sett Rd., Rock Co., $9,496, Project 130 B, 
Sidney-Dalton Rd., Cheyenne Co., $27,761, 
Project 139 E. Norfolk-Ewing Rd., Holt Co., 
$13,694, Project 168 A, Stuart-Bassett Rd., 
Holt Co., $14,034, Project 191 A, Haigler- 
Sanborn Rd., Dundy Co., $15,030, Project 
192, Lutherville-Oshkosh Rd., Garden Co., 
$8,589, Project 70 B, Stanton-Wisner Wayne 
Rd., Wayne Co., $29,585, Project 70 A, 
Stanton-Wisner-Wayne Rd., Stanton Co., 
$23,294, Project 108, Hay Springs-Merri- 
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Streets and Roads (Continued) 


man Rd., Sheridan Co., $48,444, Project 
88 C, Oakland-Crowell Rd., Cuming Co., 
$7,980, Project 133 A, Nebraska City-Lin- 
colin Rd., Otoe Co., $33,126, Project 184, 
Elwood-Stockville Rd., Gosper Co., $27,657, 
Project 186, Kimball-Bushnell Rd., Kimball 
Co., $21,702, Project 172. West Point-Wis- 
ner Rd., Cuming Co., $8,722, Project 139 F, 
Norfolk-Ewing Rd., Antelope Co., $21,006, 
Project 168 B, Stuart-Bassett Rd., Rock 
Co., $55,506, grading and graveling Project 
49 F, Oakland-South Sioux City, Dakota Co., 
$12,940, gravel surfacing Project 143 B, 
Fremont-Osceola Rd., York Co., $48,683; 
Lameraux Bros., 416 Arthur Bldg., Omaha, 
grading Project 195 A, Litchfield-Hazard 
Rd., Sherman Co., $15,985, Project 181, 
Ravenna-Sweetwater Rd., Buffalo Co., $13,- 
763; Big Four Constr. Co., Loup City, grav- 
eling Project 37, Rockville-Loup City Rd., 
Sherman Co., $11,038; Phelan Shirley Co., 
Ww. Oo. W. Bidg., Omaha, grading Project 
164 A, Hebron-Nelson Rd., Thayer Co., 
$12,958, Project 49 D, Oakland South 
Sioux City Rd., Burt Co., $13,247, Project 
55 B, Dorchester-Fairmount Rd., Saline 
Co.. $7,141, Project 98 C, Crete-Wilber- 
Dorchester Rd., Saline Co., $6,091, Project 
176, Curtis-Maywood Rd., Frontier Co., 
$22,122, Project 182, Harbard-Eldorado Rd., 
Clay Co., $28,297, Project 185, Geneva- 
Mulligan Rd., Fillmore and Saline Counties, 
$15,913, Allied Contractors, Inc., 403 Bee 
Bidg., Omaha, paving with bitulithic Project 
20, in Lincoln, Douglas Co., $168,156, grading 
and graveling Project 170 A, North Platte 
East, Lincoln Co., $119,583; Western Bridge 
& Constr. Co., grading Project 139 B, Nor- 
folk-Ewing Rd., Madison Co., $13,875; C. 
T. Whelan, North Platte, grading Project 
188 A, Arnold-Merna Rd., Custer Co., $34,- 
394; Beatty Constr. Co., Blair, concrete 
paving Project 49 A, Oakland-South Sioux 
City Rd., Dakota Co., $7,953; Morrill Co., 
Bd., Bridgeport, gravel surfacing Project 
79 A, Bayard-Broadwater Rd., Morrill Co., 
$34,253; Pioneer Constr. Co., Railway Exch. 
Bidg., Kansas City, Mo., concrete paving 
Project 76 A, Alliance-Chadron Rd., 
Dawes Co., $1,065; Central Bridge & Constr. 
Co., Wahoo, concrete paving Project 107 C, 
Greenwood-Chalco Rd., Sarpy Co., $4,567. 
Noted June 29. 


Neb., Lincoln—To Abel Constr. Co., Ter- 
minal Bldg., repaving Dist. 83, 18th St. from 
O to N Sts. $2,400, Dist. 85, Washington 
St. from 16th to 17th Sts. $835, Dist. 82, 
17th St. from O to N Sts. $2,362, above work 
involves 5,830 sq.yd. asphaltic concrete at 
$0.96 per sq.yd., paving Dist. 482, Garden 
St. from 14th to 15th Sts., 1,100 sq.yd. as- 
phaltic concrete $2.35 per sq.yd., 876 lin.ft. 
combined curb and _ gutter $0.82, total 
$3,312; to Cochrane Constr, Co., Ist Natl. 
Bank Blidg., repaving Dist. 76, L St. from 
Sth to 16th Sts., 10,374 sq.yd. asphaltic con- 
crete $0.945 per sq.yd., total $9,803, paving 
Dist. 479, P St. from 24th to 27th Sts., 3,320 
sq.yd. asphaltic concrete $2.37, 2,046 lin.ft. 
combined curb and gutter $0.82, total 
$9,498: to Roberts Constr. Co., Ist Natl. 
Bank Bldg., repaving Dist. 84, 9th St. from 
S to T Sts., 1,464 sq.yd. brick $3.47 per 
sq.yd., total $5,080. 


N. D., Devils Lake—Ramsey Co., grading 
13 mi, Federal Aid Project 153, Sect. A, to 
W. S. Noel, Jamestown, $8,725; Sect. B, to 
Dunbar & McCoy, Cando, $14,873; culverts 
to Klauer Mfg. Co.. 9th and Washington 
Sts., Dubuque, Ia., $3,380. 


Wyoming—State Highway Dept., Chey- 
enne, grading, surfacing and building struc- 
tures on 20.145 mi. Lincoln Highway, Hanna 
to Walcott, Federal Aid Project 59 B, 24 ft., 
Carbon Co., to Ames & Braisted, Laramie, 
$65,029, engrs. est. $88,500; 12.243 mi. 
Lincoln Highway, Rock River to Albany 
Co. line, Federal Aid Project 122, 24 ft., 
Albany Co., to Mudd & Keahey, Torrington, 
$28,411, engrs. est. $50,000. 


Tex., Dallas—Dallas Co. paving with as- 
»halt on macadam 3.3 mi. Westmoreland 
td., 10,000 sq.yd. scarifying and reshaping, 
15,000 cu.yd, earth excav., 40 sq.yd. con- 
crete, 4,000 Ib. reinforcing, 35,500 sq.yd. 
bituminous macadam, (7,700 cu.yd. native 
and 5,920 cu.yd. crushed stone furnished 
by county), to Wear & Thomas, Rogers, 
$34,952; grading and surfacing 8 mi. 
Sachse Rd., 15,000 — we searifying and 
reshaping, 20,000 cu.yd. earth excav., 70,- 
000 sq.yd. bituminous macadam, 40 cu.yd. 
concrete, 1,000 Ib. reinforcing, (15,000 cu. 
yd. native and 10,500 cu.yd. crushed stone, 
3.500 cu.vd. gravel furnished by county), 
to H. R. Raney Co., Wylie, $54,534. 


Tex., Decatur—Wise Co. grading, clay 
surfacing, etc., 20.7 mi. State ne 2 
from here to Montague Co. line, to Mitchell 
Constr. Co., Cleburne, and Everheart Bros., 
Mathis, $58,882. Noted June 29. 


—Tex., Ft. Worth—Tarrant Co. grading 
15.56 mi. and gravel surfacing 14.87 mi. 
Arlington-Webb-Britton Rd., to Purvis & 
Lowrey, Ft. Worth, $73,028; grading and 
gravel surfacing 14 mi. Polytechnic-Webb 
sabtast? McCoy & Richards, Arlington, 


Tex., Marshall—Harrison Co. grading, 
gravel surfacing, etc., State Highway 8 
from here to Panola Co. line, and 10.79 mi. 
State Highway 8 from here to Marion Co. 
line, to Cocke & Turner, Marshall, $86,765 
and $54,012 respectively. Noted June 29. 


Washington—State Hy. Dept., Olympia, 
grading and grubbing 4 mi. National Park 
Highway, east from Ethel, Lewis Co., to 
G. E. Banderet, Tacoma, $34,900. Engrs. 
est. $35,000. 


Wash., Aberdeen—Paving Michigan St. 
from Heron to Simpson Sts., to Green Eng. 
Co., Aberdeen, $25,536. Engrs. est. $25,000. 


Wash., Seattle—Grading and paving 
West Marginal Way, to J. Mattson, Thomp- 
son Bidg., $273,217. Engrs. est. $272,391. 
Noted July 6. 


California—State Hy. Dept., Sacramento, 
surfacing 0.35 mi. highway in town of 
Williams, Colusa Co., to J. A. Costello, Jr., 
1083 Shotwell St., San Francisco, 900 ton 
asphaltic concrete at $9.10 per ton, total 
$8,190; grading and graveling 3.5 mi. high- 
way between Alto and Belvidere Crossing, 
Marin Co., to J. A. Modin and M. C, Pres- 
ton, Byron, 45,000 cu.yd. excav. $0.41, 4,730 
cu.yd. gravel surface $2, 262 cu.yd. portland 
cement concrete (culverts and monuments) 
$20, etc., total $33,812; grading 16.5 mi. 
highway between Trinidad and Freshwater 
Lagoon, Humboldt Co., to Pacific Constr. 
Co., San Francisco, $439,212; paving 2 mi. 
highway between El Centro and Imperial, 
Imperial Co., to J. F. Knapp, Turlock, 36,500 
cu.yd. embankment $0.40, 3,920 cu.yd. port- 
land cement concrete pavement $5.60, total 
$36,552. Noted June 8. 


Cal., Bakersfield—Improving streets in 
Dist. 77, to Kneen & Austin, Santa Monica, 
$174,539. Noted June 8. 


Cal., Modesto—Improving portions of I 
and 18th Sts., to Standard Paving Co., 1411 
9th St., 20,176 sq.ft. grading at $0.05, 19,933 
sq.ft. 14 in. warrenite bitulithic on 24 in. 
asphaltic concrete $0.17, 243 sq.ft. concrete 
gutters $0.20, 160 lin.ft. concrete curb 
$0.70, etc. 


Cal., Oakdale—Improving various streets 
to A. Teichert & Son, Ochsner Bldg., Sacra- 
mento, 175,000 sq.ft. 14 in. warrenite on 34 
in. bituminous $0.223 per sq. ft., 72,255 
sq.ft. grading and rolling $0.02, 2,000 sq.ft. 
5 ft. concrete gutter, $1.50, 1,790 sq.ft. 2 ft. 
concrete gutter $0.50, 840 ft. concrete curb 
$0.60, 5,020 sq.ft. concrete sidewalk, $0.18, 
etc. Noted June 8. 


Cal, Sacramento—Sacramento Co. will 
pave 8,900 lin.ft. Sheldon-Slough House Rd., 
1,646 cu.yd, concrete, by day labor. $26,368. 


Cal., Sacramento—Sacramento Co. pav- 
ing 7,400 lin.ft. road from Sacramento 
River to Vorden, to Byrne & Yost, 2512 N 
St., 2,192 cu.yd. 6 in. concrete at $14.80 per 
cu.yd., total $32,450. 


Cal., San Diego—Paving Rosecrans, Du- 
mas, Poe, Canon and Rogers Sts., to Cali- 
fornia Constr. Co., 526 Granger Blidg., 
$85,083. Noted June 8. 


Cal., San Jose—Improving 17th St. be- 
tween Empire and Rosa Sts., to I. Ryder, 5 
South 14th St., 6,486 sq.ft. concrete gutter 
at $0.25 per sq.ft., 4,948 lin.ft. concrete 
curb $0.62, 3,814 sq.ft. artificial stone walks 
$0.19, 91,938 sq.ft. 2 in. bithulithic on 34 in, 
asphaltic concrete §$0.2475, 13,986 sq.ft. 
paving intersections $0.2485, etc. 


Cal., San Rafael—Marin Co. will pave 
Culloden Ave. from city limits of San 
Rafael to Cemetery line, 600 cu.yd. excav., 
27,146 sq.ft. macadam, by day labor under 
supervision G. M. Dodge, co. surv. 


Cal., Santa Cruz—Santa Cruz Co. im- 
proving Moore Hill Rd., et al., 26,670 cu.yd. 
excav., 550 lin.ft. corrugated metal pipe, 
25,700 Ib. reinforcing, 265 cu.yd. concrete, 
ete., to Grant-Smith Co., Balboa Bldg., San 
Francisco, $28,043. 


Cal., Tracy—-Improving 11th St., to J. E. 
Johnston, Savings and Loan Blidg., Stock- 
ton, $84,701. Noted July 6. 


Ont., Newmarket—P. J. Anderson, town 
clk., 13,000 sq.yd. bithulithic pavement on 
cencrete with concrete curbs and gutters, to 
Warren Bituminous Paving Co., 54 Univer- 
sity Ave., Toronto, $60,000. Noted April 27. 


Ont., Ottawa—For 2,300 sq.yd. pavement 
on Breeze Hill Ave. from Beach to Hickory 
Sts., and 2,400 sq.yd. Sherbrooke St. from 
Wellington St. to Bethany Rd., to O’Leary’s 
Ltd., Bank Natl. Bldg., $12,000 and $12,240 


respectively ; 2,700 sq.yd. Renfrew \ 
day labor, $12,588. "> Peete. 

Ont., Pembroke—S. L. Briggs, to 
26,600 sq.yd. bithulithic pavement 
crete, with concrete curbs and gutt. 
3,000 sq.yd. bituminous penetration \.., 
curbs and gutters, to Warren Bitu::», 
Paving Co., 54 University Ave., 1 nt 
$94,767. Noted June 15. 

Ont., Stratford—For 12,000 sq.yd. as phay 
pavement on concrete, to Curran & | ; 
51 Rusholme Park Ave., Toronto, $)) 5) 
concrete curbs, gutter and base, sublet 
Malcolm Paving Co., Ontario St. 


Ont., Walkerville—Concrete paveme! 
various streets, to Merlo, Merlo & Ra, 
Sandwich. Engrs. est. $60,000. ; 


Industrial Works 
PROPOSED WORK 


Me., Portland—Oakhurst Dairy (o., Por- 
est Ave., plans 2 story, brick and tile dairy 
etc., also power plant unit, Forest Avy» 
$100,000. Architect not announced, 
Mass., Lowell—Saco-Lowell Shop: 

Franklin St., Boston, plan large brick, « 
crete and steel addition to plant, her 
Architect not announced. 


Conn., Devon (Milford P. O.)—Conneeti- 
cut Light and Power Co., West Main s: 
Waterbury, plans large 1 story power plant 
on East side of Housatonic River, her: 
Private plans. 

N. Y., Buffalo—Lautz Marble Corp., 861 
Main St., plans new factory, Norfolk Sst, 
$85,000. Architect not announced. 


N. Y, Buffalo—Pratt & Lambert, 79 Tona 
wanda St., plans addition to varnish factory 
$40,000. Private plans. 

N. Y¥., New York—New York Edison Co. 
130 East 15th St., having plans prepared by 
W. Whitehill, archt. and engr., 709 éth 
Ave., 3 story, 46 x 125 ft., brick and con- 
crete transformer station, plain foundation, 
12 Stone St. $90,000. 


N. Y., Rochester—Gallagher Motor Co., 
Inc., plans 72 x 159 ft., brick and steel gar- 
age and salesroom, 32 ft. high, Monroe 
Ave. $50,000. Architect not announced. 


Pa., Charleroi—Fox Grocery Co., Chari 
roi, plans 1 story, 44 x 100 ft. brick garage 
and repair shop, McKean Ave. $40,000. 
Architect not selected. 


Pa., Johnstown—Walling Co., 518 Wash- 
ington St., plans 3 story, 75 x 130 ft. rein.- 
con and brick service and repair shop, Rail- 
road St. $150,000. Private plans. 


Pa., New Brighton—R. B. McDane! Co. 
plans 2 story, 42 x 68 ft. rein.-con. and 
brick packing house. Architect not an- 
nounced. 


Pa., Pottsville—D. Guinan, Mahoney City, 
plans 4 story, 60 x 120 ft. garage anid 
repair shop, brick and steel, Harrison and 
Centre Sts. Engineer not announced. 


Va., Newport—Page Power Co., soon 
takes bids 1,800 hp. light and power plant 
on Shenandoah River, here. $100,000. A.A. 
Roudabush, Shenandoah, secy. 


Va., Scottsville—Big Bend Power Co. had 
pose prepared and soon receives bids for 
ydro-electric plant on James River to de- 
velop 100,000 hp. $2,000,000. Amber Eng 
Co., Richmond, engrs. 


W. Va., Huntington—Consolidated Light, 
Heat & Power Co., Miller-Ritter Bldg., 
plans 2 story power house. $90,000. Engi- 
neer not announced. 


N. Y., Elmira—Elmira Water, Light & 
R.R, Co., plans artificial gas manufacturing 
lant, 1,500,000 cu.ft. daily capacity. . 
. Hill, vice pres. 


N. C., Scotland Neck—North Carolina 
State Warehousing System and citizens 0! 
Scotland Neck plan large cotton warehouse. 
Architect not selected. 


Fla., Orlando—W. F. Blackman and as- 
sociates plan ice and cold storage plant. 
$50,000 to $100,000. 


La., Swartz—Palmer Trust Co., Shreve- 
port, plans gasoline plant with 25,000,000 
cu.ft. daily capacity, in Quachita Parish. 
$75,000. Architect not announced. 


Tenn., Chattanooga—Dixie Spinning Co. 
lans 10,000 spindle cotton and yarn mill. 
500,000. J. L. Lupton, Pres, Architect not 
announced. 


0., Columbus—W. L. Lillie Co., 233 Gear 
St., having revised plans prepared by ‘ 
Morgan, archt., 233 Gear St. and takes 
bids in about 6 weeks four 1 story, 100 x 
250 ft. buildings for woodworking plant, 
East Gear St. $200,000. 
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trial Works (Continued) 


Indu ; : 
0., Lima—Toloson Tent & Awning Co. 
plans factory. $75,000. Architect not an- 
nounced. 
; 0.. Niles—Youngstown Steel Car Co., 
xjjes, and 1609 Wilson Ave., Youngstown, 
plans addition to plant here. $60,000. 
Architect not announced. 
oO Youngstown— Youngstown Mazda 
Lamp Co., 617 Williams St., plans 4 story, 
o> x 120 ft, addition to factory, $125,000. 





Architect not announced, 


Mich., Wyandotte—J. G. Kastler & Co., 
archt., Detroit ee Bank Bldg., De- 
troit, preparing plans for 2 story, 50 x 150 
ft. rein.-con. and brick garage, plain foun- 
dation, OWwner’s name withheld. 


Ul, Chieago—E. E. Hall, archt., 123 
West Madison St., preparing plans 2 story, 
-) x 125 ft. garage, 5712-5714 Ridge Ave. 
gs0,v00. Owners name withheld. 


Wis., Beloit—P. B. Yates Machine Co., 
729 4th St., plans to remodel present power- 
house, and construct addition 1,000 kw. 
generating unit. 

Wis., Hawkins—F. Prochaski, Milan, 
plans 1 story, 60 x 100 ft., electric light 
plant, brick, rein.-con. and steel, here. $60,- 
000, Architect not selected. 


Wis., Madison—Kennedy Dairy Co., 618 
University Ave., plans 1 story, 50 x 75 ft. 
brick and steel plant, plain foundation, 
Washington St. $40,000. Architect not se- 
lected. 

Wis., Milwaukee—Gurda & Gurda, archts. 
and engrs., 2nd Ave. and Mitchell St., 
takes bids about July 18, 1 story, 48 x 50 
ft.. central heating plants, brick and con- 
crete, plain foundation, 10th Ave, and 
Hayes St., for S. S. Cyril & Methody Con- 
gregation, 110 Windlake Ave. $40,000. 


Wis., Oshkosh—Winnebago Co. plans 1 
and 2 story, 50 x 80 ft. garage and repair 
shop, brick, rein.-con, and_ steel, plain 
foundation. $40,000. Architect not  se- 
lected. 

Wis., Phillips—Kneeland-McClurg Lum- 
ber Co. plans 60 x 210 ft. saw mill, brick and 
steel, plain foundation, to replace one re- 
cently destroyed by fire. $200,000. Archi- 
tect not selected, 


Wis., Waunakee—Gripx Mfg. Co., plans 2 
story, 75 x 90 ft., brick and steel factory, 
plain foundation. $50,000. A. Simpson, 
mgr. Architect not selected . 


Minn., Minneapolis—Ives Ice Cream Co., 
2nd and University Aves., S. E., plans 3 
story, 117 x 117 ft. rein.-con., brick and 
tile factory addition; also adding third 
story, to present 41 x 117 ft. building. $75,- 
000. A. H. Ives, pres. C. A. Berger, 401 
Phoenix Bldg, archt. 


Minn., Minneapolis—Royal Wet Wash 
Laundry Co., 1401 Plymouth Ave., had plans 
prepared by Liebenberg, Kapan & Martin, 
archts., 617 McKnight Bldg., 2 story, 88 x 
140 ft. rein.-con, and brick, Plymouth Ave. 
$45,000. J. B. Greenberg, mgr. 


Okla., Ardmore—R. H. Harris & Son, 
Ada, plans brick manufacturing plant, here, 
20,000 brick daily capacity. Private plans. 

Okla., Tulsa—Osage Battery Co. plans 
large factory. Architect not announced. 


Okla., Tulsa—Oklahoma Pub. Service Co., 
Mayo Bldg., plans large addition to power 
plant. $1,000,000. Sargent & Lundy, West 
Adams St., Chicago, engrs. 


Cal., San Francisco—F, Clark, c/o H. C. 
Baumann, archt., 251 Kearny St., had plans 
prepared 1 story, 100 x 100 ft., rein.-con. 
garage, Divisadero and Grove Sts. 


__ Cal, San Franciseo—Collins-Hencke Co., 
25 Beale St., had plans prepared by N. W. 
Sexton, archt., Chronicle Bldg., and soon 
takes bids 3 story, rein.-con. and brick fac- 
tory, Folsom St. between 2nd and 3rd Sts. 
$100,000. Noted March 9. 


Cal., San Francisco—J. Pasqualetti, Hum- 
boldt Bank Bldg., having plans prepared by 
Meyer & Johnson, archts., 742 Market St., 
- story, rein.-con. garage, Bush and 
Franklin Sts. $40,000. 


__B. C., Ocean Falls—Pacific Mills Ltd., 
510 Hastings St. W., Vancouver, plans 
hydro electric plant here. Cost between 
coun and $500,000. Engineer not an- 
iounced, 


,Ontario—Pure Gasoline Co., 13 King St. 
W., Toronto, having eae prepared for 
gasoline stations in itchener, Niagara 
Falls and other potas in western part of 
aed ae $50,000. Private plans. Noted 


nal Brampton—Sturgis Baby Carriage 
“o., 60 Sumach St., Toronto, having plans 
prepared by R. W. Hall, archt., 707 Yonge 
St. Toronto, 2 story, 50 x 100 ft. factory 








and 20 x 30 ft. boiler house, concrete, 
brick and steel. $100,000. 


Ont., Hamilton—Kanadda Biscuit Co., 
185 West Ave. N., had plans prepared by 
B. H. Prack, archt., 60 Bay St., Toronto, 
and soon takes bids 2 story, 80 x 400 ft. 
factory, $400,000. Noted April 20. 


Ont., North Bay—Canadian Creostine Co. 
plans to build and equip plant. Total $1,- 
500,000. A. Moore, ch. engr. 


BIDS DESIRED 


Conn., Bantam—Fletcher-Thompson, Inc., 
archts. and engrs., 542 Fairfield Ave., 
Bridgeport, taking bids 2 story, 50 x 104 
ft. rein.-con., brick and steel factory addi- 
tion, plain foundation, here, for Bantam 
Ball Bearing Co. $50,000. 


Conn,, Branford—July 17, by Military 
Emergency Bd., State Armory, Hartford, 1 
story, 85 x 150 ft. rein.-con., brick ani 
steel mechanical building, plain founda- 
tion, at State Armory, here. 40,000. Payne 
& Keefe, Manwaring Bldg., New London, 
archts. Noted June 22. 


Pa., Meadville—Champion Tool Co., Pine 
St. taking bids 1 and 2 story, 100 x 200 
ft. machine shop and 60 x 60 ft. forge 
shop, brick and _ steel, South Main St. 
Private plans, 


Pa,, Phila.—R. E. White, archt., Pennsyl- 
vania Blidg., taking bids 2 story, 62 x 138 
ft. rein.-con. and brick factory, plain foun- 
dation, Richmond and Tioga Sts., for G. 
Spruance, 312 North 3rd St. $50,000. 

Pa., Pittsburgh—July 15, by W. G. Wilk- 
ens Co., archts., Westinghouse Bldg., 3 
story, 60 x 79 ft. rein.-con. and brick ware- 
house, West Carson St., for W. W. Law- 
rence Co., West Carson St. $150,000. 


WwW. Va., Wheeling—E. B. Franzhiem, 
archt., 1425 Chapline St., receiving bids 3 
story, 40 x 60 ft., brick, steel and terra 
cotta garage, 15th and Eoff Sts., for Hop- 
kins Motor Co., 15th St. $45,000. 


Fla., Miami Beach—July 26, 6,000 .ft. 
24 in. ci. force main, 2,700 ft. 24 in., 
900 ft. 18 in., 4,000 ft. 15 in. 710 ft. 12 
in., 1,800 ft. 10 in., 4,200 ft. 8 in., 2,000 
ft. 6 in. terra cotta pipe, $75,000; 50,007 
gal. storage tank, 2 centrifugal pumps, each 
2,000,000 gal. daily capacity. $30,000. R. 
M. Davidson, Miami Beach, engr. 


O., Cleveland—July 15, by E. McGeorge, 
archt. and engr., 1900 Euclid Ave., 2 story, 
96 x 180 ft., brick, steel and concrete fac- 
tory and warehouse, East 61st St. north 
of Euclid Ave., for Cleveland Folding Ma- 
chine Co,, 5200 Euclid Ave. $100,000. 


Ill, Chicago—R. Griesser, archt., 64 West 
Randolph St., receiving bids 2 story, 100 x 
193 ft., bakery, rein.-con., brick and steel, 
5029 North Western Ave., for Maier-Roedel 
Baking Co., Inc., 5029 North Western Ave., 
$160,000. 


Ill, Chicago—D. J. Schaffer, archt., 139 
North Clark St., receiving bids 1 story, 125 
x 125 ft., garage, rein.-con., brick and 
steel, Division St. near Western Ave. $50,- 
000. Owner’s name withheld. 


IlL, Forest Park—J. D. Broxham Dairy 
Co., 2814 West Polk St., Chicago, 2 story, 
145 x 175 ft. dairy, rein.-con., brick and 
steel, Harrison St., here, to B. W. Constr. 
Co., 720 Cass St., Chicago, $150,000. 


Wis., Milwaukee—Pittsburgh Plate Glass 
Co., 213 Lake St., taking bids 5 story, 86 
x 140 ft., storage and laboratory, rein.- 
con. and brick, plain and wood pile founda- 
tion. $100,000. Kirchoff & Rose, 221 
Grand Ave., archts. 


Wis., Neenah—E. A. Wettengel, archt., 
578 Pierce Ave., Appleton, taking bids 1 
story, 60 x 120 ft. and 50 x 50 ft., brick 
and concrete garage, plain foundation, 
North Commercial St., for Jaeger-Wheeler 
Co., Neenah. $45,000. 


Cal,, Pittsburg—California Bean Growers 
Assn., 120 Battery St., San Francisco, re- 
ceiving bids 1 story, 80 x 350 ft. frame and 
corrugated iron warehouse with 5 story, 20 
x 40 ft. mill in center, here. $80,000. Mac- 
Donald Eng. Co., 149 California St., San 
Francisco, engrs. Noted June 15. 


CONTRACTS AWARDED 


Mass., Palmer—D. 9. Pease Mfg. Co. 161 
Summer St., Worcester, 1 story, 75 x 200 ft. 
concrete and steel mill, plain foundation, 
here, to Palmer Constr. Co., Main St. 
Archts, est. $45,000. 


Mass., Pittsfield—Berkshire Woolen Co., 
Pecks Rd., 3 story, 60 x 104 ft. mill con- 
structed plant, to J. R. Hampson & Co., 
Inc., Pittsfield, $60,000. 


Mass., South Boston (Boston P. O.)— 
John West Thread Co.. 297 Congress St., 
Boston, 2 story, 60 x 200 ft. brick and steel 





plant addition, Covington St., to F. G. Row- 
ley Co., Inc., 266 Central Ave., Pawtucket, 
R. I. Archts. est. $100,000. 


N. Y., Brooklyn—G. A. Whalen, comr. 
Plant & Structures, Municipal Bldg., New 
York, housing station, Atlantic Ave, be- 
tween Utica and Schenectady Aves., here, 
for Dept. Street Cleaning, to J. Young, Jr., 
103 Park Ave., New York, $61,578. Noted 
July 6. 


N. Y., New York—S. M. De Padquale, 
c/o S. J. Kessler, archt. and engr., 529 
Courtlandt St., brick, steel and concrete 
garage, plain foundation, Webster Ave., by 
day labor. $125,000. 


N. Y.. New York—Webster Building Co., 
c/o S. J. Kessler, archt. and engr., 529 
Courtlandt St., 3-story, brick, steel and con- 
crete garage, plain foundation, 172nd St. 
and Sheridan Ave., by day labor. $175,000. 


xm. Ya Retsof—Retsof Mining Co., rein.- 
con, machine shop, to J. W. Cowper Co,, 
Inc., Fidelity Bldg., Buffalo, $225,000. 


. N. d., Belleville—Thompson Machine Co., 
« story, rein.-con., brick and steel factory, 
plain foundation, to J. W. Ferguson, Ine., 
United Bank Bldg., Paterson. Archts. est. 
$150,000. Noted June 1. 


Pa., Charleroi—G. Woodward, general 
contract for 3 story, 88 x 100 ft. garage, 
brick and steel, to J. S. Rockwell, Charleroi, 
Engrs. est. $40,000. Noted June 22 


Pa., Hays —  Harbison-Walker Refrac- 
tories, Farmers Bank Bldg., Pittsburgh, 4 
story, 40 x 130 ft. rein.-con., brick and 
oe storage building, to Pihl & Miller 

abas sldg., Pittsburgh. e ri St. 
seeeee £ Engrs. est. 


Pa., New Brighton—Standard Sanitary 
Mfg. Co., Bessemer Bldg., Pittsburgh, gen- 
eral contract 1 story, 47 x 135 ft. foundry, 
to Austin Co., 16116 Euclid Ave., Cleve- 
land, O. Engrs. est. $50,000. 


_ Pa., New Kensington—Premier Baking 
Ca. § Story, 80 x 99 ft. brick and steel 
bakery, Stanton Ave., to B. H. Prack, Key- 
Stone Blidg., Pittsburgh, $100,000, Noted 
June 22. 

Pa,, Trafford—Westinghouse Electric & 
Mfg. Co., East Pittsburgh, 1 story, 50 x 
135 ft. tin shop, to B. H. Prack, Keystone 
Bldg., Pittsburgh, $40,000. Noted June 22. 

W. Va., Peach Creek—Chesapeake & Ohio 
Ry., 9th and Main Sts., Richmond, Va., 1- 
story, machine shop, round house and 
co pone here, to J. E. Nelson & Son, 
32 Sout Michigan Ave., Chicage 
$250,000. ae 


__W. Va., Ronceverte—West Penn Power 
Co., West Penn Bidg., Pittsburgh, 2 story 
addition to power plant, to J. G. White 
Eng. Corp., 43 Exchange Pl., New York, 
$500,000. 

W. Va., Wheeling—Warren Auto Trading 
Co. will build 3 story, 60 x 125 ft: garage 
and repair shop, brick and steel, by day 
labor. $50,000, : 7 


N. C., Charlotte—Textile Mill Supply 
Co., North College St., 3 story, 120 x 125 
ft., brick and steel warehouse, to E. H. 
Clement Co,, Commercial Bank Bldg., $60,- 
000. Noted May 18. 


0., Bellaire—C. L. Dorer Fdry. Co., 1 
story, 36 x 60 ft. foundry addition, to 
Riverside Bridge Co., Martins Ferry. 


0., Cleveland—wWilberite Roofing Co., 
3700 Brook Park Rd., 1 story, 35 x 130 ft., 
heating house, steel and concrete, to Van 
Dorn Iron Wks., East 79th St. and Wood- 
land Ave. Archts, est. $40,000. 


0., Dayton—Lowe Bros. Co., 450 East 3rd 
St., 7 story, 30 x 270 ft. paint mill, rein.- 
con. and steel, plain foundation, Wayne 
Ave., to Frank Hill Smith, Inc., Winters 
Bldg., $175,000. 


0., Dover—Reeves Mfg. Co., 1 story, 60 
x 80 ft., brick and steel factory and ware- 
house, plain foundation, to Austin Co., 16112 
Euclid Ave., Cleveland. Archts. est. 
$100,000. 


Ind., Indianapolis—R. H. Hassler, Inc., 
1335 Naomi St., 2 story, 37 x 120 ft. fac- 
tory, Naomi St., to Builders Constr. Co., 340 
North Meridian St. Archts. est. $40,000. 


Ii, Chicago — Natures Rival Co., 306 
South Franklin St., 3 story, 133 x 166 ft 
factory, ordinary fireproof construction, 
Irving Park Blvd. and Hermitage Ave., 
to Salomon-Waterton Co., 230 East Ohio 
St. Archts. est. $180,000. Noted June 29. 


Wis., La Crosse—Trane Co., 2nd St. and 
Cameron Ave., 1 story, 60 x 90 ft. factory 
addition, brick and steel, plain foundation, 
2nd St., to P. Nelson & Son, Newburg 
Bldg. ; structural steel to J. Torrance & Son, 
La Crosse. Engrs. est. $40,000. 


Wis., Manitowoc—Aluminum Goods Mfg. 
Co. 1 story, 150 x 360 ft., brick and steel 
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Industrial Works (Continued) 


warehouse, plain foundation, to W. W. Oef- 
lein, Inec., 86 Michigan St., Milwaukee. 
Engrs. est. $150,000. 


Wis., Racine—Wisconsin Gas & Electric 
Co., 305 6th St., 2 story, 50 x 60 ft., brick, 
rein.-con. and steel utilities building, plain 
foundation, to Worden Allen Co., Port 
Washington Rd., Milwaukee. Engrs. est. 
$50,000, 


Minn., St. Paul—Washington Fdry. Co., 
Eagle and Washington Sts., 2 story, 22 x 
100 ft. and 1 story, 71 x 166 ft. steel and 
concrete foundry, Eagle St. near Washing- 
ton St., to F. J. Romer Constr. Co., 190 
Ramsey St. 


Cal., Oakland—Central Shuey Creamery 
Co., 599 12th St., 3 story, brick and con- 
crete cannery, West Telegraph Ave. and 
South 55th St.. to B. H. Schmidt, 2237 
East 19th St., $62,000, 


Cal., Selma—Fresno Tire & Rubber Co., 
Mattei Bldg., Fresno, brick and timber fac- 
tory, Block E, here, to W. L. Miller, 149 
Abby St., Fresno, $126,000. 


Ont., Montrose—Canadian Axolite Co., 2 
story, 50 x 100 ft., concrete, brick and steel 
addition to machine shop, to Robertson 
Constr. Co., Erie Ave., Niagara Falls. 
Engrs, est. $50,000. 


Ont., Toronto—July 10, by H. H. Couzens, 
genl. mgr. Toronto Transportation Com., 
three 1 and 2 story, rein.-con. car barns 
and brick office building. $300,000. J. B. 
Carswell, Yonge and Front Sts., engrs. 


Buildings 
PROPOSED WORK 


Conn., Bridgeport—Business—Schnee & 
Schnee, 1115 Main St., having plans _pre- 
pared by F. A. Cooper, archt., 1024 Main 
St., converting present mill into 4 story 
store and office building. $150,000. 


Conn., Bridgeport—School Addition—Bd. 
Educ. having plans prepared by F. A. 
Cooper, archt., 1024 Main St., 2 story, brick 
and steel addition to Sheriden School, 
Tesiny Ave. $150,000. 


Conn., New Haven—High School—Bd. 
Educ. plans 3 story, brick, steel and _ con- 
crete, Edgewood Ave. $300,000. C. S. 
Palmer, 114 Whitney Ave., archt. 


N. Y., Buffalo — Church — St. Vincent’s 
Roman Catholic Congregation, c/o A. Hum- 
mel, pastor, having plans prepared by 
Comes, Perry & McMullen, archts., Ren- 
shaw Bldg., Pittsburgh, Pa., 1 story, 100 x 
160 ft., Eastwood Pl. and Main St. $250,000. 


N. Y., Buffalo—Office—N. P. Clement and 
S. Weed, 39 Linwood Ave., soon take bids 
14 story, brick and steel, Main and Genesee 
Sts. $1,000,00. Architect not announced. 
Noted June 8. 


N_ Y., Buffalo—Store and Office—W. K. 
Jackson, 218-228 Delaware Ave., plans 8 
story modern construction, Delaware Ave. 
$500,000. Private plans. 


a. 3 New York—Bath—Bd. Estimate, 
Municipal Bldg., plans brick, steel and 
stone, plain foundation, 134th St. between 
5th and Lenox Aves. $200,000. Private 
plans. 


N. ¥., New York—School—Bd. Educ., 500 
Park Ave., having plans prepared by C. B. 
J. Snyder, archt. and engr., Concord St., 
Brooklyn, P. S. 63, 5 story, brick, steel and 
stone, plain foundation, Franklin Ave. and 
168th St., here. $500,000. 


N. ¥:, Solway (Syracuse P. O.)—Schools 
—Bd. Educ. takes bids in August new High 
School $400,000 and Boyd School, $80,000. 
Former bids rejected. M. L. King, Snow 
Bldg., Syracuse, archt. Noted June 15. 


N. J., Atlantic City——Hotel—Hotel Chel- 
sea. Morris Ave. and Beach, plans 125 x 
150 ft.. brick, steel and stone addition, plain 
foundation, South Morris Ave. $3.000.000. 
Carrere & Hastings, 52 Vanderbilt Ave., 
New York, archts. 


Pa., Greensburg—Home—Comrs. West- 
moreland Co., Court House. rejected bids 
June 12, altering and building addition to 
county home. $190.000. Burrell & Snyder, 
Coulter Bldg., archts. Noted June 8. 


Pa., Greensburg—Store and Office—Inland 
Realty Co. having plans prepared by Bar- 
tholomew. McCullough & Smith, archts., 
Coulter Bldg., 5 story 30 x 95 ft. brick addi- 
tion, Main St. $150,000. 


Pa., Pittsburgh—Bank—City Deposit 
Bank, Fern and Center Aves., rejected bids 
for addition on Penn and Center Aves. 


$150,000. Mowbray & Uffinger, 56 Liberty 
St., New York, archts. Noted April 20. 


Pa., Pittsburgh — Store — Kaufmanns 
Dept. Store, 5th and Smithfield Sts., soon 
lets contract 1 story, 93 x 118 ft. addition, 
rein.-con., brick and terra cotta, Smithfield 
and Diamond Sts. $150,000. B. Janssen, 
Century Bldg., archt. 


Pa., Titusville—Theatre and Store—J. C. 
McKinney, Titusville, having plans _ pre- 
pared by E. DeRosa, archt., 110 West 40th 
St., New York City, 1 and 2 story, 40 x 100 
ft. and 80 x 100 ft. brick and terra cotta, 
West Spring St. $150,000. 


W. Va., Wheeling—Store and Office— 
Finance Co. having sketches made by J. R. 
Anderson, Jr., archt., Wheeling, 4 story, 66 
x 128 ft., brick, stone and steel, 14th and 
Market Sts. $200,000. 


N. C., Durham—Hospital—Lincoln Hos- 
pital having plans prepared and takes bids 
in about 50 days, for hospital. $150,000. 
Milburn-Heister & Co., Union Savings Bank 
Bldg., Wash., D. C., archts. 


N. C., Fayetteville — Bank — National 
Bank of Fayetteville having plans prepared 
and takes bids about Sept. 1, 10 or 12 story, 
steel and concrete. W. G. Rogers, Trust 
Bidg., Charlotte, archt. 


Fla., Lakeland—Hotel—B. M. Pulliam, 
pres. of new corporation, having plans pre- 
pared by F. J. Kennard, archt., 409 Amer. 
Bank Bidg., Tampa, 8 story, 122 x 122 it., 
rein.-con. $415,000. 


La., New Orleans—Hotel—L. Jacobs, 802 
Perdido St., andgD. Dreyfous, having plans 
prepared by Weiss & Dreyfous, archts., 
613 Mason Blanche Bldg. and takes bids 
between Aug. 15 and Sept. 1, 4 story, 121 
x 128 ft. Canal St. between North Rampart 
and Basin Sts. $150,000. 


O0., Cleveland—Apartments—Euclid-77th 
Co., c/o T. C. Minor, archt., 9501 Wade 
Park Ave., having plans prepared, two 4 
story, 44 x 200 ft., brick and steel, 7711 
Euclid Ave. $400,000. 


0., Cleveland—Commercial and Office— 
M. B. Scharfeld, Society for Savings Bldg., 
had plans prepared by Knox @& Elliot, 
archts. and engrs., Engineers Bldg., 12 
story, 60 x 75 ft., brick, steel and concrete, 
East 6th St. and St. Clair Ave. $500,000. 
Noted April 6. 


0., Cleveland—Parcel Post Station—La 
Roth-Keller Co., c/o G. Keller, 2230 Su- 
perior Ave., N. E., having plans prepared by 
Lehman & Schmitt, archts., Electric Bldg., 
3 story, brick, steel and concrete, 131 West 
St. Clair Ave. $200,000. 


0., Martins Ferry—High School—Plans 
$250,000 bond issue for new high school 
annex. 


0., St. Marys—High School—Plans $160,- 
000 bond issue for new high school, in Me- 
morial Park. Architect not announced. 


Mich., Detroit—Apartment—G. Klein, c/o 
A. Kahn, archt., 1000 Marquette Bldg., had 
plans prepared for 8 story, 107 x 111 ft. 
rein.-con., brick and steel, plain foundaiton, 
Pingree and 2nd Aves. 


Mich., Detroit—Apartment—J. I. Wein- 
berg, archt., 401 Congress Bldg., preparing 
plans 4 story, 80 x 140 ft. Owners name 
withheld. 


Mich., Detroit—Cathedral—Catholic Dio- 
cese of Detroit, c/o M. J. Gallagher, 1219 
Washington Blvd., Raving peomasaney plans 
prepared by Maginnis & Walsh, archts., 100 
Boylston St., Boston, 2 story, rein.-con., 
brick and steel, plain foundation, Lasalle 
Saeabe Webb and Lawrence Aves. $5,- 


lll., Chicago—Office—G. Nimmons & Co., 
archts., 122 South Michigan St., prepared 
lans 12 story, 50 x 140 ft., 1416-1418 South 
— St. $500,000. Owner’s name with- 
eld. 


Ill., Waukegan — Theatre — Orpheum 
Theatre Co., 112 South State St., Chicago, 
having plans prepared by Rapp & Rapp, 
archts., 190 North State St., Chicago, 3 
story, 75 x 200 ft., Water and Genesee Sts., 
here. $500,000. 


Wis.. De Forest—High School—Voted 
$150,000 bonds for 2 story, 60 x 180 ft., 
brick and_ vrein.-con., plain foundation. 
Architect not selected. 


Wis., Kenosha—Hotel—M. Tullgren & 
Sons, archts., 425 East Water St., Mil- 
waukee, opens bids about July 17, (May- 
wood Hotel), 5 story, 66 x 126 ft., brick, 
eoncrete and steel, plain’ foundation, Main 
St.. here, for S. Schwartz. 888 Sheridan 
Rd., Waukegan, Iil. $150,000. Noted 
Noted June 29. 


Wis., Lancaster—High Schoo! 
Bd. soon takes bids 2 story, br 
and concrete, plain foundation. §)75, 
Parkinson & Dockendorff, Linker Bid,’ 1; 
Crosse, archts. 2a 


Wis., Madison—Apartment Hote)|—p;, 
Bros. Co., 31 North Pinckney St., jan. 
story, 60 x 200 ft., brick and rein, 
plain foundation, State St. $200,000. Arey? 
tect not selected. , 


Wis., Madison—Depot—Chicago, \ i\way. 
kee & St. Paul Ry., c/o E. F. Immley, Ag 
West Madison St., plans 75 x 300 ft : 
steel and rein.-con., plain foundation, $75). 
000. Architect not selected. 


Wis., Madison — Hospital — St 
Catholic Hospital, c/o F. W. Huel; 
722 South Brooks St., plans 2 and 3 sto; 
75 x 160 ft., brick, rein.-con. and ste¢} 
plain foundation, Brooks St. $150,009 
Architect not selected, 





Wis., Milwaukee—Apartment—Vovlz «& 
Siebert, archts., 373 Bway., takes bids 
about July 17, 4 story, 132 x 136 ft. brick 
and concrete, plain foundation, Grand Ay; 
for Vendome Realty Co., c/o Architects 
Noted May 11. 


Wis., Milwaukee—Store and Office 
Tullgren & Sons, archts., 425 East Water 
St., preparing plans 2 story, brick, tile and 
concrete, plain foundation, North Avy 
$150,000. Owner’s name withheld. 


Wis., Milwaukee—Business and Office 
O. Brachman, 425 East Water S., and T. 
Saxe, 156 5th St., having revised plans pre- 
pared by M. Tullgren & Sons, archts., 425 
East Water St., 5 story, 150 x 200 ft., brick 
steel and _ concrete, plain foundation, 
$400,000. 


Wis., Milwaukee—Convent Addition—Se 
“Miscellaneous.” 


Wis., Oconomowoce—Dormitory, etc.—Re- 
demptorist Fathers having preliminary 
plans prepared by A. C. Eschweiler, archt. 
141 Wisconsin St., Milwaukee, 2 and 3 
story dormitory, chapel, class rooms and 
library, brick, concrete and stone, plain 
foundation. 


Ia., Cedar Falls—School—Bd. Educ. hav 
ing plans prepared by H. S. Ralston Co 
archts., Waterloo, 2 story, réin.-con., brick 
tile and stone. $150,000. E. V. W. John 
son, secy. 


Minn., Virginia—Hotel—Community Hote! 
Financing and Building Co., 743 Plymouth 
Bldg., Minneapolis, having plans prepared 
by C. W. Farnham, archt., 1040 Lumber 
Exch. Bldg., Minneapolis, 3 story, rein.- 
con., brick and tile, here. $300,000. 


Cal, Berkeley—Gymnasium—Universit, 
of California having plans prepared by B. 
Maybeck, archt., Lick Bldg., San Francisco 
for gymnasium to replace structure 
cently destroyed by fire. $150,000. 


Cal., . Monterey — Schools — Monterey 
Union High School Dist., voted $250,000 
bonds for schools. N.R. Coulter, 46 Kearny 
St., San Francisco, and M. A. Dean, Mon- 
terey, archts. 


Cal., Oakland—High School—Bd. Educ 
soon takes bids 2 and 3 story, rein.-con 
and tile, 19th Ave. and East 18th St. $700 
000. C. W. Dickey, 2149 Bway., archt. 


Cal., Oakland — Hospital — Providence 
Hospital Assn. 26th and Bway., having 
plans prepared hospital, Webster and Sum- 
=o $700,000. Architects name with- 

eld. ‘ 


Cal, Richmond—Memorial, Hospital and 
Library—Plan election to vote on $199,400 
bonds for memorial building, $50,000 bonds 
for hospital and grounds, and $25,000 bonds 
for library addition. H. D. Chapman, city 
engr. 


Cal, San Anselmo—Clubhouse—Ameri- 
can Legion, Golden Gate Post 40, San Fran- 
cisco, having plans prepared by Morrow «& 
Garren, archts., Chronicle Bldg., San Fran- 
cisco, 2 story, concrete and steel, Turk and 
Polk Sts., here. $150,000. 


Cal., San Francisco-—Apartment and 
Store—S. & G. Gump Realty Co., havin 
lans prepared by M. Latham, archt., 452 

ontgomery St., 6 story, rein.-con. and 
steel, Geary and Jones Sts. $150,000. 


Ont., Owen Sound—School—Bd. Fue. 
having plans prepared by Watt & Black- 
well, archts., St. James Chambers, Toronto. 
3 story, 16 room. concrete, brick and steel 
5th Ave. E. $250,000. 


Ont., St. Thomas—Hospital—Hospital Bd 
having plans prepared by N. R. Darragh 
archt., 430 Talbot St., 3 story, 112 x 129 
ft. concrete, brick and steel. $175,000. 
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dings (Continued) 
ont., Toronto—Forestry—University of 
ynto, Queens Park, plans brick or stone 
steel forestry and botany building, 
ens Park. $200,000. Architect not se- 
ted. 


Ont., Tereonto—School and Dormitory— 
Josephs Convent, St. Albans St., having 
ns prepared by J. P. Hynes, archt., 73 
e St. W., 3 story, 106x110 ft. rein.-con., 

rick, steel and tile. $200,000. 


Ont., Weston—School—School Bd. having 

ns prepared by S. B. Coon & Sons, 

hts., 4 St. Thomas St., Toronto, 2 story, 

room, concrete, brick, steel and stone, 
$160,000, 


BIDS DESIRED 


Me., Belfast—School—Aug. 5, by City 
Treasurer, 3 story, brick. $160,000. Kil- 
ham, Hopkins & Greely, 9 Park St., Boston, 
archts, Noted March 16, 


Me., Waterville—Hospital—Sisters Hos- 
pital, College Ave., taking bids 4 story, 
eranite, brick, steel and concrete, plain 
foundation, College Ave. $400,000. H. L. 
Rourke, 525 Hildreth Bldg., Lowell, Mass., 
archt, 


Conn., New’ Britain—Normal School— 
July 18, by A. B. Meredith, secy. State Bd, 
Edue., Hartford, 1 and 2 story rein.-con., 
brick and steel main structure and 1 story 
boiler house, Camp St. $700,000. <A. 8S. 
Kellogg, 89 Franklin St., Boston, engr. 
Guilbert & Betelle, 546 Broad St., Newark, 
N. J.. archts. This corrects report in May 
18 issue, 


N. Y., Brooklyn—Schools—July 18, by 
Bd. Edue., 500 Park Ave., New York, P. 8. 
161, Crown St. near New York Ave., also 
P. S. 189, East New York Ave. and Rocka- 
way Parkway, both brick, steel and stone, 
plain foundation, here. Noted May 18. 


N. Y., Corning—Hospital—Corning Hospi- 
tal Assn., 4 story, brick addition, $175,000, 
Work will be done by separate contracts 
F. H. Dewey & Co., 175 5th Ave,, New 
York, archts. and engrs. 


N. Y¥., New York— Apartment — A. 
Bricken, c/o Gronenberg & Leuchtag, 
archts. and engrs., 450 4th Ave., 12 story, 
brick, steel and stone, plain foundation. 
Lexington Ave. and 74th St. $750,000. 
Work will be done by separate contracts 
under supervision of architects. 


N. Y., New York—Office—July 17, by H 
D. Sayer, industrial comr., 124 East 28th 
St., altering and repairing office buildings. 
L. F. Pilcher, Albany, state archt. ; adv. this 
issue, 


Pa., Erie—High School—Aug. 20, by Bd. 
Educ., 2 story, 200 x 300 ft. rein -con, and 
brick, West Side. $425,000. W. W. Myers, 
Library Bldg., archt. 


Pa., Johnstown — Theatre — Shubert 
Theatre Co., taking bids, 2 story and 
baleony, 82 x 135 ft., theatre, Franklin and 
Vine Sts. $500,000. H. J. Krapp, 114 
East 16th St., New York, archt. 


Pa., Overbrook—Academy—P. Monaghan, 
archt., 1218 Chestnut St., taking bids 3 
story, 42 x 174 ft. with four 59 x 92 ft. 
wings, rein.-con., brick and_ steel, plain 
foundation, for Academy of Sacred Heart, 
1835 Arch St. $500,000. 


Pa., Pittsburgh—Synagogue—July 15, by 
R, J. Friedberg, archt., 1117 Farmers Bank 
Bldg., 2 story, 80 x 120 ft., St. Clair and 
Margaretta Sts., for Adath Jashurum Con- 
= c/o architect. $150,000. Noted 
May 4, 


Pa., Vandergrift—High School—July 15, 
by Bd. Educ., 2 story, brick and stone addi- 
tion to school. $155,000. W. G. Eckles, 
New Castle, archt. Noted June 22, 


Ga., Atlanta—Physic—July 21, by Robert 
& Co., archts. and engrs., Tuft Bidg., 3 
story, 100 x 110 ft., brick, concrete and 
tile, rock foundation, for Georgia School 
of Technology. $200,000. 


Ga., Brunswick—School—Aug. 2, by C. F. 
Dryden, secy. Glynn Co. Bd, Educ., 3 story, 
brick, tile and concrete. $200,000. H. Wal- 
lins, 23 Abercorn St., Savannah, archt. 


Ga., Dalton—High School—July 18, by 
F. Manley, chn. Bd. School Comrs., 2 
story, 76 x 125 ft. rein.-con., steel and brick, 
rock foundation. J. J. Baldwin, Anderson, 
S. C., archt, 


__0., Cleveland—Church—July 18, by A. EB. 
Skeel, archt., 4500 Euclid Ave., 1 story, 50x 
110 ft., brick, steel and stone, Scranton Rd., 
for Trinity Evangelical Church, Scranton 
Rd, and Aiken Ave, $150,000. 
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WATERWORKS—CHILDRESS, TEX. 


Following are lowest bids opened by city for waterworks improvements, item 1, in 
cluding dam, spillway, etc., (A) F. P. McElwrath, Corsicana, (awarded contract): (B) 


McCall-Moore Eng. Co., Waco; 


pump line, pump house, etc., (A) Hamilton Bros., 
The unit bids were as follows: 


(C) Winslett-Eldridge Co., Dallas, 





(C) Brooks & Winans, Eastland; item 2, including 9 mi 


Taylor; (B) Jones Contg. Co., Dallas; 





A B Cc 
240,994.18 cu.yd. earth embankment-Dam $0.28 $0.29 $0. 328 
16,766.00 cu.yd. earth excavation—Spillway 25 29 20 
7,965.00 cu.yd. earth excavation—Core trench 35 34 40 
88.50 cu.yd. 1:2:4 reinforced concrete 30.00 24.50 30 00 
2,165.00 cu.yd. 1:24:5 reinforced concrete 12.75 16.25 14 30 
26,893. 93 sq.yd. pavement—water slope dam and spillway 1.25 1.45 1 34 
53 cast iron manhole oo —intake 30 65 1.00 
| 24-in. cast iron manhole cover 25.00 40 00 40 00 
246.00 lin.ft. 36-in. cast iron pipe, class “B" 16.00 16.40 18 00 
1 36-in. sluice gate 615.00 696 00 750 00 
4 12-in. sluice gates. ... ‘ 100.00 105.00 125 00 
| 36-in. x 36in. x 36in. T.S... 350 00 400 00 450 00 
1 36-in. gate valve wae 520. 00 575 00 600 00 
1 36-in. x 12-in. reducer siete 200 00 265.00 300 00 
5 floor stands for sluice gate control 30.00 32.50 40 00 
Extended totals............. $144,546 $160,432 $162,559 

A B Cc 
3,578.6 cu.yd. earth excavation $0.40 $0.40 $0.40 
2,040. 0 sq.yd. pavement -m 1.28 1.50 1.80 
30.0 cu.yd. 1:2:4 reinforced concrete 16.00 25.00 25.00 
72. 0lin.ft. 12-in. vitrified sewer pipe 2.00 1.25 2 50 
4 12-in. § curves vitrified pipe 3.00 3.50 2.50 
200. Olin.ft. 4-in. tile drain 1.50 90 75 
24,200. 0lin.ft. 14-in. cast iron pipe, Class “1.” 3.07 3.04 319 
7,300. Olin.ft. 14-in. cast iron pipe, Class “"C" 3.47 3 4) 3.53 
2 14in. gate valves........... 111 00 119.00 112.50 
1 14-in. x 14in. x 12-in. T - 41.00 44.50 46. 80 
6 14-in., | curves. . Rowe iiay 27.00 30.00 33.00 
2 14-in. Ells........ , 30.00 33.00 37.00 
17,440. 00 lin.ft. 12-in. cast iron pipe, Class "B” 2.55 2.47 2.54 
2 12-in. gate valves incl., | box 75.00 83.65 80 00 
6 12-in., } curves. .. j 20 00 24.00 22.00 
1 Rae Rs. usar cues 49.00 53.00 52. 00 
1 12-in, 4 curve Se ia 20 00 23.00 22.00 
1 12-in. x 12-in. x 12-in. T 36.00 42.00 37.00 
3 12-in. x 12-in. x 6-in. Ts. . . 31.00 36.00 34.00 
1 12-in. cast iron plug..........--. 20.6 5.00 6.00 7.00 
20,500. Olin.ft. 6-in. cast iron pipe, Class “B 1.03 1.16 1.17 
24 tire hydrants........... ; 53.00 56.00 55.00 
11 6-in. gate valves, incl. boxes 32.00 34.00 31.00 
1 6-in. x 6-in. x 6-in. x 12-in. cross 36.00 39.00 50.00 
5 6-in. x 6-in. x 6-in. x 12-in. cross 20.00 21.00 21.00 
2 6-in., fg curves............ 8.00 9 00 10.00 
24 6-in. x 6-in. x 6-in. Ts. . 15.00 17.00 17.50 
2 8-in. x 8-in. x 6-in. Ts ae 20.00 22.00 22.00 
9 6-in., cast iron pipe plugs. .. .. 3.00 2.50 1.50 
8,900. Olin.ft. 2-in. wrought iron pipe 26 38 35 
6 2-in. ground unions........ 1.00 2.00 2.50 
6 2-in. nipples........... 30 15 2.00 
18 2-in. ells......... 50 .30 1.00 
OBR: Biles igh) desy 70 .40 1.00 
FO, IRS ore nec ci ees conte es 7.50 4.00 5.00 
1 10-ft. x 10-ft. brick pump house....... 135.00 250.00 500. 00 
1 internal comb. engine and pump comb 330.00 405.00 550. 00 
3 10-ft. x 7-ft. circular galvanized storage tanks 4s 135.00 165.00 300.00 
41. 0cu.yds. 1:2}:5 concrete. ..... 12.00 20.00 25.00 

Fence around reservoir (lump sum). Cost + Cun 
IS percent 20 per cent 
Extended totals...... droits mens hess chy -< (an wances teeta $177,124 $179,682 $187,003 


0., Cleveland—Commercial and Apart- 
ment—J. A. Saunders, 11838 Detroit Ave., 
Lakewood, taking bids 4 story, 67 x 91 ft., 
brick and timber, plain foundation, Detroit 
Ave., here. $150,000. A. F. Janowitz, Per- 
manent Bldg., archt. 


0., Mentor—High School—July 16, by Bd. 
Educ., Rural School Dist., 2 story, brick, 
steel and concrete, plain foundation. $150,- 
000. Miller & Son, Dollar Bank Bldg., 
Youngstown, archts, 


Ind., Ft. Wayne—Hotel—T. Keenan, c/o 
Anthony Hotel, 128-30 West Berry St., tak- 
ing bids and opens same about July 15, 1% 
story, 150 x 200 ft. brick, steel and concrete, 
plain foundation. $2,000,000. W. LB. Vet- 
terhogg, Ft. Wayne, archt. C. C. French, 
Plymouth Bldg., Cleveland, engr. Noted 
Feb, 16. 


Mich., Hamtramck—School—July 20, by 
G. J. Haas, archt,, 1514 Kresge Bldg., De- 
troit, 2 story, 80 x 300 ft. rein.-con., brick 
and steel, plain foundation, for Bd. Educ. 
$300,000. 


Til, Chieago— Church and_ office — H. 
Shaw, archt., 39 Soutir State St., receiving 
bids 60 x 100 ft. church and 50 x 100 ft. 
study and office, both 2 story, rein.-con., 
brick and steel, University Ave. ard 57th 
St.. for Hyde Park Christian Disciples of 
Christ, c/o architect. 


Wis., Clinton—High School—July 21, by 
Bd. Educ. 2 story, 78 x 90 ft., brick, rein.- 
con. and stone, plain foundation. $150,000. 
E. Tough, Conklin Bldg., Madison, engr. 


Minn., Duluth—Hospital—Sept. 30, by F. 
A. Cokefair, chn. com., 516 Providence 
Bidg., 4 story, 140 x 2650 ft. rein.-con., 


brick and steel, ist St. and 9th Ave. Ew 


$750,000. R, E. Schmidt, Chicago, and 





German & Jenssen, 411 Exchange Bldg., 
Duluth, associated archts, and engrs. 


- N. D., Dickinson—School—July 28, by 
State Bd. of Administration, Fargo, 3 story, 
rein.-con., brick, tile and stone, State 
Normal School Campus, here. $200,000. 
Keith & Kurke, Fargo, archts. 


Cal., Berkeley—Hall—Aug. 2, by Regents 
of University of California, 2 story, 70 x 
186 ft., rein.-con. J. G. Howard, ist Natl. 
Bank Bldg., San Francisco, archt. 


Cal., Berkeley—Mechanics—July 21, by 
Regents of University of California, 1 story, 
40 x 80 ft., rein.-con. J. G. Howard, Ist 
Natl. Bank Bidg., San Francisco, archt. 


Cal., San Francisco—Apartment—C. A. 
Meussdorffer, archt., Humboldt Bank Bldg., 
receiving bids 11 story, rein.-con., south- 
west Hyde and Greenwich Sts., for O. B 
Martin, c/o architect. Noted May 11. 


Cal, San Francisco—Store and Apart- 
ment—MacDonald & Couchot, archts., 110 
Sutter St., receiving bids 10 story, rein.- 
con., Sutter St. near Taylor St., for G. D 
Smith, 735 Taylor St. $375,000. 


Cal.,, Stockton—School—Bd. Educ, re- 
ceiving bids 13 room school, Burkett Acres. 
$150,000. F. E. Warner, Belding B'dg., 
Stockton, archt. Noted June 22. 





BIDS RECEIVED 


N. Y., Elmira—High School—Bd. Educ., 
Junior-Senior High School, 3 story, brick, 
on south side, general contract from Felton 
Constr. Co., Buffalo, $377,645 plus $7,539 
for water-proofing boiler room, Drummond- 
Miller Co., 4500 Euclid Ave., Cleveland, O.., 
$418,960 plus $8,420, Tifft Constr. Co., 
Iroquois Bldg., Buffalo, $654,472, lus 
$4,950; ventilating and heating work from 
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Buildings (Continued) 


Globe Automatic Sprinkler Co., 2035 Wash- 
ington St., Phila., $53,700; gas fixtures and 


vacuum cleaning apparatus, from Ellett 
Stempfle Co., 112 Lake St. ,$29,744. Noted 
March 22. 

N. Y., Elmira—Hospital—St. Josephs 


Hospital, 555 East Market St., opened bids 
July 1, 5 story, 80 x 140 ft., brick annex, 
(general contract), from G. A. Zimmerman 
Corp., 18 East 41st St., New York, $211,713; 
Pulford Dempsey Constr. Co., 317 Penn 
Ave., $223,224; E. C. Brown Co., New York, 
$242,690. Noted March 23. 


N. ¥., New York—School—Bd. Educ., 
500 Park Ave., opened bids July 5, P. S. 
130, 2nd portion, brick, steel and stone, 
plain foundation, Hester and Baxter Sts., 
from Concord Constr. Co., 476 Seneca St., 
Brooklyn, $218,800; P. J. Brennan & Son, 
624 Madison Ave., $236,600; T. A. Clarke 
Co., 122 Livingston St., Brooklyn, $237,300. 
Noted June 29. 


N. ¥., New York—School—Bd. Educ., 500 
Park Ave., opened bids July 6, additions to 
and alterations in P. S. 57, brick, steel and 
stone, plain foundation, East 114th St. near 
3rd Ave., from Frymier & Hanna, 25 West 
45th St.. $264,539; E. Diebitsch, 383 Madi- 
son Ave., $274,940; G. F. Driscoll Co., 115 
Schermerhorn St., Brooklyn, 276,000. 
Noted June 29. 


Pa., Phila—Home—F. H. Caven, dir. 
pub. wks., opened bids June 29, 2 story, 
38 x 93 ft. with two 37 x 88 ft. wings, 
brick and steel, plain foundation, 34th and 
Pine Sts., from J. B. Kelly Co., 2313 Walnut 
t, $172,976; G. H. Evans, 109 North 13th 
t., $183,538, Wark Co., Broad and Walnut 
ts., $197,650. Noted June 22. 


0., Cleveland—High School—Bd. Educ., 
East 6th St. and Rockwell Ave., opened 
bids July 3, 3 story, 40 room, rein.-con., 
brick and steel addition, West 93rd St. and 
Williard Ave., general contract, from Drum- 
mond-Miller Co., 4500 Euclid Ave., $652,000, 
W. Moore Co., 1276 West 4th St., $695,990; 
heating from Warden & Leese, Prospect 
Ave., Cleveland, $130,697. Noted June 15. 


Mich., Detroit—School—Bd. Educ., 1354 
Bway. Ave., opened bids 2 story, 151 x 
205 ft., rein.-con., brick and steel, plain 
foundation, Brooklyn Ave., from F. H. God- 
dard, 2130 Franklin St., $295,500; G. 
Worswick, 410 Hodges Bldg., $298,400; 
Corrick Bros., 507 Owens Blidg., $299,878. 
Noted July 6. 


Minn., International Falls—High School 
-F. E. Patterson, clk. Bd. Educ., opened 
hids July 6, 2 story, 100 x 250 ft. rein.-con., 
brick, tile and stone, (general contract) 
from Evenson & Utterberg. 550 Builders 
Exch. Bldg., Minneapolis, $177,950; J. and 
W. A. Elliott, 906 Lumber Exch. Bidg., 
Minneapolis, $188,600; J. C. Nelson & Son, 
915 Bway., N. E., Minneapolis, $191,800. 
Noted June 22. 


Cal., Berkeley — Bank — Federal Lang 
Bank, 2 story, rein.-con., Fulton St. op- 
posite Kittredge St., from Lawton & Vezey, 


NRK 





357 12th St., Oakland, $134,900. Noted 
May 4. 
N. B.. St. John—School—A. G. Leavitt, 


secy. School Trustees, opened bids June 30, 
2 story, 130 x 142 ft.. brick, West_ St. 
John, from H. O. Clark, St. John, $151.585 ; 
Parsons-Ed Co., Moncton, $158.559; B. 


Mooney & Sons, St. John, $159,535. Noted 
June 22. 
CONTRACTS AWARDED 
Mass., Belchertown—Dormitories and 
Service—Dept. Mental Diseases, State 


House, Boston, two 2 story, brick and steel 
dormitories, and brick and steel service 
building, State Colony Group, here, to M I. 
o’Connor, 8&4 Main St., Northampton. 
Archts. est. $250,000. 


Mass., Fitchburg—School—School Dept., 
3 story, brick and steel, plain foundation, 
Academy and Elm Sts., to C. H. Cunning- 
ham & Sons Co., 23 Central Ave., Lynn. 
Archts. est. $400,000. Noted Oct. 27. 


Springfield—Store, Office and 
Richmond, 4 story, brick 
and concrete, plain foundation, Main and 
Ferry Sts., to Meyer Constr. Co. 318 Main 
St. “Archts. est. $250,000. 


Conn., Danbury—Theatre, etc.—Taylor 
Opera House, 190 Main St., 2 story, 78 x 
105 ft. with 20 x 60 ft. ell, brick and steel, 
to L. S. Sweeney, 26 Montgomery St., and 
R. C. Read & Son, 12 Harmony St. Archts. 
est. $175,000. 


Conn., New Haven—Forestry School— 
Yale University, 3 story, 100 x 150 ft. stone, 


Mass., 
Apartment—TI. 


brick and steel, Prospect St., to Casper 
Ranger Constr. Co., 20 Bond St., Holyoke, 
Mass. Archts. est. $300,000. Noted May 25. 


Conn.,, New Haven—Hall of Medicine— 
Yale University, 3 story, brick, concrete, 
stone and steel, plain foundation, Cedar and 
Broad Sts., to Thompson-Starrett Co., 51 
Wall St.. New York. Archts. est. $1,320,- 
000. Noted Jan. 12. 


Conn., Newington—Home—Connecticut 
Childrens Aid Society, 904 Main St., Hart- 
ford, 1 and 2 story, brick and steel, group 
for new Newington Home for Crippled 
Children, to Bartlett-Brainerd Co., 252 
Asylum St., Hartford. Archts. est. $300,- 
000. Noted May 11. 


Pa., McKeesport — Synagogue — Benai 
Israel Congregation, general contract 2 
story, 65 x 124 ft., to A. Wishart & Sons 
Co., McKeesport. Archts. est. $150,000. 


Pa., Sewickley—Library—H. D. Gilchrist, 
archt., Conestoga Bldg., Pittsburgh, “Clause 
Library,” 1 story, 82 x 87 ft., Thorn and 
Broad Sts., to J. H. Fetterman, Park Bidg., 
Pitttsburgh, for Boro. Archts. est. $150,000. 
Noted April 27. 


Md., Baltimore—Bank and Office —Natl. 
Bank of Baltimore, 3 story, brick, steel 
and stone addition, St. Paul St., to F. T. 
Ley, 19 West 44th St., New York. Archts. 
est. $200,000. 


Md., Cumberland—School—Bd. Educ., 1 
story, 200 x 200 ft., Cumberland Heights, 
to J. A. Powell, Cumberland. Archts. est. 
$150,000. 


D. C., Wash.—Hotel—A. E. Walker, 
Southern Bldg., 8 and 11 story, 140 x 153 x 
455 ft. hotel, Connecticut Ave. and De 
Sales St., to Longacre Eng. and Constr. 
Co., 46th St. and 4th Ave., New York, about 
$5,000,000; excavation to W. F. Brenizer 
Co., 101 New York Ave., N. E., $300,000. 
Noted April 27. 


W. Va., Bluefield—Hotel—Cole Realty 
Co., 12 story, 50 x 175 ft., Scott and Fed- 
eral Sts., to C. W. Hancock & Sons, Lynch- 
burg, Va., $625,000. This corrects report 
June 15 issue. 


0., Alliance — Church — First Christian 
Church, 1 story, 60 x 93 ft., brick, steel and 
stone, plain foundation, to V. B. Silver, 
Alliance. Archts. est. $150,000. 


0., Cleveland—Bank and Office—Seventy- 
Eight-Twenty-Nine-Euclid Co., c/o Denni- 
son & Hirons, archts., 806 Sincere Bldg., 8 
story, 75 x 190 ft., brick, steel and con- 
crete, East 79th St. and Euclid Ave., to W. 
Dunbar Co., 8201 Cedar Ave. Archts. est. 
$300,000. 


0., Grandview Heights (Columbus P. O.) 
High School—Bd. Educ. 2 story, 150 x 175 
ft., brick and concrete, to E. H. Latham & 
Co., 60 East Broad St., Columbus, $164,095. 
Noted June 1. 


0., Granville—Hotel—J. S. Jones, 2 story, 
brick, concrete and stone, Main St., to be 
known as Granville Inn, to Taylor & Linn, 
5th and Main Sts. Zanesville, $98,000. 
Noted May 25. 


0., Ironton—Bank and Office—First Natl. 
Bank, 6 story, 100 x 120 ft., brick, concrete 
and terra cotta, Main St., to Taylor & 
Linn., 5th and Main Sts., Zanesville, $252,- 
000. Noted May 25. 


O., Westerville—High School—Bd. Educ., 
2 story, 140 x 140 ft.. brick and concrete, 
to D. W. McGrath & Sons, 255 East Broad 
St., Columbus, $114,800. Noted June 8. 


Tll., Chicago—Sales—Buick Motor Co., 
2031 Calumet Ave., 2 story, 101 x 208 ft., 
rein.-con., brick and steel, 2021-29 Calumet 
Ave., to Wells Bros. Constr. Co., 53 West 
Jackson Blvd. Archts. est. $150,000. 


Ill., Chicago Heights—Hotel and Store— 
Cc. H. Thomas, c/o Cannedy-Otto Mtg. Co., 
East End Ave., 6 story, 70 x 122 ft. or- 
dinary fireproof construction, 1651 Halsted 
St., to Chicago Heights Constr. Co., 1533 
West End Ave. Archts. est. $250,000. Noted 
April 20. 


Wis., Delavan—High School—Bd. Educ., 
general contract, 2 story, 60 x 110 ft., brick, 
rein.-con. and stone, plain foundation, to 
Hayes & Langdon, 325 Hayes BIk., Janes- 
ville. Engrs. est. $150,000. 


Wis., Rhinelander—Hospital—St. Marys 
Hospital, 3 story, 48 x 86 ft., brick and con- 
crete addition, plain foundation, to Hutter 
Constr. Co., 128 Western Ave., Fond du 
Lac. Engrs. est. $150,000. Noted June 15. 


Wis., Stevens Point—High School—School 
Bd., 2 story, (ist unit), brick, plain founda- 
tion, to Immel Constr. Co., 200 North Main 
St., Fond du Lac, $124,483. Noted June 29. 


—= 


Vol. 89, No. 2 


a 





Wyo., Worland—Reformatory—s:.;.. p 
Charities, Cheyenne, 3 story, 200 x 
brick and steel, on State Industria! 
here, to Larsen & Jorgenson, Casper, ¢)74 
729. Noted June 8 _ 


Tex., Dallas—Film Exchange- 
Dunn, archts,. Houston, 4 story, r 
here, to G. W. Hewitt, Slaughter [jqo 
Engrs. est. $250,000. 


Tex., Dallas—Hospital—Hella 1 
400 South Harwood St., rein.-con. hospita 
to Munn Constr. Co., Southwester), +, 
Bldg. Engrs. est. $250,000. ie 


Cal., Oakland—Hospital—Fabiola = po. 
pital Assn., Moss St. and Bway., tory 
rein.-con. annex, Moss St. and Bw te 
P. J. Walker Co., Monadnock Bide. Sa, 
Francisco, $200,000. 


Cal., Sacramento—Office and Store. 
fornia State Life Insurance Co... po; 
Bldg., 10 story, 100 x 100 ft., granite 4 
terra cotta, 10th and J. Sts., to Lindgre: 
Co., Monadnock Bldg., San Francisco. 
$1,000,000, percentage basis. Noted July ¢ 


Ont., Brantford—-School—RBd. Educ. ven- 
eral contract 2 story, 76 x 140 ft. concret: 
brick and steel, Grand and St. George Sis 
to P. H. Secord & Sons Constr, (Co. 
Nelson St., $105,376. 
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ili- 
im 
r 


d 


Ont., Toronto—Office—Professional Of 
fices, Ltd., 86 Bloor St. W., general contract 
6 story, 51 x 112 ft. concrete, brick, ste! 
tile and stone, Bloor St. W., to H. A. John. 
ston, 412 Lake Front Ave. Archts. est 
$200,000. 


Bahamas-Nassau—Hotel—Munson Steam 
ship Line, Munson Bldg., 67 Wall St., New 
York, brick, steel and stone plain founda- 
tion, here, to Purdy & Henderson, 45 East 
17th St., New York. Archts. est. $1,000,000. 


Federal Government Work 


PROPOSED WORK 


Cal., Mare Island—Wharf—Spec. 4688— 
Bureau Yards & Docks, Navy Dept., Wash 
D. C., plans oil wharf, here. 


H, T., Pearl Harbor—Pier—Spec. 4687— 
Bureau Yards & Docks, Navy Dept., Wash. 
D. C., plans submarine base pier, here 


BIDS DESIRED 


N. J., Camden—Dredging—aAug. 7 at Of- 
fice U. S. Engineer, 815 Witherspoon Bldg, 
Phila.. Pa., dredging in Delaware River. 
here; adv. this issue. 


Va., Hampton Roads—Equipment—Spec. 
4667—Bureau Yards & Docks, Navy Dept. 
Wash., D. C., receiving bids for coal ani 
ash handling equipment, here. 


Va., Hampton Roads—Heating Plant— 
Spec. 4629—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., receiving bids for heat- 
ing plant building, here. Noted May 4. 


Va., Norfolk—Hospital—July 31 by Treas 
Dept., Wash., D. C., additional wing to 
main hospital building of U. S. Pub. Health 
Service Hospital, Tanner’s Creek, her¢ 
J. A. Wetmore, acting superv. archt.; adv 
this issue. 


Fla., Key West—Distilling Plant—S)p:c 
4546—Aug. 2 by Bureau Yards & Docks, 
Navy Dept., Wash., D. C., distilling plant, 


here. L. E. Gregory, ch. of Bureau; ad\ 
this issue. 
Tenn., Memphis—Levee Work—July 2! 


at Office Mississippi River Comn., 1st and 
2nd Dists., Customhouse, for 690,000 cu.yd 
earthwork in White River Levee Dist. ; adv. 
this issue. 


Tenn., Memphis—Wire Mesh, ete.—July 
25 at Office Mississippi River Comn., Ist 


and 2nd Dists., Customhouse, furnishing 
wire mesh and machine bolts; adv. this 
issue. j 

Wyo., Riverton—Radial Gates, etc.— 


Aug. 18 at Office U. S. Recl. Service, Den- 
ver, Col., furnishing radial gates, radix! 
te hoists, geared hoists, etc., for Riverton 
roject. A. P. Davis, dir.; adv. this issue. 


Cal. Mare Island—Circulating Loop— 
Spec. 4684—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., receiving bids for cir- 
ans loop in central power plant, here. 
Noted July 6. 


Cal., Petaluma—Dredging—July 22 at 
Office U. S. Engineer, Custom House, San 
Francico, dredging in Petaluma Creek, 
445,000 cu.yd., place measurement. 
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Government Work (Continued) 
BIDS RECEIVED 


\anceburg—Dam—U. S. Engineer, 

Cincinnati, O., opened bids June 
Ohio River near here, from 
Natl Contr, Co, Citizens Bank Bldg., 
Evansville, Ind. $1,218,040 ; Dravo Constr, 
vaeyyiamond Bldg., Pittsburgh, Pa., $1,- 
94,867. Noted May 25. 


0., Chilo—Dam—U. S. Engineer, 405 Cus- 
tom House, Cineinnati, opened bids June 19, 
jam 34, Ohio River, near here, from Natl. 
contr. Co. Citizens Bank Bldg., Evans- 
ville, Ind., $1,885,147; Dravo Constr. Co., 
Diamond Bldg., Pittsburgh, Pa., $1,627,464. 
Noted May 25. 

Mont.. Malta—Drainage—U. S. Recl. 
Malta, opened bids June 28, struc- 


Federa l 


19, Dam 32, 


‘aanay 
ares on Nelson Reservoir Canal and Van- 
alia Canal lateral and wastewater ditches, 
from Ditty, Schultz & Sigvardt, Lewiston, 
$27,796. Noted May 18. 


CONTRACTS AWARDED 


Pa., Hoboken—Hangars—Director of Air 
Munitions Bldg., Wash., Cc. 3 


~ 


Service, ‘ 
portable aeroplane hangars, each to _ ac- 
commodate 20 airplanes, here, to W. S. Rae, 


Oliver Bldg., Pittsburgh, $23,000. 


Pa., Phila.—Drydock Approach—Spec. 
4681—-Bureau Yards & Docks, Navy Dept., 
Wash. D. C., @rydock approach, here, to 
McLean Contg. Co., Fidelity Bidg., Balti- 
more, Md., $16,500 (150 days). 


p. ¢., Wash. — School — Constructing 
Quartermaster, 2306 Munitions Bldg., 19th 
and B Sts., Army Medical School at Walter 
Reed Hospital, here, to Boyle-Robertson, 
Evans Bldg., $431,557 (300 days). Noted 
July 6 


D. C., Wash.—Trestle and Bins—Dist. 
Comrs., 509 Dist. Bldg., trestle and_ bins, 
to A. H. Rogers, Colorado Bldg., $10,715. 


0., Cincinnati—Bear Trap Leaves—U. S. 
Engineer, Cincinnati, bear trap leaves for 
Dams 36 and 38 in Ohio River, to Independ- 
ent Bridge Co., May Bldg., Pittsburgh, Pa., 
$89,708 


Mo., Jefferson Barracks — Hospital — 
Treas. Dept., Wash., D. C., construction U. 
S. Veterans Hospital, here, to J. Stewart 
& Co., Inc., 30 Church St., New York, $779,- 
350. Noted July 6. 


H. T., Hilo—Radio Towers—Spec. 4666— 
Bureau Yards & Docks, Navy Dept., Wash., 
D. C., radio towers, here, to C. W. Will, 
Hilo, $30,986. 


Miscellaneous 


PROPOSED WORK 


Baseball Park and Grandstand—Buffalo, 
N. Y¥.—Buffalo Baseball Club, 101 East 
Ferry St., having preliminary plans pre- 
pared by Osborn Eng. Co., archts. and 
engrs., 2848 Prospect Ave., Cleveland, O., 
ball park and 2 story, brick, concrete and 
steel grandstand. . $500,000. 


Park—Geneva, N. ¥.—Plans $25,000 bond 
issue for 2 mi. park along Seneca Lake 
front. Engineer not announced. 


Jetties—New Jersey—Asbury Park, Bel- 
mar, Long Branch and Longport plan jet- 
ties. $300,000. Address State Commerce 
& Navigation Dept., Trenton. B. F. Cres- 
son, State House, Trenton, engr. 


Retaining Wall—Trenton, N. J.—Plans 
rein.-con. retaining wall with appurtenances 
along John Fitch Way from municipal dock 
to Delaware River bridge. $25,000. A. C. 
Gregory, City Hall, engr. 


_ City Annexation—N orfolk, Va.—City 
plans annexation of various Norfolk €o. 
sections incl. towns of Ocean View, Wil- 
loughby Beach, Tanners Creek, Chesterfield 
Heights and Fairmount Park. Plans incl. 
construction of three joint fire and police 
stations, several schools and miscellaneous 
iT oo $200,000. C. E. Ashburner, 


, Park Improvements—Norfolk, Va.—Hav- 
ing plans prepared improving Lee Park on 
Smiths Creek, incl. walks, bulkhead and 
concrete landing wharf. ($49,770. C. E. 
Ashburner, city mer. 


Summer Resort—Franklin, N. C.—E. S. 
Hunnicutt, Franklin, Va., having plans pre- 
pared and soon takes bids deve oping sum- 
mer resort, including artificial lake, 1 etn 
installation, roads and sidewalks. ° N 
Wills, Spartanburg, S. C., engr. 


Gas Line—Sterlington, La.—dOuachita 
Natural Gas Co., of Sterlington and Mon- 
roe, plans 10 mi, of 6 in. pipe line from 
Swartz Field to gasoline absorption plant 
here. Cost to exceed $25,000. 


Tipple—Typo, Ky.—Mains-Haskins Coal 
Co., Blue Diamond, plans reconstructing 
coal tipple, here. $45,000 to $50,000. A. 
Haskins, genl. mgr. Architect not an- 
nounced. 


Foundation—Milwaukee, Wis—Brust & 
Phillip, archts., 405 Bway., takes bids about 
July 17, plain foundation for 4 story, 150 x 
150 ft., L. shaped, addition to convent, 
brick and concrete, Greenfield Ave., for St 
Josephs Convent, 575 Layton Bivd., $175,- 

00. 


Swimming Pool—Sheboygan, Wis.— Mak- 
ing plans tile and steel swimming poo! in 
high school. $40,000. J. G. Waloord, supt. 
schools. Childs-Smith, Chicago, engrs. 


Amusement Park—Wauwatosa, Wis.— 
Castalia Gardens, Inc., c/o P. J. Schultheis, 
323 M. & M. Bank Bdg., Milwaukee, mak- 
ing preliminary plans amusement park in 
Castalia Park, incl. buildings, chutes, 
swimming pool, Ferris wheel, water sup- 
ply, ete. 


Drilling Wells—Archer City, Tex.—cC. A. 
Everts, Kemp Hotel, Wichita Falls, plans 
drilling test wells for oil and gas, near 
east central line of Archer Co., where 2,000 
Sineoon” under lease for this purpose. 


Tanks—Galveston, Tex.—Galveston Gas 
Co. plans to expend $125,000 on plant im- 
provements, incl. 750,000 cu.ft. gas storage 
tank and 2,100,000 gal. water storage tan 
P. E. Nicholls, Genl. Mer. 


Transmission Line—Red Rock, Okla.— 
Had plans prepared transmission line. $25,- 
000. J. D. Bonford & Co., Enid, engrs. 


Transmission Line—Keyes, Cal.—Turlock 
and Modesto Irrigation Dists., plan trans- 
mission line from Don Pedro Project te 
Keyes. Modesto Dist. has $298,000 in un- 
sold bonds to build the line, purchase trans- 
formers, etc. P. Jones, ch. engr. for 
Modesto Dist. R. V. Meikle, ch. engr. for 
Turlock Dist. 


Playgrounds and Swimming Tank—Rich- 
mond, Cal.—Plan election to vote on $50,- 
000 bonds for playgrounds and $40,000 
bonds for swimming tank. H. D. Chap- 
man, city engr. 


Transmission Line—Cornwall, Ont.—W. 
W. Beach, Iroquois, granted franchise by 
united counties of Stormont, Dundas and 
Glengarry, to use highways in 3 counties 
for transmission line, incl. poles, towers, 
etc. 


Stadium—Ottawa, Ont.—Stadium of Ot- 
tawa, Ltd., having plans prepared by Mill- 
son & Burgess, archts., 209 Sparks St., 2 
story, 320 x 410 ft. concrete, brick and 
steel, King and York Sts. $500,000. 


Race Track, etce.—Port Credit, Ont.— 
Belleville Driving & Athletic Assn., 301 
Bank of Hamilton Bldg., Toronto, having 
plans prepared by J. M. Jeffrey, archt., 
Confederation Life Bldg., Toronto, race 
track, steel grand stand, concrete and tim- 
ber stables, ete, Hamilton Highway. 
$250,000. 


BIDS DESIRED 


Asphaltic Paving Cement — New York, 
N. Y¥.—July 20, by J. Miller, pres. Man- 
hattan Boro, Municipal Bidg., furnishing 
and delivering 500 ton asphaltic n*ving 
cement. 


Frogs, Switches, ete—New York, N. Y. 
—July 25, by Transit Comn., 49 Lafayette 
St., installing frogs, switches, tracks and 
bumping posts in yard near Jerome Ave 
and Mosholu Parkway, Bronx Boro, Jerome 
Ave. Line, Route 16; constructing additional 
approach track to Lenox Ave and 148th 
St. Yard; making changes in steel work 
at easterly approach to Queensboro Plaza 
station, Routes 36 and 37. Sect. 1, Boro 
of Queens, Agreement “BZ.” 


Lumber, ete.—New York, N. ¥.—July 21, 
by Bd. Purch., Municipal Bldg., furnishing 
and delivering creosoted and plain yellow 
pine lumber also granite and wood paving 
blocks, to Dept. Plant & Structures. G. A. 
Whalen, comr. 


Engines and D. CC. Generators—Rome, 
N. ¥.—Aug. 7, by C. J. Severance, pres. Bd. 
Mers., State School for Mental Defectives, 
Rome, for engines and d.c. generators in 
state school here. L. F. Pilcher, Albany, 
state archt.; adv. this issue, 


Fabricated Steel Work—Pittsburgh, Pa. 
—July 17, by C. M. Yohe, purch. agt. 





Pittsburgh & Lake Erie R.R., Smithfield St., 
for 1,625 ton fabricated steel work. 


Pavin Brick—Washington, Pa.—July 
31, by Town Council, 700,000 paving brick. 
J. F. Curran, pres.; adv. this issue. 


Fabricated Steel—Baltimore, Md.—RBalti- 
more & Ohio R.R. in market for about 400 
ton fabricated steel work, to be used in 
bridges. W. S. Galloway, purch. agt. 


Pier—Sarasota, Fla.—July 24, 850 ft. rec- 
reation pier, 100,000 cu.yd. excav. and 1,700 


lin.ft. rein.-con. seawalls. $75,000, L. 
Pickett, comr. pub. wks. 

Fill—Tampa, Fla.—July 26, 40,000 cu.yd. 
earth fill on estuary project. $25,000 R. 


I). Martin, Tampa, engr. 

Grand Stand—Detroit, Mich.—July 20, by 
Osborn Eng. Co., engrs., 2848 Prospect Ave., 
Cleveland, 1 story, concrete and steel top 
addition, Navin Field, for Detroit Base 
Ball Club. $200,000. F. Navin, pres. 


Asphalt Filer—Tomah, Wis.—C. F. Lar- 
son taking bids 1 carload, more or less, 
asphalt filler for brick binder. 


Foundation—Minneapolis, Minn.—Aug. 
15, by MacPhail School of Music and Dra- 
matic Art, 804 Nicollet Ave., foundation 
for 4 story, 50 x 165 ft. rein.-con., brick and 
tile, LaSalle Ave. and 12th St. $225,000. W. 
MacPhail, pres. Magney & Tusler. 124 
South $th St., archts. Noted Aug. 4 under 
“Buildings.” 


Paving Materials — St. Paul, Minn. — 
July 17, by H. W. Austin, city purch. agt., 
materials for paving Hague Ave, from Lex- 
ington to Syndicate Aves., 1,235 bbl. port- 
land cement, 960 cu.yd. crushed rock, 1,149 
cu.yd. screened sand, 104 ton asphalt, 104 
ton limestone dust, 276 cu.yd. binder stone, 
etc. O. Claussen, city engr. 


BIDS RECEIVED 


Bituminous Road Surfacing Material— 
New York, N. ¥.—W. J. Flynn, acting pres. 
Bronx Boro, opened bids July 6, furnishing 
and delivering 35,000 gal. bituminous road 
surfacing material, from F. J. Lewis Mfg. 
Co., 177th St. and Ferris Ave., $0.1575 per 
gal.; Barrett Co., 40 Rector St., $0.168. 
Noted June 29. 


CONTRACTS AWARDED 


Underground Fire Alarm System—Brook- 
lyn, N. Y¥.—T. J. Drennan, Fire Comr., 
Municipal Bidg., New York, constructing 
portion of underground fire alarm system, 
here, to Crocker Natl. Fire Prevention Eng. 
Co., 22 West 30th St., New York, $52,967. 
Noted July 6. 


Heating Plant—Niagara Falls, N. Y¥.— 
Bd. Educ. installing and furnishing new 
heating plant for high school, will also be 
used for heating junior high school, to Mat- 
thews Plumbing & Heating Co., 2107 Main 
St., $73,225. 


Gas Mains—Rochester, N. ¥.—Rochester 
Gas & Electric Co., Clinton Ave., N., will 
extend gas mains into Sea Breeze Sect. 
near here, involving 43,000 ft. c.i. pipe, 
by day labor. $75,000. Noted May 18. 


Dock, ete.—Troy, N. ¥.—Harbor & Dock 
Comn., City Hall, constructing dock wall 
also improving and regulating river and 
dock front, to Great Lakes Dredge & Dock 
Co., 104 South Michigan Ave., Chicago, 
$582,795. Noted June 1. 


Pier—Norfolk, Va.—Chesapeake & Ohio 
R.R., Brooke Ave., 52 x 450 ft., rein.-con. 
and steel pier, foot Brooke Ave., to T. 
Nuckols Co., 7th and Duval Sts., Richmond. 
Engrs. est. $125,000. 

Jaw Crusher and Road Roller—Florida— 
State Hy. Dept., Tallahassee, climas jaw 
crusher and 10 ton Monarch road roller, 
to Good Roads Mchy. Co., 567 Whitehall 
St., Atlanta, Ga., $3,350 and $4,400 re- 
spectively. Noted May 25. 


Terminal Improvements — Vicksburg, 
Miss.—Mississippi Warrior Waterways, St. 
Louis, Mo., grading and laying 6,000 ft. 
track, driving, capping and decking 1,400 
ft. incline trestle, driving 6 sets cluster 
mooring piles, building cradle and repairing 
terminal barge, to Reid & Lowe, Brown- 
Marx Blidg., Birmingham, Ala., $170,090; 
driving piling $0.86 per ft. out of water, 
$1.25 per ft. under water. 


Road Oil—Lake Mills, Wis.—Soon takes 
bids 15,000 gal.. more or less road oil 


for streets, probably -asphaltic. Private 
plans. N. U. Falk, clk. 
Steel Tram—Racine, Wis.—Wisconsin 


Gas & Electric Co., 305 6th St., steel tram 
for mono rail hoist, will require 150 ton 
steel, to Worden-Allen Co., Port Washing- 
ton Rd., Milwaukee. Noted June 15, 
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OFFICIAL PROPOSALS 





Lids July 18, 


Water Supply for 
Fire Protection 


Raybrook, N. Y¥. 


Under the provisions of Chapter 106 of 
the Laws of 1922 sealed proposals for the 
construction and instalation of additions 
and alterations to the water supply of the 
New York State Hospital for Incipient 
Tuberculosis at Raybrook, N. Y., including 
intake pipes, pumps, force mains, hydrants, 
hydrant houses, fire hose and appurte- 
nances, will be received by the Board of 
Trustees of said State Hospital at the office 
of the State Engineer and Surveyor, Tele- 
Phone Building, Albany, N. Y., until 12 
o'clock noon (Eastern standard time) on 
Tuesday, July 18, 1922, when they will be 
publicly opened and read. 

Each proposal must be addressed to the 
Board of Trustees of the New York State 
Hospital for Incipient Tuberculosis, care of 
the State Engineer and Surveyor, Tele- 
phone Building, Albany, N. Y., and on the 
outside of the envelope must be clearly and 
conspicuously written “Sealed proposal for 
Water supply construction at Raybrook.” 

Proposals shall be made on blank forms 
furnished for the purpose and shall be 
accompanied by a draft or certified check in 
the sum of five per cent (5%) of the 
amount of the proposal. The person or 
persons whose proposal shall be accepted 
will be required to execute the contract and 
furnish a “faithful performance bond” in 
an amount of not less than thirty per cent 
(30%) and a “labor bond” in an amount of 
yot less than ten per cent (10%) of the 
amount of the contract within ten (10) 
days of the notice of award of the contract 
in accordance with the terms of the speci- 
fications, 

The right is reserved to reject any and 
all bids. 

Plans, specifications and forms of pro- 
Posal and contract may be examined in the 
offices of the Board of Trustees of the New 
York State Hospital for Incipient Tubercu- 
losis at Raybrook, N. Y., of the State Engi- 
neer and Surveyor, Telephone Building, Al- 
bany, N. Y., and of the State Engineer and 
Surveyor, Pier 6, East River, New York 
City, and specifications and forms of pro- 
posal and contract may be obtained from 
the State Engineer and Surveyor, Telephone 
Building, Albany, N. Y. 

Blueprint copies of plans, consisting of 
sheets 1 to 8 inclusive, may be obtained 
from the State Engineer and Surveyor, 
Telephone Building, Albany, N. Y., upon 
payment of fifteen cents (15c.) per sheet. 
Refund will not be made for any blueprints 
that may be returned. 

The deposits of bidders, other than the 
one to whom the award of contract shall be 
made, will be returned immediately after 
the award has been made. 

The award, if made, will be to the lowest 
responsible bidder and the successful bidder 
will be required to satisfy the Board of 
Trustees of his ability to provide suitable 
equipment and materials for the proper 
performance of the work, 

Board of Trustees, New_York State 
Hospital for Incipient Tuberculosis, 
By JOHN HURLEY, President. 

Dated, July 1, 1922. 


__OFFICIAL PROPOSALS 








Bids: July 17. 


Alterations and Repairs to 
Office Buildings 


New York City. 


Sealed proposals for Alterations and 
Repairs, ete. (Painting Work) to Office 
Buildings, Department of Labor, New York 
City, will be received by Hon. Henry D. 
Sayer, Industrial Commissioner, 124 East 
28th St., New York City, until 1 o'clock 
p.m. (Standard Time), on Monday, July 
17, 1922, when they will be publicly opened 
and read. Proposals shall be enclosed in 
an envelope furnished by the State Archi- 
tect, sealed and addressed, and shall be ac- 
companied by a certified check in the sum 
of five per cent (5%) of the amount of pro- 
posal. The contractor to whom the award 
is made will be required to furnish surety 
company bond in the sum of fifty per cent 
(50%) of the amount of contract within 
thirty (30) days after official notice of award 
of contract and in accordance with the terms 
of Specification No. 3921. The right is re- 
served to reject any or all bids. Drawings 
and specifications may be examined at the 
Office of the New York State Industrial 
Commissioner, 124 East 28th St., New York 
City, at the New York Office of the Depart- 
ment of Architecture, Room 1058, 25 Broad- 
way, and at the Department of Architec- 
ture, Capitol, Albany, N. Y. Drawings, 
specifications and blank forms of proposal 
may be obtained at the Department of 
Architecture, Capitol, Albany, N. Y., upon 
reasonable notice to and in the discretion 
of the State Architect, L. F. Pilcher, Capi- 
tol, Albany, N. Y. 

Dated: June 30, 1922. 





Bids: July 18. x 
Street Paving 
Kennett, Mo. 

Sealed bids will be received by the 
Mayor and Council of the City of Kennett, 
Missouri, at the Office of the City Clerk, 
up to 7 o’clock p.m. on the 18th day of 
July, 1922, and will then be publicly opened 
and read. 

The approximate quantities on this work 
are as follows: 6,520 cu.yds. earth excava- 
tion, 30,225 sq.yds. reinforced concrete 
pavement, 15,545 linear feet of concrete in- 
tegral curbing 390 cu.yds. concrete for 
manholes and sewers, 36,430 Ibs. of rein- 
forcing steel, 3,910 Ibs. of iron castings, 
780 feet 12” vitrified pipe. 

Plans and Specifications are on file at 
the office of the City Clerk or at the office 
of the Engineers, and copies of same can 
7? ile from the Engineers on receipt 
0 . x 

A certified check or bidder’s bond in the 
sum of One Thousand Dollars must ac- 
company all proposals, check or bond to be 
made payable to the order of the Mayor. 

All bids must be made on forms fur- 
nished by the Engineer; informal bids will 
not be considered. 
wan right is reserved to reject any or all 


J. W. KARSTEN, Mayor. 
DAVE STROUD, Clerk. 
Cc. BE. SMITH & CO., Engineers, 
Cape Girardeau, Mo. 


THESE ADVERTISEMENTS ARE OFFICIAL NOTICES THAT BIDS ARE WANTED FROM BIDDERS EVERYWHERE. 
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OFFICIAL PROPOSALS 


Bids: July 31. ‘ 
Sewage Disposal Plant 


Indianapolis, Ind 

Sealed proposals will be received by the 
Board of Sanitary Commissioners, Sanitary 
District of Indianapolis, at its office in th» 
City Hall, Indianapolis, Indiana, unti! 1) 
a.m. July 31st, 1922, at which time bids 
will be publicly opened and scheduled. and 
awards made as soon thereafter as prac. 
ticable, for construction of Section <, Divi- 
sion III, and furnishing and _ erecting 
mechanical equipment for the Sewage Dis- 
posal Plant of the Sanitary District of 
Indianapolis, in accordance with plans and 
specifications on file at the office of the 
Board. This construction and equipment 
to consist of the following general items: 

(1) One (1) Power Plant Building of 
Brick, Concrete and Steel, approxi- 
mately 130 ft. x 82 ft. in plan and 
65 ft. from bottom of foundation to 
top of coping wall. 

(2) Two (2) Reinforced Concrete Pump 
Pits including Brick Pump Houses 
as specified. 

(3) One (1) Radial Brick Chimney, 26) 
ft. high, 9 ft. internal diameter. 

(4) Railway grading, approximately 
2,800 ft. in length. 

(5) Water, Steam and Air Piping and 
Erection of Sludge Bquipment and 
other machinery. 

(6) One (1) Electric Power Plant Crane 
(7) Five (5) Electric Centrifugal Pump- 
ing Units. 

Each bidder shall be required to deposit 
with his bid a certified check in the amount 
as provided in said specifications and in- 
formation to bidders, to insure the execu- 
tion of the contract for which bid is mai: 

Copies of plans and specifications and 
general information may_ be obtained at 
the office of Charles H. Hurd, Consulting 
Engineer, 1405 Merchants Bank Building, 
Indianapolis, Indiana. 

The board reserves the right to reject 
any and all bids. 

OF SANITARY 


OARD 
COMMISSIONERS 
Jay A. Craven, President 
John L. Elliott, Vice-Pres. 

Lucius B. Swift. 








Bids: July 18. 


Levee and Excavation 
Beardstown, Illinois. 
Sealed bids will be received by the Com- 
missioners of the Coal Creek Drainage and 
Levee District of Schuyler County, Illinois, 
until 2:00 o’clock p.m. on July 18, 1922. at 
the office of Glass and Bottenberg, Rush- 
ville, Illinois, at which time and place they 
will be opened. , 
The proposed work will require the 
handling of approximately 200,000 cu.yds. 
of earth for levee reinforcement to be done 
with a floating dredge, and 120,000 cu.yds 
of earth for levee reinforcement and ditch 
excavation to be done with a drag line or 
other device. Information, plans and speéc'!- 
fications for said work may be obtained at 
the office of the undersigned upon deposit 
“one refundable upon return of same. 
ids will be received separately for th: 
levee work to be done by dredge, and that 
to be done by drag line. Each bidder must 
accompany his bid by a certified check fo! 
$5,000.00 on work to be done by dredg: 
and a certified check for $3,000.00 in the 

case of work to be done with drag line. 

GEORGE C. LOWE. 
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OFFICIAL PROPOSALS 


Aug. 15. 
. . 
Hydro-Electric Project 
Dotham, Ala. 
Sealed proposals will be received by the 
-yor and City Council of the City of Do- 
Y Alabama, until 2 o’clock p.m., Tues- 
‘\ugust 15th, 1922, for constructing a 
Electric Project with appurte- 
ices, and furnishing materials and equip- 
t. at High Bluff on the Choctawhatchee 
r about eight (8) miles from Hart- 

-d, Ala., in sections 9 and 4 of township 
oN Range 28E, Geneva County, Alabama. 
The work consists of the construction of an 
earth dam, a concrete spillway, abutmonts 
and power house, and the furnishing and 
placing of machinery. | : 

The principal approximate quantities in- 
volved are the following: : 

51,000 cu.yds. of excavation, 

240,000 cu.yds. of embankment. 

18,500 cu.yds. of concrete of different 
classes, 

1,900,000 pounds of reinforcing steel. 

354,000 pounds of structural steel 
work. 

Turbines, generators, transformers and 
auxiliary power house equipment for a 
present installation of approximately 3,000 
bhp. capacity in two units. 

A transmission line twenty-one and one- 
half (213) miles long at 44,000 volts pres- 
sure. 

Plans and specifications are on file at the 


office of the City Clerk at Dothan, Alabama, | 


and at the office of The Ludlow Engineers 
at Winston-Salem, N. C., where they may 
be examined by prospective bidders. 

Copies of the plans covering the con- 
struction details of this project and two 
copies of the specifications attached to the 
form of proposal and contract will be fur- 
nished by The Ludlow Engineers, Winston- 
Salem, N. C., upon application by prospec- 
tive bidders accompanied by a check for 
twenty-five ($25.00) dollars to cover the 
cost, or, separate prints, and extra copies 
of specifications and form of proposal, etc., 
at one ($1.00) dollar each, 

Each bid must be accompanied by a cer- 


tified check for approximately five (5%) per | 


cent of the bid. 

Proposals will be received at the City 
Hall, Dothan, Alabama, and opened pub- 
licly wih the right reserved to accept any 
bid or to reject any or all bids as the best 
interests of the City a appear. 

Plans and supervision by THE LUDLOW 
ENGINEERS, INC. Winston-Salem, 

E. O. JONES, Mayor. 
R. W. LISENBY, City Clerk. 


aN. 


Bids: Aug. 10. 


Drainage and Ditch 
Improvement 


Wooster, Ohio. 


Notice is hereby given that sealed pro- 
posals for the construction of the JOINT 
WAYNE-HOLMES COUNTY DITCH IM- 
PROVEMENT will be received up until 
twelve o’clock noon Eastern Standard Time 
on Thursday, August 10, 1922, at the office 
of the Secretary of the Joint Board of 
County Commissioners of Wayne and 
Holmes Counties at the Court House at 
Wooster, Ohio. 

The work to be done consists of the drain- 
ng and dredging of Killbuck Creek in 
Wayne and Holmes Counties, in all, the dis- 
— of One Hundred and Fifty-Six (156) 

The yardage of earth to be moved is esti- 
mated at about 1,780,000 cubic yards, con- 
sisting principally of Hydraulic Se 
work, The date of completion will e 
eighteen months from the date of awarding 
of contract. 

A certified check in the amount of $10,- 
000.00, payable to the Joint Board of 
County Commissioners of Wayne and 
Holmes Counties, Ohio, must accompany 
each proposal, Checks of unsuccessful bid- 
ders will be returned within ten days of the 
awarding of the contract. 

The said board reserves the right to re- 
Ject any or all bids. Plans, specifications 
and proposals are on file at the Secretary's 
office at the Court House, Wooster, Ohio, or 
aa ese nm ap eat $30, 
sam ccompan a deposit o ’ 
which will be refunded if plans are re- 
turned in good condition. 

By_order of the Joint Board of 
County Commissioners of Wayne 
and Holmes Counties. 

CHAS. F. SCHOPF, 
Secretary. 
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3ids: July 21. 


Steel and Concrete Bridge 
Cobleskill, N. Y. 
Sealed bids and proposals will be re- 
ceived by the undersigned, at the office of 
the Town Clerk, in the village and town 
of Cobleskill, N. Y., until one o'clock in 
the afternoon of July 21, 1922, at which 
time they will be publicly opened and read, 
for the building of a new steel and concrete 
bridge over the Cobleskill Creek, on the 
Barnerville-Howe Cave road in said town. 
Plans and specifications of said bridge 
may be seen and examined at the office of 
the town clerk in said village and town, 
and also at the office of Lawyer Wright, 
Superintendent of Highways of Schoharie 
County, at Schoharie, N. Y 
The right to reject any 
hereby reserved. 
Dated June 27th, 1922. 
HERBERT L. SWEET. 
Superintendent of Highways. 
LEWIS UTTER, 

Supervisor. 


WILLIAM H. WHITE, 
Justice of the Peace. 
WILLIAM H. GOLDING, 
Justice of the Peace. 
GEORGE CHICKERING, 
Justice of the Peace. 
LELAND C. JONES, 
Justice of the Peace. 
AURA J. BROWN, 
Town Clerk of the Town of Cobleskill, N. Y. 


| 
‘and all bids is 
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Is Assured 


these advertisers through Engi- 
neering News-Record’s large NA 
TIONAL circulation, reaching al- 
most every contractor, dealer, 
and manufacturer in the country 
interested in bidding on public 
work contracts. It is the DOM- 
INANT MEDIUM for advertis- 
ing contracts for work, material, 
and supplies for towns, cities, 
counties, state and government 
departments, 
ganizations. 


and private or 
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| Maximum Competition 
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{ Bids: July 


Barge Canal Terminals 


Albany, N. Y. 

Sealed proposals will be received by the 
undersigned at his office in the Capitol at 
Albany, N. Y., until twelve o’clock noon of 
Tuesday, July 25, 1922, at which place and 
hour they will be publicly opened and _ read, 
for the construction of Barge canal _ter- 
minals pursuant to the provisions of Chap- 
ter 746 of the Laws of 1911, and amenda- 
tory laws, and Chapter 402 of the Laws 
of 1920, as follows: 


25. 


a 
TERMINAL CONTRACT NO. 89 | 
For paving a portion of the terminal 
site, constructing railroad and crane tracks, 
electrical work and details incidental there- 
to, at Syracuse. 
Contract plans, sheets 1 to 4 inclusive. 


ities 
TERMINAL CONTRACT NO. 960 

For dredging a portion of the Henry 
Street slip at Gowanus Bay, Borough of 
Brooklyn, New York City. 

Contract plans, sheet No. 1. 

Plans may be seen and detailed specifi- 
cations, engineer's estimates of quantities, 
preasen blanks, form of contract and 

nds required and other information for 
proposers may be had at_the office of the 
Superintendent of Public Works at Albany, 

, at the office of the Assistant Super- 
intendent of Public Works for the Middle 
Division at Syracuse, N. ., at the office 
of the Assistant Superintendent of Public 
Works for the Western Division at Roches- 
ter, N. Y., at the offices of the Superin- 
tendent of Public Works, Erie Basin Ter- 
minal, Buffalo, N. Y., and Terminal Ware- 
house, Pier 6, East River, New York City, 

Blueprint copies of plans will be furnished 
yy the State Engineer and Surveyor upon 
the receipt at his office in the Telephone 
Building, Albany, N. Y., of payment at the 
rate at fifteen cents (15c.) per sheet. Re- 
fund will not be made for any blueprints 
which may be returned. 


Gi S2ARCHLIGHT SECTION 
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Monthly estimates will be paid of ninety 
per centum (90 per cent) of the work done 
at the contract price. Every proposal for 
said work must be accompanied by a money 
deposit in the form of a draft or certified 
check upon some good banking institution 
in the city of Albany or New York, issued 
by a national or state bank or trust com- 
pany in good credit within the state and 
payable at sight to the Superintendent of 
Public Works for five per centum (5 per 
cent) of the amount of the proposal 

The person whose proposal shall be ac- 
cepted will be required to execute a con- 
tract and furnish bonds within ten days 
from the date of notice of award delivered 
to him or them in person or mailed to the 
address given in the proposal. 

Upon execution of the contract and ap- 
proval of bonds, the certified check or draft 
will be returned to the proposer unless the 
same shall have been presented for collec- 
tion prior to such time in which case the 
amount of the deposit will be refunded by 
the Superintendent of Public Works. 

The deposits of bidders other than the 
one to whom the award of contract shall 
be made will be returned immediately after 
the award has been made. 

The bond required for the faithful per- 
formance of the contract shall be in such 
sum as shall be fixed by the Superintendent 
of Public Works, which sum shall not be 
less than twenty per centum (20 per cent) 
of the estimated cost of the work, accord- 
ing to the contract price, and an additional 
bond, known as the labor bond, in the sum 
of ten per centum (10 per cent) of the 
amount of the estimated cost of the work 
according to the contract price, will be re- 
quired as security that the contractor will 
pay in full at least once in each month all 
laborers employed by him upon the work 
specified to be done in the contract. 

In the event that more than one surety 
company is offered as surety on said bonds 
co-insurance only will be accepted. 

Each proposal must be addressed to the 
Superintendent of Public Works, Albany, 
N. Y., and must be endorsed on the en- 
velope with the name of the construction 
for which the proposal is made. 

Award, if made, will be made to the 
erson or persons whose proposal shall be 
owest in cost to the state for doing the 
work, and which shall comply with all pro- 
visions required to render it formal. Be- 
fore any award shall be made the lowest 
bidder will be required to satisfy the Super- 
intendent of Public Works of his ability to 
provide suitable equipment and materials 
for the proper performance of the work. 

The right is reserved to reject all pro- 
posals and readvertise and award the con- 
tract in the regular manner if, in the judg- 
ment of the undersigned, the interests of 
the state will be enhanced thereby. 

CHARLES L. CADLE, 
ntendent of Public Works. 


Super 


i 
June 22, 192 


Bids: July 18. 


Sidewalk Construction 


Miami, Fla. 


Sealed proposals will be received by “The 
Commission of the City of Miami, Florida,” 
at the City Hall in Miami, Florida, until 11 
a.m, at the regular meeting of the Commis- 
sion, Tuesday, July 18th, 1922, for the con- 
struction of Concrete Sidewalks, 

The work will consist of: Approximately 
24,683 square yards of concrete sidewalk, 
and will be divided into 2 contracts. The 
bidder can bid on any or all of these con- 
tracts. 

The improvements are to be constructed 
and payment therefor is to be made under 
Section 56 of the City Charter. 

All bids must be upon blank forms pro- 
vided in the proposal, specifications and 
contract. 

Each bid must be accompanied by a cer- 
tified check for 24 per cent of the amount 
of the bid to insure the execution of the 
contract as provided by Section 56 of the 
City Charter. 

The City reserves the right to reject any 
or all bids. 

Plans and specifications will be on file at 
the City Hall in the office of the City 
Manager. 

Copies of proposals, specifications and 
contract can be obtained from the office of 
Chas. W. Murray, Director of Public Serv- 
ice, on deposit of $10.00, which will be re- 
funded to those who submit bona fide bids. 

F. H. WHARTON, 
City Manager. 
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Bids: July 25. 
Sewer 
Oklahoma City, Okla, 
Sealed bids will be received by C. F. 


Semmelbeck, City Clerk of the city of Okla- 
homa City, Oklahoma, up to 12:00 o'clock 
m., Tuesday, July 25th, 1922, and a dupli- 
cate of each bid must be filed with the City 
Auditor of said city, and will be opened 
and considered by the Board of Commis- 
sioners in the Commissioners’ Chamber in 
the City Hall Building at 2:00 o'clock p.m., 
Thursday, July 25th, 1922, for the furnish- 
ing of all materials and labor for the con- 
struction of the following work for the 
Lee Avenue Sewer District, 

SECTION 2 (b)—The Lee Avenue Storm 


Main Sewer from the North Canadian 
River to the north line of Pottawatomie 
Avenue. 


SECTION 2 (c)—The Lee Avenue Storm 
Main Sewer from the north line of Potta- 
watomie Avenue to the north line of Cali- 
fornia Avenue. 

SECTION 2 (d)—The Lee Avenue Storm 
Main Sewer from the north line of Cali- 
fornia Avenue to the center of Second 
Street, 

SECTION 2 (b)—Bids will be received 
for reinforced monolithic concrete sewer on 
this section. 

This section consists of the construction 
of approximately 2,825 lineal feet of 13 ft. 
9 in. x 13 ft. 9 in. sewer, together with the 
outfall, manholes, improved catch basins, 
catch basin leads, etc., necessary for the 
construction of the above, 

SECTION 2 (c)—Bids will be received 
for reinforced monolithic concrete sewer 
on this section, 

This section consists of the construction 
of approximately 1,960 lineal feet of 13 ft. 
x 13 ft. sewer together with manholes, 
improved catch basins, catch basin leads, 
ete., necessary for the completion of the 
above. 

SECTION 2 (d)—Bids will be received 
for reinforced monolithic concrete sewer on 
this section. 

This section consists of the construc- 
tion of approximately 900 lineal feet of 12 
ft. x 12 ft. sewer, and approximately 
775 lineal feet of 11 ft. x 11 ft. sewer, 
together with the junction chamber, man- 
holes, improved catch basins, catch basin 
leads, ete., necessary for the completion 
ot the above. 

Bids will be considered on each section 
Say and on the three sections as a 
whole, 

All of the necessary work and materials 
used shall be in accordance with the plans 
and specifications therefor, now on file 
in the office of the City Clerk. 

Each bidder shall accompany his bid with 
a sworn statement in writing that the bid- 
der has not directly nor indirectly made 
any agreement, expressed or implied, with 
any other bidder or bidders having for its 
object the controlling of the price or amount 
of such bid or bids, the limiting of the bid- 
der or bidders, the parcelling or farming 
out to any bidder or bidders, or other per- 
sons of any part of the contract or any 
part of the subject matter of the bid or of 
the profits thereof; and has no knowledge 
of the amount, kind or character of any 
kind to be made by any other person, firm 
or corporation, except those submitted and 
filed by him. 

The bid or bids filed with the City Clerk 
must be accompanied by a certified check 
on any national bank or any Oklahoma 
City bank in the sum of three (3) per cent 
of the amount of the bid or bids, 

It being further understood that the 
amount of damages which the city would 
suffer would be impracticable to determine 
and extremely difficult to fix in case the 
successful bidder should fail to enter into 
a contract and give the required bonds 
within the required time, it is therefore 
understood that by the filing of a bid or 
bids it will be considered as agreed that 
the amount of damages which the city 
would suffer by reason of such failure on 
the part of said successful bidder, is the 
amount represented by check or checks so 
filed by the successful bidder and that the 
city shall have the authority to appropriate 
such checks for its own use and benefit in 
payment for such damages. 

Each bidder shall agree to enter into 
contract and give the required bonds within 
ten (10) days after the acceptance of his 
bid, also to commence work within twenty 
(20) days after signing the contract and to 
complete Section 5 (b) with one hundred 
eighty (180) days; (c) within 
Section 


Section 2 


one hundred twenty (120) days; 
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2 (dad) within ninety (90) days; and the 
three sections within two hundred forty 
(240) days after commencing the work. 
The contractor will be required to give 
bond in the sum of twenty (20) per cent 
of the contract price for faithful perform- 
ance of said work, and all other bonds that 
are required by the laws of the State of 
Oklahoma or the ordinances of the said 
city, and to give bond to hold the city 
harmless from any and all damages for 
which the city might be liable under the 
law, and which might occur by, reason of 
any act upon the part of the said contrac- 
tor or of any of his employees. 
A deposit of Twenty-five ($25.00) dollars 
will be required for each set of plans and 
specifications, 
The Board of Commissioners reserves the 
right to reject any or all bids. 

> F. SEMMELBECK, 


(Seal) City Clerk. 





Bids: July 19. 


. . 
Turbine and Accessories 
New Orleans, La. 
Sealed proposals will be received by the 
Sewerage and Water Board of New Orleans, 
up to 12 o'clock noon, Wednesday, July 19, 
1922, for furnishing one 6,000 kw. turbine 
and accessories. 
Specifications and blank forms of pro- 
posals may be obtained at Room 303, No. 
526 Carondelet Street, New Orleans. 
The right is reserved to reject any or all 
s. A. G. MOFFAT, Secretary 
GEO. G. EARL, General Superintendent, 
May 11, 1922. 
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Engineering 
News-Record 
Reaches Your Local 
Contractors 


Its distribution among the con- 
tractors of any one state is in 
proportion to the number of 
contractors situated in that 
state. The Official Proposal Col- 
ums of Engineering News-Record 
offer precisely the same efficient 
service to municipalities, coun- 
ties, and state and government 
departments in every section of 
_ the United States. 
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Bids: 
Cast-Iron Main Sewer 


Rye, N. Y. 


Sealed proposals will be publicly opmet 
by the Trustees of the Village of Rye, N. Y., 
at the Mos Municipal Hall, at 8.15 P.M.., 
July 26, 1922. 
Said proposals to cover the construction 
(both materials and labor) of a cast-iron 
main sewer according to plans and specifi- 
cations filed with the Village Clerk. 
Copies of the plans and _ specifications 
may be obtained from him, or from the en- 
gineer, G. Everett Hill, 45 Seventh Avenue. 
New York City, upon payment “>. of 
which amount $10 will be refund upon 
return of all papers, in good condition, on 
or before July 31st, 1922. 
Approximately the work consists of: 
About 2,000 feet of 16-inch and about 
1,540 feet of 18-inch cast-iron pipe 
(with manholes and fittings) laid partly 
on oe and partly on concrete piers. 
Each bid must be accompanied by a cer- 
tified check for $5,000, as a guarantee that 
the bidder, if his bid be accepted, will enter 
into contract and execute the required bond. 
Each bid must be made on blank forms 
to be obtained from the Village Clerk or the 
Engineer. 

The Vanege reserves the right to reject 
any or all bids. 
The Board of Villa 

WI H. SELZER, 


LLIA 

Village Clerk. 
G. EVERETT HILL, Engine*r, 
45 Seventh Ave., New York, 


Trustees, 
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Bids: Aug. 7. 


Lighting Facilities 
Rom, N, y 


Sealed proposals for Engines ; D. ¢ 
Generators (Lighting Facilities) 4) 4), 
State School for Mental Defecti\ Rome 
N. Y., will be received by Mr. Cyrus J. s, 
erance, President of Board of \| 
State School for Mental Defective. Ron, 
N. Y., until 11 o’clock A.M. (Standard 
Time) on Monday, August 7, 15° wher 
they will be publicly opened and read = pry 
posals shall be enclosed in an envelop. fy; 
nished by the State Architect, sealed ang 


agers 


addressed, and shall be accompani:! jy 
certified check in the sum of five per cen 
(5%) of the amount of the propos: The 


contractor to whom the award is made wil] 
be required to furnish surety company bond 
in the sum of fifty per cent (59%) of the 
amount of the contract within thirty (36, 
days after official notice of award of coo) 
tract and in accordance with the terms of 
Specification No. 3918. The right is re. 
served to reject any or all bids. Drawings 
and specifications may be examined at ty, 
State School for Mental Defectives, kom 
N. Y.; at the New York Office of the De- 
partment of Architecture, Room 1/5, 25 
Broadway, and at the Department of Archi- 
tecture, Capitol, Albany, N. Y. Drawings 
specifications and blank forms of proposal! 
may be obtained at the Department of 
Architecture, Capitol, Albany, N. Y.. upon 
reasonable notice to and in the discretion of 
the State Architect, L. F. Pilcher, Capitol 
Albany, N. Y. 
Dated: July 5, 1922. 
CHAS. BERNSTEIN, 
Superintendent 









Bids: July 18. 


Road Work 


Westwood, N. J. 


Sealed proposals will be received by the 
Mayor and Council of the Borough of West- 
wood, at the Borough Hall on Centre 
Street, on Tuesday, July 18th, 1922, at 
8:30 o’clock p.m. (Daylight Saving Time) 
for the Grading, Paving, Draining and 
Curbing of Center Avenue from Jefferson 
Avenue to Westwood Avenue. 

Specifications may be seen and forms of 
proposals obtained at the office of Watson 
G. Clark, Consulting Engineer, Hillside 
Avenue, Tenafly, N. J., upon a deposit of 
Ten Dollars ($10.00) which amount will 
be refunded upon return of them in good 
condition. 

All proposals shall be addressed to D 
Van Emburgh, Borough Clerk, and_ placed 
in a sealed envelope and endorsed “Pro- 
posal for the Improvement of Center 
Avenue.” 

All proposals must be accompanied by a 
certified check in the amount of One Thou- 
sand Dollars ($1,000.00) payable to the 
order of the Borough of Westwood, or cash, 
which sum shall be forfeited if the Con- 
tractor shall fail to execute a contract with 
the Borough within ten (10) days after 
the same shall be awarded to him. 

The right to reject any or all bids for 
any cause whatsoever is hereby reserved 

D. VAN EMBURGH. 
Borough Clerk. 





Bids: July 31. 


Concrete Paving 


Greenville, N. C. 


Sealed_bids will be received by the Pitt 
County Highway Commission, at their_of- 
fice in Greenville, N. C., on Monday, Jul) 
3ist, 1922, at noon, for the paving with 
concrete five miles of Highway 16 ft. width, 
between Greenville and Falkland, and also 


for paving 7 miles of highway 16 ft. in 
width, with concrete between Greenville and 
Cox Mill. Bids will be received for both 


projects as a whole, and also each project 
separately. Grading completed. 7 
e Highway Commission offers its In- 
dustrial Railway and paving equipment for 
these projects, and also Convict labor. 
Plans and profiles may be seen at the 
eer Office in Greenville, N. C. ? 
ertified check for two thousand dollar: 
to accompany bid. The right to reject any 
or_all bids is reserved by the Commission. 
By Order of The Pitt County Highway 
Commission, Greenville, N.C. ¥ 
J. B. HARDING, 
Engineet. 
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Bids July 21. 


Highway Route No. 5— 
Section No. 8 


Belvidere, N. J. 


NOTICE IS _HEREBY_ GIVEN_ that 
- bids will be received by the County 
Construction 


sealed 
of Warren for the following: onst ¢ 
Highway Route No. 5, Section No. 


State . x : 
- Great Meadows—Barkers Corner. Esti- 
mated amount of reinforced Portland Ce- 
ment Concrete Pavement is 34,522 square 


yards. 


Work is to be performed under County 
irsement Act, Chapter 183, laws of 
ind amended by Chapter 317, laws 


g 
of 1920 


Reim! 
14] 
Lvl 


Bids will be received at the Court House 
at Belvidere, N. J., on 
FRIDAY, JULY 21, 1922 AT 1 O'CLOCK 
P.M., STANDARD TIME, 

Drawings, specifications and form of con- 
tract and bond for the proposed work are 
on file in the office of Harry W. Vetter, 
County Engineer, at Belvidere, N. J., and 
in the office of the State Highway Depart- 
ment, Trenton, New Jersey, and may be 


inspected by prospective bidders. Plans 
will be furnished on deposit of ten dollars 
($10.00) upon application to Harry W. Vet- 


ter, County Engineer. Bids must be made 
en the standard Proposal forms in the 
manner designated therein and as required 
by the specifications, enclosed in sealed 
envelopes addressed to the Board of 
Chosen Freeholders of the County of War- 
ren and bearing the name and address of 
the bidder and the name and section of the 
route on the outside. Bids must be accom- 
panied by a certified check drawn to the 
order of H. O. Carhart, County Treasurer, 
for not less than ten percent (10%) of 
amount of the bid, provided that said certi- 
fied check shall not be less than $500.00 
nor more than $20,000.00, and be delivered 
at the above place on or before the hour 
named. Copies of the standard proposal 
form will be furnished on application to 
Harry W. Vetter, County Engineer. 

Each bidder must accompany his bid with 
a certificate from a surety company duly 
authorized to do business in this State, 
stating that such surety company will pro- 
vide said bidder with a bond in such sum 
as is required in and in accordance with 
the provisions of said specifications, condi- 


' 
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Bids 


Curb, Gutters and Sewers 
Ann Arbor, Mich 


Sealed proposals will be received by the 
Board of Public Works, Ann Arbor, Michi- 
gan, through the City Clerk, on or before 
7:30 p.m., Eastern Standard Time, July 14, 
1922, for the construction of concrete curb 
and gutter in curb and gutter Districts 


' Nos, 24 to 49 inclusive, also for the con- 
| struction of lateral sewer in Lateral Sewer 


2 ee 


tioned for the faithful performance of the | 


provisions of the contract and _ specifica- 
tions. Each bidder must also accompany 
his bid with a statement of equipment 
properly filled out. 

By order of a resolution of the Board of 
Chosen Freeholders of the County of 
Warren passed at a meeting held on June 


28, 1922, 
MORRIS S. FAUST, Clerk. 





Bids: July 18, 


Grading, Paving, Draining, etc. 


Westwood, N. J. 


Sealed proposals will be received by the 
Mayor and Council of the Borough of 
Westwood, at the Borough Hall on Centre 
Street, on Tuesday, July 18th, 1922, at 
5:30 o'clock p.m. (Daylight Saving Time), 
for the Grading, Paving Draining and 
Curbing of Third Avenue, from Mill Street 
to Washington Avenue. 

Specifications may be seen and forms of 
Proposals obtained at the office of Watson 
(G. Clark, Consulting Engineer, Hillside 
Avenue, Tenafly, N. J., upon a deposit of 
Ten Dollars ($10.00) which amount. will 
pen upon return of them in good 
. All proposals shall be addressed to D. 

‘n Emburgh, Borough Clerk, and placed 
'n a sealed envelope and endorsed ‘“Pro- 
posal for the Improvement of Third 


All proposals must be accompanied by 
a. certified check in the amount of Two 
,ousand Dollars ($2,000.00) payable to 
the order, of the Borough of Westwood, or 
‘Sh. which sum shall be forfeited if the 
7 ntractor shall fail to execute a contract 
.fter the Borough within ten (10) days 
‘ Th the same shall be awarded to him. 

® right to reject any or all bids for 

cause whatsoever is hereby reserved. 
D. VAN EMBURGH, 
Borough Clerk. 


3rooks St., from Pearl St. to Miller Ave. 
Approximate quantities are as follows: 
53,200 lin.ft. combined curb and gutter. 
680 lin.ft. 10 in. vitrified pipe. 
1,200 lin.ft. 12 in. vitrified pipe. 
1,240 lin.ft. 15 in. vitrified pipe. 
250 lin.ft. 18 in. vitrified pipe. 
480 lin.ft. 22 in. vitrified pipe. 
2,000 cu.yds. excavation and backfilling. 
Plans and specifications are on file in 
the City Engineer's Office. A certified check 
for 5% of the bid must accompany each 
bid as guarantee of good faith of bidder and 
the Board of Public Works reserves the 
right to reject any and all bids. 
ISAAC G. REYNOLDS, 
City Cerk. 


| District No. 112 and for a storm sewer on 


nesenanonennenes. 





Largest Circulation 
of Any 
Technical Paper 


Engineering News-Record’s cir- 
culation—over 30,000 weekly— 
is the largest of any technical 
paper printed. It includes among 
its readers practically every con- 
tractor, dealer, and manufacturer 
in the country who is interested 
in bidding on public works con- 
tracts—either local or outside of 
his immediate vicinity. 
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Bids: July 19. 


State Highway Work 


Providence, R, I. 


Sealed proposals for the reconstruction of 
a section of State Highway 2,450 feet in 
length, located upon the Riverside Drive, 
so-called, in the Town of Tiverton, will be 
received by the State Board of Public Roads 
at its office, State House, Providence, R.L., 
until 12 m. (Daylight Saving), 11 a.m. 
(Eastern Standard), on Wednesday, July 
19, 1922, at which time they will be opened 
and read in public. 

The principal quantities involved are as 
follows: 

Earth Excavation, 250 cu.yds. 

Clearing, scarifying, harrowing and re- 
shaping, 3,700 sq.yds. 

Laying culvert pipe (12 to 24 
444 lin.ft. 

Catch basins, 4 each. 

Crushed stone, 1,190 tons. 

Applying asphalt, 13,000 gals. 

Bids must be made upon blank forms to 
be furnished by: the Board. 

No bids will be accepted unless accom- 
panied by a certified check for the sum of 
$200.00 payable 
Island. 

The Board reserves the right to reject 
any and all bids, and to give preference to 


inch), 


| towns or cities, in accordance with Section 


V of Chapter 84 of the General Laws. 


Plans may be examined and specifications | 


and bidding blanks may be obtained at the 
office of the State Board of Public Roads, 
State House, Providence, R. I., on and after 
Wednesday, July 5th, 1922, every week day 
(except holidays and Saturdays), between 
the hours of 9 a.m. and 5 p.m., Saturdays 
9 a.m. to 12 m. 

State Board of Public Roads. 

ABRAM L. ATWOOD, 

BENJAMIN F. ROBINSON, 


ALTON HEAD, 


July 14. 


to the State of Rhode } 


Gi SEARCHUGHT SECTION 
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Bids: July 18 


Concrete Flood Gate and 
Appurtenances 
Little Rock, Ark. 


Sealed proposals will be received by _the 
Secretary of the Farelly Lake Levee Dis- 
trict at the Marion Hotel, Little Rock, Ark 
until 2 p.m., Tuesday, July 18, 1922, for 
the construction of a Concrete Flood Gat 
and Appurtenances at Big Bayou Meto 
Gillett, Arkansas County, Ark. Following 
are the approximate quantities: 
Excavation ...- 90,000 cu.yd 
Round foundation piles.. ...24,000 lin.ft 
Steel sheet pile cut off walls. .20,000 sq.ft 
Concrete 6,500 cu.vd 
Reinforcing steel ...... 200 tons 
Gates and accessories....... 150 tons 
Hand rail, 2-in. GI pipe and fit- 


a ere ee 1,500 lin.ft 
Hand rail, 1}j-in. GI pipe and 

a 1,000 lin.ft 
Hoisting apparatus .......... 30 tons 

Detail plans, specifications and blank 


forms of proposal are on file at the office 
of A. W. Dobyns, Attorney, Little Rock, 
Ark., and at the office of Ayres & Miller, 
McCall Building, Memphis, Tenn. 

Detail plans, specifications and proposal 
forms will be furnished upon application 
accompanied by a certified check for twenty 
($20) dollars. 

Each proposal shall be accompanied by a 
certified check for fifteen thousand ($15,000) 
dollars made payable to the Secretary of 
the Board. 

Thie check is to be conditioned that, if 
the bid is accepted, a contract will be en- 
tered into and the performance of same 
secured within ten (10) days after noti- 
fication of acceptance of bid Successful 
bidder will be required to furnish a surety 
bond in an acceptable surety company in 
the sum of fifty (50%) per cent of th: 
contract price. 

The right is reserved to reject any er all 
bids and to waive any technical defects, 
as the interests of the district may require 

The Engineers, or their assistants, will 
be at Gillett, Ark., from July 10 to July 15 
to show prospective bidders over the work 

JOHN M. GRACIE, Chairman 
Board of Commissioners 
J. B. QUINN, Secretary, 

Gillett, Arkansas 
AYRES & MILLER, Engineers, 

McCall Building, Memphis, Tennessee. 





Bids: Aug. 1. 


Sanitary Sewer and Septic Tanks 
Lake Worth, Fla. 


Sealed proposals for the following con- 
tracts will be received by the Town Com- 
missioners of Lake Worth, Florida, at the 
office of the Town Clerk until 10 o'clock 
a.m., August 1, 1922, for furnishing all 
materials, equipment and labor for the 
construction of a sanitary sewer system 
and septic tank, complete as per plans and 
specifications adopted by them. 

The contracts will be divided as follows: 

DISTRICT No. 1. Approximately 22,613 
feet of 8-in. vitrified tile sewer, 1,620 feet 
of 10-in. vitrified tile sewer, 1,656 feet of 
15-in. vitrified tile sewer, 370 feet of 14-in. 
cast-iron outfall and a reinforced concrete 
septic tank, all of the above to be com- 
plete with manholes and appurtenances. 

DISTRICT No. 2. Approximately 19,297 
feet of 8-in. vitrified tile sewer, 3,482 feet 
of 12-in. vitrified tile sewer, 250 feet of 14- 
in. cast-iron outfall and a reinforced con- 
crete septic tank, all of the above to be 
complete with manholes and appurtenances. 

Rids must be made out on blanks fur- 
nished by the City Engineer and must be 
accompanied by a certified check for $1,000 
for each contract. 

Plans, specifications and other necessary 
data may obtained from the Town Clerk 
a deposit of $10.00, of which the sum 
of $5.00 will be refunded upon return of the 
plans and specifications in good condition. 

The bidder to whom the contracts are 
awarded must furnish surety bond in the 
sum of 25 per cent of the amount of the bid. 

The Commissioners reserve the right to 
reject any and all bids. 

J. L. BOSLEY. 


WARD RANDOLPH, City Clerk. 
City .tngineer, 
















































































OFFICIAL PROPOSALS 


Bids: Aug. 2. 


Water Filtration Plant 
Oklahoma City, Okla. 


Sealed bids will be received by C. FB, 
Semmelbeck, City Clerk of the city of Okla- 
homa City, Okla. up to 12 o'clock m.,, 
Wednesday, August 2, 1922, and a dupli- 
cate of each bid must be filed with the 
City Auditor of said city, and will be opened 
and considered by the Board of Commis- 


sioners in the Commissioners’ Chamber in } 


the City Hall Building at 2 o’clock p.m,, 
Wednesday, August 2, 1922, for the fur- 
nishing of all materials and labor for the 
construction of Aerator, Mixing Chamber, 
two (2) Clear Water Reservoirs, Head 
House, and eight (8) Two Million Gallon 
Filter Units complete with all equipment 
anc appurtenances necessary to complete 
the water purification plant. 

All the necessary work and materials 
used shall be in accordance with the plans 
and specifications now on file in the office 
of the City Clerk. 

Each bidder shall accompany his bid by 
a sworn statement in writing that the bid- 
der has not directly or indirectly made any 
agreement, expressed or implied, with any 
other bidder or bidders having for its ob- 
ject the controlling of the price or amount 
of such bid or bids, the limiting of the bid- 
der or bidders, the parceling or farming 
out to any bidder or bidders, or other per- 
sons of any part of the contract or any 
part of the subject matter of the bid or of 
the profits thereof; and has no knowledge 
of the amount, kind or character of any 
bid to be made by any other person, firm 
or corporation, except those submitted and 
filed by him. 

The bid or bids filed with the City Clerk 
must be accompanied by a certified check 
on any national bank, or any Oklahoma 
City bank in the sum of three (3%) per 
cent of the amount of the bid. 

It being further understood that the 
amount of damages which the city would 
suffer would be impracticable to determine 
and extremely difficult to fix, in case the 
successful bidder should fail to enter into 
a contract and give the required bonds 
within the required time. It is therefore 
understood that by the filing of a bid or 
bids it will be considered as agreed that 
the amount of damages which the city 
would suffer by reason of such failure on 
the part of such successful bidder is the 
amount represented by the checks so filed 
by the successful bidder and that the city 
shall have authority to appropriate such 
checks for its own use in payment for such 
damages. 

Each bidder shall agree to enter into 
contract within ten (10) days after the 
acceptance of his bid, also to commence 
work within twenty (20) days after sign- 
~—- contract, 

he contractor will be required to give 
bond in the sum of twenty (20%) per cent 
of the contract price for faithful perform- 
ance of said work, and all other bonds that 
are required by the laws of the State of 
Oklahoma or the ordinances of the said 
city, and to give a bond to hold the city 
harmless from any and all damages for 
which the city might be liable under the 
law, and which might occur by reason of 
any act upon the part of said contractor 
or any of his employees. 

A deposit of twenty-five ($25.00) dollars 
will be required for each set of plans and 
specifications. 

The Board of Commissioners reserves 
the right to reject any or all bids. 

c. F. SEMMELBECK., 
A. S. HOLWAY, 


City Clerk. 
Engineer Water Department. 





Bids: July 24. 


Road Work 


Columbia, Mo. 


SEALED PROPOSALS will be received 
by the undersigned City Clerk of Columbia, 
Boone County, Missouri, until four o'clock 
P.M., the twenty-fourth day of July, 1922, 
for repairing, surfacing and _ resurfacing 
with Tarvia preparations, about 37,000 
square yards of streets in Districts two, 
four, six and seven, in accordance with the 
plans and specifications on file with the 
city clerk, the work to be paid for in special 


tax bills, 
JOHN S. BICKNELL, 
City Clerk. 
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Bids: Aug. 4. 


Concrete Highway and 
Appurtenances 


Hallstead, Pa. 


Sealed proposals will be received by the 
Council of the Borough of Hallstead, 
County of Susquehanna, State of Pennsyl- 
vania, on August 4th, 1922, until 8 o’clock 
p.m., at their office at Municipal Building, 
at which time and place proposals will be 
opened and read for the construction of 
concrete highway and appurtenances on 
Franklin Street, Pine Street, Susquehanna 
Avenue, and Main Street. 

Proposals must be on forms provided and 
must be accompanied by a certified check 
for 5 per cent of the total amount bid. 

Proposal forms, specifications, maps and 
other information may be obtained at the 
office of the Secretary of the Borough of 
Hallstead, Pa., or at the office of Hoadley 
& Giles, Civil Engineers, 415 Phelps Bldg., 
Binghamton, N. Y. 

A deposit of ten dollars will be required 
for each set of plans and specifications, 
which will be refunded upon return of 
plans and specifications. 

The Borough Council reserves the right 
to reject any or all bids. 

F. C. BROWN, 
W. J. KIRBY, President, Hallstead 
Secretary. Borough Council. 
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National Publicity 
Offers a Two-Fold 
Advantage 


Giving calls for bids National 
publicity opens the way for ad- 
ditional and possibly lower offers 
from outside bidders to whom 
work can be let, if desired. 

Then too, local contractors, see- 
contracts advertised 
figure closer, 


ing your 
Nationally will 
realizing that the field of com- 
petitors for the work is greatly 
enlarged. 

An advertisement printed in the 
Official Proposal Columns of En- 


gineering News-Record brings 
the contract to the attention of 
not only local bidders but, in 
addition, any others who might 
be interested. 
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Bids: July 18. 
Paving 
Miami, Fla. 


Sealed proposals will be received by “The 
Commission of the City of Miami, Florida,” 
at the City Hall in Miami, Florida, until 
11 a.m., at the regular meeting of the Com- 
mission, Tuesday, July 18th, 1922, for the 
construction of Bituminous Macadam Pave- 
ment. 

The work will consist of: 170,819 square 
yards of bituminous macadam paving, and 
will be divided into 8 contracts. The bid- 
der can bid on any or all of these contracts. 

The improvements are to be constructed 
and payment therefor is to be made under 
Section 56 of the City Charter. 

All bids must be upon blank forms pro- 
vided in the proposal, specifications and 
contract. 

Each bid must be accompanied by a cer- 
tified check for 24 per cent of the amount 
of the bid to insure the execution of the 
contract as provided by Section 56 of the 
City Charter. 

The City reserves the right to reject any 
or all bids. 

Plans and specifications will be on file at 
the City Hall in the office of the City 
Manager. 

Copies of proposals, specifications and 
contract can be obtained from the office 
of Chas. W. rey. Director of Public 
Service, on deposit of $10.00, which will be 
refunded to those who submit bona fide bids. 

F. H. WHARTON, 
City Manager. 
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Bids: July 26. 


Sewer Construction 


Letting No, 3. 
Louisville, k 
Sealed proposals will be received jy tp, 
Msville 


Commissioners of Sewerage of L 
until 12 o’clock noon, July 26, 1922 
construction of the Bardstown k: 
trict Trunk sewer and drain, Sect 
according to drawings and specifi 
now on file in the office of the Comm: 

Approximate quantities are as follows 

One inverted siphon under’ Beargra:s 
Creek 210 ft. in length including 8-in,, 12- 
in., and 16-in. cast iron pipe and three con- 
crete chambers, 

The Sewer—342 lin.ft. 24-in., 485 lin.ft 
21-in., 1,650 lin.ft. 18-in., 174 lin.ft. 8-in 

The Drain—174 lin.ft. 24-in., 300 lin.ft— 
5 ft. l in. by 9 ft. 1 in. semi-circular. 

877 lin.ft. 75-in. semi-elliptical concreté 
or 78-in. circular segment block. 

1,012 lin.ft. 87-in. semi-elliptical con- 
crete or 90-in. circular segment block, 

Proposals are invited for alternate types 
for the last two items included under the 
quantities for the drain. 

Drawings, form of proposal, contract and 
specifications may be obtained from the 
office of the Commission upon the deposit 
of Ten Dollars ($10.00) to secure the re- 
turn of same in good condition before 
August 10, 1922. 

Each proposal must be inclosed in a 
sealed envelope addressed to the Commis- 
sioners of Sewerage, 417 West Main Street, 
mre. Ky., and accompanied by a cer- 
tified check drawn upon a State or National 
Bank or a trust company established in the 
city of Louisville (or the city of New 
York, for an amount not less than seven 
(7) per cent of the total amount of the 
accompanying proposal payable to _ the 
Commissioners of Sewerage of Louisville or 
the bond executed as set forth in the in- 
formation for bidders. 

The Commission reserves the right to re 
ject any or all proposals. 

COMMISSIONERS OF SEWERAGE 
OF LOUISVILLE. 
By GEORGE T. WOOD, 
Chairman. 
P. H. HOGE, JR., 
Sect. & Treas. 





J. B. F. BREED, 
Chief Engineer. 





Bids: July 21. 


Highway Work 
Albany, N. Y. 


Sealed proposals will be received by the 
undersigned at their office, No. 55 Lan- 
easter Street, Albany, N. Y., at one o'clock 
p.m., advanced standard time which is 
twelve o'clock noon eastern standard time, 
on Friday, the 21st day of July, 1922, for 
the improvement of the following in Cat- 
taraugus County. 

Highway No. 8018-A. Bradford-Carroll- 
ton, Part 2 (Carrollton Bridge). The work 
to be done under this contract includes 
seven spans of steel trusses weighing ap- 
proximately 1,150,000 Ibs. with six concrete 
piers and two abutments. The approximat: 
length of steel structure is 895 feet and th 
roadway is 20 feet in width, surfaced with 
wood block on a reinforced concrete floor. 
Also for the improvement of the following 
highways: 











Allegany...... (two highways: 2.77 & 8 35) 
| Pe Ser (one highway: 4.23) 
SD ica Sn seeeee- Cone highway: 2.:° 
St. Lawrence. ..-+- Cone highway: 7.73) 
ere re ..- (one highway: 1.01) 
OIE: nda he Cee cas (one highway: 1.65) 


Maps, plans, specifications and estimates 
may be seen and proposal forms obtained 
at the office of the Commission in Albany, 
N. Y., and also at the office of the division 
engineers in whose division the roads are 
to be improved. The addresses of the di- 
vision engineers and the counties in which 
they are in charge will be furnished upon 


request. rs 
The especial attention of bidders 's 
called to “General Information for Bid- 
ae in the —- ee specifications 
and contract agreement. 7. 
e TERBERT S. SISSON, 
Commissioner. 
J. C. FINCH, 
Secretary. 
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Bids: Aug. 7. 


Watermain Extension 
Mitchell, S. D. 


Sealed bids will be received at the Office 
of the City Auditor, Mitchell, South Dakota, 
up to eight (8:00 Jo’clock p.m. of Monday, 
the 7th day of August, 1922, for furnishing 
material and labor and constructing com- 
plete the watermain extensions proposed, in 
accordance With the plans and specifications 
on file at the Office of the City Auditor, 
Separate bids will be entertained as fol- 
ows 
, SECTION NO. 1. For furnishing all ma- 
terial, labor, equipment, etc., and con- 
structing complete the proposed watermain 
extensions together with all accessories. 

SECTION NO. 2. For furnishing the 
cast iron pipe and special castings listed on 
proposal blank No.2. All prices to be f.0.b, 
Mitchell, South Dakota, freight and any 
tax included. 

SECTION NO. 3. For furnishing all la- 
bor and materials, (except cast iron pipe 
and special castings) tools, equipment, etc. 
necessary for the construction complete of 
all watermain extensions and accessories, 

“SECTIONS 2” and “3” are optional 
with “SECTION 1.” 

All the above material and work must 
be in accordance with the plans and speci- 
fication on file at the Office of the City Au- 
ditor, Mitchell, South Dakota. 

The above material and work is to be 
paid for in cash. 

Any prospective bidder desiring a copy 
of the specifications may obtain the same 
from the City Auditor by making a deposit 
of $5.00, which amount will be refunded on 
the return of said specifications within five 
days following the date of receiving bids. 

Each bid must be accompanied by a cer- 
tified check (or draft) in the sum of not 
less than five per cent (5%) of the total 
amount of the bids. This check (or draft) 
must be drawn upon an incorporated Trust 
Company or Bank and made payable to the 
City Treasurer, Mitchell, South Dakota, and 
shall be forfeited and become the property 
of the City in cae the bidder neglects or re- 
fuses to enter into a contract and to fur- 
nish bond (of full amount of contract) 
within ten (10) days after the date when 
his proposal shall have been accepted by 
the City. All other checks will be returned 
upon Seales after the contract has been 
awarded, 


, { 
The City reserves the right to reject any 


and all bids. 
E. V. BOBB, Mayor. 
FRANK McGOVERN, 


City Auditor. 
FRED J. HENSON, vi : 
City Engineer, 


LST 
Bids: July 18, 


Sewer 


Miami, Fila. 
_ Sealed proposals will be received by “The 
Commission of the City of Miami, Florida,” 
at the City Hall in Miami, Florida, until 
11 am. at the regular meeting of the Com- 
mission, Tuesday, July 18th, 1922, for the 
construction of Sanitary Sewers. 

The work will consist of: Furnishing and 
laying approximately 

65,000 feet 8” pipe. 
4,000 feet 10” pipe. 
3,000 feet 12” pipe, 
1,500 feet 15” pipe. 
wen Becessary manholes and flush 
and will be divided into 3 contracts. The 
a can bid on any or all of these con- 

The improvements are to be constructed 
and payment therefor is to be made under 
Section 56 of the City Charter. 

_All bids must be upon blank forms pro- 
Se the proposal, specifications and 
oO a Cc . 

Each bid must be accompanied by a cer- 
tified check for 240% of the amount of the 
bid to insure the execution of the contract 
oF a provided by Section 56 of the City 

The City reserve 
or ait Mae s the right to reject any 
Plans and_specifications will be on file 
* the City Hall in the office of the City 
A anager, 

_ Copies of proposals, specifications and 
contrat can be obtained from the office of 
Chas, W. Murray, Director of Public Serv- 
ice, on deposit of $10.00, which will be re- 
funded to those who submit bona fide bids. 
F. H. WHARTON, 
City Manager. 
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Bids: July 17. 


Curbing and Paving 


Leechburg, Pa. 


The Council of Leechburg Borough will 
receive bids for grading, curbing and pav- 
ing Linden Avenue and portions of First 
Street, Center Avenue and Floral Avenue 
in the Borough of Leechburg, Pa. 

Approximate amount of work to be done: 

8000 lin.ft. of Curbing 
3000 cu.yd. of Grading 

200 cu.yd. of Filling 
11000 sq.yd. of Paving 

Bids will be taken for reinforced con- 
crete curbing; also for Cleveland sand 
stone curbing, for reinforced concrete pav- 
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Bids: Aug. 4 


Road Work 


Roswell, New Mexico. 


Sealed proposals will be received at the 
office of the City Clerk of the City of Ros- 
well, New Mexico, until 4.00 o'clock p.m., 
on Friday, August 4th, 1922, for paving, 
curbs, gutters, grading and all necessary in- 
cidental appurtenances thereto on the fol- 
lowing named streets, street intersections 
and alley in accordance with the Pro- 


| Visional Order of the City Council of the 


ing; also for Trinidad asphalt paving; also | 


for a couple of short sections of Hillside 
brick. 

Specifications can be secured from Bor- 
ough Engineer C. A. Ehrenfeld, or from 
John A. Hill, Borough Secretary, Leech- 
burg, Pa. 


A certified check in amount of $500.00 | 


must accompany each bid as a guarantee, 
that if awarded contract, bidder will file 
bond, to properly execute the work. The 
right to reject any or all bids is reserved. 

Bids must be in hands of Borough Secre- 
tary on or before 8.00 p.m., Monday, July 
17, 1922, at which time bids will be opened. 


sNOvUNeNEDOODENOOORAGRUOERNOOSEODODERLECEONEAEEOEEED ERNE LORNCcEtenOnEEeNTODsHNerEONeaesecnennecneenntne: 


THIS ADVERTISING 
COSTS LITTLE 


The cost of giving contracts NA- 
TIONAL publicity through the 


Official Proposal Columns of £n- 
gineering News-Record is only 40 


cents a line an insertion. Figured 
on a circulation basis, the cost 
per line per thousand readers 
(1 1/3 cents) is extremely small, 
compared with the cost of other 
forms of publicity and the possi- 
bility of large waste distribution 
through publications of limited 
or general circulations. A single 
lower bid may save the cost of 
the advertising many times over. 
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Bids: Aug. 15. 


Inlet Construction 
Ft. Lauderdale, Fla. 

Notice is hereby given that the Board of 
County Commissioners, Broward County, 
Florida, will receive bids until 11.00 A.M., 
on Tuesday, August 15, 1922, for the con- 
struction of an inlet from New River Sound 
to the Atlantic Ocean, near Ft. Lauderdale, 
as per plans and specifications on file in 
the Clerk’s Office, Courthouse Bldg., Ft. 
Lauderdale, Fla. 

Such work shall be let in two contracts, 
being as follows: 

(a) The dredging of 81,000 cubic yards 
more or less of earth; and the dredging of 
5,000 cubic yards more or less of rock ; 

(b) The en and placing of 6,200 
cubic yards more or less of riprap and jetty 
hearting and of 2,500 tons more or less of 
jetty capping, all in riprap and jetty con- 
struction. 

Separate bids will be received and sep- 
arate contracts let for each of the two 
classes of work mentioned. Copy of plans 
and specifications may be secured from the 
Clerk upon payment of $1.00 to cover cost 
of printing the same. 

Each bid shall be accompanied by a cer- 
tified check in the amount of 3% of the bid, 
guaranteeing that the bidder will make con- 
tract and bond within ten days of notice 
of award. 

Bond on each contract wiil be required in 
the sum of 50% of the amount bid. 

Address all bids to the Board of County 
Commissioners, in care of Frank A. Bryan, 
Clerk, Ft. Lauderdale, Fla. 

The Board reserves the right to reject 
any and all bids. 

By order of the Board. 

H. G. WHEELER, 
Chairman. 
Attest :— 
Frank A. Bryan, Clerk. 
Geo. B. Hills Company, Engineers, 
Jacksonville, Florida. 
Dated July 10, 1922. 


City of Roswell, dated May 9th, 1922 

1. Main Street, from the north line of 
Walnut Street to the north line of Tilden 
Street, and from the north line of Fifth 
Street to the north line of Seventh Street. 

2. Virginia Avenue, from the north line 
of First Street to the south line of Second 
Street; from the north line of Second 
Street to the south line of Third Street; 
from the north line of Third Street to the 
south line of Fourth Street; from the 
north line of Fourth Street to the south 
line of Fifth Street, and from the north 
line of Fifth Street to the south line of 
Sixth Street. 

3. Richardson Avenue, from the north 
line of First Street to the north line of 
Albuquerque Street, and from the north 
line of Seventh Street to the south line of 
Ninth Street. 

4. Pennsylvania Avenue, from the north 
line of Walnut Street to the south line 
of Seventh Street, and from the north line 
of Seventh Street to the south line of 
Eighth Street. 

5. Lea Avenue, from the north line of 
Second Street to the south line of Seventh 
Street. 

6. First Street, from the west line of 
Main Street to the east line of Richardson 
Avenue. 

7. Second Street, from the west line of 
Pennsylvania Avenue to the east line of 
Kentucky Avenue, and from the west line 
of Kentucky Avenue to the east line of 
Michigan Avenue. 


8. Fourth Street, from the west line of 
Pennsylvania Avenue to the east line of 
Kentucky Avenue, and from the west line 
of Kentucky Avenue to the east line of Lea 
Avenue. 


9. The Alley between Main Street and 
Virginia Avenue; from the south line of 
Fourth Street to the north line of Third 
Street; from the squth line of Third Street 
to the north line of Second Street; from 
the south line of Second Street to the north 
line of First Street. 


Bids will be received on Warrens Bitu- 
lithic pavement with concrete base, asphal- 
tic concrete base, and plain concrete and 
asphaltic concrete (Topeka Mix) pavements. 

The following is an estimate of the work 
to be done as compiled by the City En- 
gineer: 


56,000.00 sq.yd. street paving. 


20,000.00 lin.ft. 6-in. curb combined with 
24-in. gutter. 


8,000.00 lin.ft. 10-in. curb combined with 
24-in. gutter. 


500.00 lin.ft. double gutter 48 in. wide. 

3,900.00 lin.ft. straight curb. 

12,758.00 sq.ft. new cement walk. 

— sq.yds. plain concrete 6 in. for 
alley. 


24 street monuments, 

10 manhole covers, adjusted. 

60 cu.yds. extra concrete for headers. 

15,000.00 cu.yds. earthwork included in 
the cost per sq.yd. pavement . 

Two hundred weather working days wil’ 
be allowed to complete the whole of this 
work; the city reserves the right to accept 
or reject any and all bids; plans and speci- 
fications may be seen at the office of the 
City Engineer, at the City Hall. 

Each bidder will be required to deposit 
with the City Clerk to the credit of the City 
of Roswell, without indorsement, a certified 
check of deposit in the sum of Five Thou- 
sand Dollars ($5,000.00) as a guarantee 
that he will file all bonds required and en- 
ter into contract, if awarded to him, ac- 
cording to the terms of his bid, within ten 
days after the certification of the award. 
Should the contractor fail to file bonds in 
an approved surety company or enter into 
a contract with the ay Roswell, then 
the certified check shall become forfeited as 
liquidated damages and the money realized 
therefrom shall be turned into the treasury 
of the City of Roswell. 

WILLIS FORD, Mayor. 
J. A. GILMORE, City Clerk. 
LEA ROWLAND, City Engineer. 





























































































































































OFFICIAL PROPOSALS 
Bids: July 25. 


Eight Sections of Road Work 


Baltimore, Md. 


SEALED PROPOSALS for building 
ae sections of State Highway, as fol- 
ows: 

ANNE ARUNDEL CoO., Contract AA-24— 
One section of State Highway along the 
New Cut Road from end of Contract 293 
to Pumphrey, a distance of 1.3 miles (con- 
crete). 


ALLEGANY CO., Contract A-23—One 
section of State Highway along the Old 
National Pike from Cumberland toward 


Allegany Grove for a distance of 1.2 miles 
(macadam resurfacing). 


ALLEGANY CoO., Contract A-24—One 


section of State Highway from Frostburg 
to the Swimming Pool, a distance of 9.26 


mile (concrete). 
HOWARD CO., Contract HO-16—One 
section of State Highway from Clarksville 


toward Dayton, a distance of 1.5 miles 
(concrete). 
MONTGOMERY CO., Contract M-33— 


One section of State Highway from Lelands 
Cornér to Campbells Corner, a distance of 
1.5 miles (concrete). 

BALTIMORE CITY, Contract BC-49—One 
section of State Highway along 25th Street, 
between the York Road and the Harford 
Road, a distance of 0.75 mile (sheet as- 
phalt). 

BALTIMORE CO., Contract B-46—One 
section of State Highway along the Phila- 
delphia Road from Golden Ring, toward 
the Harford Co. Line for a distance of 3.7 
miles (alternate bids—sheet asphalt and 
concrete). 

QUEEN ANNES CoO., Contract Q-24— 
One section of State Highway from and of 
Contract Q-16 at Winchester to Kings’ 
Store, a distance of 1.8 miles (concrete). 

Will be received by the State Roads 
Commission, at its offices, 601 Garrett 
Building, Baltimore, Maryland, until 12 m. 
on the 25th day of July, 1922, at which 
time and place they will be publicly opened 
and read. 

Bids must be made upon the blank pro- 
posal form which, with specifications and 
plans will be furnished by the Commission 
upon application and cash payment of 
$1.00, as hereafter no charges will be per- 
mitted. 

No bids will be received unless accom- 
panied by a certified check for the sum of 
Five hundred ($500.00) dollars, payable to 
the State Roads Commission. 

The successful bidder will be required to 
give bond, and comply with the Acts of the 
General Assembly of Maryland, respecting 
contracts, 

The Commission reserves the 
reject any and all bids. 

By order of the State Roads Commission 
this 6th day of July, 1922. 

JOHN N. MACKALL, 
L. H. STEUART, Chairman, 
Secretary, 


right to 





Bids July 25. 


Sanitary Sewers 


Gloversville, N. Y. 
















OFFICIAL PROPOSALS 
: July 31. 





Paving 
Washington, Pa. 


Sealed proposals will be received by the 
Town Council of the Borough of Washing- 
ton, Penna., at the Council Chamber until 
7:30 p.m., July 31st, 1922, for the construc- 
tion of about eighteen thousand (18,000 
square yards of brick pavement (brick fur- 
nished by the borough) and for the resur- 
facing of about five thousand (5,000) square 
yards with bituminous pavement. 

Each bid must be accompanied by a cer- 
tified check in the amount of five per cent 
(5 per cent) of the contract price. 

Plans and specifications may be obtained 
at the office of the Borough Engineer, and 
the right is reserved to reject any or all 


bids. 
J. F. CURRAN, 
President of Council. 
JOHN GRIFFITHS, 
Secretary of Council. 
Pereenenveccnessscnes: EORDEDEDDLDDEREE GREET FEDER SOREE ROR DOOESECOOOEEDDOROOEEE: 



















Make Plans Accessible 
to Distant Bidders 


Plans and specifications for in- 
spection by distant bidders may 
be filed at any of Engineering 
News- Record offices (without 
charge). Or a sufficient supply 
may be deposited at such of our 
offices as seem desirable, subject 
to your usual requirements in 
the matter of deposits, etc. (We 
assume full responsibility for re- 
turn of plans or deposits), There- 
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5 fore, Contractors in all parts of 

= the country can bid with equal 

= convenience on contracts adver- 

5 tised in Engineering News-Record, 
Fisvevenevcnsvevssoesnvnsensessosoenssuseseveonsvensuesesuseneonscesensursseusceceenesesesnsvenansceseseess 
Bids: July 31. 


Paving Brick 


Washington, Pa. 


Sealed proposals will be received by the 
Town Council of the Borough of Washing- 
ton, Penna., at the Council Chamber until 
7:30 p.m., July 31st, 1922, for the furnish- 
ing of about seven hundred thousand (700,- 
600) paving brick f.o.b. Washington, Pa. 

Each bid must be accompanied by a cer- 
tified check in the amount of five per cent 
(5 per cent) of the contract price. 

Plans and specifications may be obtained 
at the office of the Borough Engineer, and 
the right is reserved to reject any or all 


bids, 
J. F. CURRAN, 
President of Council. 
JOHN GRIFFITHS, 
Secretary of Council. 
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OFFICIAL PROPOSALS 
Bids: July 26. — 
Bridges and Road Work 
Dover, [| 

Sealed proposals will be received h, 
State Highway Department, at its j1,. 
Dover, Delaware, until 2 o'clock p.m, Jy), 
26, 1922, and at that place and tin 
licly opened, for the construction o: 


Highway, involving the following ap); 
ate quantities: 


CONTRACT 25-A 


Smyrna Bridges 

250 cu.yd. Excavation 
2000 cu.yd. Borrow 

570 cu.yd. Class A Concrete 

150 cu.yd. Class B Concrete 
49600 lb. Steel Reinforcement 
2300 lin.ft. Concrete Piles 
3500 ft. B. M. Sheeting 

120 lin.ft. Test Piles 


pub- 
State 
/Xim- 


CONTRACT CN-5—1.45 Miles 


Limestone Road 
10800 cu.yd. Excavation 
6000 cu.yd. Borrow 
800 cu.yd. Rock Excavation 
160 tons Broken Stone Base Course 
2800 cu.yd. Cement Concrete Pavement 
320 cu.yd. Class A Concrete 
120 cu.yd. Class B Concrete 
80 cu.yd. Cement Rubble Masonry 
20300 Ib. Reinforcement 
220 lin.ft. 15-in. R. C. Pipe 
100 lin.ft. 18-in. R. C. Pipe 
28 lin.ft. 24-in. R. C. Pipe 
54 lin.ft. 42-in. R. C, Pipe 
180 lin.ft. Relaid Pipe, 18-in. and under 
800 lin.ft. 4-in. Pipe Underdrain 
1700 sq.yd. Class A Concrete Gutter 
1000 lin.ft. Wire Cable Guard Rail 


Performance of contract shall commence 
within ten (10) days after execution of th: 
contract and be completed on or before De- 
cember 15, 1922. 


Monthly payments will be made for 90 
per cent of the construction completed each 
month, 


Bidders must submit proposals 
forms provided by the Department. 

Each proposal must be accompanied by a 
surety bond, certified check, or money to 
the amount of at least ten (10) per centum 
of the total amount of the proposal. 


The envelope containing the proposal 
must be marked “Proposal for the (on- 
struction of State Highway under Contract 
No. 25-A.” 


The Contract will be awarded or rejected 


within twenty (20) days from the date of 
opening proposals, 


upon 


The right is reserved to reject any or all 
bids. 

Detailed plans may be seen and _ index 
plans and specifications may be obtained 


upon deposit of ten dollars ($10.00) which 
amount will be refunded upon return of 
plans and specifications in good condition 
at the Office of 
STATE HIGHWAY DEPARTMENT. 
Dover, Delaware 


DreeneeneoennerecenvevennevensnssensceecesunannensensueceennensensuenennaonneonecseoancossonvenronsecsencceeuscavenseeneeneesvansnesnegnesnsoneNnousnicnsensentevoneosenassanegnnensesaoenensuenonseonensoninetiiissveriiM: 
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Sealed Proposals will be received by the | i . : 

Common Council of the City of Glovers- : Plant Equipment Not Your = 

ville, N. Y., until 5 o’clock P.M., July 25, | = ? 

1922, for furnishing all material and labor | = Whole Problem 3 

required for the construction of sanitary = Ty in te aaa ia : eth e 8 ed : : 

<aniae : - Cie ‘ou are quic recognize the value of the most improved an : 

a rs of the following approximate quanti = efficient apparatus in your plant equipment. {You cretainly would : 

st 96 Tis oa bi = s not consider replacing your motor truck equipment with horses nor 3 

Inside Diameter Lineal Feet | § your steam shovel or cable-way with less efficient methods. {And 3 

15 in. 890 = yet, important as these things are, they are not your whole prob- : 

12 in. 1640 ye eee lem. {There have been important developments in the methods 

10 in. 1330 : of handling Contract Bonds and Compensation insurance that are : 

8 in 420 = equally vital to you. {Swart has scientifically developed this 3 

4 7. 1300 = service to the point where, judging it with the ordinary sort the : 

x n. = result is a Contrast rather than a Comparison. {It will cost you : 

17 Manholes. y E nothing to find out more about it whereas the cost of not know- = 

Each proposal will be accompanied by a : ing may be greater than you would care to reckon, : 

deposit, of cash or certified check, in the | = 

amount of $1,100.00. Bond $11,000.00. The | i HARMON V. SWART i 

Common Council reserves the right to re- |= Contract Bead Cc . ati I 5 

ject any and all bids. = ” = ee. eearenee = 

H. J. HANMER, (i 92 William Street, New York i 

City Engineer. 5 eveneeennees rst 

: Sana nenneonnenneoneenene es eenereneenveresceceeseneentneenoctenentss: ynnnenenencnetgsnsTennemy, 

— 7 3 

: : : 

| £2, CONTRACT BONDS FOR RESPONSIBLE CONTRACTORS 

3 ‘SS “Sea” : : ° ‘ : 2 

i Etna bond agents develop a superiority in service to clients as a logical result of their ; 

E connection with one of the leading companies in the field. i 

= ey z 

i Le ZETNA CASUALTY AND SURETY COMPANY ' 

TAT 2 

i HARTFORD, CONN. AGENTS EVERYWHERE ye 
tnesessonnnennn: re PERERA ODEO NERODEELEOREDEE EOE NTESeEEFoReEeens cose onaoN OE sEDeE eeseneeee 
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OFFICIAL PROPOSALS 


Bids: July_26. P 
Concrete Paving 
Westfield, Mass. 
Sealed proposals for paving Franklin 
reet, Westfield, Mass., with reinforced 
rete, will be received by the Board of 
Public Works at their office, City Hall, 
Vestfield, Mass., until 2 P.M., July 26th, 
. and at that place and time will be 
nublicly opened and read, 

Length of pavement about 4,400 ft., 
width 20 ft., thickness 7 in. Bituminous 
macadam shoulders, 

Plans may be seen and forms of specifica- 
tion and contract may be obtained at the 
oftice of the Superintendent of the Board of 
Public Works, City Hall, Westfield, Mass, 

The right is reserved to reject any and 
all proposals, or to accept the proposal 
deemed best for the City of Westfield. 

CHESTER H. ABBE, 
JOHN O. McKEAN, 
PETER JENSEN, 
Board of Public Works. 
OREN E. PARKS, 
Superintendent. 





rar) 











Bids: July 24. 
Concrete Box Sewer 
Annville, Penna. 

Sealed bids will be received by the Board 
of Commissioners of Annville Township, 
Lebanon County, Penna., until 8:00 o’clock 
p.m., July 24th, 1922, at which time the 
will be publicly opened at the Town Hall, 
for the construction of a reinforced con- 
crete Box Sewer, approximately six hun- 
dred and seventy-five feet in length, and 
three and one-half feet, by three and three- 
fourths feet, inside dimensions. 

Plans and specifications may be obtained 
from the Township Clerk. 

Each proposal must be accompanied by 
a certified check, in the amount of Two 
Hundred Dollars ($200.00) made payable 
to the Township Treasurer. 

All bids must be made upon blanks fur- 
nished by the undersigned. 

The right is reserved to reject any or all 
bids. 

3y order of the Board of Commissioners. 

D. M. RANK, 
President. 
JOHN G. NYE, 
Township Clerk. 





Bids: July 20. 


Street Improvement 
North Adams, Mass. 

Sealed bids will be received by the Com- 
missioner of Public Works, City Hall, 
North Adams, Mass., until 4 o’clock P.M., 
July 20, 1922, for the following improve- 
ments on State Street, consisting of about: 

3,000 cubic yards of excavation. 

7,000 square yards concrete roadway. 

2,200 square yards concrete combination 
curb and sidewalk. 

950 linear feet of granite curbing reset. 

Each bid must be marked “Proposals for 
Street Improvement” and to be accom- 
panied by a certified check for not less 
than 5 per cent of the price bid, payable to 
the Treasurer of the City of North Adams, 
Mass., aS a guarantee that if the contract is 
awarded, it will be executed within ten days 
of notice of award. 

Specifications may be had at the office 
of the Commissioner. 

The right is reserved to reject any or all 





bids, 
JACKSON L. TEMPLE. 
Commissioner cf Public Works. 
Bids: Aug. 1. 


. 
Street Paving 

: Oil City, Pa. 

Sealed proposals will be received at the 
office of the City Controller of Oil City, 
Penna., up to 4:00 P.M., Tuesday, August 1, 
1922, for resurfacing various. streets, 
amounting to about 41,000 square yards of 
asphaltic resurfacing; also for grading and 
paving two alleys, amounting to 3,700 
square yards of reinforced concrete, brick 
or asphalt, Each bid for the resurfacing 
contract must be accompanied by ‘a certi- 
fied check for $5,000.00, the required check 
fore two alley contracts being $300.00 
’ Specifications and proposal blanks may 
* obtained from the undersigned. 

The City reserves the right to reject any 


or all bids, 
B. B. WEBER, 
City Engineer. 


| 
| 
| 





OFFICIAL PROPOSALS 





Bids: July 25. 


. 
Highway Work 
Raleigh, N. C. 

Sealed bids for the construction of the 
following projects will be received by the 
North Carolina State Highway Commission 
at Raleigh, N.C., until 10 A.M., on the 25th 
day of July, 1922, when they will be opened 
and read: 





Hard surface (Concrete or Asphaltic 
Paving projects), including grading, rein- 
forced concrete or cast iron pipe, struc- 
tures, etc, 

Length 
Project No, County. (miles) 

173 Pasquotank 7.22 

183-A Pitt 13.54 

236 Johnston 14.83 

342 Cumberland 5.91 

484 Wake 8.79 

494 Warren 6.21 

535 Guilford 7.78 

713 Ashe 3.53 

764 Surry 1.63 

Topsoil, Sand Clay, or Gravel projects, 
including grading, drainage pipe, strue- 
tures, etc. 

131 Gates 13.50 

32 Gates 9.73 

569 Moore 18.97 

814 Burke 8.69 

952 Jackson 

963 Macon 8.68 

MACADAM PROJECTS 

Penetration or wWwaterbound Macadam 
Projects, including drainage pipe, struc- 
tures, etc, 

602 Alexander 9. 

640 Iredell 8. 

702-A Alleghany Za 

888 Yancey 15. 

BRIDGE PROJECT 
694 Union 5.40 ft. 


rein.-con, through girders, 

Specifications, proposals, forms, ete., may 
be obtained from the State Highway Com- 
mission at Raleigh, N. C. 

Plans may be seen in the Raleigh office. 
or in the offices of the District Engineer. 

Bridge plans may be obtained from the 
State Highway Commission at Raleigh, 
N. C., upon payment of five ($5.00) dollars 
per set. 

The right is reserved to reject any or all 
bids, 

By order of the North Carolina 
Highway Commission. 


State 





Bids: July 31. 


Tenders for Incinerator 
Chatham, Canada. 

Sealed Bids will be received by the un- 
dersigned up to 4 p.m., Monday, July 3lst, 
for the construction of a mixed garbage 
and refuse incinerator for the City of 
Chatham, Ontario. 

Each bid must be accompanied by a sat- 
isfactory bidder’s bond for 5% of the bid 
price. 

A deposit of Five dollars is required to 
obtain plans and specifications. Further 
information will be supplied at the office of 
the City Engineer and Manager, Chatham, 
Ont. 

The City reserves the right to reject any 
or all bids, 

Cc. H. R. FULLER, 
City Engineer and Manager. 





Bids: July 24. 


. . 
Grading, Curbing, etc. 
Columbia, Mo. 
SBALED PROPOSALS will be received 
by the undersigned City Clerk of the City 
of Columbia, Boone County, Missouri, until 
four o'clock p.m., the 24th day of July, 
1922, for the grading, curbing and gutter- 
ing and paving with Kentucky Rock As- 
phalt of five. streets in said city, accord- 
ing to the plans and specifications on file 


with the undersigned. Approximatelv 
5,700 lin.ft. curb and gutter, 10,500 sq.yd. 
- paving. For further information ad- 
ress 


JOHN 8. BICKNELL, City Clerk. 


WANTED—TO SUBLET 


40,000 square yards of Waterbound Mac- 


adam. State Highway work—Western 
North Carolina. Equipment installed and 
operating. May be bought.or sold to 


responsible parties only. 


W-653 Engineering News-Record 
509 Real Estate Trust Bidg., Phila. 


enneesueccnensnauacaccotsessensssesaneey, 
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OFFICIAL PROPOSALS 





July 26 
Concrete Wharf and 


Transit Shed Foundation 
Tampa, Fla. 


Bids: 


Sealed bids will be received by the City 
Commission of the City of Tampa until 
| twelve o'clock noon on the 26th day of 
July, 1922, for furnishing all materials 
labor and equipment necessary to construct 
a reinforced concrete wharf and = transit 
shed foundation at the municipal slip on 
the Estuary in the City of Tampa, accord 


el 


ee ee 





file 


copies ot 


specifications on 


ing to the plans and 
Manager, 


in the office of the City 


which may be obtained upon application 
for the sum of Ten Dollars ($10.00), pay 
able in advance. 

Each bid n.ust be accompanied with a 
certified check for five percent (5°) of the 
amount of the bid, payable to the City 
Clerk of the City of Tampa, to be retained 


by the City Commission until the contract 
is awarded and acceptable bonds filed, at 
which time checks will be returned to the 
unsuccessful bidders. 

The right to reject any or all bids within 
forty-five (45) days from the date herein 
specified is reserved by the Commission, 

Bidders are requested to examine the lo 
cation before submitting bids. 

Following are the estimated approximat« 
quantities: 


(a) Wood sheet pile bulkhead, length 
2,288 lineal feet. 

(b) Wood piles for retaining wall and 
pedestal foundation, Number of 
piles 879. 

(c) Lumber for bulkhead caps, wales 
and flooring. Number of feet B. M. 
102,614. 

(d) Concrete for bulkhead, © retaining 


wall and foundation pedestals. “Num 
ber of cubic yards 2,186, 

(e) Concrete platform piles. 
19,526. 


Lineal feet 


(f) Straight concrete plaform, — thirty 
(30) feet wide, with railroad track 
Number of lineal feet 1,476. 

(g) Straight concrete platform, thirty 
(30) feet wide, without railroad 
tracks. Number of lineal feet 695. 

(h) All concrete platform other than 
straight work. Number of square 
feet of platform 3,848 

di) Rock fill, Number of cubie yards 
15,000, 

(j) Earth fill, Number of cubic yards 
40,000. 

(k) Sewer outlet 36 in. cast iron pipe 


Number of lineal feet 84. 
R. D. MARTIN, City Engineer. 
A. W. D. HALL, City Manager. 
SIGNED: C. H. BROWN, 
Mayor-Commissioner 
ATTEST: WM. E. DUNCAN, 
City Clerk. 








U. S. GOVERNMENT 


U. S. ENGINEER OFFICE, f. O. Box 72, 
Louisville, Ky. Sealed proposals will be 
received here until 2 p.m., Centraj Time, 
July 18, 1922, and then opened for furnish- 
ing and delivering steel sheet piling for 
Dam No. 44, Ohio River. Further informa- 
tion on application. 








PROPOSALS FOR STEEL HULL.--U. 8. 
Engineer Office, Montgomery, Ala. Sealed 
proposals will be received here until 11 
A. M., July 31, 1922, and then opened, for 
furnishing one steel hull for dipper dredge 





Upatoi. Further information on’ applica- 
tion. 

U. S. ENGINEER OFFICE, Buffalo, 
N. Y.. Sealed: proposals will be! received 
here until 11 a.m. ¢Wastern standard time), 
July 27, 1922, and then opened, for con- 


breakwater 


structing rubble mound east 
Further 


extension at Fairport Harbor, O. 
infomation on application. 


PROPOSALS FOR LEVEE WORK- 
Office, Mississippi River Commission, 1st 
and 2nd Districts; Customhouse, Memphis 
Tenn.—Sealed proposals will be received 
here until 11 a.m., July 20, 1922, and then 
opened, for vwonstructing about 699,000 cu- 
bic yards of earthwork in the White River 
Levee District. Further -information on 
application. 


U. S. ENGINEER. OFFICE,- Room 710, 
Army Building, 39 Whitehall Street, New 
York, N. Y. Sealed proposals will be re 
ceived here until 12 m., August 7, 192? 
(daylight saving time), and then opened. 
for dredging and rock removal in Sron* 
River. N. Y. Further information on ap 
plication. 
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U. S. GOVERNMENT U. S. GOVERNMENT U. S. GOVERNMENT 

>~ROPOSALS FOR ONE MARINE | TREASURY DEPARTMENT, Supervis- SEALED PROPOSALS, —IN}i:sEp 
pie Bon one Br PS ing Architect's Office, Washington, D. C., “PROPOSALS FOR DISTILLING | ANT 
PLANT.—Office, Mississippi River Com- | July 5, 1922-——SEALED PROPOSALS will KEY WEST, FLA., Specification No 4546 
mission, 1st and 2nd Districts, Custom- | be opened in this office at 3 p.m., July 31, | will be received at the Bureau of Ya) is ang 
house, Memphis, Tenn.—Sealed proposals | 1922, for the construction (exclusive of Docks, Navy Department, Washington 
for furnishing and delivering one Marine | Mechanical equipment) of an_ Additional D. C., until 11 o’clock a.m., August 2, jy22 
Type Refrigerating and Ice Making Plant | Wing to the Main Hospital Building, of and then and there publicly opened, for an 
will be received at this office until 11 a.m., | the United States Public Health Service addition to power house, including tounda- 
July 15, 1922, and then opened. Further | Hospital at Tanner’s Creek, Norfolk, Va., tions for all equipment ; for laying a) proxi- 
information on application. in accordance with drawings and specifica- mately 800 lineal feet of 20-inch, cast iron 
tions, which may be obtained from Neal A. | bell and spigot circulating water p for 

Melick, Superintendent of Construction, at eee ee eet oon 
U. S. ENGINEER OFFICE, Pittsburgh, | the Site of the Hospital, Norfolk, Va., or | Gensers, oO als ater ane two dense 
Pa. Sealed proposals will be received — | at this office, in the discretion of the Su- | Sea water pumps, one drip trap, and certain 


until 12 noon (Eastern time) July 19, 1922, 
and then opened, for furnishing and de- 
livering one steel derrick boat hull. Fur- 
ther information on application. 





U. S. ENGINEER OFFICE, Buffalo, 
N. Y. Sealed proposals will be received 
herg until 11 a.m, (Standard Time), July 
17, 1922, and then opened, for constructing 
rubble mound extension of west break- 
water, Ashtabula Harbor, O. Further in- 
formation on application. 





U. S. ENGINEER OFFICE, P. O. Box 72, 
Louisville, Ky. Sealed proposals will be 
received here until 2 p.m., Central Time, 
July 17, 1922, and then opened, for furnish- 
ing and delivering Metal Work for Naviga- 
ble Pass for Dam No, 44, Ohio River, Fur- 
ther information on application. 





DEPARTMENT OF THE INTERIOR, 
UNITED STATES RECLAMATION SERV- 
ICE, Washington, D. C., July 5, 1922.— 
SEALED PROPOSALS will be received at 
the office of the United States Reclamation 
Service, Denver, Colorado, until 2 o’clock 
p.m., August 18, 1922, and will at that 
hour be opened, for furnishing radial 
gates, radial gate hoists, geared hoists, 
operating machinery’and other metal work, 
for the Riverton project, Wyoming. The 
material to be furnished will require ap- 
proximately 170,000 pounds of metal work. 
For particulars address the United States 
teclamation Service, Washington, D. C.., 
Denver, Colorado, or Riverton, Wyoming. 
A. P. Davis, Director. 






Practically every form of public 


the furnishing of material and 






umns 


year. They include calls for bids 


Pumps 


Boilers 

Bridges 

Building Alterations 
Canal Construction 
Cast Iron Pipe 






Road Oil 
Dams 

Drainage 

Dredging 

Engines 

Excavation 

Filling 

Filtration Plants 
Generators 

Heating and Ventilating 
Highway Construction 
Paving 








Equipment 


Buildings 
Sewage Dispo 
Sewers 
Street Improv 







Water Works 
Well Drilling, 


were printed in the Official Proposal Col- 
of Engineering News-Record 


Road Building 


Schools and Public 


Street Lighting Systems 
Supplies and Material 





pervising Architect. Proposals will be con- 
sidered only from individuals, firms, or 
corporations possessing satisfactory finan- 
cial and technical ability, equipment and 
organization to insure speedy completion 
of the contract, and who have established 
a record for expedition on contracts of 
similar character and magnitude. The 
fact that any concern obtains a set of the 
plans and specifications from any source 
whatever and submits a bid, shall not con- 
stitute a waiver of the foregoing stipula- 
tions. Jas. A. Wetmore, Acting Supervising 
Architect. 





U. S. ENGINEER OFFICE, 815 Wither- 
spoon Blidg., Philadelphia, Pa. Bids are 
wanted until Aug. 7, 1922, for dredging 
in Delaware River in front of Camden, 
N. J. Further information on application. 





U. S. ENGINEER OFFICE, 250 Old Land 
Office Building, Washington, D. C. Sealed 
proposals will be received here until 12 m., 
July 17, 1922, and then opened for the con- 
struction of item b, section No. 2 of Divi- 
sion No. 1: Division No. 2: and Division 
No. 3 of the water supply conduit for the 
District of Columbia. Further information 
on application. 





PROPOSALS FOR WIRE MESH AND 
MACHINE BOLTS. — Office, Mississippi 


River Commission, 1st and 2nd Districts, 
Custom House, Memphis, Tenn.—Sealed 
proposals for furnishing and delivering 
wire mesh and machine bolts will be re- 
ceived at this office until 11 a.m., July 25, 
1922, and then opened. Further informa- 
tion on application. 


Engineering News-Record 


(Circulation over 30,000 weekly) 


prints more than twice as many announcements advertising 
contracts to be let than appear in any other one publication 


HIS wide use of Engineering News- 

Record’s-Official Proposa] Columns and 

the rapidly growing recognition of this 
paper’s value as an advertising medium is due 
to RESULTS—keen competition, lower bids, 
better work—and savings. 


work and 
supplies 


last 
on: 


Pumping Plants 
River and Harbor 
Improvements 


sal Plants 


ements 


Etc. 


The Dominant Proposal Medium 


fittings and valves to be furnished | 
Government, 


stalling a traveling crane, two t 
driven, centrifugal circulating pum; 


combined twin pump and receiver 
drip traps, oil separator, sluice gat: 


strainers including operating mechanism 
circulating 


connection with the 
mains, all necessary accessories anid 
plete piping systems for distilling 
equipment at the Naval Operating 
(Naval Station) Key West, Fla. Th: 
tilling house will have concrete 


ae S58 y the 
and for furnishing an)! 


in- 


roine 


a 
and 
in 


Base 


founda- 
tions, supported on concrete piles, con 


rete 


ground floor and equipment foundations, 


brick walls, asbestos shingle roof, 

roof trusses and steel sash, doors, 

forms and stair. Drawings and Spe 
tion No, 4546 may be obtained on ap; 
tion to the Bureau or to the Comman 
Naval Operating Base, Key West, Fla 
posit of a check or postal money ord: 


$10, payable to the Chief of the Bure: 
is required as sec 


Yards and Docks, 
for the safe return of the drawings 
specification. L. E. GREGORY, 


Chief of Bure 
June 6, 1922. 





stee] 
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dant 
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iu of 
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TREASURY DEPARTMENT Supervis. 


ing Architect’s Office, Washington, 
July 5, 1922—SEALHD PROPOSALS 
be opened in this office at 3 p.m., 


Dp 


C., 
will 


August 
2, 1922, for clearing the site of the U 


nited 


States Post Office at Spanish Fork, Utah 


Specifications may be obtained from 
Fork 


Custodian of the site 
Utah, or at ths office, 
of the Supervising Architect. 
more, 


at Spanish 


For more than 40 years contractors, manu- 
facturers, and dealers everywhere have con- 
sulted the Official Proposal Columns of 
Engineering News-Record and its predeces- 
sors for opportunities for business. 
many of those interested in bidding on con- 
tracts for work, material, and supplies depend 
entirely upon the advertisements that appear 
in this dominant paper and would be unlikely 
to see those printed elsewhere. 


Today, 


the 


in the discretion 
Jas. A. 
Acting Supervising Architect 


Wet 











ital eee 


ee 






PROPOSALS 


For proposals Advertised see the pages 
immediately following the “Construction 
News” Section. 


WATERWORKS 
Bids See Eng. 
Close News-Record 
July 25 Newton, N. C. .......--. July 20 
7 25 Long Tsland City, N. Y....July 20 
July 25 East Syracuse, N. Y. ..... July 13 
July 26 Phila., Pa. wecoeeees---s. July 20 
July 28 Emery, S. D. ........----.July 20 
July 28 Ebensburg, Pa. ..........July 13 
July 31 Murdo, SD. ...-..-. eee ee July 13 
Aug. 1 Coalport, Pa. ......+.--5 0 July 20 
Aug. 1 Reedley, Cab. ....+......- 5A 20 
Aug. 1 Santa aS CR ig cweeicns uly 20 
Aug. 2 Oklahom ity, Okla. ... ‘ta 20 
Aug. 7 Mitchell, S. D. .......-.-- July 13 
Adv. July 13 and ae. 
Aug. 8 Walbridge, O. ...........July 20 
SEWERS 
July 24 Bridgeport, Conn. ....... July 20 
July 24 Hackensack, N. J. ....... June 29 
July 24 Annville, Pa. ..........+ July 13 
Adv. July 13 ‘and 20. 
July 24 South Chicago Heights, 
Til, 20.0 ce chececccoccceses July 20 
Adv. July 20. 
July 26 Wheeling, W. a” cans ee July 20 
Adv. Jul 
July 25 Oklahoma ae "oxta. amin July 13 
July 25 Gloversville, N. Y. ......-. uly 13 
July 25 Columbus, O. ..-eeeeee+-s uly 20 
July 26 Louisville, Ky. an éesas 044-4 July 13 
July 26 Miami ee. Sap eau July 13 
July BO FRGG, Te. ee ences tcc ccseses July 13 


Adv. he 13 and 20. 
July 26 Long Island City, N. Y....July 20 


July 26 Brooklyn, N. Y. ........-. July 20 
July 27 San Luis Obispo, Cal. ..... July 20 
July 27 Brainerd, Minn. .........4 July 13 
July 28 Emery, 8S. D. ...cce..ee- July 20 
July 31 St. Charles, RNR. caxciek July 20 
July 31 Indianapolis, Ind. ........ July 13 


Adv. July 13 and 20. 
Aug. 1 Lake Worth, Fia. 
Adv. July 13 and 20. 








Aug. 1 Knoxville, Tenn. . ....... July 20 
Aug. 2 Avon, S D, o.ccecceesee- duly 13 
Aug. 4 Gregory, 8S. D. ..........duly 13 
WASTE DISPOSAL 
July 36 Bufialo,, Na Fe. oc ccccccccs June 22 
July 31 Chatham, Ont. ........... July 13 
Adv. July 13 and 20. 
BRIDGES 
July 34 CRIMOPMIA ic cccdccdocsccs 13 
July 25 New Castle, or 20 
July 25 Alabama ....... 6 
July 25 North Carolina .. 6 
July 25 North Carolina .. Stead y 13 
July 26 South a Peewee estes y 13 
July 28 Tennessee ..........0.::- 13 
July 29 Cleveland, gates aoe 13 
GUIS, Oa Mae car ac ehh tess 06 asco 20 
Pe | NR 20 
Aug. 1 Ft. Lauderdale, Fla. ...... July 20 
Aug. 4 Seattle, Wash. .......... Jue 29 
Adv. June 29. July 6 and 20. 
Aug. 4 Kingman, Kan. .......... July 20 
ke | eS a Ae July 20 
pC ee ae. Sere re rrr July 20 
Adv. July 20. 
Aug. 10 Columbus, O. ............ July 20 
Aug. 29 Srennaton, New Zealand..July 13 
OGk, 2 MN aids sh aedie oe 000 é ie ore July 13 
Oct. 31 Sydney, "Australia 2.1.0! Jan. 12 
EXCAVATION AND DREDGING 
July 26 Brooklyn, N. Y........... June 29 
Adv. — 29 to July 20. 
July 26 Lawtell, La. ........-.005 July 13 
July 26 Olivia, ‘Minn. July 13 
July 26 Brooklyn, N. Y¥. July 20 
July 28 Boone, Ia. ..... July 20 
Aug. 1 Hampden, ™ July 20 
AUG. | Mee Ses écanaecdveses July 20 
Aug. 8 Grants a GOR concurs July 20 
Aug. 10 ween ~ o graeme gas: > July 13 
iv. July an 
Aug. 12 Kokoro, Ind. ...........- July 20 
Adv. July 20. 
Aug. 14 Beem, Gee beansesess July 20 





CONSTRUCTION NEWS 





meee See Eng. 


Close News-Record 
Aug. 15 Ft, Lauderdale, Fla. ...... July 13 
Adv. July 13 and 20. 

Aug. 18 Bloomington, Ill. ......... July 20 

Adv. July 20. 
STREETS AND ROADS 
July 21 New York .....c-sccceess July 13 
Adv. July 6 to 20. 
Po ae ee a eee July 13 
Se BE EL. kon ecccsecesvesd July 13 
July 24 Columbia, Mo. .......... July 13 
Adv. July 13 and 20. 
July’ 36 WHOM, PA. ..ccccseuecess July 20 
SUIF BE DBI, Oy. cocccccccccvese July 20 
SUIS FEi Wes TR. ci ctw ewciecs July 20 
July 25 Columbia, S. C. .......+0 July 20 
July 25 Long Island City, N. Y.....July 20 
July 25 Syracuse, N. Y. .......... June 29 
Adv. June 29 to July 20. 
July 25 Cameron, Tex. .........-- July 13 
July 25 Louisiana ........-.+.++- July 13 
July 26 Alabama .....ceeeeeeeeees July 6 
July 25 Maryland .........+ssee6- July 13 
Adv. July 13 and 20. 
July 25 North Carolina .......... July 13 
Adv. July 13 and 20. 
July 25 Clarksburg, W. Va. ......-« July 13 
July 25 Blue Island, Ill. ........- July 20 


Adv. July 20. 





July 25 Lufkin, Tex. 20 
July 25 Columbus, O. July 20 
July 25 Missouri ....... i. ao y 20 
July 26 Phita., Pa. .....cccccvces y 20 
July 26 Upper Arlington, O. ...... July 20 
July 26 Missouri .......--.seseees July 20 
July 26 Rochester, N. Y. .......-- July 20 
July 26 Connecticut ..........+++- July 20 
Adv. July 20. 
July 26 Westfield, Mass. ........ July 13 
July 26 Delaware .......-0:csee0% July 13 
July 26 Michigan ............-+:.- July 13 
July 26 Brooklyn, N. Y. ......---- July 20 
July 26 Cleveland, O. ........+..- July 20 
July 26 Eldorado, Tex. .........+-- July 20 
July 26 Lufkin, Tex. ........05-.08 July 20 
July 26 Wisconsin .......++e+e+5- July 20 
July 27 Sonora, Tex. ........++-: July 20 
July 27 Missouri ........eeeeesss July 20 
July 27 Michigan .......e+.-ee0+:s July 20 
July 28 Tennessee ........s00-005: July 20 
July 28 Fargo, N. D. ........++-- July 20 
July 28 Walworth, Wis. ........-. July 20 
duly 28 Austin, Tex. ..........0-: July 20 
July 28 Clarksburg, W. Va. ...... July 20 
SOLy BB BAIGNIBAN 5. cece eseese. July 20 
July 28 Larned, Kan. ............ July 13 
July 28 Tennessee ..............: July 13 
July 29 Wheeling, W. Va. ........ July 13 
July 29 Lockport, N. Y. ........-. July 20 
Suly 31 Cali CS Saran 5.0 ¢ ois July 13 
July 31 Greenville, N. C. ........ July 13 
July 31 Washington, Pa. ........ July 13 
Adv. July 13 and 20. 
pg a ee July 20 
Adv. July 20. 
Ce ek! A RR July 20 
July 31 Winona, Minn. ...........- July 20 
Pee mee =” ra July 20 
July 31 Crown Point, Ind. ........ July 20 
ee ry ie oe July 20 
Aug. 1 Georgetown, Tex. ........ July 20 
RBs) Ee Ee hdc ede cece July 13 
pe ee ee OS eee July 13 
Aug. 1 e Gish’ cvacwasiacdn July 20 
Pee eer weak se July 20 
Aug. 1 Centerburg, O. ........... July 20 
AUR. “TBE vec cccccccccues July 20 
Adv. July 20. 
Aug. 2 OCU df aeelee's we July 20 
Aug. 2 South Carolina .......... July 20 
Aug. 3 BEIMMOGOIA 2. ccoccccccees. July 13 
Aue. DB BTN Ce acces cccsccvees July 20 
Atig. 3 Lame, N.C. cc ccccccccss July 20 
Aug. 4 Halistead, Pa. ..........-. July 20 
Adv. July 13 and 20. 
Aug. 4 Roswell, N. M. ........... July 13 
Dee. SS 0 5 wige cree eee evs July 20 
Aug. 8 San Rafael, Cal. ......... July 20 
Aug. 8 Louisiana ........ sth huge July 20 
Aug. 9 FG wees Fie. cciccvcess July 6 
Aug. 9 Hackensack, N. J. ....... July 20 
Adv. July 20. 
Aug. 10 Wey: GM 6b bes ce July 20 
Adv. July 20. 
Aug. 10 Fredericktown, O. ........ July 20 
Aug. 15 Wadsworth, O. .........-: July 20 
Adv. July 20. 


Aug. 15 Knoxville, ccveccece cup 80 
Sept. 19 New Orleans, La. .......July 6 


INDUSTRIAL WORK 
July 28 Homestead, Pla. ebeccene coun ae 





Bids See Eng. 
Close News-Record 
BUILDINGS 
July 25 a Re ee July 20 
July 26 Phila., Pa. ...cccscccevecd July 20 
July 26 Siler City, i errs. July 20 
July 27 New York, N. Yo wcccscsee July 20 
July 28 Dickinson, N. D. ......... July 13 
July 29 Southern Pines, N. C.....-.July 2¢ 
July 30 Westwood, N. J. .......-. June 22 
hae: Es Sweat ewccsctecee July 20 
Po Se Se Oe ee July 20 

Adv. July 20. 

Ame 2 Meee, CO ce weecccess July 13 
Aug. 2 Brunswick, Ga. .......... July 13 
Aan. 6 Beleet, BM oc ccsecccccss July 13 
Aus: 16 BE. Sterling Oo ccccccscs July 20 
Atig. 14.OGRIORG, COL. occcicccess July 20 
Aug. 15 Grandview Heights (Columbus 

MR. ep wedmuns Wete.e.¥e 60s July 20 
Aug. 20 Erie, FR. ccccsee .--.July 13 
Sept. 30 Duluth, Minn. July 13 
Sept. 1 Knoxville, Tenn. ........ July 20 


FEDERAL GOVERNMENT WORK 


July 24 Sewer—Eagle Pass. Tex...July 20 
July 25 Wire Mesh, etc.—Memphis, 
WO «30a 3 Newt a<eenen ads July 13 
Adv. July 13 and 20, 
July 26 Heating Plant — Hampton 


WM. cn aaeae's ecan July 20 

July 26 Equipment—Hampton Roads, 
Ma dite clade <a alae de 6 ta cee July 20 

July 27 Breaicwater Extension — 
a eee ee July 6 


Adv. July 6 to 20. 
July 31 Steel Huil — Montgomery. 
Re. indeddasd s ttwaeasdew July 6 
Adv. July 6 to 20. 
July 31 Hospital, Norfolk, Va.....July 13 
Adv. July 13 and 20, 
July 31 Mechanical Equipment—Nor- 
RO EE a a ek oe oie Gao éhre July 20 
Aug. 2 Dredges—Wash., D. C.._..June 15 
Aug. 2 Ordnance Buildings, ete.— 
Pearl Harbor, H. T.. .June 15 
Aug. 2 Distilling Plant—Key West 
WU earch eee ike cee July 13 
Adv. July 13 and 20. 


Aug. 7 Dredging, etc.— New York, 
De eau hndised suites ads ¢44 July 6 
Aug. 7 Dredging—Camden, N. Se 13 
Adv. July 13 and 20. 


Aug. 10 _ — Ft. MacKenzie, 
TU) é6siaechnates eee aatbed July 20 
Aug. 11 oe — North Platte, 
OGG areanekada cccceesduly 20 
Aug. 14 Scon__Dubeits, Minn. .....July 20 


Adv. July 20. 
Aug. 15 Excavation — Wilmington, 
BUMS, 540 650 Gane wus eehneus July 20 
Adv. July 20. 
Aug. 15 Rock Remova. — Providence, 
et I, 0 60d ds chee ate --July 20 
Adv. July 20: 
Aug. 15 Dredging—Gaiveston, Tex..July 20 
Adv. July 20. 
Aug. 15 Stone—New Orleans. La...Julv 20 
Adv. July 20. 
Aug. 18 Radial Gates, ete. —Riverton, 


9 hh et oad eal Ota July 13 
Aug. 19 Deen ing—New York, N. ‘yJuly 20 
Adv. July 20. 
Aug. 21 Cotemnrahe — Portland, 
WUE Avs iwedvetiaccues «-+-Jduly 20 
Adv. July 20. F 
Aug. 23 Quarrywalls, etc.—Pearl ax: 
tS, aS pete July 20 
Sept. 1 Refrigerating Plants—Perr 
VEE Bees vecnees nacecesoae 20 
Adv. July 20. 
MISCELLANEOUS 


July 24 Pier—Sarasota, Fla........July 13 
July 24 Basement — Milwaukee, 
MR is gh adda tae te July 20 
July 24 Structural Steel. etc, —" St. 
Pe es ccieeee -July 20 
July 25 com. © ge & gaa ete. — ‘New 
Me Me Bheecas cove te July 13 
July 26 Wharf tg Transit Shed wed 
reese Fla...July 6 
a Adv. July 6-to 20. 
July 26 Fill—Tampa, Fla. ........ July 13 
July 26 Paving Materials—St. Paul. 
SED: <A csncececsccaaces 6 oa 20 
July 27 Zranemniasion Line, ete. — 
ack Creek, N. C. 4 yas oly 20 


theme ~~. 20 
aeeuv rset duly 3 
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Bids See Eng. 
Close News-Record 
Aug. 1 Paving Blocks — Farrell, 
S pba ehavehs SOV as Dawe July 20 
Aug. 1 Drainage Pumps—New York, 
i Es cnvecedacesnsse tau July 20 
Aug. 3 Transmission Liné—Turlock, 
SS cn shh ikheaceean en eee July 20 
Aug. 7 Engines and D. C. Generators 
——O, Bis Be scoccstseswe July 13 


Adv. July 13 and 20, 
Aug. 7 Scarifier Attachment—St. 


Pewl, DIMM, cc cccccscesccs July 20 
Aug. 9 Transformers, etc. — San 
Franciacs, Cah. .scecccces July 20 
Aug. 15 Hydro-electric Development— 
Dothan, AM. 2.2 cccsceres June 29 
Adv. June 22 to July 20. 
Aug. 15 Foundation — Minneapolis, 
BOR. ca bast ete aabeesin ae July 13 


Where name of official is not given 
inquiries should be addressed to City 


Clerk, County Clerk or corresponding 
official. 


Waterworks 


PROPOSED WORK 


Mich., River Rouge—Having plans pre- 
pared for submerged water mains under 
River Rouge to connect city system with 
that of Detroit, incl. 600 ft. 30 in. of. or 
steel pipe, 40 ft. below water surface. $76,- 
000. . L. Brown & Son, Capitol Bldg., De- 
troit, engrs. 

Wis., Dodgeville—Plans mains in Merri- 
mac, West Division, 11th and Washington 
Sts., and improvements to pumping station. 
$25,000. J. B. Lewis, clk. ngineer not 
selected. 

Ont., Eastview—Soon receives bids water 
mains, cement or ci. $52,000. J. C. S. 
Wolfe, town clk, 


BIDS DESIRED 


N. Y¥., Long Island City—July 25, by N. 
J. Hayes, comr. Water Supply, Gas & Elec- 
tricity, Municipal Bldg., New York, mains 
in Alburtis and Polk Aves., Edson, Madi- 
son, Mortense Sts., etc. 

Pa., Coalport—Aug. 1 by Boro. Council 
concrete reservoir $25,000. E. W. Hess, 
Murray Bidg., Clearfield, engr. 

Pa., Phila.—July 26, by F. H. Caven, dir. 
ub, wks., furnishing and lay 75 ton 30 
n. ¢c.i. mains and 1,350 ton 30 in. steel 
mains, 2,000 cu.yd. earth and 500 cu.yd. 
rock excav., etc., $50,000; 1,400 ton 6-8 
and 12 in. ¢.i, mains, 23,600 cu.yd. earth 
and 2,000 cu.yd. rock excav., $90,000; 500 

ton ci. mains and 100 ton steel mains, 
36 and 48 in., 3,000 cu.yd. earth and 300 
cu.yd. rock excav., $50,000 ; furnishing 1,000 
ton 6-8 and 12 in. c.i. pipe and 100 ton 
specials, $40,000; 50,000 Ib. pig lead, $20,- 
000; 400 fire hydrants, $5,000; three hun- 
dred 6 in., three hundred 8 in. and one 
hundred 12 in. op valves, $17,000; piping 
and equipment in 5 pumping plants for Wa- 
ter Dept., $25,000; furnishing and installing 
exhaust system for machine and black- 
smith shops, $8,000. C. E. Davis, City Hall, 
engr. 

N. C., Newton—July 25, filtration plant, 
water and sewer extensions. $75.000. Mees 
& Mees, Kinney Bldg., Charlotte, engrs. 

0., Akron—Fairlawn Heights Co., 41 East 
Mill St., taking bids 27 ton 8 in. Class B 
or C c.i. water pipe. 


O., Columbus—See “Streets and Roads.” 


0., Upper Arlington—See “Streets and 
Roads.” 

0., Walbridge—Aug. 8, by N. Gordon, 
clk. Bd. Trustees of Pub. Affairs, water- 
works system, pump building, deep well 
pump, 111.9 ton 6 and 8 in. c.i. pipe, 64.9 
ton 4 in. c.i. pipe, laying 13,120 lin.ft. 4-6 
in. c.i. pipe, ete. G. Champe, Toledo, civil 
engr. 

Minn., Thief River Falls—Having Plans 
prepared filtration plant, 500,000 gal. — 
ity. $30,000. L. P. Wolff, 1000 Gu 
Life Bidg., St. Paul, engr. 

8S. D., Emery—July 28, by L. Schroeder, 
city aud., 13,208 lin.ft. 5-8 in. ci. mains, one 
60,000 gal. steel tank on 100 ft. tower. $30,- 
000. ith & Reeves, Mitchell, engrs. 
Noted April 6. 

Okla., Oklahoma City—Aug. 2, by C. F. 
Jemmelbeck, city clk., constructing aerator, 
mixing chamber, two clear water reser- 
voirs, head house and eight 2,000,000 gal. 
filter units. 

Cal., Reedley—Aug. 1, by City Trustees, 
60,000 gal. steel water tank and tower. H. 
Trebley, city clk. 





Cal, Santa Rosa—Aug. 1, by City Coun- 
cil eT water system. To exceed 
$25,000. L. L. Mills, city engr. 


BIDS RECEIVED 


N. Y., Buffalo — Dept. Pub. Wks.. 
Municipal Bldg., opened bids July 11, fil- 
tration plant 1, from Thompson-Starrett 
Co., 79 Wall St., New York, $1,800,480; A. 
Bentley & Sons, 201-31 Belmont Ave., 
Toledo, O., $1,801,765; J. Johnson Constr. 
eos — Abbott Rd., $2,014,275. Noted 
une 5 


N. Y¥., New York—Bd. Water Supply, 
Municipal Bldg., Park Row, Centre and 
Chamber Sts., opened bids July 11, fur- 
nishing and Sees sluice-gates, hydrau- 
lic cylinders, etc., for intake shaft of 
Shandaken Tunnel, f.o.b. at Grand Gorge 
Sta. on Ulster and Delaware R.R., Dela- 
ware Co., Contr. 208, from Coffin Valve Co., 
Neponsett, Mass., (Item 1) $9,000 (2) $8,- 
700 (8) $125 (4) $75 (5) $150 (6) $65 (7) 
$0.10 (8) $2 (9) $0.15 (10) $0.05, total 
$78,665. Noted June 22. 


CONTRACTS AWARDED 


N. Y., Brooklyn—N. J. Hayes, comr. 
Water Supply, Gas & Electricity, Munici- 
pal Bldg., New York, mains in Ave. T. 
Dahill ., Atkins, Flatlands, Lorraine 
Aves., etc., here, to Knight & Demicco, 
448 East Tremont Ave., New York, $11,471. 
Noted June 22. 

ea cane Island Cit N. J. Hayes, 
comr. Water Supply, Gas & Electricity, Mu- 
nicipal Bldg., New ¥ 
Graham, Van Alst, Vanderventer Aves., etc., 
to Dominick Constr. Co., 246 Bowery, New 
York, $10,072. Noted June 22. 


N. Y.. New York—N. J. Hayes. comr. 
Water Supply, Gas & Electricity. Municipal 
Bldg., mains in White Plains Rd., Tudor 
Pi, Bronx Blvd., Grand Concourse, Bissel, 
Davidson, De Kalb Aves. etc.. to Knight 
& Demicco, 448 East Tremont Ave., $13,- 
870; transferring and rearranging connec- 
tions in existing mains in Ludlow, Suffolk, 
East llth, West 20th and West 5ist Sts., 
etc., to Beaver Eng. & Contg. Co., 57 Cham- 
bers St., $8,652. Noted June 22, 


Ky., Hazard—A. G. Taylor, city clk., 
constructing filter plant, etc., Items 1-2-5, 
6-10 inclusive and 22-29 inclusive, to G. B. 
Howard & Co., 148-B 4th Ave., N., Nash- 
ville, Tenn., $29,886; Items 3, 4 and 30, to 
Roberts Filter Mfg. Co., Darby, Pa., $13,- 
525; Items 11, 31, 32, 33 and $4, to Mine 
Service Co., Lothair, $9,049; Items 12-16 
inclusive, to Amer. Cast Iron Pipe Co., 
Birmingham, Ala., $8,778; Items 17-21 in- 
clusive, to Darling Valve & Mfg. Co., foot 
of Walnut St., illiamsport, Pa., $832. 
Noted June 15. 


O., Cleveland—Placing 3,750 cu.yd. rub- 
ble concrete on crib pocket at Crib 3, 3.8 
mi, from Cuyahoga River, to Amer. Constr. 
Co., Marion Bldg., $81,052. Noted July 13. 

Mich., Detroit—Water Bd., East Jefferson 
Ave., will lay 4,829 ft. 6-12 in. c.i. mains 
in Grosse Point Manor, Calvert, Kensington, 
= and Turner Ave., by day labor. 
$25,000. 

Wis., West Allis—To F. EB. Kaminski, 
Dect, weaine in Lapham St. and 66 Ave., 
2,824 ft. 24 in. pipe, $9.90 = ft., 508 
lin.ft., 16 in. $6.65, total $31,336; mains on 
8 streets, 12,832 ft. 6 in. c.i. $220, 2,020 ft. 
8 in. c.i, $2.60, total $33,482. Noted July 6. 

Wis., Wauwatosa—Drilling artesian well 
to depth of 1,700 ft. with 500 ft. casing, to 
M. T. Peterson, 120 North Franklin S&t., 
Madison, $14,800. Noted June 15, 


8. D., Harrold — Waterworks system to 
Bruce-Bicklehaupt, Yankton, $20,000. Noted 
June 22 . 

8. D., Waubay—For 11,000 lin.ft. 4-6 in. 
ci. mains, to Phelps-Drake Co., 719 Metro- 
politan Life Bidg., Minneapolis, Minn., $17,- 
108; 80,000 gal. steel tank on steel tower, 
to Pittsburgh-Des Moines Steel Co., 9th and 
Tuttle, Des Moines, Ia., $6,250. Noted 

une 15. 


Okla., Fairland—Water tower tank, deep 
well with pump, motor and distributing sys- 
tem, to Gains Bros., Fairland, and Pea- 
body Electric Co., Muskogee, $22,800 and 
$12,830 respectively. Noted June i6. 


ork, mains in Arcadia, 


Sewers 

PROPOSED WORK 
WN. Y¥., Lo Island Ci M. E. Con- 
nelly, pres. “gticens Boro, eens Subway 
pate. rebos bids opened June 19, sewers 
in wn Pl., Bittman St., Whitlock, Juni- 
and Firth Aves., etc. readvertise. 
Noted June 29. 


Eliwood City—Plans to vote on 
$135,000 bonds for new sewage disposal 


plant, comfort station and improving vari 
ous streets, Engineer not announ ig. “" 

Pa., Morrisville—Making plans 1;3 ,; 
sewers and sewage treatment plant §3j¢ O00" 
W. F. Bowe, 110 William St., Ney York’ 
engr. 

Pa., Sharon—Completing plans for new 
sewage disposal pos 1,735,000 gai. capac 
ity, to exceed $50,000. "P.’S. Wi. kerham, 
city sanitary engr. F 

Wis., Madison—Plans sewage 4 
plant on Lake Monona. H. C. Bu on oe 
clk, Engineer not selected. : 

Wis., Marshfield—Makin lans sanj 
and storm sewers and septic fank. 340.00) 
T. Pankow, Washington Bldg., Madison’ 
engr. : 

Ia., Glidden—Making plans sanitary 
sewerage system, $30,000. W. E. Buell & 
Co., 205 Davidson Bldg., Sioux City, engrs, 

Ont., Eastview—Soon receives bids ex. 
tending sewers in Hannah and Durocher 
Sts., concrete or vitr. brick. $38,000. J,¢ 
S. Wolfe, town clk. ; 

BIDS DESIRED 

Conn., Bridgeport—July 24, by Paving 
and Sewer Comrs., storm, sanitary and com. 
bined_sewers in various streets, $110,000. 
J. A. McElroy, city engr. 


N. Y¥., Brooklyn—July 26, by E. Riegel- 
mann, boro pres., Boro Hall, sewers in 
Rochester Ave., between Carroll St. and 
East New_York Ave., East New York Ave, 
between Rochester and Remsen Aves, 
Montgomery St. between Utica and East 
New York Aves., Ashford St. between 
Hegeman Ave. and end of existing sewer 
about point 532 ft. north and in Hegeman 
Ave. between Ashford and Bilton Sts., Van 
Sicklen St. between Ave. U and Ave. T, 
Ave. Q between Hast 16th and East 17th 
Sts., 57th St. between 17th and 18th Aves, 
Union St. between Ralph Ave, and Portal 
St., East 28th St. between tracks of Long 
Island R.R. and Ave I, Nostrand Ave., 
between tracks of Long Island R.R. and 
Ave I; sewer basins on Rochester Ave. 
northwest and southwest corners of Union 
St., northeast, northwest and _ southwest 
corners of President St., northwest and 
southwest corners of Carroll St. 


N. Y., Long Island City—July 26, by M. 
BH. Connolly, pres., Queens Boro., Queens 
Subway Bldg., sewers in Brown Pl. from 
Grand St. to Whitlock Ave., Whitlock Ave. 
from Brown Pl. to Bittman St., Juniper 
Ave. from Whitlock to Caldwell Aves. 
Firth Ave. from Grand St. to Whitlock 
Ave., Bittman St. from Grand St. to Cald- 
well Ave., Caldwell Ave. from Juniper Ave. 
to Bittman St. with temporary connections 
to sewers in Juniper Ave. and Bittman St., 
2nd Ward; receiving basins on southerly 
corner of Sothern and Corona Aves., east- 
erly side of Corona Ave. near angle point 
petween Sothern Ave. and Merritt Pl, 2nd 

ard. 


N. Y¥., Long Island City—July 26, by M. 
E. Connolly, pres. Queens Boro, Queens 
Subway Bldg., sewers in Ave. Q, Rochester 
and Nostrand Aves., Van Sicklen, Ashford, 
57th, Union and East 28th Sts. 


N. Y., Bochester—See “Streets and 
Roads”. 

W. Va., Wheeling—Ju 25, sewers _ in 
Market Main, 12th and uth Market Sts. 
H. A. Conrad; city engr.; adv. this issue. 

N. C., Newton—See “Waterworks.” 

Tenn., Knoxville—Aug. 1 by J. L. Green, 
recdr., 6,000 = sewers in South Knoxville. 
$75,000. A. Frierson, Knoxville, engr. 

0., Akron—See “Streets and Roads.” 

0., Columbus—See “Streets and Roads”. 

0., Columbus—July 25, by W. H. Dufty, 
dir. Pub. Serv., 28,480 ft. 6-15 in. sanitary 
sewers in Dunedin Rd. $43,844. R. H. 
Simpron, City Hall, engr. 

0., Upper Arlington—See “Streets and 
Roads.” 


Ill., South Chicago Heights—July 24, by 
Bd. Village Trustees constructing main 
sanitary sewer outlet. A. L. Fox, Commer- 
cial Bank Bldg., Chicago Heights, engr.; 
adv. this issue. 

Minn., St. Charles—July 31, by city, new 
sanitary sewerage system, 33,846 lin.ft. 
8 in. and 1,775 lin.ft. 10 in. pipe, 81_man- 

les, 15 inegheies, 2 Imhoff tank. R. M. 

ixon, clk. C. L. Pillsb Co., 1200 2nd 
¢ye S., Minneapolis, engrs. Noted June 

8. D., Emery—July 28, by L. Schroeder, 
city aud., 15,868 lin.ft. 8-12 in. sewers, 35 
manholes, 6 flush tanks, 1 Imhoff tank and 
slud bed. $40,000. Smith & Reeves, 
Mitchell, engrs. Noted April 6. sane 

Cal, San Luis Obispo—July 27, 10, 
lin.ft. 6 in. vitr. salt glazed sewer pipe, 
etc. W. Burch, Lowe Bidg., engr. 
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Waste Disposal 
PROPOSED WORK 


Mich., Detroit—Detroit 
1116 Book Bldg., having 
I Wilhelm & Molby, 
Book Bldg., i story, 38 x 100 ft. rein.-con. 
garbage disposal plant. 


Sewers (Consinued) 
RECEIVED 
Brooklyn—E. Riegelmann, 


opened bids July 12, 
(2) West 36th St., 


Reduction Co., 


Ee in q) Troy Ave., lans prepared by 


(4) East 17th St., 
(6) Homie Parkway. west 
70th an 8 Ss 
between Hamilton Parkway near 
s0th St. and in 60th St. between Fort 
ana Parkway and 19th Ave. 
(8) Otsego St., etc., from J. Jone 


sewer in (7). Ft. 


PROPOSED WORK 
Curwensville—Buffalo, 
155 West Main St., 
, having plans prepared for 65 ft! 
with concrete 


Rochester & 


: ¥, Frey, ae Ocean Park- Pittsburgh R. R., 
ay  iitaah 2,2 


te bridge, 
(2) $8,713; BJ. et 
a n Conte. Co., 84 Bway.. 
N azarro & Querriero, 
(4) $3,182, (6) $1, 704; Edwards & 
$3,604, (4) $3,395, 
; Dady & Merrindino, 367 Fulton 
(4) $2, ‘940, (5) $1,987; J. F. Cogan Co., 
, New Sania (7) $76,490; Necaro 
(7) $115,895. 


Robinson, c/o owner, engr. 
Renovo—Plans to eliminate 
crossing and build large viaduct over 5 
tracks of Pennsylvania R.R., on Main St. 
Mich., Bad Axe—State Hy. s 
ing, soon takes bids Bridge 322,801, 
concrete girder, 24 ft. wide, Winsor Twp., 


0. Ahron—M, P. Tucker, dir. Pub. Serv. 
opened bids July 10, 
—— block sewers ‘in (1) 4, 300 ft. Miller 
_ (2) 2,600 ft. Sweitzer Ave., (3) 2,755 
om hemi Constr. Co., 
(la) $31,746 (1b) 
ib Chitty Ave. 


Ottawa—Broenson Co., 
lans to purchase 
ridge, 60 ft. span, truss or ole” 


BIDS DESIRED 


Pa., New Castle—July 25, by J. R. L 
orie, clk. Lawrence Co. Com. buildin 
bridges as follows:—(1) and (2) 
clear span, rein.-con. through 
over Jenkins Run, on Route 77, 
stone abutments, etc., to be removed from 
present steel bridge 
painting and renewing 
about 1 mi. 


932 Se cond Natl. 
» $34, 737 (1b) $40,277 
T M 


171 oath Forge St., 
$38,918 (2a) $30,490 
$21,626 (3b) $20; 267; E. “and W. McShaff- 
rey Co., 574 Rhodes Ave 
$38, 118; J. Duff Constr. Co., Marshall Bldg., 
(2a) $37,661 (3a) $24,310 (3b) 
$21,276. Noted July 6. 


CONTRACT AWARDED 
Rochester—See 


(la) $42,273 


taking down, 
. (2a) $35,780 (2b) 
floor system, 
erecting on new plain 
inents a 72 ft. 
Hickory Creek, on Route 77, 
on present stone abutments a 45 ft. 
span, roe -con. girder bridge at McConne lis 


bridge over 
(4) building 


bridge on plain concrete abutments over 
(6) 18 ft. clear span rein.- 
con. slab floor bridge over Eckles Run, to 
Zahniser, co. engr. 
Georgia—Aug. i, by W. R. Neel, state 
highway engr., Atianta, 3 steel and con- 
crete bridges on Gainesville-Cleveland Rd., 
White Co., 2 to have three 22 ft. spans and 
other four 26 ft. spans. State to furnish 
H. W. Morgan, Jackson Bidg., 


. 10, by J. N. Landers, 
all, Spring Street Via- 
Harrington, Howard 


o., Akron—M. P. Tucker, dir. Pub. Serv., 
segment block trunk sewer in East Tall- 
to jppanese Bros., 506 Wood- 


Potters Run, 
exceed $25,000. 


Mich., Deteett—ffer 5.858 ft. sewer Sect. 
4 Clark Ave. and in Lovett Ave. from Michi- 
gan to Herbert Ave 11 ft. 6 in. to 11 ft. 3 
Cooke, 1260 Penobscot 
Bldg., $404, 648; 4, 32 ft. Harper Ave. Arm 
Connors Creek Sewer in Harper 
‘Ave. and Annsburg Ave. from Connors to 
Wade Aves., 6 ft. 3 in. to 6 ft. 6 in. in diam. 
also 3,576 ft. Piquette Ave. 
St. Sewer in Franses Ave., 


A 
$53, 827 and 


in. in diam., to G. 


Gainesville, engr. 
Ga., Atlanta—A) 
purch, agt., City 
duct, Contrs. 1 and 2. 
& Ash, Kansas City, and Robert & Co., Inc., 
associated consult. engrs. ; 


rl. Ft. Lauderdale—Aug. 1, by Brow- 
reconstructing bridge over es 
incl. 9 piles, 60 
fers all concrete, 700 cu.yd. 
oulder, riprap and timber bulkheads 
with some fill. 


Arm of Bates 
3 ft. to 5 ft. 
Mercier, 216 Ham- 
$59,655 respec- 
er Ave. extension of 
Harper and Nelson 


mond Bidg., 
y, 2,813 ft. Ha 
Ashland Ave. Sewer 
Aves. =m Newport to Wade Aves., 3 ft. 
to R. D. Baker, 1631 
Noted July 6. 


River Sound, 


Elmhurst ‘i, $35,703. 
Milwaukee—Storm and _ sanitary 
1089 American 
‘ft 8-12 ‘in. 
Mieth St., 2,521 
vitr. pipe, $5, — 47th’ St., 3,543 


3,895 ft. 8-15 


0 in. concrete 
. e 620 ft. 8-18 in. vitr. 
o G. Zimmerman, 3402 Grand 
to Meet ft. 8-18 in. vitr. pipe, 
$7, 962, 46th St. 3,181 ft. — y $00 pive. 
667 ft. 21-24 in. concrete 
Wenzel « Henoch, soe os 


235 ft. 12 in. ven 
vitz, 944 24 a 
8-24 in. wee, 


on eo Blvd. 
Davis, Ft. Lauderdale, engr. 


Tennessee—See 

Ohio—July 31, by De 
Pub. Wks., Columbus, 
“M” Marysville-Kenton 
way Co., ae “U” Columbus-Ports- 


—_ cies Senteeg 


Chambers St 


pipe, etc., $5,0 “Streets and Roads.” 
, ~. 


. Highways and 
8- 18 in. vitr. p ridges in follow- 


ae pipe, $9, us 


in. ver pipe, hie Co., Sect. 


irder, $3,761. 


aa Rd., $12, 
Hancock Co., 
Rd., girder and abutments, 
Ashtabula Co., Sect. 
falo Rd., rein.-con. viaduct, $371,900. 
Springfield-Wash- 
H. Rd., rein.-con. beam, $3,056. 
“E” Logan-Athens Rd., 


Milford-Hillsboro 
Mansfield-Mil- 


“Rk” Cleveland- Buf- 


Athens Co., Sect. 


278 ft. 30 in. combina- Tei.-con., $5,717. 


64 in. concrete pipe, 


” West Allis—Storm sewers in 12 
Streets, to F. > oe ae Berlin 
0.78 per ft, 1 


2,226 ft. 15 in. con- 

0 ft. 18 in. concrete 

in. concrete pipe 

lar rein.-con. 

ft. 6 jm, x .. * inside di- 
4 in, i 


lersburg Ra., $5,829. 
8 in. concrete p Columbus-Wooster 


Columbus-Wooster 
“N” National Rd., 


National Rd., re- 
L. C. Herrick, dir. 


Franklin Co. 


concrete st g 
eenrem Co., 


2 
airing bridges, $2,349. 


o., Sau daa 


rine, 2, 800 s 
macadam and 
furnishing materials for repairs to bridge 
$1,100; extending Pridse 
Franklin Twp. 
iivert 174, on 


by Clerk King- 
266 ft. bridge, with seven 38 ft. 
deck einer — 6 p.2rs, 2 concrete abut- 


with three 4: 22 
concrete abu a $7,500; 
Creek Bridge, 67% 


$6.20, 73 ft. 1 
ameter $13, 119 ft. 2 
side diameter $12, 26 manholes $40 each, 
59 catchbasins, Gan come 


; fill, $21,400; 


at Taylors Sta., 
on sonatructin Ave. 


Kinley Ave., Fra: 
a eens. 


ee ke cakes 13,000 = sewers 
oak gid lin. C., 
B. Carter, ys i Unitea Bank Bldg., Sioux 
City, a $35, 
Wasi ponttie--Ser 6,609 ft. 8 in. and 
2,410 re 10 in, as or pseneen. sewers in 


2S aene Sonstr. Pi dooam 2 concrete piers, 2 


32nd Ave. 8. et 


al, to 
Co., Seattle, Engrs. est. 
July 13, ft. long, with three 22% 








geome, 8. 2 concrete piers, 2 abutments. 
% ae i Cc. Martin, Kingman, engr. 
San Francisco—City and San Fren- 
“a oO, taking bids 585 lin.ft. plate girder 
bridge at Six-Bit Gulch on Hetch Hetchy 
, 9 single track deck spans, each 65 ft. 
long. M. M. O'Shaughnessy, city engr. 
Cal, Stockton—Aug. 8, by Supervs. San 
Joaquin Co., 9 rein.-con., bridges on Jack 
Tone Rd., 764 cu.yd. concrete, 61,391 Ib. 
reinforcing, $16,800; 2 rein.-con. bridges on 
McKinley Ave., one with four 17 ft. spans, 
other with four 16 ft. spans, 335 cu.yd. con- 
crete, 28,289 lb. reinforcing, $10,080. F. E. 
Quail, co. surv. 


BIDS RECEIVED 

N. Y., Long Island City—G. A. Whalen, 
comr. Plant & Structures. Municipal Bldg., 
New York, opened bids July 14, recon- 
structing centre pier fender of Meeker Ave. 
Bridge over Newtown Creek, from Shel- 
bourne & Blake Co., 74 Bway., New York. 
$19,407; A. M. Hazell, Inc., 26 Cortlandt St., 
New York, $19,549; A. N. Spooner & Son, 
Pier 11, North River, New York, $24,960. 
Noted July 6. 

Pa., Williamsport—Comrs. Lycoming Co. 
opened bids July 11, 1,500 ft. concrete 
bridge over west branch of Susquehanna 
River between Arch St., West Williamsport 
and Hight St., Duboistown, 13 open span- 
drel arches, 98 ft. clear space, from Whit- 
taker & Diehl, Union Trust Bldg., Harris- 
burg, $372,839 ; alternate, steel truss, 7 
spans on rein.-con. piers from Bethlehem 
Steel Bridge Co. Bethlehem, $271,170. 
Noted June 15. 

Ohio—Dept. Highways and Pub. Wks., 
Columbus, opened bids July 14, bridges in 
following counties: Ottawa Co., Sect. “L’’ 
Toledo-Elmore Rd., concrete, an La 
Boiteaux & Hayes, sre $7,001 H. 
Murphy Sons, Burgoon, $7,137, F. F. Twa: 
ton, Upper Sandusky, $7, 582: Preble Co., 
Sect. “Eaton Bridge’ Dayton-Indianapolis 
Rd., from .E. F. Smith, Indianapolis, Ind., 
$24,571, I. E. Smith, Richmond, Ind., $24,- 
5 F. K. Vaughn Co., Hamilton, $24,740; 
Ross Co., Sect. fq" Chillicothe-Jackson Rad., 
from E. F. Bearce, Chillicothe, $5,456, M. 
M.- Girton, Washington C. H., $5,779: 
Athens Co., Sects. “HB, C and J” Logan- 
Athens Rd., from O. R. Couch. Kent, fis, - 
732; Erie ‘Co., Sect. “H” Cleveland-San- 
dusky Rd., timber retaining wall, from H. 
A. McDonald, Norwalk, $4,335, J. J. Cudde- 
back, Vermillion, $4,845, A. N. Richards 
& Sons, Willard, $4,972. ‘Noted July 6. 


CONTRACTS AWARDED 


N. ¥., Hewitville (Potsdam P. 0.)—Town 
Clerk, Potsdam, 340 ft. rein.-con. and steel 
bridge 16 ft., over Raquette River, here, 
to McCormick & Gregor, Herkimer, $27,000. 
Noted June 29. 

N. J., Salem—Salem Co. for Bridge 57 
7. P. O. O. W. on Route 6 State Highway 

Syaters over Fennick Creek, to 8. Camp- 
bell, ere Pearl St.. Bridgeton, $58,645. 
Noted June 2 

West Virgisia—See “Railways.” 

South Carolina—State Hy. Dept., Co- 
lumbia, rein.-con. bridge with four 22 ft. 
spans also bridge with thirteen 22 ft. con- 
crete spans and one 168 ft. steel span, 
Project 1%. Union Co., to Genl. Rd. and 
Drainage Constr. Co.. Liberty Bank Bldg.. 
Columbia, $38,099. Noted June 15 under 

nion 

Fla., Century—Escambia Co. (Pensacola). 
rein.-con. deck girder bridge on 6 rein-con. 
piers and 2 rein.-con. abutments, timber 
foundation piles, 18 ft. clear aera, over 
Escambia River, here, to H. Turner Con- 
str. Co., Pensacola, $30, 125. Sicten June 15. 

Tennessee—State Hy. Dept., Nashville, 
substructure for Clarksville Tennessee 
brite over Cumberland River, xenteat 
Aid Project 16, to Gould Contg. Co 
dependent Life’ Bldg, Nashville, $194,891. 
Noted June 22. 

Ohio—See “Streets an? Roads,” 

Mich., Grand Haven—F. F. Rodgers, 
state highway comr. at office City na- 
ger, substructure ard channel protection 
work for swing bridge No. 701,302 with 
three 100 ft. deck truss ans, one 212 ft. 
th swing span, 24 roadway and 
two 5 ft. walks, incl. 1,869 on yd. —s. 
2,104 cu.yd. concrete, 230,910 Ib. stee! 

J. H. Baer, 402 oven Bldg., Detroit, on. 
451. Noted June 1 

Ia., Sioux City—For 340 ft. concrete 
bridge over Big Sioux River, near here. 
i 42 ft. oa deck girder spans, 36 

ew 6 ft. sidewalks, to 
Schrefver onstr. Co.,. Watertown, 8. D., 
$58,800. Engrs. est. $50,000. Noted June 8. 
os Troy—See “Streets and Roads.” 
ea. 3B, Denver, 0.52 
pride on State new Sante Fe 
Trail, three 
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Bridges (Continued) 


trusses, three 180 ft. through spans, 21 ft. 
roadway, (b) Proposition 2, three 180 ft. 
through steel spans and two 80 ft. pile 
trestles, from Standard Industrial z. 
Corp., 550 Montgomery St., San Francisco, 
(a) $119,000, (b) $104,000; E. Nommensen, 
134 South 8th St.. San Jose, (a) $129.400, 
(b) $104,336; Security Bridge Co.. Santa 
Maria, (a) $137,500, (b) $111,110. Contract 
awarded to Standard Industrial Eng. Corp.. 
on (a) $119,000. Noted June 22. 


Dams 


PROPOSED WORK 


0., Chagrin Falls—I. H. Huggett, 736 
Society for Savings Bldg., Cleveland, plans 
to dam Aurora and Chagrin Rivers near 
here, aiso construct roadways, bathing 
beach, dance pavilion buildings and club- 
house. $35,000-$50,000. 


CONTRACTS AWARDED 


Cal, Palmdale — Palmdale Irrigation 
Dist., Little Rock Irrigation Dist. and 
Palmdale Water Co., concrete dam 700 ft. 
long at top, 145 ft. high, 23,000 cu.yd. con- 
crete, to Bent Bros., 1714 Eagle St., Los 
Angeles, about $500,000, Owners furnish 
cement, reinforcing steel and gates. 


° 
Railways 
PROPOSED WORK 
California—City and County of San 
Francisco plan loop track for Municipal Ry. 


at Market St. and Grant Ave. 40,000. 
M. M. O’Shaughnessy, San Francisco, city 


engr. 
CONTRACTS AWARDED 


West Virginia—Hardy Coal Co., Hunt- 
ington, 5.8 mi. branch railroad up Four 
Pole Creek near Panther leading from 
Norfolk & Western Lines, to H. M. Waugh, 
Bluefield. 

West Virginia—Virginian R.R. Co., 60 
Wall St., New York, 3.6 mi. heavy railroad 
down Laurel Fork from Virginian & West- 
ern RR. at Virwest, incl. 7 concrete 
bridges, to H. M. Waugh, Bluefield. 

Texas—Chicago, Burlington & Quincy 
R.R., 179 West Jackson Blvd., Chicago, 14 
mi, standard gauge branch line from Byers, 
Tex., to Waurika, Okla., to F. Kell, Wichita 
Falls, Tex. 


Excavation and Dredging 


PROPOSED WORK 

Cal., Fall River Mills—Fall River Mills 
Irrigation Dist. plans system _ including 
canals and 3 pumping plants, J. H. Creigh- 
ton, Glenburn, trustee. Engineer not se- 

Wis., Shawano—Farm D. D. No. 1, re- 
jected bids draining 7.7 mi. Will readver- 
tised. A. L. Schmitz, Shawano, secy. 
Noted June 29. 


BIDS DESIRED 


N. ¥., Brooklyn—July 26, by E. Riegel- 
mann, boro pce. oe n Newtown 
Creek Canal, glish Kills, Stagg St. basin, 
basin between Johnson and Montgomery 
Aves., and in Metropolitan Ave. basin. 

Ind., Kokomo—Aug. 12, by E. Hunt, 
surv. Howard Co., dredging Kokomo 
Creek ; adv. this issue. 

th. Gecmtnyten—Ane. 18, by Trustees 
Bloomington & Normal Sanitary Dist., 404 
Unity Bldg., constructing open channel 
work. Taylor & Woltmann, 428 Unity 
Bidg., engrs.; adv. this issue. 

Wis., Hampden—Aug. 1, by Columbia Co. 
Farm Drainage Bd., cleaning out and re- 
constructing 4 mi. open ditch, 14,000 cu.yd. 
earth and 500 cu.yd. rock excav. H. V- 
Tennant, Portage, engr. 

Ia., Boone—July 28 by Auditor Boone 
Co., County Drain’ 195, 22,883 lin. ft. 6-26 
in. tile. $25,000. J. A. Illeman, Boone, engr, 

Mo., Benton—Aug. 14, by Scott’ Co., 
ditches in D. D. 15. C. E. Swank, Charles- 
ton, engr.; adv. this issue. 

Ore., Grants Pass—Aug. 8, by Grants 
Pass Irrigation Dist., 4 mi. new canal and 
enlarging 2 mi. old canal, 167,000 cu.yd. 
earth, and 13,000 cu.yd. rock excav. Prob- 
ably steam shovel work. $100,000. J. H. 
Fertig, Grants Pass, engr. 

Cal., Merced—Aug. 1, by Directors, Mer- 
ced Co. Irrigation Dist., excavation and 
earthwork construction of Lake Yosemite- 
LeGrand canal (bids may be submitted on 
all or any division) canal in Div. 1, 16 ft. 
wide on ttom and 7.8 ft. deep, approxi- 
mately 49,900 ft. long; canal in lv. 2, 
varying sizes to wit; 6,400 ft. 16 ft. wide 
on bottom and 7.8 ft. deep, 14,400 ft. 10 ft. 
wide on bottom and 6 ft. deep, 6,850 ft. 8 
ft. wide on bottom and 5.5 ft. deep, about 
7,450 ft. 5 ft. wide on bottom and 5.5 ft. 
deep; canal. in Div. 3, varying sizes to wit; 


23,535 ft. 8 ft. wide on bottom and 6.5 
ft. deep, 16,425 ft. 5 ft. wide on bottom and 
5.5 ft. deep, 4,740 ft. 5 ft. wide on bottom 
and 4.2 ft. deep. R. C. Starr, ch. engr. 
No Feb. 23. 


BIDS RECEIVED 


N. C., New Bern—Bd. Drainage Comrs.. 
drainage improvements in Beaufort Co. D. 
D. 10, Beaufort and Craven Counties. from 
Indiana Dredging Co., Royal Centre, Ind., 
$113,260; E. M. Williams. Monroe. Ga.. 
$115,333; A. V. Wills & Sons. Title Guar- 
gay Bidg., St. Louis, Mo., $123,094. Noted 
une 8. 


Streets and Roads 


PROPOSED WORK 


N. Y., La Salle—Marquette Parkway 
Corp., Niagara Falls, purchased 157 acres 
here and plans extensive improvements, 
inel. building of 1 mi. macadam boulevard 
100 ft. wide, with double driveways; ye: 
ing and constructing many streets; grading, 
placing sewers and water mains in all 
streets. Will construct boat houses, beach, 
ete., later. To exceed $100,000. W. E. 
Hosler, 556-11th St., Niagara Falls, pres. 
Engineer not announced. 

N. Y., Salamanca—State Park Comn. 
plans macadamizing road from here to new 
Alleganey State Park. $200,000. Address 
A. T. Fancher, Salamanca, 

Pa., Ellwood City—See “Sewers.” 


Pa., Erie—Rejected bids paving 17 streets. 
$38,000. Will readvertise. F. G. Lynch, 
city engr. Noted June 15. 

Pa., Erie—Soon takes bids asphalt pav- 
ing Cranberry St. $22,800, Perry St. $7,850, 
26th St. $7,200, also sanitary sewer in 
Front Ave., $500. F. G. Lynch, city engr. 

Pa., Erie—Soon takes bids paving Chest- 
nut St. from 26th to Peach Sts., asphalt. 
$26,000. F. G. Lynch, city engr. 

W. Va., Morgantown —Battell Dist., 
Monongalia Co., to vote Aug. 19, on $375,000 
bonds for roads. A. J. Barrtell, co. engr. 

W. Va., Wayne—Lincoln Dist., Wayne 
Co., to vote Aug. 8, on $150,000 bonds for 
roads. H. Adkins, clk. 

N. C., Greensboro—Plans paving Gaston, 
Florence and North Cedar Sts. and widen- 
ing Greene St. $50,000. P. C. Painter, 
city mgr. 

N. C. Greensboro—Guilford Co. plans 
concrete or asphaltic surfacing 9 mi. road 
between here and Pleasant Garden via Van- 
dalia. $215,000. W. C. Jones, High Point, 
comr. 

N. C., Lumberton—Bd. Aldermen author- 
ized sale of additional $200,000 bonds for 
street improvements. 

Fla., Pensacola—Having plans prepared 
grading, curbing and paving with vitr. 
brick, asphalt, concrete or asphaltic con- 
crete on concrete base, 14th Ave., Inde- 
pendence, La Rua, Barcelona, Strong and 
Gonzaley Sts. $50,000. F. Janett, city 
engr. 

Ohio—Dept Highways and Pub. Wks., 
Columbus, cancelled bids which were to be 
opened July 14, grading, bridging and pav- 
ing 3.96 mi. Sects. “D-2 and E” Alliance- 
Minerva Rd., Stark Co. Noted July 6. 

Ohio—Dept. Highways and Pub. Wks., 
Columbus, received no bids opened July 14, 
Gn bridging and improving 0.86 mi. 

ect. “A-1” Gallipolis-Crown City Rd., Gal- 
lia Co., plain concrete 2.157 mi., Sect. 
“K-1”" Ohio River Rd., Jefferson Co., brick. 
Noted July 6. 

Ohio—Dept. Highways and Pub, Wks., 
Columbus, rejected bids received June 30 
grading bridging and paving 1.65 mi. Sect. 
“L-1” Springfield Washington C. H. Rd., 
Clark Co. oted July 13. 


0., Akron—M. P. Tucker, dir. Pub. Serv., 
takes bids in August greces and paving 
2,600 ft. North Main St., 56 ft., brick or 
asphalt. $60,000-$90,000. E. A. Kemmler, 
Delaware Bidg., engr. 

O., Chagrin Falls—See “Dams.” 

O., Columbus—Franklin Co. plans grad- 
ing and paving 0.492 mi, Belknap Rd. in 
Plain Twp., $10,046; 0.86 mi. Mix Rd., 
Prairie Twp., g197) i both waterbound 
macadam, C,. C. Lattimer. Court House. 


engr. 

O., Columbus—Plans grading, curbing 
and pavi 5th Ave. from Sunbury Ave. 
to point 490 ft. east of Nelson Rd.. north 
St. from High St. to Neil Ave., 16th Ave. 
from Lexington to Brooks Aves. R. H. 
Simpson, city wer. 

tigre Cae y. Dept., Lansing, re- 
jected bids grading and surfacing 3.564 
mi, State Trunk Line Rd. 13-16, Kent Co., 
15,491 cu.yd. excav., 27,073 sq.yd. asphalt, 
concrete or bituminous concrete Will re- 
ww, L. H. Belknap, ch. engr. Noted 

ay 18. 


eee Hiehway Deovt.. Lansing. 
soon takes bids grading and surfacing 3 


mi. Assessment Dist. Rd. 209. Bay 


naw and Tuscola Counties. 16 ft aan 
gravel or macadam; 23 mi. Feder! Aid 


Project 45, Sect. B-1, Ingham Co.. ig 4; 
asphalt, concrete or bituminous concrete 
ee ch. engr. oe 

ich., Detroit—Had plans prepare; * 
ing with 33 in. sheet as halt on’ 8 [ a 
crete, Dickerson St. $26,830, Gray st 

27,260, Bezner St. $28,130, Spring» 

27,700, Malvern Ave. $7,740, Dakota st 

16,180, St. John St. $33,930, all above 2% 
t. wide, Fairfield Ave., 24 ft., $44,550 
paving 4 alleys with one-course concrete 
totalling $17,980. J. W. Reid, city engr, | 

Mich., Detroit—Having plans prepared 
grading and paving Wildemere Ave., $17. 
230, 14th Ave. $5,420, with 34 in.’ sheet 
usphalt on concrete, also 7 alleys with on 
course concrete totaling $28,455. J. w 
“a city engr. 

is., Janesville—Making plans pay 

Ringold, Reeger, 2nd and North 1st Sts. 
25 ft., asphalt or one course concrete. $25. 
009. Ca Ketch, City Hall, engr. ; 

a., a—Plans paving and curbi 2 
blocks, $40.000. C. C. Atchison, clk. = - 

Ia., Davenport—Plans paving various 
Streets, asphaltic concrete, sheet asphalt 
Willite or bitulithic, $35,458; alleys with 
concrete, $7,490. R. Earle, city engr. 

8S. D., Mitehell—Making plans paving 6 
blocks East 6th St. $25.000. F. McGovern 
city aud. . 

- D., Sioux Falls — Plans pavine 15 
blocks 8th St. between Weber and Clift 
Aves. and between Cliff and Asylum Aves. 
2nd Ave. between 10th St. and Chicago. 
St. Paul, Minneapolis & Omaha Ry. tracks 
145,000. Ww. c. Leyse, city aud. F 

le ep oux Falls—Minnehaha 0. 
(Sioux Falls) and Moody Co. itatrcan,” 
plan grading and graveling 10 mi. road be. 
tween Dell Rapids, S. D.. and Jasper 
Minn. $35,000. F. E, Ward. aud. Minne. 
haha Co. E. A. Hornby. aud. Moodv Co 

Missouri—State Hy. Dept., Jefferson City 
Plans 6.7 mi. road from Paris, eastward 
westward and northeastward, State Aid 
Project 20.181, Monroe Co., 37.266 cu. yd. 
earth excav., 3,536 cu.yd. borrow. 
198.1 cu. yd. concrete masonry, etc.: 
surfacing road from Bethany north- 
ward and southward, Federal Aid Project 
8, Harrison Co., 2.471 mi. 14-2 in. rock 
asphalt on 8 in. sledged stone, 3,115 mi 
2% in. penetration bituminous macadam on 
8 in. sledged stone, 2.66 mi. 2 in. asphaltic 
concrete on 8 in. sledged stone, 3,361 mi. 

in waterbound macadam _ intermediate 
course and lin. inverted penetration mac- 
adam surface course on 6 in. sledged stone, 
all foregoing 18 ft. wide, 2,717 mi. 1 course 
cement concrete, 7 in thick, 16 ft. wide. 
B. H. Piepmeier, state highway ener. 

Missouri—State Hy. Dept. at div. office 
Liberty, rejected bids opened bids June 5, 
improving road from Liberty to Excelsior 
Sprin: 8, Federal Aid Project 25 and road 
from North Kansas City to Nashua, Fed- 
eral Aid Project 6A, both Clay Co Noted 
July 13. 

Tex., Anson—Jones Co. defeated $400.000 
bond issue for roads and bridges in Dist. 
5, Precinct 2. New election will pvrobablv 
be held. H. D. Wade, Chamber of Com- 
merce, Stamford, secy. Noted June 8. 

Tex., Brownsville—Cameron Co. making 
Plans grading and surfacing with 2 course 
concrete, 10.3 mi. State ec 12 from 
Harlingen to Hidalgo Co. line, 345 cu.yd. 
Seon nse 19,030, sq.yd. spneete pavement. 

234. . ¥ ngton, co. engr. 
Noted June 29. ” ze 

Tex., Center—Shelby Co. Jonaauin Dist. 
voted $75,000 bonds for highway improve- 
ments. TT. H. Dillon, co. engr. 

Tex., Ennis—Defeated $75.000 bond issue 
for street paving. R. A. McCulloch, city 
mgr. Noted June 1. 

Tex., Marlin—Falls Co. making plans 
grading and gravel surfacing 12 mi. State 
Highway 44 from north line Precinct 3 to 
south line Dallas Co., 36,000 cu.yd. borrow, 
36,000 cu.yd. roadway excav., 2,110 cu.yd 
concrete, 42,240 cu.yd. gravel surfacing. 
$200,057. G. W. Courter, co, engr. 

Tex., Paris—Lamar Co. mak ng plans 
surfacing 6.06 mi. State Highway 5 east of 
here to Red River Co., 12 ft., incl. 17,400 
cu.yd. gravel, $41,563; 9.24 mi. State High- 
way 19, south of here to Delta Co. line, 12 
ft., 12,983 cu.yd. sledged limestone rock 
base and 8,124 cu.yd. gravel topping, $74,- 
122. W. M. Fooshee, co. engr. 

Tex., Seguin—Guadalupe Co, making plans 
surfacing state highway 38, 18 ft., 896 
sq.yd. 1 in. bituminous topping, 202,646 
lin.ft. concrete curbing, 6,000 cu.yd. earth 
excav. $125,000. S. C. McCarty, Seguin, 


engr. 

Cal, San Bernardino—Bd. Supervs. San 
Bernardino Co., takes new bids about 
August 1, 380,160 sq. ft. 4 in. concrete pave- 
ment, Hellman Ave. et. al. $108,500. 
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contract rescinded, H. L. Allison, 





Forme! - 
co. cik. Noted July 6. 

Cal., Yuba City-—O. W. Lanzendorf, engr. 
of Sutter Co, plans to create joint highway 
dist. for. purpose of levying assessment to 
provide for completion of 13 mi. stretch to 
make continuous highway between here 
and Sacramento. State will appropriate 
$15,000 of total cost which is $150,000. 
Supervs. of Sacramento Co, are expected to 


take similar action. : 

Que., Montreal—Plans cement sidewalks 
on St. Charles St. $2,714; 562 ft. Iberville 
St. $3,437; 187 ft. Chenier St. $1.057: 562 
ft Harvard St. $3,515; 750 ft. Poupart St. 
$3,814; 2,487 ft. Wustele St. $15,876; 562 
ft. Frontenac St. $3,086; 469 ft. Chateau- 
priand St. $1,589; 750 ft. St. Denis St. 
$2,286; 1,874 ft. Castelnan St. $4,701: 937 
ft, Decarie Blvd. $3,530; 281 ft. Delormier 
Ave. $1,434; 2,250 ft. Henrie Julien Ave. 
$13,482; also roads on 562 ft. Van Horne 
Ave., 62 ft. wide, $12,258; 938 ft. Mazarin 
St., 50 ft. wide, $15,354; 16,000 ft. Comte 
St.. 50 ft. wide, $28,419. 

Ont, Pembroke—Soon takes bids paving 


Trafalgar Rd., Pembroke St., E., Huicks 
and Isabella Sts., asphaltic concrete and 
bituminous macadam. $53,000. S. L. 


Briggs, town clk. 

Ont., Simeoe—Having plans prepared and 
takes bids early in August, paving Argyle, 
Robinson, Queen and West Sts., tarvia ma- 
cadam. $35,000. G. R. Marston, Simcoe, 
engr. 

Mexico-Tampico—Plans 7 kilometer road 
from here to Gulf of Mexico, Willite top on 
macadam base, $200,000. Address J. D. 
Hickerson, Tampico, Amer, Vice Consul. 


BIDS DESIRED 


Connecticut—July 26, by C. J, Bennett, 
state highway comr., Hartford, paving 20,- 
125 lin.ft. in Coventry, bituminous maca- 
dam; 3,000 lin.ft. in Ellington, gravel; 
and 2,650 lin.ft. in Norwich, cement con- 
crete; adv. this issue. 

Conn., Farmington—IL, C. Root, chn. 
street com., taking bids paving 5,125 ft. 
Gorden St., 16 ft., bituminous macadam. 
$25,000. Private plans. 

N. Y., Brooklyn—July 26, by E. Riegel- 
mann, boro pres., Boro Hall, paving Di- 
vision Pl., Bay 32nd, Dikeman, Midwood, 
85th and Bradford Sts., Dumont, Hegeman 
and 19th Aves., Midwood and Rutland 
Rds.; grading and curbing Hegeman Ave., 
Beadel and East 2nd Sts.; grading Empire 
Blvd., Schenectady and Hinsdale Aves.; 
curbing Ave. K, Hinsdale Ave. and Sunny- 
side court; repaving Wilson and Johnson 
Aves., High, Wyona, 7th and 17th Sts. 

N. ¥., Lockport—July 29, by F. H. Krull, 
elk. Niagara Co., concrete paving 2 mi. 
Shawnee Rd. 16, 16 ft. wide. $25,000. T. 
Brennan, co. engr. Noted July 13. 

N. Y¥., Long Island City—July 25, by 
M. E. Connolly, pres. Queens. Boro, Queens 
Subway Bldg., grading and laying side- 
walks on Buckley St., etc.; paving Kings- 
land Ave., sheet asphalt and granite block, 
Newtown Road. and Washington Ave.; 
regulating 13th and Jamaica Aves.; curb- 
ing John St.; curbing and laying sidewalks 
on Park Lane; grading, curbing, recurbing, 
flagging and reflagging 46th St., etc.; 
repairing sheet asphalt pavements in Ist 
and 2nd Wards. 

N. Y., Rochester—July 26, by Bd. Con- 
tract & Supply paving Lafayette Pl., $3,700; 
resurfacing Wilmer St., 6,600 both as- 
phalt; sewers and walks on Merchants Rd., 
$33,000; grading, sewers and walks on Ar- 
nett St., $11,300. C. A. Poole, city engr. 
Noted June 29. 

N. J., Hackensack—Aug. 9, by Bd. Free- 
holders Bergen Co., Court House, construct- 
ing Sect. 3, Route 10 from Boro of Little 
Ferry to Boro of Ridgefield, rein.-con. J. M. 
Harkness, clk.; adv, this issue. 

_N. d., Woodbury—Aug,. 10, by Gloucester 
Co. constructing ute 6, Sect. 14 in city 
of Woodbury, reinforced cement concrete. 
W. C, Cattell, co. engr.; adv. this issue. 

Pa., Hallstead—Aug. 4, by Boro Council, 
concrete highway on Susquehanna _ Ave., 


Franklin, Pine and Main Sts. Hoadley & 
Giles, 415 Phelps ak Binghampton, 
N._Y., civil engrs.; adv, this issue. 


Pa., Phila.—July 25, by F. H. Caven, di. 
pub. wks., grading Chew Ave. from 12th 
to 13th Sts, and Marshall St. from Bristol 
to Cayuga Sts., 5,659 cu:yd. excav., $10,- 
(00; paving Water St. from Tabor Rd. to 
Clarkson Ave., 2nd St. from Mentor St. 
to Roosevelt Blvd., 1,561 sq.yd. vitr. brick, 
3,904 sq.yd. asphalt, 782 7s. concrete, 
$25,000; Mascher St. from oga to Ve- 
nango St., Wakeling St. from Horrocks to 
Large Sts., 1,579 sq.yd. vitr. brick, 3,172 sa. 
yd. asphalt, 761 cu.yd. concrete, $26,000; 
Fillmore St. from Oakland to Lapeer Sts., 
658 sq.yd. vitr. brick, 4,829 sq.yd. asphalt, 
00 ft. concrete curb, 1,021 cu.yd. concrete, 
$25,000; C St. from Ruscomb to Eleanor 
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‘SEWERAGE SYSTEM—BRIARCLIFF MANOR, N. Y. 


Following are lowest bids opened June 21 for constructing (1) sewerage system, 
(A) Orange Eng. Constr. Co., 106 South Essex Ave., Orange, N. J., (awarded contract) ; 
(B) M. Averill, 196 Woodside Ave., Newark, N. J.; (C) M. Delfino, 9 North Highland 


Ave., Ossining; (2) sewage disposal works, (A) Broadhurst Co., 


Court St., Hackensack, 


N. J., (awarded contract) ; (B) Linde & Griffith Co., foot 4th Ave., Newark; (C) Francis 


Donaldson, 37 West 39th St., New York City. 


The unit bids were as follows: 





‘ () A B Cc 
2,640 lin.ft. 8-in. vitrified tile, 0-6 $1.29 $1.90 $1.35 
1,460 lin.ft. 8-in. vitrified tile, 6-8 1.55 2.15 1.55 
4,300 lin.ft. 10-in. vitrified tile, 0-6 1.44 2.10 1.55 
3,600 lin.ft. 10-in. vitrified tile, 6-8 1.70 2.35 1.75 
175 lin.ft. 10-in. c.i. pipe 6.00 4.00 2.60 
60 manholes, 0-8 3 65.00 75.00 98.00 
70 M. ft. b.m. sheeting 80.00 70.00 60.00 
3,000 cu.yd. rock. . 4.00 2.00 5.00 

Extended totals (25 items) $43,224 $45,424 $47,656 

(2) A B Cc 

Settling tank (lump sum) $26,980.00 $30,500.00 $31,000.00 
145 lin.ft. 12-in. c.i. pipe 5.70 2.50 3.20 
36 cutting ex. piles 10.00 15.00 6.00 
6,400 ft. new piles 58 65 ae 

Extended totals $29,097 $36,663 $37,210 
Sts., 1,316 sq.yd. vitr. brick, 11,959 sq.yd. inel. 198 lin.ft, concrete pipe, 20,540 Ib. 
asphalt, 2,213 cu.yd. concrete, $30,000; reinforcing, 70 cu.yd. dry and 120 cu.yd. 
Watts St. from Girard Ave. to Thompson wet excav.; topping 7.5 mi. Gainsville 


St., 2,627 sq.yd. granite block, 580 ft. ce- 
ment curb, 821 cu.yd. concrete, $25,000; 
Green St. from 19th to 21st Sts., 544 sq. 
yd. granite block, 1,852 sq.yd. wood block, 
644 cu.yd. concrete, $26,000; Alleghany 
Ave, from Chatham to Miller Sts., 800 sq. 
yd. vitr. brick, 585 sq-yd. granite block, 
11,950 sq.yd. asphalt, 1,194 cu.yd. concrete, 
$35,000; Robbins St. from Rising Sun Ave. 
to end of street, 5,940 .yd. bituminous, 
25,000; 2nd St. from Wyoming Ave. to 
Mentor St., 3,620 sq.yd. vitr. brick, 240 ft. 
concrete curb, 1,210 sq.yd. concrete, $28,- 


000. F. C. Dunlap, City Hall, engr. 
Pa,, Wilson—July 24, by E. C. Yeager, 
boro. secy., grading, curbing and paving 


with Telford macadam bituminous, Free- 
mansburg Ave., from 20th to 24th Sts., and 


from 24th to 25th Sts., $25,000. LL. A. 
Weaver, boro. engr. 
Maryland—Aug. 1, by State Roads 


Comn., Baltimore, concrete paving 1.35 mi. 
highway, Contr. F-52, Frederick Co.; 1.5 
mi, Contr. H-23, Howard Co.; 1 mi. Contr. 
H-29, Harford Co.; 2 mi. Contr. C-41, 
Cecil Co.; 2 mi. Contr. Q-22, Queen Annes 
Couns mi. Contr. D-25, Dorchester Co.; 
2 mi. Contr. Wi-21, Wicomico Co.; gra- 
veling 2.6 mi. Contr, Ch.-23, Charles Co., 
J. N. Mackall, chn.; adv. this issue. 

D. C., Wash.—July 31, by Dist. Comrs., 
509 Dist. Bldg., grading, improving and 
paving streets, roads and avenues; adv. this 
ssue, 

W. Va., Clarksburg—July 28, improving 
Milford, North 4th, ist, School, Farris, 
Sumner, Virginia, West Pike, Adamston, 
Webster, Hartway, Locust, South 7th, South 
3rd, Lee, Wilson, Werninger, Fayette and 
Rolland Sts., Euclid, Magnolia, Hamill, 
Goff, Vir inia, Traders and oodland 
Aves., and constructing Adamston Bridge 
and approaches, work involves 40,500 lin. 
ft. straight curb, not armored, 3,000 lin. 
ft. radius curb, armored 10,0Q0 ‘cu.yd. 
earth excav., 14,000 sq.yd. brick pa. 
2,500 cu.yd. concrete base, 6,000 cu.yd. rein.- 
con, paving 300 sq.yd. of 4 in. concrete side- 
walks, 1,200 lin.ft. 12-24 in. vitr. pipe. D. H. 
Hamrick, city clk. 

N. C., Albemarle—Bd. Comrs, receiving 
bids 30,000 sq.yd. cement concrete side- 
walks, 9,000 cu.yd. grading. $35,000. G.C. 
White, Durham, engr. 

N. C., Lenoir—Aug. 3, 35,000 sq.yd. con- 
crete or asphaltic paving, 26,000 ft. com- 
bined concrete curb and gutter, 12,000 sq. 
yd. cement sidewalks, etc. Ludlow Engrs., 
Winston-Salem, engrs. Noted May 18. 

South Carolina—Aug. 2, by Richland Co. 
Permanent Rds. Com., at Room 31. Arcade 
Bidg., Columbia, grading and paving 15.1 
mi, Columbia-Camden Highway, Richland 
Co., 27,000 cu.yd. excav., 161,000 sa.yd. 
pavement. Alternate proposals on 7 in. 
plain cement concrete payement or 5 in. 
concrete base with asphaltic concrete or 
sheet asphalt wearing surface. J. R. Pen- 
nell, Arcade Bldg., Columbia, engr. 

8. C., Columbia—July 25, by Mayor. and 
City Council, for 15,000 sq.yd.. roadway 
pavement, 5,000 cu.yd. excav., 2,600 lin.ft. 
combination curb and gutter, 500 lin. ft. 
reset curb, 2,500 lin.ft. storm drains and 
necessary a Pannen. 1,500 sq.yd., 
sidewalks, 1,200 sq.yd. gutter. Ww. 8. 
Tomlinson, city engr. 

Georgia—Aug. 1, by W. R. Neel, af 


engr., Atlanta, vel surfacing 2 
Dixie Highway tween Barretts Creek 
and Bartow Co. line, Federal Aid Project 


224, Gordon Co., 199 cu.yd. concrete, 16,966 
cu.yd. earth and 400 cu.yd. rock excav., 
5,749 cu.yd., sand clay surfacing, bridges 


Cleveland Rd. between Hall Co. line and 
Cleveland, Federal Aid Project 281, White 
Co., 389 cu.yd. concrete, 18,761 lb. reinforc- 


ing, 2,622 lin.ft. drain pipe, 1,466 cu.yd 
surfaced ditches, 19,629 cu.yd. topsoil, 
41,023 cu.yd. earth and 7,803 cu.yd. rock 


excav.; grading 2.4 mi. Clayton Hiawassee 
Rd. between Clayton and Hiawassee, 
Federal Aid Project 187, Rabun Co., 112.- 
08 cu.yd. concrete, 20,314 cu.yd. earth and 
7,290 cu.yd, rock excav., 7,627 Ib. reinforce- 
ing. All cement furnished by state. 
Louisiana—Aug. 1, by State Hy. Comn., 
Redmond Blidg., Baton Rouge, gravel sur- 
facing 9.17 mi. Greenburg-Fiuker Highway. 
Sects. A and B, Tangipahoa and St. Helena 
Parishes. J, M. Fourmy. ch. ener. 
Louisiana—Aug. 8, by State Hy. Comn., 
Redmond Bidg., Baton Rouge, paving 1.61 
mi. Baton Rouge-St. Francisville Highway 
from city limits of Baton Rouge to Weller. 
East Baton Rouge Parish, asphaltic con- 
crete, warrenite bitulithic or vitr. brick on 
6 in. concrete. J. M. Fourmy. ch. engr. 
Tennessee—July 28, by State Hy. Dept., 


Nashville, paving sna bridging 10.04 mi. 
road between *kwood and Kingston, 
Roane Co., 20 ft., 94,000 cu.yd. earth and 
8,000 cu.yd. rock excav., (to be bid on as 
whole or roadway and bridges separate). 
$260,400. D. A. McComb, Nashvitle, ch. 
engr. 


Tenn., Knoxville—Aug. 15, by J. L. Green, 
recdr., curbing, guttering and paving 25,000 
yd. Patton, Walker, Woodbury, Ivy, Lynch 
and Payne Sts., 20-30 ft., asphalt, $50,000; 
repairing macadam base and topping with 
bituminous 7 blocks Central Ave. to end 
of city limit, 20-30 ft., $27,000, (contract 
for this portion of highway must contain 
five years maintenance clause). H. Kidd, 
city engr. 


Ohio—July 31, by Dept. Highways and 
Pub. Wks., Columbus, grading, bridging 
and paving roads in following counties: 

Allen Co., Sect. “Elida” Lima-Delphos 
Rd., 0.494 mi., rein.-con., $15,131. 

Allen Co., Sect. “F’’ Lima-Delphos Rd., 
4.178 mi., bituminous macadam, asphalt or 
tar, $113,925 ; Kentucky rock asphalt, $131,- 
730; bituminous concrete, $131,564; rein.- 
con., $126,335. 

Ashtabula Co., Sect. “R” Cleveland-Buf- 
falo Rd., 0.371 mi., brick, $31,508. 

Fulton Co., Sect. “C” and “Wauseon” 
Wauseon-Napoleon Rd., 0.998 mi., rein.- 
con., $29,866. 

Fulton Co., Sect. “L-1” Archbold-Fayette 
Rd., 1.018 mi., rein.-con., $21,541; bitumi- 
nous macadam asphalt or tar, $19,249. 

Harrison Co., Sect. “L-2” and “K” Nidge- 
port-Cadiz Rd., 5.165 mi., bituminous maca- 
dam, asphalt or tar, $157,633. 

Jefferson Co., Sect. “A” Mingo-Smith- 
field Rd., 3.714 mi., bituminous macadam 
asphalt or tar, $109,861. 

Jefferson Co., Sect. “New Alexandria” 
iMngo-Smithfield Rd., 0.227 mi., bituminous 
macadam, asphalt or tar, $8,180. 

Knox-Licking Counties, Sect. “K” Co- 
lumbus-Millersburg Rd., 1.42 mi., rein.-con., 
$44,736. 

Mercer Co., Sect. “Celina” Ceiina-Wabash 
Rd., 0.261 mi., rein.-con., $13,061; brick, 


$17,525. 

poraen Co., Sect. “C”’ McConnelsville 
Rd., 1.8 mi., rein.-con., $52,666. 

Morgan Co., Sect. “C” McConnelsville- 
Zanesville Rd., 2.1 mi., bituminous maca- 
dam, halt or tar, $58,697. 

Musk m Co., Sect. “F-2” Zanesville- 
New Lexington Rd., 1.648 mi., brick, $82,- 
458; Kentucky rock asphalt, $74,624. 
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Putnam Co., Sect. “N” Lima-Ottawa 
Rd., 2.718 mi., Kentucky rock asphalt, $72,- 
019; rein.-con., $72,920. 

Putnam Co, Cect. “A” Ottawa-Defiance 
Rd., 2.602 mi., Kentucky rock asphalt, $76,- 
615; rein.-con., $71,190. 

Putnam Co., Sect. “H” Ottawa-Defiance 
Rd., 0.556 mi., Kentucky rock asphalt, $14,- 
864; rein.-con., $14,388. 

Seneca Co., Sect. “Attica” Columbus-San- 
dusky Rd., 0.35 mi., brick, $30,350. 

Shelby Co., Sect. “Anna” Sidney-Wapa- 
koneta Rd., 0.516 mi., rein.-con., $18,615. 

Shelby Co., Sect. “Botkins” Sidney- 
Wapakoneta Rd., 0.507 mi. rein.-con., $15,- 
479. 

Tuscarawas Co., Sect. “P-2" Newcomers- 
town-Uhrichsville Rd., 1.238 mi, mono- 
lithic brick, $53,585; rein.-con., $44,965; 
Kentucky rock asphalt, $45,219. 

Wayne Co., Sect. “O” Wooster-Mansfield 
Re.., 3.555 mi., brick, $140,097. 

Wood Co., Sect. “B” Perrysburg-Fostoria 
Rd., 1.549 mi.. bituminous macadam, as- 
phalt or tar, $33,700. 

Wyandot Co., Sect. “I-1" Bucyrus-Upper 
Sandusky Rd., 0.954 mi. brick, $40,431; 
bituminous concrete, $34,988. 

Williams Co., Sect. “G” Stryker-Evans- 
port Rd., 1.187 mi., grading and construct- 
ing bridges and culverts, $16,190. 

Villiams Co., Sect. “D” Stryker-Evans- 
port Rd., 2.58 mi. grading and constructing 
bridges and culverts, $6.601. L. C. Herrick, 
dir. highways. 

0., Akron—Aug. 2, by M. P. Tucker, dir. 
Pub. Serv., grading and paving 5,255 ft. 
Rosyln Ave., 24 ft., 9,050 lin.ft. stone curb, 
47,650 sq.ft. cement sidewalk, 4,700 cu.yd. 
earth excav., 14,600 sq.yd. vitr. brick, con- 
crete or asphalt on concrete, $82,000; 
3,043 ft. Orlando Ave., 24 ft., 5,700 lin.ft. 
stone curb, 28,600 sq.ft. cement sidewalk, 
2,700 cu.yd. earth excav., 8,400 sq.yd. vitr. 
brick concrete or asphalt on concrete, $49,- 
000, 800 ft. Carroll St., 24 ft., 1,750 lin.ft. 
stone curb, 10,500 lin.ft. cement sidewalk, 
3,000 cu.yd. earth excav., 2,800 sq.yd. vitr. 
brick or asphalt on concrete, $17,000, 900 
ft. Commins St., 24 ft., 1,900 lin.ft, stone 
curb, 1,300 cu.yd, earth excav., 3,510 sq. 
yd. vitr. brick, concrete or asphalt on con- 
crete, $18,000; grading, cindering and lay- 
ing sidewalks on 3,800 ft. Dayton St., 6 ft. 
walk, 45,500 sq.ft. cement sidewalk, 6,500 
cu.yd. earth excav. and 2,250 cu.yd. cind- 
ers, $16,000, 11,300 ft. Crestview, Green- 
wood, Orrin, Bye, Peckham and Stadelman 
Sts., 5 ft. walks, 99,000 sq.ft. cement side- 
walk, 10,000 cu.yd. earth excav., 4,900 cu. 
yd. cinders, 3,870 ft. 12-18 in. vitr. sew- 
ers, $47,000. E. A. Kemmler, Delaware 
Bidg., engr. 

0., Centerburg—Aug. 1, grading, onions 
and paving Preston, Church, Landrum an 
Valley Sts., 9,500 sq.yd. brick. $50,000. 
Jennings-Lawrence Co., Hartman Bldz.. 
Columbus, engrs. 

O., Cleveland—July 26, by Cuyahoga Co., 
paving Bean Rd. 2 from Ridge to State 
Rds., concrete, $54,024; Bassett Rd. from 
Lake Rd. to tracks of New York. Chicago 
& St. Louis R.R., 8,450 lin.ft. 4 in. gutter, 
4,000 cu.yd, earth excav, and 10,534 sq.yd. 
concrete, $43,777. F. J. Lander, Court 
House, engr. 

0., Columbus—July 25, by W. H. Duffy, 
dir. Pub. Serv., grading, curbing and paving 
Clinton St. from 4th St., to Cleveland, 
Cincinnati, Chicago & St. Louis R. RK. 
tracks, 332 ft. long, 24 ft. wide, brick, 
$5,695, asphalt, $5,212, 8th Ave. from Sum- 
mit St. to alley east of Summit St. 145 
ft. long, 20 ft. wide, brick, $2,268, asphalt. 
$2,175, Frebis Ave. from the west line of 
Schmitt’s addition to Parsons Ave., 384 ft. 
long, 24 ft. wide, brick, $5,979, asphalt, $5,- 
421, Tompkins St. from 4th St. to Cleveland, 
Cincinnati, Chicago & St. Louis R. R. tracks, 
303 ft. long. 20 ft. wide, brick, $4,439, 
asphalt $4,090, Capital St. from West Park 
St. to Princeton Ave., 300 ft. long, 20 ft. 
wide, brick, $2,525, aspkglt, $1,780; grad- 
ing and paving Alley w of 4th St., from 
Oakland to Wyandotte Ave., 366 ft. long, 
16 ft. wide, brick, $1,838, concrete, $1,466, 
Aliey north of 5th Ave., from alley west 
of Neil Ave. to Pennsylvania Ave., 306 ft. 
long, 16 ft. wide, brick, $1,884, concrete, 
$1,487, Alley west of 4th St. from New 
Indianola Sub-division to 9th Ave., 340 ft. 
long, 16 ft. wide, brick, $2,939, concrete, 
$2,024, Alley west of Lexington Ave., from 
Buckingham St. to Hoover Ave., 450 ft. 
long, 16 ft. wide, brick, $3,120, concrete, 
$2,505, Alley north of Madison Ave. from 
alley wst of Auburn St. to Auburn St., 208 
ft. long, 20 ft. wide, brick, $929, concrete, 
$779, 11th Ave. from High to 4th Sts., 2,155 
ft. long, 36 ft. wide, resurfacing present 
surfa: asphalt, $23,335; Fair Ave. from 
Champion Ave. to Franklin Park West, 


2.529 ft. long, 30 ft. wide, resurfacing the 
present roadway, asphalt, $27,737; am- 


pion Ave. from Main St. to Livingstton 
Ave., 2590 ftt. long, 28 ft. wide, making 
necessary water and sewer connections and 
aving With asphali over brick surface, 
29,201. R. H. Simpson, city engr. 

0., Dayton—July 24, by G. M. Baker, dir. 
Pub. Serv., paving 1,500 ft. Garland Ave. 
from 3rd to Woodley Sts., 30 ft. wide, 5,000 
sq.yd. rein.-con., $13,991; 1,800 ft. Louie 
St. from Norwood to Washington Sts., 30 
ft. wide, 6,000 sq.yd. brick, $31,466. I. E. 
Houk, city engr. 

0., Fredericktown—Aug. 10. grading, 
curbing and paving Main, Mansfield and 
Railroad Sts., 1,100 sq.yd. brick. $26,000. 
Jennings-Lawrence Co., Hartman Bldg., Co- 
lumbus, engrs. 

O., Upper Arlingtorn—July 26, grading, 
curbing, laying water mains, sewers and as- 
phalt paving 3,000 ft. Tremont Rd. from 
Tewksbury Rd. to Lane Ave., 26 and 36 ft., 
$43,000; 2,100 ft. Yorkshire Rd. from North 
Union to Tremont Rds., 20 ft., $24,000; 
800 ft. Fairfax Rd. from Tewksbury Rd. 
to Arlington Ave., 20 ft., $5,000; 1,700 ft. 
Andover Rd. from 5th Ave. to Tremont Rd., 
20 ft, $13,000. Jennings-Lawrence Co., 
Hartmann Bldg., Columbus, engrs. 

0. Wadsworth—Aug. 15, by Village 
Council, improving North Lyman St. to 
Akron-Wadsworth Rd., bituminous mac- 
adam; Highland Ave. from Prospect St. 
northerly 1 block incl. intersection, vitr. 
brick. . W. Simester, village clk.; adv. 
this issue, 

Ind., Crown Point—-July 31, by Comrs. 
Lake Co., grading, draining and graveling 
4.5 mi. G. M. Foland Rd., 18 ft., $53,800; 
7 mi. J. E. Fidler Rd., 24 ft., $120,125. 
County Surv., Crown Point, engr. 

Ind., Goshen—July 31, by Comrs. Elk- 
hart Co., grading, draining and graveling 
15,883 ft. Co. Unit Rd. 11, 18 ft.. $30,650; 
22,200 ft. Co. Unit Rd. 18, 16 ft.. $98,492; 
31,700 ft. Co. Unit Rd. 37, 16 ft.. $35,805; 
15,790 ft. Twp. “Q,” 32 ft., $71,456; gradin 
and concrete paving 16,397 ft. Co. Unit Rd. 
13, 16 ft., 24,715 sq.yd. concrete, $76,126; 
13,000 ft. Co. Unit Rd. 14, 16 ft.. 23.111 sa. 
yd. concrete, $59,005; 25,110 ft. Co. Unit 
Rd. 31, 18 ft. 44,640 sa.yd. concrete, 
$118,120. 

Michigan—July 27, by State Hy. Dept., 
Lansing, grading and surfacing 6.46 mi. 
Assessment Dist. Rd. 209, 16 ft., 14,455 cu. 
yd. earth excav., 60,567 sq.yd. waterbound 
macadam or stone-gravel, State Hy. Dept., 
Lansing, engrs. 

Michigan—July 27, by State Hy. Dept., 
Lansing, grading and surfacing 2.064 mi. 
Assessment Dist. Rd. 235, Saginaw Co., 
6,901 cu.yd, excav., 19,370 sq.yd. water- 
bound macadam or stone avel. 

Michigan—July 28, by State Hy. Dept., 
Lansing, grading and surfacing 2.564 mi. 
State Trunk Line Rd. 13-16, Kent Co., 15,- 
491 cu.yd. excav., 27,071 sq.yd. asphalt, 
concrete or bituminous concrete. L. H. 
Belknap, ch. engr. 

Ill., Blue Island—July 25, by Bd. Loeal 
Impvts. paving various streets. P, T. 
Klenk, pres.; adv. this issue, 

Wis., Walworth—July 28, by J. G. Blaine, 
village clk., 8,700 sq.yd. rein.-con., 3,300 
lin.ft. combined concrete curb and gutter, 
4,400 cu.yd. earth excav. $25,000. 

Ia., Waukon—July 24 by J. D. Cowan, 
city clk., paving 40,350 sq.yd. various streets, 
28,350 lin.ft. curb and gutter. $140,000. 
M. Tschirgi & Sons, 712 Amer. Trust Bidg., 
Cedar Rapids, engrs. 

Minn., Winona—July 31, by F. S. Bell, 
secy. Bd. Park Comrs., 8,533 sq.yd. vitr. 
brick block and 7,365 lin.ft. 6 in. concrete 
curb, $25.000. E. E. Chadwick, city engr. 

N. D., Fargo—July 28, by W. R. Tucker, 
aud. Cass Co., grading and graveling 18 
mi road east and west through Casselton, 
Federal Aid Project 14,493,696 cu.yd. ex- 
cav., 34,053 cu.yd. gravel. $55,000. 

Missouri—July 26, by State Hy. Dept. at 
div. office Bloomfield, 4.256 mi. road from 
Cairo to Poplar Bluff, 24 ft., Federal Aid 
Project 179, Stoddard Co., 22.349 lin.ft. 
grading, 39,732 sq.yd. of 16 ft. gravel sur- 
facing. B. Piepmeier, Jefferson City, 
state highway ener. 

Missouri—July 26, by State Hy. Dept. at 
div. office Bloomfield, 9.943 mi. road from 
Gray Ridge westward, Federal Aid Project 
118, Sect. B, 24 ft., Stoddard Co., 24,670 
cu.yd. earth excav., 4,798 cu.yd. borrow, 
174.4 cu.yd, concrete masonry, 22,546 sq.yd. 
of 16 ft. gravel surfacing, etc. B. H. Piep- 
meier, Jefferson City, state highway engr. 

Missouri—July 26, by State Hy. Dept. at 
div. office Bloomfield, 4.256 mi. road from 
Jackson Co. line to Blackburn, 24 ft. State 
Aid Project 20.164, Lafayette Co., 38,042 
cu.yd. earth excav.. 3,108 cu.yd. borrow, 
288.7 cu.yd. concrete masonry, etc. B. H. 
Piepmeier, Jefferson City, state highway 


ener. 
uri—July 27, by State Hy. Dept. 
at div. office Shelbyville. 4,529 mi. road 


from Shelbyville northward ana southy ard 
State Aid Project 20.129, Shelby ©,’ 
24,108 cu.yd. earth excav., 14,73) oyyq 
borrow, 282.3 cu.yd. concrete masonry jy” 
202 Ib. reinforcing steel, éte. B. Hi. } 
meier, Jefferson City, state highway, ener 
Tex., Austin—July 28, by G. S. Matthews 
judge Travis Co., surfacing 9.15 mi. Stat, 
ighway 20 from Manor to Bastrop (, 
line, 16 ft., 81,110 sq.ft. 14 in. bituminoys 
topping. $65,000 incl. 10% for en; 






and contingencies. O. Leonard, co po 
Tex., Eldorado—July 26, by C. A. Wo. 
mack, judge Schleicher Co., surfacing 11,43 


mi. State Highway 4, Federal Aid Project 
135, 16 ft., 86,890 gal. asphalt, 3,934 cuyq 
cover material. $48,000. G. Gilchrest, Say, 
Angelo, engr. in charge. Noted June 99 

Tex., Georgetown—aAug. 1, by F. D. Lov. 
judge Williamson Co., grading, surfacing’ 
etce., 15.57 mi, State Highway 2-C from 
here to north line of Precinct 1. 16 ft., 4.368 
cu.yd. borrow, 55,557 cu.yd. roadway 
excav., 137,026 sq.yd. 3 in. bituminous 
macadam, 995.5 cu.yd. concrete, 95,055 |) 
reinforcing, 4,805 cu.yd. shale and 20.469 
cu.yd. gravel, $125,555; 11.35 mi. State 
Highway 43-A, 18 ft., 28,301 cu.yd. bor. 
row, 71,557 cu.yd. roadway excav., 985 sq. 
yd. concrete, 92,172 Ib. reinforcing, 40,556 
cu.yd, gravel, $104,880. R. A. Nichols, co, 
engr. 

Tex., Lufkin—July 25, by J. F. Robin- 
son, judge Angelina Co., grading gravel 
surfacing, etc., 5.47 mi. State Highway 35 
from point 5.1 mi. south of here toward 
Polk Co line, 18.2 acres clearing, 9,283 
cu.yd. borrow, 21,947 cu.yd, roadway excay,, 
353 cu.yd. concrete, 29,717 Ib. reinforcing, 
(14,278 cu.yd. gravel furnished by county) 
$77,079. G. R. Abney, co. engr. 

Tex., Lufkin—July 26, by J. F. Robinson, 
udge Angelina Co., grading, gravel sur- 
acing, ete., 5.09 mi. State Highway 35 from 
Lufkin south, Sect. B, Federal Aid Project 
271, 16 ft., 26,285 cu.yd. borrow, 23,699 cu. 
yd. roadway excav., 913.7 cu.yd. concrete, 
47,748 sq.yd. 13 in. bituminous macadam, 
83,001 Ib. reinforcing, (13,252 cu.yd. gravel 
furnished by county), $133,498; 4.19 mi. 
State Highway 35 from Polk Co. north, 16 
ft., 20,285 cu.yd. borrow, 19,209 cu.yd. road- 
way excav., 475 cu.yd. concrete (10,920 cu 
yd. gravel furnished by county), $68,872, 
G. R. Abney, co. engr. 

Tex., Sonoro—July 27, by L. W. Elliott, 
judge Sutton Co., grading, gravel surfacing 
and bridging 9.66 mi. State Highway 4, 
Federal Aid Project 272, 18 ft., 1,111.5 cu 
yd. concrete, 22,129 cu.yd. earth and 3,520 
cu.yd. rock excav., 71,338 lb. reinforcing, 
(30,774 cu.yd. gravel furnished by county). 
gitd.ovs. J. W. Alger, co. engr. Noted 

eb. . 


Nevada—State Hy. Dept., Carson City, 
receiving bids grading and gravel surfacing 
7.5 mi. road between 6.9 mi. Southeast 
Canon and 3.6 mi. Southeast Rose Well, 
Nye Co. G. W. Borden, state highway engr. 

California—August 7, by State Hy. Comn., 
‘paving between Quail Lake and north 
boundary, Los Angeles Co., 3.4 mi., to be 
paved with Portland cement concrete, 6.8 
mi. asphaltic concrete surface, Portland 
cement shoulders, 0.2 mi. widened with Port- 
land cement shoulder; grading and paving 
with Portland cement 2 mi. road through 
Banning, Riverside Co. A. B. Fletcher, 
Forum Bldg., Sacramento, engr. 

Cal., San Rafael—August 8, by supervs. 
Marin Co., paving portion San Rafael and 
Olema Rd. through Fairfax, and portion 
Fairfax and Bolinas Rd. in Dist 2, 1,512 
cu.yd. ding, 89,968 sq.ft. 4 in. and 111,- 
258 sq.ft. 3 in. asphalt pavement,, 190,326 
sq.ft. 5 in. hydraulic concrete pavement, etc. 
G. Dodge, co. surv. Noted March 23. 

Cal., Woodland—August 2, by supervs. 
Yolo Co., Prefix 8, Sect. A. (extension of 
Main St.) 1,650 cu.yd. earthwork, 25 cu.yd. 
porttans cement, Class B (headwalls), 84,- 

00 sq.ft. Class A, portland cement con- 
crete pavement. Noted June 15, 

Quebec — Aug. 1, by I. L. Boulanger, 
deput minister of highways, Quebec. 
goss ing 16 mi. Montreal-Sherbrooke 

ighway, Granby Twp., St. Paul Parish, 
also 38,252 ft. Montreal-Toronto Highway. 
St. Zotique and St. Claire D’Arrise Parishes. 
both 16 ft. wide. M. Necktar. c/o Devt. 
Rads., Quebec, engr. 


BIDS RECEIVED 


New York—H. S. Sisson, comr, State. 
Hy. Dept., Albany, past bids July 11, 
improving (1) 4.15 mi. we 8115 Ar- 
ecade-Farmersville, Part ; attaraugus 
Co., (2) 8.82 mi. Highway 8116 Greene- 
Coventry, Chenango Co., (3) 7.150 mi. High- 
way 8117 Deposit-Rock Rift, Part 2, Dela- 
ware Co., (4) 7.7 mi. Highways 1621 and 
8118 Bloomvile-Hobart, Parts 1 and 2, 
Delaware Co., (5) 1.6 mi. Highways 5675 
and 8119 Cazenovia Village, Parts1 and 2, 
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Streets and Roads (Continued) 

Madison Co., (6) 10.14 mi, Highway 8120 
Edwards-Fine, St. Lawrence Co. (7) 0.62 
mi. Highway 8123 Greenwich Village: 
Washington Pl. and Salem St., Washington 
Co. (8) 4.68 mi, Highway 8121 Pike-Gaines- 
ville, Wyoming Co., (9) 2.92 mi, Highway 
‘penn Yan-Potter, Part 2, Yates Co., 


aeairing (10) 1.27 mi. Repair Contr. 1346 
Highway 5121-North Norwich-Sherburne, 
Chenango Co., from Hendrickson-McCabe 
Constr. Co., Inc, Syracuse, (1) $134,896 (8) 
$148 615; F. d. Foote, Nunda, (1) $135,841 


gs) $150,143; S. Rosoff, Jr. Warsaw, (1) 
$138,068; J. F, Paddelford, North Main St., 
Sherburne, (2) $347,865 (10) $31,450; Pe 
conco Eng. & Contg. Corp., 1170 Bway., New 
York, (2) $349,995. (5) $362,813; N. E. 
Young, Union, (3) $263,990; F. G. Fowler 
Constr. Co., 77 Carpenter Ave., Mt. Kisco, 
(3) $269,737; Hogeboom & Campfield, Inc., 
Kingston, (4) | $187,585 ; Schunnemunk 
Constr. Co., Highland Mills, (4) $189,595 ; 
©. P. Williams, Delhi, (4) $194,897; G. W. 
Chambers, 40 Tremont St., Rochester, (5) 
$52,989; Mondo Constr. Co. Inc., C. B. 
Bldg., Syracuse, (5) $56,598; Smith Bros. 
Constr. Co., Cleveland Bldg., Watertown, 
(6) $353,405; W. G. Fox, Saratoga Springs, 
(7) $35,918; E. D. Fote, Olean, (8) $155,- 
664; Greenfield. Constr. Co., 89 Main St., 
Hornell, (9) $85,422; Gould & Kranz, 
Brooklyn, (9) $93,346; B. Shay, Dundee, 
(9) $93,354; V. Vrooman, Gloversville, (10) 
$31,951. Noted June 29. 

N. Y., Long Island City—M. E. Connolly. 
pres, Queens Boro, Queens Subway Bidg., 
opened bids July 10, grading and paving 
Bell Ave., also setting curb on easterly side 
of Wainscott (Warburton) Ave., etc., from 
R. A. Hess, Inc., Corona, $45,701; Kennedy 
& Smith, Inc., 93 Amity St., Flushing, $50,- 
880; Peace Bros., Inc., 20 Main St, Flush- 
ing, $53,005. Noted July 6. 

Pa., Bradford—E. C. Charlton. city 
clk., opened bids July 3, paving (1) Mill 
St., (2) York St., (3) Hobson Pl. (4) Pearl 
St., (5) sewers in —— a Mere Ase. 

om Applegate & Son, 8 ve.. 

Tom pea $7,638, (3) $8,811, (5) $3,162; 
F. D. Ross, 74 High St. (1) $20,133. (2) 
$6,765, (3) $7,694, (4) $4,501, (5) $3,511. 
Noted June 29. 

Pa., Clairton—Opened bids July 10, pav- 
ing (1) 6th Ave. concrete (2) State St., 
brick or concrete (a) sewers in same (b) 
paving and sewers combined (3) grading 
4th Ave. (4) Chambers St. (5) Sycamore 
St. from J. W. Butler, McKeesport (1) $14,- 
695 (35 days) (2) $24,333 (35 days) (a) 
$1,726 (b) $26,059 (3) $2,560 (4) $1,600 
(5) $1,280; Bucannelly Constr. Co., West 
Elizabeth, (1) $14,064 (2) $27,220 (a) 
$1,544 (b) $28,763; Bowman Bros., Mc- 
Keesport, (1) $15,733 (3) $2,400 (4) $2,000 
(5) $1,600; A. Ancarana, Port Vue, (2) 
$28,938 (2b) $30,883 (3) $2,880 (4) $1,800 
(5) $1,440. KF. H, Crosier, McKeesport, 
(2a) $1,712. Noted July 6. 

Pa., Phila.—F. H. Caven, dir. pub. wks. 
opened bids July 11, pres (1) 51st St. 
from Viola St. to Leidy Ave., Tower St. 
from Roxborough Ave, to Jamestown S8t.. 
Marshall St. from Brown to Polar Sts., as- 
yhalt, (2) Chester Ave. from 65th to 66th 

ts., Percy St. from Emily to Snyder Sts., 
Madison St. from Cedar to Aramingo Sts., 
asphalt, (3) Hutchinson St. from Ruscomb 
St. to Lundley Ave., Indian St. from Broad 
to 15th Sts, Franklin St. from Wyoming 
Ave. to Louden St., asphalt, (4) Snyder 
Ave. from 23rd to 24th Sts. and Brewster 
Ave. from 83rd to 86th Sts.. bituminous, 
(5) Delaware Ave. from Columbia Ave. to 
Dyott St., (6) 58th St. Woodland Ave. to 
Baltimore & Ohio R.R., redressed granite 
block, from Barber Asphalt varies Co., 
Land Title Bldg., (1) $25,897, (2) $25,112, 
(3) $26,978, (4) $29,474; Eastern Paving 
Co., Colonial Trust Bidg., (1) $27,653, (2) 
$27,534, (3) $26,168, (4) $29,563; Union 
Paving Co., 34th and Spruce Sts., (2) $27,- 
470, (3) $27,174, (4) $27,484, (5) $492,- 
435; Fish-Rutherford Co., Real Estate 
Trust Bldg., (5) $503,653, (6) $3,652; J. 
Lombardi, Lincoln Bldg., (5) $499,672; A. 
A. Pastori, 5903 Woodland Ave., (6) $3,530, 
Noted July 6. 

D. C., Wash.—Dist. Comrs., 509 Dist 
Bldg., opened bids July 12 paving various 
Streets and avenues, sheet asphalt from 
Cranford Paving Co., 2620 E St., N. W.. 
Item 1 (a) sheet asphalt $3.21, (b) $3.11; 
Item 2 $3.21; Corson & Gruman, Wash., 
jem 1 (b) $8.23, Item 2 $3.28. Noted 


co Chio—Dent. Highways and Pub. Wks., 
Columbus, opened bids July 14, grading, 
ridging and paving roads with (a) brick, 
(b) asphaltic macadam, oil, (c) tar maca- 
Cam, (d) asphaltic macadam. lake, (e) 
ituminous concrete, (f) Kentucky rock as- 
phalt, (8) rein.-con., (h) bituminous con- 
rete oil, (i) bituminous concrete, lake, (j) 
ituminoug macadam, asphalt, (k) bitumi- 


nous macadam, ‘tar, (1) bituminous maca- 
dam, (a-l-b) (m) state to furnish brick, 
(n) plain concrete, (0) asphaltic concrete, 
oil, (p) asphaltic concrete, lake, (q) as- 
phaltic macadam, oil or lake, (r) asphaltic 
macadam, (s) monolithic brick, (t) tar 
macadam, oil or lake in following counties: 
Clinton Co., Sect. “R” Cincinnati-Zanes- 
ville Rd., 7,545 mi., from H. N. Snyder, Co- 
lumbus, (a) $309,221; Brewer & Brewer 
Sons, Chillicothe, (a) $310,953. Columbiana 
Co.,, Sect. “A-1" Lisbon-Canton Southern 
Rd., 3.922 mi., from E. J. Kane. 461 West 
Indianola Ave., Youngstown, (a) $156,843, 
(b) $118,731, (c) $118,731; Allison-Harris 
Co., East Liverpool, (a) $159,336; Jones 
Constr. Co., Salem, (a) $164,025, (b) $125,- 
594, (c) $125,594; Ready Bros., Warren, 
(c) $122,713. Hardin Co., Sect. “L” Lima- 
Kenton Rd., 2.966 mi. from Losey Rd. 
Constr. Co., Kenton, (b) $54,632, (c) $55,- 
572, (d) $58,704, (e) $74,801, (f) $69,809; 
Walker Sousley, Ada, (b) $60,980, (c) 
$60,955; Thompson-Oroark, Toledo, (b) 
$60,376, (c) $60,376; C. V. Rector, Lima, 
(e) $73,755, (f) $71,515; J. W. Carey, Ada, 
(f) 71,705. Henry Co., Sect. “Napoleon’ 
Wauseon-Napoleon Rd., 0.5295 mi., from 
Zeller Bros. & McDonald, Maumee, (g) 
$13,059. Henry Co. Sect. “B” Ottawa- 
Napoleon Rd., 4.04 mi., from Creager Bros., 
Liberty Center, (b) $73,960, (c) $74,958, 
(f) $88,922; C. L. Straw, Paulding, (b) 
$76,078, (c) $76,078, (f) $95,503; R. Stone 
Constr. Co., Lima, (b) $70,535, (d) $70,535, 
(f) $92,456; A. Langenderfer, Toledo, (c) 
$77,301. Huron Co., Sect. “E” Barberton- 
Greenwich Rd., 3.124 mi. from Rice & 
Rice, Shelby, (e) $99,616. Huron Co., Sect. 
“Greenwich” arberton-Greenwich Rd., 
0.161 mi., from Rice & Rice, Shelby, (g) 
$3,961. Huron Co., Sect. “S” Norwalk- 
Mansfield Rd., 2,504 mi., from Rice & Rice, 
Shelby, (g) $58,668. Lorain Co., Sect. “D 
and KE” Cleveland-Elyria Rd., 6.23 mi., 
from Ohio Eng. Co., Lorain, (a) $191,283, 
(h) $142,615, (i) $157,254; M. A. Ryan, 
870 aa Rd., Cleveland, (a) $187,852; 
Elyria onstr. Co., 220 Elyria Block, 
Elyria, (a) $193,256; Highway Constr. Co., 
903 Lorain Co. Blk, Bldg, Elyria, (h) $145,- 
798, (i) $151,654; Smith Constr. Co., 
Youngstown, (h) $153,514. Marion Co., 
Sect. “H” Marion-Galion Rd., 3.077 mi., 
from Malloy & Seckel, Marion, (j) $97,624, 
(k) $93,947; F. F. Walton Co., Upper San- 
dusky, (j) $101,741, (k) $97,756; Marifield 
& Uncapher, Marion, (j) $103,601, (k) $97,- 
599. Marion Co., Sect. “K” Marion-Galion 
Rd., 3.481 mi., from F. F. Walton Co., Up- 
per Sandusky, (j) $91,007, (1) $94,973; 
Marifield & Uncapher, Marion, (j) $91,390, 
(1) $98,143; Brady & O'Connell, Marion, 
(j) $94,612; P. Drake & Sons. Marion, (1) 
$97,357. Morrow Co., Sect. “Li” Mt. Gilead- 
Mansfield » 6.322 mi., from J. Mc- 
Namara, Jr., Delaware, (f) $195,753, (g) 
$185,585; P. Drake & Sons, Marion, (f) 
$196,695; Smith Constr. Co.. Youngstown, 
) $194,511, (s) $198,243; C. W. Conley, 
olumbus, (g) $194,255. Noble Co., Sect. 
“O” Cambridge-Caldwell Fid., 4.716 mi., 
from Wilson-Miller Co.. Barnesville, (a) 
$170,402, (m) $134,950; S. A. Palmer, 
Marietta, (a) $171,043; J. P. Mumaw, Cam- 
bridge, (m) $133,199; G.°W. McElfresh, 
Caldwell, (m) $133,898. Noble Co., Sect. 
“J” Caldwell-Marietta Rd., 3.257 mi., from 
Gaty Constr. Co., Central Natl. Bank Bldg., 
Columbus, (n) $146,948; Cavanaugh-De- 
Niro Co., Youngstown, (n) $149,361; G. W. 
McElfresh, Caldwell, (n) $151,824. Ottawa 
Co., Sect. “L’’ Toledo-Elmore Rd, 0.992 mi., 
from J, H. Murphy Constr. Co., Burgoon, 
(a) $38,860, g™ $32,179, (i) $36,841, (o 
36,841; H. G. Witte & Son, Elmore, (a 
39,700, (g) $338,697, (i) $38,870. Thomp- 
son-O‘Roark Co., Toledo, (a) $40,380, (0) 
$36,813; Smith Constr. Co., Youngstown, 
(o) $37,922; Modern Constr. Co., Fremont, 
(i) $39,389; LaBoiteaux & Hayes, Toledo, 
(z) $33,926. Sandusky Co., Sect. “A 
Toledo-Elmore Rd., 2.278 mi., from J. H. 
Murphy Sons, Burgoon, (a) $91,563 () 
$78,355, (0) $87,854, (p) $87,854; H. G. 
Witte & Son, Elmore, (a) $96,558, (g) $76,- 
904, (p) $92,161; F. F. Walton, Upper San- 
dusky, (a) $98,298; Thompson-O’Roark, 
Toledo, (0) $88,018; Modern Constr. Co., 
Fremont, <p $91,086; LaBolteaux & 
Hayes, Tol o (5) $76,787. Pickaway Co., 
Sect. “New olland” Cincinnati-Zanes- 
ville Rd., 0.923 mi,, from Reichelfelder Co., 
Circleviile, (a) $30,297: M. M. Girton, 
Washington C. H., (a) $32,183, (g) $25,- 
298, (q) $21,049; Anderson & Brown, Chtl- 
licothe, (a) $32,436. Pickaway Co., Seét. 
‘F-2" Columbus-Washington Rd., 0.8 mi., 
from Curry & Hayes, Eaton, (a) $34,585, 
&) 2822. $2, (c) $22,432; Reichelfelder 
o., Circleville, (a) $32,990; H. N. Snyder, 
Columbus, (a) $34,410. Pickaway Co., 
Sect. “F-2” Columbus-Washingeton 0.19 
mi., from cum & sare Eaton, (a) $45,- 
431, (c) $41,277, (r) $41,277; Reichelfelder 
Co., Circleville, (a) $42,325; H. N. Snyder, 
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Columbus, (a) $46,331. Portage Co., Sect. 
“D"” Aurora-Warren Rd., 3.593 mi, from 
A. W. Morette, 23 East Exchange St. Ak- 
ron, (g) $105,793; Seiple Wolfe Co. 
Youngstown, (g) $106,798; Ready Bros., 
Warren, (a) $107,572; Mango & Colluci, 
Youngstown, (a) $107,922, (m) $83,698 
Scioto Co., Sect. “R-2-A” Ohio River Rd., 
3.139 mi., from Harper-Ruel Co., Ports- 
mouth, (s) $125,083; G. Miller, Brooksville, 
Ky., (t) $99,210. Scioto Co., Sect. “R-2-B” 
Ohio River Rd., 2.815 mi., from Harper-Rue! 
Co., Portsmouth, (s) $99,211; Mills & Con- 
ley, Visalia, (t) $81,864. Trumbull Co., 
Sect. “C” Painesville-Warren Rd., 2.62 mi., 
from Mahoning Constr. Co., Warren, (c) 
$79,005, (@) $85,534, (r) $79,005; T. Vesy, 
Youngstown, (r) $82,423; Taylor & Bauer, 
Farmdale, (c) $80,549. Trumbull Co., Sect. 
“Newton Falls” Ravenna-Warren Rd., 0.756 
mi, from J. De Jute, 218 Williams St., 
Niles, (a) $30,975. Mahoning Co., Sect. 
“vV" Canfield-Poland Rd., 2.21 mi., from 
Brown & Allen, Ellsworth, (j) $23,342; E 
J. Kane, Youngstown, (j) $23,598; P. H 
Manly 59 Warren Ave., Youngstown, (j) 
$23,598, (k) $23,213; Smith Constr. Co., 
Youngstown, (k) $22,304; Gray  Bros., 
Youngstown, (k) $22,957. Wayne Co., Sect. 
“O” Wooster-Mansfield Rd., grading and 
building culverts, 3,355 mi., from Stein & 
Geisel, Niles, $46,892; J, C. MeCann, 191 
Belvidere Ave., Columbus, $47,994; Hender- 
son Bros., Chagrin Falls, $49,120. Noted 
July 6. 

0., Cleveland—Cuyahoga Co. paving 
Kinsman Rd., 20,600 lin.ft. 5 x 20 in, stone 
curb, 21,000 cu.yd. earth excav., 38,700 sq. 
yd. vitr. brick or asphalt, 9,050 sq.yd. con- 
crete base, from A. M. Pejsa Paving Co., 
Euclid Blvd., Cleveland Heights, $220,117; 
H. G. Herring, Pavers’ Exch., Society for 
Savings Bldg., $221,431. 

O., Euclid—Opened bids July 3, (a) con- 
crete, (b) bluestone or (c) sandstone side- 
walks on (1) East 107th St., Arbor and 
Bliss Rds., (2) Cut Rd., Pond, Erieview 
and Brewer Aves., (3) Donald Ave., (4) 
Fuller Ave., (5) Goller Rd., East 209th, 
210th, 212th and North Vine Sts. from 
V. Q. Galier, Builders Exch., Cleveland, 
(la) $46,661; Ohio Quarries Co., Citizens 
Bldg., Cleveland, (1c) $56,463, (2c) $47,- 
283; F. B. Stein, Euclid, (2a) $44,852, (8a) 
$2,770, (4a) $7,875, (5a) $20,939; Green 
Rd. Stone & Supply Co., Euclid, (4b) $8,125, 
(5b) $20,692. Noted June 22. 

Ind., Indianapolis—Comrs Marion Co. 
opened bids paving 2.55 mi, Lloyd Durbin 
Rd., 26,928 sq.yd. concrete, from Phitzen- 
mayer Constr. Co., Walnut St., Terre Haute, 
$70,102; W. J. Nees, Indianapolis, $76,651; 
L. C. McNamara Constr. Co., 946 West New 
York St., $81,877. Noted June 15, 

Wis., Juneau—Dodge Co. State Road and 
Bridge Com., cement concrete paving 1.51 
mi, Beaver-Dam-South Beaver Dam Rd., 
(a) if county furnishes cement, (b) if con- 
tractor furnishes cement, from Schreiber & 
Waterworth, Randolph, 10 acres clearing 
and grubbing $25, 7,178 cu.yd. earth excav. 
$0.47, 8,511 sq.yd. concrete ourtncing $1.30 
ete, total (a) $19,224, (b) $24,821; 4.54 
mi, Juneau-Watertown Rd., from M. Mar- 
tin, Berlin, 15,000 cu.yd. unclassified excav. 
$0.75, 900 cu.yd. borrow $0.75, 48,200 sq.yd. 
concrete surfacing $1.35, ete, totals (a) 
$83,462, (b) $121,694, 

Minn,, Fairmont—Opened bids July 6, 
concrete paving about 10,600 sq.yd. various 
streets, from F. D. Gould, Fairmont, $23,- 
383, Wessel Bros., 721 Guardian Life Bldg., 
St. Paul, $26,662. 

Wash., Seattle—Opened bids July 1, pav- 
ing Yale Ave., et al., from R. G. Stevenson, 
1327 34th St., $62,191; V. Ramaglia, 4415 
Corliss Ave. $63,345; Jahn 
Thompson Bldg., $63,594. 


CONTRACTS AWARDED 


Maine—State Hy. Dept., Augusta, 3.443 
mi, State Highway “O,” Project 35, in Can- 
ton, to W. H. Doran, Mercer, $32,665; 0.32 
mi. State Highway “K,.” Project 47, 
Island Falls, and 3.14 mi. State Highway 
“K,” Project 51, in Easton, to M. Hughes, 
105 8rd St., Bangor, $8,237 and $47,229 re- 
a my ; 4.023 mi. State Highway “O,” 

oject 4, in Canton, and 0.85 mi. State 
Highwa ” in Wilton, to J. H. Kerr, 
Rumford, 46,101 and $17,539 respectively ; 
2.188 mi. State Highway “K,” Project 43, 
in Orono, to Portland Constr. Co., 21 Port- 
land St., Portland, $55,992; 1.76 mi. State 
Highway “K,”" Project 53, in Orono, to 
Hassam Paving o., 17 Federal S&t., 
Worcester, Mass., $50,717; 4.66 mi, State 
Highway “E,” Project 12, in New 


Glouces- 
ter, to J. McCormick, 319 Taunton Ave. 
Sas a rerenenms, R. LL, $191,120. No 
‘uly 13. 


N Hampshire—State Hy. Dept., Con- 
cord. P paving 0.8 mi. gtway te pe also tro 
ft., bituminous macadam on stone, ° 
2 Colburn . 
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Streets and Roads (Continued) 


Massachusetts—State Hy. Dept., Boston, 
16,038 ft. State Rd. 18 ft., in Great Bar- 
rington, about 32,000 sq.yd. bituminous 
macadam, to Lane Constr. Co., 37 Colony 
St., Meriden, Conn., $117,418; 1,225 ft. in 
Wrentham, about 2,450 sq.yd. bituminous 
macadam, to L. Luchini & Sons, Milford, 
$7,716 ; 10,200 ft. in Lexington, 20,000 sq.yd. 
bituminous macadam, to J. W. O'Connell, 
Boston, $43,904; 2,200 ft. in Framingham, 
4,400 sq.yd. bituminous macadam. to C. 
Bianchi & Co., Inc., 200 West Central St., 
Framingham, $10,037. 

Rhode Island—State Bd. Pub. Wks., 3.9 
mi. Post Rd. in Charlestown, bituminous 
concrete, to A. D. Bridges Sons Co., Haz- 
ardville, Conn., $114,095. 

N. ¥., Long Island City—M. E. Connolly, 
pres. Queens Boro, Queens Subway Bidg., 
recurbing, reflagging and paving, etc., 5th 
Ave., also repaving Cooper Ave., to Cleve- 
land Trinidad Paving Co., Flushing, $12,045 
and $66,414 respectively; paving Liberty 
Ave., to W. P. McDonal Constr. Co.. 17 
West 42nd St., New York, $41,610. Noted 
July 13. 

N. ¥., New York—Dept. Parks, Municipal 
Bidg., paving centre roadway of Bronx 
and Pelham Parkways, etc., to C. D. Beck- 
with,. Inc., 2875 -Bway, $27,515. Noted 
July 13. 

N, Y¥., New York—W. J. Fiynn, acting 
pres. Bronx Boro, grading, setting curbs 
and. laying sidewalks on Harrison Ave., etc., 
to ©. D.. Beckwith, 2875 Bway., $26,424. 
Noted: July 6. 

N, ¥, New York—J. Miller, pres. Man- 
hattan~ Boro, Municipal Bidg., widening 
and repaving Madison Ave., to J. E. Gaff- 
ney, 143rd St. and Harlem River, $52,731; 
34th St. (curb to rail),.to W. J. Fitzgerald, 
547 West 45th St., $19,509. Noted July 13. 

N. Y., Niagara Falls—To Read-Codding- 
ton Eng. Co., 238 Portage Rd., paving al- 
leys, Contr. 248, $12,404, Contr. 241 $4,993; 
Contr. 247, $6,140 all foregoing concrete ; 
Contr. 235, $6,627, 3 in. vertical fibre brick. 
Noted June 29. 

N. Y¥., Bochester—Bd. Contr. & Supply, 
asphalt paving Navarre Rd. and Rutledge 
Dr., both bitulithic, to O. Costich Co., 131 
Rosewood Terrace, $25,000 and $23,286 re- 
spectively, Ave. E, Carthage and Hooker 
Sts., to J. Petrossi Co., Rochester, $18,453, 
$9,271 and $8,892 respectively, Raymond 
St. and sewer in Oneida St., to W. E. 
Kinney, Rochester, $4,403, and $8,032 re- 
spectively, Arnolad Park, wood block, to 
Rochester Foundation Co., Rochester, $25,- 
272; grading, laying sidewalks and sewers 
in Presque St., to W. Bailey Co., Rochester, 
$9,400. 

New Jersey—State Hy. Dept., Trenton, 
constructing Route 1, Sect. 14 from Stelton 
Rd. to Metuchen, 49,855 sq.yd concrete, and 
Route 1, Sect. 13 from Highland Park to 
Stelton Rd., $2,811 sq.yd. cement, both 
Middlesex Co., to S. S. Thompson, Inc., Red 
Bank, 102.7% of engineers estimate ($335,- 
720) and 104.6% ($291,969) respectively. 
Noted June 29. 

N. J., Belvidere—Warren Co. construct- 
ing State Highway Route 9, Sect. 9A, Still 
Valley to Bloomsburg, to B. E Tighe 
Constr. Co., Easton, Pa., 89% of engineer 
estimate or $127,786. Noted June 22. 

N. J., Somerville—Constructing State 
Highway Route 9, Sect. 0.7 Main St., to J. 
L. Bachman, Inc., Linden, $76,095. Noted 
June 29. 

Pennsylvania—State Hy. Dept., Harris- 
burg, Route 338, Winslow Twp. and Sykes- 

ville Boro., Jefferson Co., to Mason & 
Hanger Co., Inc., DuBois, $164,623; Route 
262, Green, Grant and Montgomery Twps., 
Indiana Co., to Booth & Flinn, Ltd., 1942 
Forbes St., Pittsburgh, $205,238; Applica- 
tions 1867 and 1868, Rockdale and Cam- 
bridge Twps., Crawford Co., to Penn-Erie 
Constr. Co., Erie, $46,099; Route 20, Troy 
and Columbia Twps., Bradford Co., to 
Juniata Co., 410 Empire Bidg., Phila., $89,- 
950; Route 251, Parker City Boro,, Arm- 
or Co., to Jones Constr. Co., Lisbon 
Rd., Salem, O., $65.399; Route 221, Elder 
and East Carroll Twps., Cambria Co. and 
toute 62, Cambria Twp., Cambria Co., to 
Lord Constr. Co., Hastings, $224,600 and 
$74,819 respectively; Route 79, Shenango 
and Slippery Rock Twps., Lawrence Co., to 
Woods & Golder Constr. Co., 212 Mechanic 
St., New Castle, $207,626 ; Route 365, North 
Abington and Benton Twps., Lackawanna 
Co., to W. C. Evans, Ambler, $181,687: 
Route 234, Irvona Boro., Clearfield Co., to 
W. B. Hughes, 595 8th St., Clearfield, $54,- 
346; Route 54, Blacklick Twp., Cambria 
Co., to Booth & Flinn, Ltd., 1942 Forbes 
St., Pittsburgh, $162,043; Route 20, South 
Creek Twp., Bradford Co., to H. W. Horst 
& Co., Horst Bldg., Rock Island, $197,759 ; 
Route 228, Young Twp., Indiana Co., and 
Route 228, White, Center, Blacklick and 


GRADE SEPARATION—MILWAUKEE, WIS. 
Following are lowest bids were opened by Comr. Pub. Wks., June 21, {.; grad 
separation work (A) R. H. Gumz, 831 13th Ave., (awarded contract); ( Kroenine 
Constr. Co., 39th Ave. and Mitchell St.; (C) M. E. White Co., 133 West ‘Washineton a 


Chicago. The unit bids were as follows: 


39,888 cu.yd. excavation above subgrade of pavement 
4,200 cu.yd. excavation below subgrade 


1,618 cu.yd. reinf concrete retaining ae 2 


3,728 cu.yd. backfill around retaining wall and above reinfo: 


1,554 lin.ft. removing and relaying !6 in. c.i. water main... .. 


325 lin.ft. removing and relaying 4, 6, 8 in. c.i. mains 


1,100 cu.yd. reinforced concrete arch above 84 in. sewer .... 
vement on 8 in. concrete base 


5,423 sq.yd. sandstone block 
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2 

14,520 sq.ft. concrete sidewalks.............. 
1,075 lin.ft. concrete gutter................ 
240 lin.ft. reinforced concrete steps......... 
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Young Twps., Jacksonville Boro., Indiana 
Co., to Torquato Bros. Co., 1317 Midway 
Ave., Windber, $233,021 and $296,376; Ap- 
plications 1872 and 1874, Washington Twp., 

Edinboro Boro., Erie Co., and Applications 

1880 and 1875, Leboeuf Twp., Mill Village 
Boro., Erie Co., to Penn-Erie Constr. Co., 
Erie, $122,342 and $58,919 respectively. 
Noted July 6. 

Pa., Etna — Repaving and_ recurbing 
Bridge St., 5,000 sq.yd. vitr. brick, to M. 
O’Herron Co., 1st and McKean Sts., Pitts- 
burgh. Engrs. est. $25,000. 

Fla., Jasper—Comrs. Hamilton Co. will 
clear, grade and pave with 6 in. sand clay, 
5. mi. Rd. 2 from Genoa to Peoles Corner, 
by day labor. Former bids rejected. Noted 
May 25. 

Fia., St. Augustine—Bd. Comrs, St. Johns 
Co., to J. Y. Wilson, Clark Bidg., Jackson- 
ville, paving 16 mi. Tocoi-New Augustine 

. 8.4 mi. Elkton-Tocoi-Rd., 2.4 mi, road 
from Mill Creek to Julington Creek, 4.5 mi. 
road connecting Mill Creek and Picolata 
Rds., 4 mi. Hastings Blvd. extension and 
road from Hastings to Putnam Co. line 
towards Federal: Point, 63 mi. from Hast- 
ings to Putnam Co. line extending south, 
7.7 mi. Spuds Rd. and Horn Rd. north from 
St. Augustine to Golf Links, 10.4 mi. Anas- 
tasia Island Rd., involving 100,167 cu.yd. 
waterbound macadam at $4.57 per cu.yd. 
Noted April 20. 

Tenn., Cleveland—Paving 25,000 sq.yd. 
various streets, 20-30 ft., asphalt, to Murry 
Constr. Co., Halston Bldg., Knoxville, 
380,000. 

Ohio—Dept. Highways and Pub. Wks., 
Columbus, ading, bridging and paving 
roads in following counties: Auglaize Co., 
Sect. “H” Lima-Wapakoneta Rd., 6.558 
mi., brick, to Lewis & Copeland, Lima, $233,- 
257; Auglaize Co., Sect, “G" Sidney-Wapa- 
koneta Rd., 5.305 mi., rein.-con., to Lewis 
& Copeland, Lima, $155,410; Clark Co., 
Sect. “O” Springfield-Washington C. H. Rd., 
1.857 mi., bituminous macadam, asphalt, to 
Central Paving Co., Hamilton, $42,044; 
Columbiana Co., Sect. ‘“‘A-1” Lisbon-Canton 
Southern Rd., 3.922 mi., bituminous maca- 
dam, to W. H. Ringwald & Co., Chillicothe, 
$40,411; Crawford Co., Sect. “M” and “N” 
Marion-Bucyrus. Rd., 6.705 mi., brick, to 
E. A. Freshwater & Son, Bucyrus, $37,750 ; 
Fayette Co., Sect. “G’ Washington C. H.- 
London Rd,., 4.268 mi., bituminous maca- 
dam, tar, to Craig & Jordan, Blanchester, 
$86,927; Hamilton Co., Sect. “Z’’ Glendale- 
Milford Rd., 1.798 mi., plain concrete, to 
Cleary, Coley & Berry, Cincinnati, $96,073 ; 
Holmes Co., Sect. “‘B’” Navarre-Berlin Rd., 
3.987 mi., plain concrete, to Griggs-Ander- 
son Constr. Co., Millersburg, $78,426; Law- 
rence Co., Sect. “O” Ohio River Rd., 1.468 
mi., bituminous macadam, tar, to Jenkins 
Bros., Kittsville, $35,505; Pike Co., Sect. 
“C-1" Columbus-Portsmouth Rd., 0.393 mi., 
rein.-con., to Anderson & Brown, Chilli- 
cothe, $21,617; Tuscarawas Co., Sect., 
“Mineral City” Canton-Canal Dover Rd., 
1.03 mi., brick, to Daley Bros., Bolivar, $34,- 
611; Athens Co., Sect. “L-1" New Lexing- 
ton-Athens- Rd., 2.659 mi., grading and con- 
structing bridges, to Sterling Contractors, 
Akron, 31.544; Lawrence Co., Sect. “M-2” 
Ohio River Rd., constructing rein.-con. 
bridge, 742 ft. long, to Mahl Bros., Akron, 
$14,798; Hamilton Co., Sect. “Z” Glendale- 
Milford Rd., constructing drainage struc- 
tures, Cleary, Coley & Berry, Cincinnati, 
$60,663; Lawrence Co., Sect. “M-3" Ohio 
River Rd., constructing culvert, to G. C. 
Harden, Ironton, $3,721. Noted July 13. 

0., Akron—M, P. Tucker, dir. Pub, Serv., 
grading and paving, etc., East Tallmadge 
Ave. from Columbia Ave. to east corpora- 
tion line, to McAlonan Bros., 506 Wood- 
land Ave., $124,331; Victory St. from Ira 
Ave. to Kenmore Bivd., to M. Kalain and 
M. Guran, $2,752; Theodore St. from Ken- 
more Blvd. to Lakeside Ave., to Crano & 
Lombardi, $5,503; Bluff St. from point 155 
ft. northeast of North College St., incl. 
North Prospect St. from Perkins to Bluff 


Bton St. 
A B Cc 
yee wees $0.65 $0.83 
idnhiteerenticd 1.75 1506 
< onus Re we 14.00 17.80 19.25 
reed-concrete 

abe weeks -30 1.00 30 
5.00 3.50 9 25 
3.50 2.50 5.00 
18.00 13:06 2099 
5.70 5.46 6.95 
.90 80 1.10 
17 - 19) 20 
70 .60 1.10 
1:80 2:00 150 
$122,479 $128,252 $150,059 


Sts. also Weber Ave., etc., to H. Gilbert 

19 South Martha Ave., $32,296 and $15,994 

respectively ; Cole Ave. from High to Grant 

Sts., to V. Olson Contg. Co., Herberich 

Bidg., $61,257; Spicer St. from point 209 

ft. south of Beacon to South Sts., to T. £ 

McShaffrey Constr. Co., 171 South Forge 

St., $34,274. Noted July 13. ; 

0., Bellaire—Bd. Control paving 1 mj 
West 23rd St., concrete and gravel, to Ros- 
ser & Maloney, Bellaire, $48,000. Engrs 
est. $80,000, 

0., Dayton—G, F. Baker, dir. Pub, Sery., 
paving North Main St., brick, to C. Hooli- 
han, 1406 Riverview Ave., $60,000, Kenwood 
Ave. E and Bellmonte Park, both rein.-con., 
to E. A. Smith, 702 Commercial Bldg. 
$6,510 and $8,827 respectively ; grading ang 
graveling Yuncker Ave., to C. F. Wilmore. 
Dayton, $5,488. Noted July 6. 

O., Maple Heights (Bedford P. O.)—Pay- 
ing Clement Dr., Mapleboro Rd., Greenlawn 
and Raymond Aves., brick, to A. M. Pejsa 
Paving Co., Euclid Heights Blvd., Cleveland 
Heights, $43,404. Noted June 22. 

0., St. Clairsville—Belmont Co. paving 
2.11 mi, Martins Ferry-Colerain Rd., brick, 
to Stringer & Springer, 201 Wheeling Steel 
Corp., Bldg., Wheeling, W. Va., $67,047; 
Flushing-Uniontown Pike Rd., to Miller & 
Fletcher, St. Clairsville, $25,049. Noted 
June 22, 

O., Warren—Trumbull Co. grading and 
paving 13§ mi. Palmyra Rd., bituminous 
macadam, to Evans Bros., Hubbard, $31,- 
955. Engrs. est. $42,000; 4 mi. Everitt-Cort- 
land-Hull Rd., concrete, to Turner Contg. 
Co., Park Theatre Bldg., Youngstown, $98.- 
150. Engrs. est. $104,000. 

Indiana—State Hy. Dept., Indianapolls, 
paving, etc., 1.333 mi, Lincoln Highway, in 
Lake Co., 40 ft., 281,480 sq.yd. concrete, to 
Stone & Webster, Inc., 147. Milk St., Boston, 
Mass., $100,000. 

Michigan—State Hy. Dept., Lansing, 
grading and surfacing 3.136 mi. State 
Trunk Line Rd. 37-5 Sect, C, Barry Co., 
16 ft., 20,177 cu.yd. earth excav., 20,397 
sq.yd. gravel, 3.14 mi, State Trunk Line 
Rd. 89-1, Barry Co., 16 ft.,: 34,578 cu.yd. 
earth excav., 31,922 sq.yd. gravel, to P. W. 
O’Connor Co., Grand Rapids, $26,990 and 
$38,524 respectively ; 4.945 mi. State Trunk 
Line Rd. 12-36, Dickinson Co,, 16 ft., 38,- 
577 cu.yd,. earth and 150 cu.yd. rock excav., 
46,857 sq.yd. gravel, to M. Blomquist, Metro- 
politan, $44,969 ; 1.134 mi, State Trunk Rd. 
18-20 Sect. A and 61-2 Sect. A, Gladyin 
Co., 20 ft., 5,289 cu.yd. earth excav., 13,288 
sq.yd. concrete, to H. Campbeil & Son, Bay 
City, $18,674, cement furnished by State 
cost $11,798; 2.034 mi. State Trunk Line 
Rad, 25-14 Sect. A, Alger Co., 16 ft., 5,789 
cu.yd. earth excav., 19,012 sq.jd. bituminous 
macadam, to Alger Co., Poad Comr., M.- 
nising, $30.060. Noted July 13. } 

Michigan—State Hy. Dept. Lansing. 
grading and surfacing Federal Aid Proiect 
71, Charlevoix Co., 4.146 mi. Sect. A. to 
Pierson & Alswede. Husey, incl. 37.145 cu. 
yd, excav. $0.38, 109.4 cu.yd. 1:2:4 and 61 
cu.yd. 1:3:6 concrete $12.50, total $17.389. 
2.642 mi, Sect. B, to Charlevoix Abstract 
& Eng. Co., Charlevoix, incl. 12.704 cu.vd. 
excav. $0.55, 27,903 sa.yd. concrete $1.30, 
48.8 sq.yd. 1:2:4 and 32.8 cu.vd. 1:3:6 con- 
crete $12.50, total $47,161: 4.56 mi. State 
Trunk Line Rd. 16-5. Ottawa Co.. to H. A 
Hoxie, Grand Rapids, incl. 240.7 sta. grad- 
ing $15, 48,144 sq.yd. rein.-con. pavement 
$1.48, total $76,823; 1.269 mi. State Trunk 
Line Rd. 11-12 Sect. B. Grand Traverse Co.. 
to H. A. Hoxie, Grand Rapids, $20,569. 
Noted June 15 and July 13. 

Mich., Menominee—Paving various streets, 
30,000 sq.yd. rein.-con., 16,400 lin-ft. con- 
crete curb and gutter, 16,000 sq.ft. concrete 
sidewalk, 30 catchbasins, to G. Lundin, 1130 
Stephenson Ave. $94,000. Noted June 2°. 


Mich., Saulte Ste. Marie—Paving 10,000 
sq.yd. various streets. bitulithic. to General 
Contg. Co., 1228 Plymouth Bldg., Minne- 
apolis, Minn., $43,576. 
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streets and Roads (Continued) 

vis, Elkhorn—Walworth Co. gravel sur- 
f wie Whitewater-East Troy Rd.. to F. C 
Wiswell, Elkhorn, $1.49 per cu.vd., total 
$14,828; concrete street surfacing in citv 
White to Fess & Fess, 123 East Doty 


rater, 
Wfadison, $1.84 per sa.yd., total $42,825, 


Noted June 22. i . . 

i eau—Dodge Co. concrete sur- 
t > Beaver Dam-Columbus_ Rd., to 
acinei-roeck, 1000 Humboldt Ave., Milwau- 
Ps ee 7.128, Contractor wants quota- 


a ae materials, exclusive of cement. 


vis,, Kenosha—Paving Exchange and 
Bagle ‘sts, West Park, Deming, Chicago 
kel Aves., Mexican asphalt, to 


and Dirimpvt. Co. 840 9th St. Racine, 


94. 
— Kenosha—Paving various streets, 


J Mexican asphalt, to White 
ne. sq.ya. 8 Wisconsin St., Milwaukee, 
$2.70 per sq.yd. Noted July 6. 

“Wis. La Crosse—Paving various streets 
with Trinidad bituminous concrete, to 
White Constr. Co., 68 Wisconsin St., Mil- 
waukee, $229,000. 

Wis, Ladysmith—Paving 1 mi, various 
streets, 25 ft., with one course concrete and 
sidewalks with curb and gutter, to R. A. 
Ohifs. Ladysmith, $35,900. Engrs. est. 


tis, Medford—Pavin 16,000 sq.yd. 
Main, State, Division one Wisconsin Sts., 
7 in. vibrolithic concrete, to A, Larson & 
Co., 419 South Barstow, Eau Claire, $52, 
114. Noted March 16. 

North Fond du Lac—Paving 2.1 
oi Winconsta and Lincoln Sts., 20 ft., 20,- 
000 sq.yd. 2 course rein.-con., 12,200 lin.ft. 
combined concrete curb and gutter, to Fess 
& Fess, 605 Willard Ave., Madison, $69,- 
837. Engrs. est. $60,000. ? 

Vis., Racine—Paving 14,000 sq.yd. Asy- 
wae Ave., rein.-con., and 8,000 sq.yd. 12th 
St., asphaltic concrete, to Western Impvt. 
Co, 840 9th St., $38,360 and $22,880 re- 
spectively. 

Ia., Clinton—Grading, curbing and pav- 
ing (1) Dist. 2, 9th St., Lyons from Main 
St. to north city limits, 13,050 sq.yd. 7 in. 
rein.-con., 2,200 lin.ft. 6 in, curbing, 438 ft. 
18 in. sewer, etc., (2) Sect. P, 14,078 lin.ft. 
combined curb and gutter, (3) Sect. Q, 
2,718 ft. combined curb and ce to South 
West Coal & Materials Co., Inc., 2038 West 
59th St., Chicago, (1) $37,845 (2) $12,347 
(3) $2,480; Sect. K, 11,561 sq.yd, 2 in. 
bituminous concrete bitulithic on 5 in. con- 
crete, 5,582 lin.ft. combined curb and gut- 
ter, Sect. F, 7th St. Lyons, and Ringwood 
Pl. from Commercial to Munson Sts., 16,- 
353 sq.yd. 2 in. bitulithic on 5 in. concrete, 
4,835 lin.ft. combined curb and gutter, to 
McCarthy Impvt. Co., 2204 Main St., Daven- 
port, $43,789 and $57,887 respectively ; 
Sect. J, 8th St. from 8th Ave. to 11th Ave., 
2,880 sq.yd. bitulithic on 5 in. concrete, 
1,534 lin.ft. combined curb and gutter, Sect. 
N, Peck Ave. from Camanche to Iowa 
Aves., 2,369 sq.yd. 2 in. bitulithic on 5 in. 
asphalt, 1,920 lin.ft. combined curb and 
gutter, to T. Carey & Sons, 308 Weston 
Bldg., $12,069 and $8,804 respectively. 
Noted June 29, 

Ia., Des Moines—Polk Co. grading and 
concrete paving 7.715 mi. road from Polk 
City northwest to county line, 12,221 cu.yd. 
excav., 90,625 sq.yd. Class A concrete, to 
Bryant Asphalt Co., Waterloo, $2.44 per 
sq.yd. for pavement Noted June 29. 

Minnesota—State Hy. Dept., St. Paul 
1.22 mi, State Project 1-37, Federal Aid 
Project 286, Ramsey Co., 4,900 cu.yd. 
excav., 17,478 sq.yd. concrete base, 16,761 
sq.yd. asphaltic concrete surface, to Field- 
ing & Shepley, 216 University Ave., St. 
Paul, $58,500; 13 mi. State Project 2-24, 
Federal Aid Project 291, Clay Co., 185,573 
cu.yd, excav., culverts, two bridges, to Lar- 
kin Constr. Co., Berry, $27,587 for Div. A 
and $37,195 for Div. B. Noted July 6. 

Minn., Le Sueur Co.—Le Sueur Co., to 
Barrett & Quinn, St. Cloud, grading State 
Rd. 9, Job 224, 153,041 cu.yd. excav. at 
$0.19 per cu.yd., State Rd. 23, Job 221, 23,- 
596 cu.yd, excav. $0.20, State Rd, 28, Job 
222, 35,918 cu.yd. excav. $0.20, State Rd. 
17, — 228, 10,198 cu.yd. excav. Noted 


Minn. Little Falls—Morrison Co., State 
Rd. 4, Job 2204, grading to A. Peterson, 
Little Falls, $10,297, graveling to M. Bar- 
rett, St. Cloud, $6,419; Job 2206 to M. 
Barrett, St Cloud, $14,887, Noted June 1. 

Kan., Hutchinson—Reno Co. paving 0.564 
mi. Federal Aid Project 122, 18 ft., brick 
incl. 1,681 cu.yd. earth excay.. 47.8 cu.yd 
rein.-con., ete, to J. H. Shears & Sons, Hoke 
Bldg., $19,731 Noted June 22. 

_Kan., Troy—Doniphan Co. grading anu 
ne 7 mi, Pikes Peak Ocean to Ocean 
pn plway, 18 ft. concrete roadway. to 
vegier & Dalton Constr. Co.. Junction Citv. 
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$232,756; bridge on above, to R. P. 
Harper, Troy, $25,166. Noted June 22. 

Neb., Fail City—To M. R. Ammerman, 
Wichita, Kan., paving Dist. 20 and 23, 20,- 
980 lin.ft. combined curb and gutter $0.75 
per lin.ft., 28,496 sq.yd. asphaltic concrete 
pavement $2.30, 3,500 cu.yd. grading $0.01. 

South Dakota—State Hy. pt., Pierre, 
a surfacing 16 mi. Federal Aid Project 

8, Jerauld Co., to D. D. Bidwell, Wessing- 
ton Springs, $29,777. Noted June 1. 

8. D., Sioux Falls—Paving 17 blocks 26th 
St. from Cliff to Summit Aves.. 22.212 sa.vd. 
concrete, to C. H. Atkinson Pavine Co.. 
Watertown, $50,000. Noted June 15. 

N. D., Grand Forks—Paving 37,020 sq.- 
yd. various streets, rein.-con., to Northern 
Constr. Co., 9 North 8th St., $130,227. 
Noted Feb. 23. 

Montana—State Hy. Dept., Helena, grad- 
ing and gravel surfacing 12.17 mi. Federal 
Aid Project 176 from Sun River to Simms, 
Lewis and Clark Co., to B. P. Melchert, 203 
Montana Bldg., Lewistown, $84,948. 

Tex., Groveton, Trinity Co.—Grading, sur- 
facing, etc., 16.3 mi. State Highway 19, 
Federal Aid Project 225, 87,024 cu.yd. bor- 
row, 790 cu.yd. concrete, 1,955 sq.yd. con- 
crete pavement, 35,560 cu.yd. gravel surfac- 
ing, 69,068 Ib. eee str: etc., to Smith 
Bros., Crockett, $172,665. Engrs. est. 
$205,545. 

Missouri—State Hy. Dept. at div. office 
Alexandria, concrete paving 1.67 mi. Fed- 
eral Aid Project 172, Clark Co., to Cam- 
eron-Joyce & Co., Keokuk, Ia., $50,792. 
Noted July 13. 

Missouri—State Hy. Dept. at div. office 
Springfield, 9.043 mi. Federal Aid Project 
190, Greene Co., gravel, to Oliver Constr. 
Co., 322 West Markham St., Little Rock, 
Ark., $43,714. 

Tex., Dallas—Dallas Co. grading. re- 
shaping, scarifying and surfacing 2.9 mi. 
Maple Ave. Rd., 18 ft. and 8.6 mi. Midway 
Church Rd., 18 ft.. to Hill. Wilson & Wat- 
son, 502 Slaughter Bldg., $23.971 and $63.- 
377 respectively. Engrs. est. $38.000 and 
$107,00 respectively, including material, 
engineering and _ contingencies. Noted » 
July 13. 

Tex., Danyon— Paving 0.3 mi. various 
streets, to Panhandle Constr. Co.. Lubbock. 
$33,896. Noted Mav 25. 


Tex., Wichita Falls—Wichita Co. improv- 
ing 7 mi. Iowa Park-Jonesdale Denny Rd., 
18 ft., grading, to B. O. Gilstrap, Iowa Park, 
$9,518 ; gravel surfacing, to L. E. Whitham 
& Co., Wichita Falls, $29,904; constructing 
concrete culverts, to R. B. Stroup, Wichita 
Falls, $4,490. Engrs. est. $48,305, includ- 
ing 10% for engineering contingencies. 

Oklahoma—State Hy. Dept., Oklahoma 
City, paving 2 mi. road, Project 55, Musko- 
gee Co., bituminous macadam, to Hinson 
Bros., Muskogee, $27,531; 4.87 mi. Project 
12 E, Tulsa Co., plain cement, to D. A. 
Burton, Tulsa, $125,687. 

Colorado—State Hy. Dept., Denver, gravel 
surfacing 5.797 mi, Delta-Grand Junction 
Rd., Federal Aid Project 171, Delta Co., 16 
ft. wide, also one 12 x 14 ft. box culvert, to 
Reeves & Cook, 2202 Adams Ave., Ogden, 
Utah, $49,693; concrete paving 4.405 mi. 
Lincoln Highway State Rd. 9, Federal Aid 
Project 228, Logan Co., 18 ft. wide, to La 
Nier, Selander & White, Ft. Morgan, $134,- 
986. Noted July 6. 

Wash., Seattle—Paving Wilson Ave., 4,380 
sq.yd. 6 in. and 34,450 sq.yd. 7 in. concrete, 
7,125 lin.ft. concrete curbing, 12,000 cu.yd. 
excav., to Independent Asphalt Paving Co., 
Seaboard Bldg., $133,467. Engrs. est. $140,- 
598. Noted July 15. 

Wash., Spokane—Spokane Co., gravel sur- 
facing 9 mi. Garfield-Palouse State Rd., to 
Triangle Constr. Co., Spokane, $36,562. 
Engrs. est. $37,000. 

Cal. Oroville—To Collins & Seppi, 
Clement, excavating and placing in storage 
pile 14,000 cu.yd. bank gravel on Gridley 
Colusa Rd., $0.38 per cu.yd., spreading and 
hauling same $0.35; to D. Bayles, Gridley, 
grading Riceton Rd., 16.000 cu.yd., at $0.42. 
Noted June 29. 

Ontario—Provincial Hy. Dept., Toronto, 
concrete paving 2 mi. Talbot Rd., 20 ft., 
Elgin Co., to Lumsden Eng. Co., 1002 Lums- 
den Bidg., Toronto. Engrs. est. $130,000. 

Ont,, Dresden—Pavine St. George St.. 
18,500 sq.yd. concrete, to Cadwell Sand & 
Gravel Co., 228 Sandwich St. W.. Windsor. 
Engrs. est. $27,000. Noted March 23. 

Ont., Essex—Paving Victoria, Arthur, 
Wilson and Cameron Aves., concrete, to 
Cadwell Sand and Gravel Co., 228 Sand- 
wich St., W., Windsor. Engrs. est. $38,900. 
Noted May 11. 

Ont., Welland—Welland Co., paving 2% 
mi. highway, 9 ft., waterbound macadam, to 
Canadian Eng. Co., 72 James St. N., Ham- 
ilton, and 5 mi. to Law Constr. Co., Ltd., 
107 Hillsdale Ave., Toronto. Engrs. est. 
$100,000. Noted May 18, 





Industrial Works 


PROPOSED WORK 


N. J., Camden—Cadillac Auto Co., 525 
Market St. having plans prepare by 
Lackey & Hettel, archts., 509 Federal St., 
4 story, 48 x 126 ft., auto show room and 
service station, llth and Market Sts. 
$100,000. - 

Pa., Berwyn—Hester Price Canning Co., 
Berwyn, plans to rebuild factory and power 
plant. $40,000. Architect not selected. 

Pa., Reading — Central Abattoir Co., 
Chestnut St., soon receives bids 3 story 
brick, steel and concrete addition to packing 
plant. $175,000. Himmelsbach & Schlich, 
136 Liberty St., New York, archts. and 
engrs. Noted June 8. 

Pa, Sharon—Standard Tank Car Co. 
will build 50 x 100 ft. addition to factory. 
$75,000. Architect not announced. 

Pa., Sunbury—Sunbury Water Co, plans 
1 story, 50 x 50 ft. brick boiler house. En- 
gineer not announced. 

N. C., Lincolnton—Lincolnton Creamery 
& Ice Co. plans to rebuild ice plant recently 
destroyed by fire. $100,000. Architect not 
announced, 

0., Akron—International Lead Refining 
Co., 151st St. and McCook Ave.. East Chi- 
cago, Ind., soon takes bids refinery, incl. 
4 structural steel and galvanized iron 
buildings, plain foundation, Tallmadge Ave., 
here, $500,000. 

O., Cleveland—Cleveland Sanitary Wipers 
Co., 5815 Bway., plans 2 story, brick and 
steel factory, plain foundation, $50,000. 
S. I. Fineman, mgr. Architect not selected. 


0., Cleveland—I. Fergenbaum, Ulmer 
Bldg., having plans prepared by Best & 
Hoefler, archts., 6523 Euclid Ave., 1 story, 
40 x 120 ft., brick and steel garage, 3643 
Carnegie Ave. $50,000. 

0., Cleveland—Standard pegens Co., 
Lorain Ave. and West 106th + having 
plans prepared by I. F. Domizi, archt. and 
engr., Lorain Ave. and West 106th St., 1 
story, 60 x 200 ft., brick and steel forge 
shop. $40,000. 

Ind., Indianapolis—Enquirer Printing Co., 
309-11 East Ohio St., plans 3 story, 58 x 
85 ft. rein.-con. printing plant, East Ohio 
St. $60,000. Architect not selected. 

Ind., Indianapolis—R. H. Hassler, Inc., 
1535 Naomi St., having plans prepared b 
Fitton & Mothershead, archts., 540 Nort 
Meridian St., 3 story, 37 x 120 ft. service 
station and sales building, tapestry brick, 
Meridian and St. Joseph Sts. $75,000. 


Ind., South Bend—Studebaker Corp., 
Main and Bronson St., plans 1 story power 
plant addition. $100,000. A. Kahn, 1000 
Marquette Bldg., Detroit, Mich., engr. 

Mich., Detroit—Ford Motor Co., Highland 
Park, had plans prepared by A. Kahn, 
archt., 1000 Marquette Bidg., 1 story, 245 x 
1570 ft. brick and steel factory, plain foun- 
dation, Livernois Ave, 

Mich., Detroit—Packard Motor Car. Co., 
Blvd. and Belt Line Ry., having plans pre- 
pared by A. Kahn, engr. and archt., 1700 
Marquette Bidg.,1 story, 20 x 850 ftt wood 
and steel shipping sheds. $45,000. 


Wis., Appleton—G. R. & S. Motor Co., 
738 Washington Ave., having plans pre- 
pared by E A Wettengel, archt, 578 Pierce 
Ave., 1 story, 32 x 100 ft. garage and repair 
shop, brick, rein.-con. and steel, plain foun- 
dation, Washington St. $40,000. Noted 


Wis., Cazenovia—Cazenovia Creamery 
Co., c/o F. J. Moyes, mer., plans 1 story, 
60 x 150 ft. dairy, brick, rein.-con. and 
steel, plain foundation. $40,000. Archi- 
tect not selected. 

Wis., Neenah—Jaeger-Wheeler Co., 417 
2nd St., Menasha, having plans prepared 2 
story, 50 x 95 ft. garage and repair shop, 
brick, rein.-con. and steel. pviain founda- 
tion, Main and Commercial Sts. $40.000. 
Private plans. 

Wis., Waukesha—Harvey Paper Specialty 
Co., Main St., plans 1 story, 80 x 122 ft., 
concrete and steel plant, plain foundation. 
$40,000. Architect not selected. 

Minn., St. Paul—-State Bd. of Control, 
Capitol, soon takes bids 3 story, rein.-con., 
brick and tile dairy with 1 story wing, at 
College of Agriculture, University of Min- 
nesota. $210,000. C. H. Johnston, 715 
coprect Bank Bldg., engr. J. M. Forsyth, 
946 15th Ave. S. E., Minneapolis, archt. 

Mont., Laurel—Northwest Refining Co., 
Billings, plans refinery, 2,000 bbl. daily ca- 
pacity, here. M. Hodgins, mgr. s&h 
Simmons, c/o owner, engr. 

Mo., Sikeston—Preparing plans munici- 
pal electric light and power plant. Fuller & 
Beard, Chemical Bldg., St. Louis, engrs. 

Ark., Arkansas City—Moore Oil & Re- 
fining Co. plans additions, to increase daily 
capacity of refinery from 6,000 to 10,000 
bbl. Architect not announced. 
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Industrial Works (Continued) 
Col., Taft—See “Buildings.” 


Ont., Ford—Ford Motor Co, of Canada 
having plans prepared for new plants. $6,- 
000,000. Private plans. W. R. Campbell, 
vice pres. 


Ont., London—Shell Oil Co., 3608 Notre 
Dame St., Montreal, Que., purchased site 
here and is securing sites in district points, 
and plans to build receiving and distribut- 
ing stations. $250,000. Private plans. 


Ont., Welland—Welland Cotton Mills, 
Ltd., having plans prepared by W. J. West- 
away Co., archts., 38 Main St. W., Hamil- 
ton, concrete, brick and steel mill, Queen 
and Duncan Sts. $200,000. Noted June 22. 


B. C., Kimberley—Consolidated Minin 
& Smelting Co., Ltd., Kimberley, plans 50 
ton concentrator plant. Private plans, 


BIDS DESIRED 


Conn., Hamden—Safety Car Heating and 
Lighting Co., Dixwell Ave., taking bids 1 
story, 100 x 195 ft. brick and_ steel fac- 
tory, also 1 story, 110 x 115 ft. brick addi- 
tion to present plant. Stovel & Brinker- 
hoff, 136 Liberty St., New York, archts. 
and engrs. 


Conn., Stamford—Frankel & Warshaw, 
262 Atlantic St., taking bids 2 story, 85 x 90 
ft. brick and steel garage, plain foundation, 
State St. $40,000. S. Z. Levine, Gurley 
Bidg., archt. 


N. ¥., Wende—See “Buildings.” 


Pa., Phila.—R. R. Muly, archt., 2126 Pine 
St., receiving bids 3 story, 30 x 110 ft. fac- 
tory, rein.-con., brick and steel, 4712 Market 
St. for Harrison Brush Co., 4th and Arch 
Sts. $45,000. 

O., Cleveland—Cleveland Kraut & Pickle 
Co., 1191 East 22nd St., taking bids and 
opens same about Aug. 1, 2 story, 60 x 80 
ft., brick and steel factory, 3333 Lakeside 
Ave. $50,000. D. S. Duncan, secy. and 
mgr. Private plans. Noted June 22. 


Wis., Milwaukee—Federal Eng. Co., 
engrs., 444 Milwaukee St., taking bids on 
(structural steel) for 1 story, 76 x 128 ft. 
addition to warehouse, brick and_ steel, 
Chestnut St., for Harley-Davidson Motor 
Co., 3732 Chestnut St. $40,000. 


Wis., Milwaukee—Federal. Eng. Co., 
engrs., 444 Milwaukee St., taking bids 6 
story, 64 x 64 ft. addition to textile mill, 
brick and concrete, plain foundation, 5th 
St., for Holeproof Hosiery Co., 404 Fowler 
St. $50,000. 

Cal., Sacramento — Wollett & Lamb, 
archts., Hagelstein Bldg., receiving bids 4 
story, rein.-con. plumbing house, Front and 


M Sts., for Crane Co., Front and M Sts.. 


Noted April 13. 

Mexico, Coahuila—Amer. Smelting & Re- 
fining Co., 120 Bway., New_York, will build 
eeveral rein.-con., brick and steel buildings, 
plain foundations. $7,000,000. Work will 
be done by separate contracts under super- 
vision of owner. 


BIDS RECEIVED 


N. Y¥., Central Islip—State Hospital 
Comn., Albany, opened bids June 28, addi- 
tion to storehouse for cold storage plant 
and equipment at Central Islip State Hos- 
pital, here, general contract, from B. S. 
Raynor, Islip, $46,740, M. Kantrowitz, Mar- 
ket St., Albany, $53,800 ; refrigeration work, 
from Shipley Constr. & Supply Co., 42nd 
St. and 2nd Ave., Brooklyn, $29,900, Mayer 
Iee Machine & Eng. Co., 315 Grant Ave., 
Jersey City, N. J., $31,600, Amer. Car- 
bonic Machine Co., 30 Church St.. New 
York, $32,835. Noted June 15. 

N. Y¥., New York—G. A. Whalen, comr. 
Plant & Structures, Municipal Bldg., opened 
bids July 14, housing station, 132nd St. 
west of Willow Ave., Bronx, for Dept. 
Street Cleaning, from Lustig & Weil, 103 
Park Ave., $70,947; Rosenthal Eng. Contg. 
Co., 228 Jackson St., Brooklyn, $72,146; J. 
= . Jr., 103 Park Ave., $72,347. Noted 
uly 6. 

CONTRACTS AWARDED 


Mass., Fall River—Fall River Bleachery, 
foot Lawton St., 5 story, 110 x 115 ft. stor- 
age plant, brick and concrete, plain foun- 
dation, to Beattie & Wilcof, :840 Bedford 
St. Archts. est. $150,000. 

Conn., Essex—E. E. Dickenson & Co., 3 
story, 40 x 100 ft. brick and timber factory 
addition, to Pierretti Bros., Centerbrook. 
Archts. est. $40,000. Noted June 22. 


N. ¥., Batavia—C. Mancuso & Son, 322 
Ellicott St., 2 story, 81 x 100 ft., brick 
garage and salesroom, Main St., to A. T. 
McCowan, Batavia. Archts. est. $40,000. 
Noted June 29. 


N. J., Camden—N. B. T. Rooney, 2 story, 
52 x 100 ft. garage and service station, 
brick and steel, plain foundation, Haddon 


and Sycamore Aves., to Emile-Schulke, 1183 
Jackson St. Archts. est. $50,000. 

N. Y., Green Island (Troy P. O.)—Ford 
Motor Co., Highland Park, Mich., 1 story 
steel and concrete plant with concrete dock, 
double craneway and traveling cranes, here, 
to F. T. Ley Co., 495 Main St., Springfield, 
Mass. 

Pa., Phila.—Hellwig Dyeing Co., 9th and 
Buttonwood Sts., 1 story, 40 x 240 ft. and 
40 x 100 ft. rein.-con., brick and steel ma- 
chine shop, plain foundation, Wissinoming 
Dist., to F. W. Van Loon, Perry Bldg. 


Pa., Phila.—Hulton Dyeing Co., 3819 
Frankford Ave., 2 story, 62 x 203 ft. rein.- 
con., brick and steel factory, plain founda- 
tion, Coral St. and Wheatsheaf Lane, to 
P. F. Crompton & Co., 4614 Oakland St., 
$60,000. 

Pa., Phila.—J. Pinheiro, 1007 Race St., 2 
story, 94 x 100 ft. rein.-con. and brick gar- 
age, plain foundation, 910 Spring St., to 
Coneen Constr. Co., 10 South 18th St. 
Archts, est. $80,000. 

Pa., Phila.—B. S. Pincus, 21st and Mar- 
ket Sts., 3 story, 48 x 100 ft. rein.-con, and 
brick packing plant, 454 North American 
St., to T. A. Sloutenberry, 1509 Chestnut 
St. Archts. est. $90,000. 

Pa., Phila.—Proctor & Swartz Co., 6th St. 
and Tabor Rd., will build 1 story, 125 x 450 
ft. rein.-con., brick and steel factory, by day 
labor. $100,000. Private plans. 

Pa., Phila.—Universal Service Motor 
Co., 1407 Locust St., 6 story, 70 x 116 
ft. rein.-con., brick and steel garage, Broad 
and Manning Sts., to P. M. Sax, Penfield 
Bldg. Archts. est. $250,000. 

Pa., Starbrick (Warren P. O.)—Warren 
Tank Car Co, will rebuild factory, here, by 
day labor under supervision of M. Mathis, 
genl. mgr. $75,000. Noted June 22. 


N. C., Lexington—Erlanger Cotton Mills, 
1 story, 69 x 229 ft. (daylight construc- 
tion), cloth room and cloth storage building, 
to iske-Carter Constr. Co., Green- 
ville, S. C. 

La., New Orleans—Ford Motor Co., High- 
land Park (Detroit P. O.)—1 and 2 story, 
rein.-con. and brick factory, plain founda- 
tion, North Peters St., here, to Reiss & 
Moody, 503 Carondelet Blidg., New Orleans. 


O., Alliance—H. W. Wagner, 1 story, 
50 x 100 ft., brick and steel garage, to 
Boldt Constr. Co., 5902 Euclid Ave., Cleve- 
land. Archts. est. $50,000. 


0., Cleveland—W. S. Ferguson Co., 
archts., 1900 Euclid Ave., 3 story, 140 x 148 
ft., rein.-con. and brick service station, 
East 25th St. near Payne Ave., to S. W. 
Emerson, 1836 Euclid Ave, for Studebaker 
Corp. of America, 2020 Euclid Ave. Archts. 
est. $250,000. Noted June 29. 


0., Cleveland—W. Koehl, archt., Park 
Bldg., taking bids 2 story, 50 x 130 ft., 
brick and steel garage and commercial 
building, West 30th St. and Lorain Ave., for 
West Center Sales Co., c/o architect. 
$50,000. 

0., Dayton—Dayton Daily News, 4 story, 
rein.-con., brick and tile factory, plain 
foundation, 4th and Ludlow Sts., to Indus- 
trial Bldg. Co., 757 Reibold Blidg., $168,000. 
Noted June 22. 

Ind., Indianapolis—Zenith Metal Co., 201 
North West St., 1 story, 100 x 200 ft. brick, 
steel and concrete factory, North West St., 
to Service Constr. Co. P. O. Box 444. 
Archts. est. $100,000. 

Ind., Michigan City—Sullivan Mchy. Co., 
122 South Michigan St., Chicago, 1 and 2 
story, 400 x 550 ft. factory, 50 x 400 ft. 
power house, etc., brick and steel, here, to 
Witherspoon Englar Co., 53 West Jackson 
Blk., Chicago; cost a percentage basis. 
Archts. est $1,000,000. Noted June 29. 


Iil., Chieago—McAdam Mfg. Co., general 
contract for 2 story, factory, rein.-con. and 
brick, 27th and Troy Sts., to Bowie, Lydon 
& Co., Inc., 340 West Harrison St., $100,000. 


Iil., Chicago—O. V. Palmquist & Co., 4884 
North Clark St., 1 story, 60 x 163 ft. brick 
factory, 5915-23 East Ravenswood Ave., to 
O. Soderlund, 4354 North Leavitt St. Archts. 
est. $40,000. 


IiL., Chicago—U. S. Sample Co., 901 South 
Wells St., 6 story, 125 x 125 ft. printing 
plant, rein.-con., brick and steel, Jackson 
Blvd. and Lafiin St.. to R. F. Wilson & 
Co., 1851 Elston Ave. Archts. est. $350,- 
600. Noted April 6. 


m., North Chicago — Davis-Watkins 
Dairymens Mfg. Co., 130 North Wells St., 
Chicago, 1 story, 100 x 140 ft. factory ad- 
dition, rein.-con. and brick, plain founda- 
tion, here, to Raulf Co., 428 Grand Ave., 
Milwaukee, Wis. Archts. est. $70,000. 

Wis., Beloit—J. H. Saris, 412 Broad St., 
1 and 2 story, 100 x 130 ft., brick and con- 
crete garage, plain foundation, to W. J. 
ete 726 Central Ave. Engrs. est. 


eid 


Wis., Delavan—State Bd. Contro| Madi 
son, 1 story, 75 x 90 ft., brick, rejn tt” 
and steel laundry, plain foundation 
mel Constr. Co., 200 North Main St., po 
du Lac. Engrs. est. $50,000. Noted July 


Wis., Eau Claire—Chippewa Valley Prod 
ucts Co. 220 South Water St. 2 gto, 
70 x 125 ft., cold storage warehouse, brie, 
rein.-con. and steel, plain foundation, +3 
A. Larson Co., 4184 South Barstow’ 
$60,000. st 

Wis., New London—Amer, Plyw 
2 story, 90 x BY ft, brick and rele 
actory, plain foundation, to W. 8. ey. 
Main St. $70,000. Polley, 

Wis., Madison—Kennedy Dairy ¢ 
University Ave., 2 story, 85 x 132 ft ais 
tory, brick, rein.-con. and steel, plain foyn 
dation, to C. B. Fritz, 440 West Dayton st. 
Engrs. est. $80,000. Noted May 25. : 


Me, Lewiston—Lewiston Bleachery @ 
Dye Wks., Lisbon St., 3 story, 40 x 119 ft 
addition to sheeting department, brick and 
concrete, plain foundation, to D. Lemieux 
15 Russell St. Archts. est. $40,000. Noted 
June 8 

Cal, Pittsburg—California Bean Growoere’ 
Assn., 120 Battery St., San Francisco. 1 
story, 80 x 350 ft., corrugated iron and 
frame warehouse and 5 story, 20 x 40 ft 
mill, here, to Cahill Bros., 110 Sutter st 
San Francisco, $80,000. Noted July 13.” 

Cal. San Francisco — Petri Italian. 
American Cigar Co., Inc., 419 Jackson St. 4 
story, 137 x 137 ft., concrete factory, Bat- 
tery and Vallejo Sts., to Del Favero & Sa- 
sori, 2042 Taylor St., $200,000. Noted 


June 1 
Buildings 


PROPOSED WORK 


- H., Nashua—Bank and Office—Secon 
Natl. Bank, 185 Main St., soon takes bide 
brick, steel and stone, aoa foundation 
$200,000, Mowbray & Uffinger, 56 Liberty 
St., New York, archts. and engrs, 


Conn., Norwalk—Hotel—J. A. Legate, 4 
River St., having plans prepared K. 
Urso, archt., 453 West Main St., Stamford, 
ong ge J mem Tees ane. construct- 

story, x . brick and stee 
addition, Wall St. $150,000. 

N. ¥., New York—Apartment—Twenty 
Sixty Nine Bway. Corp., c/o G. F. Pelham, 
archt. and engr., 200 West 72nd St., having 
plans prepared 9 story, 50 x 102 ft., brick, 
steel and stone, plain foundation, 17-19 
East 84th St. $300,000. 

1 ¥., ‘New York—Hospital—Womens 
Hospital of Bronx, c/o Bloch & Hesse, 
archts. and engrs., 18 East 41st St., having 
plans prepared brick, steel and stone, plain 
foundation, Lafayette and Manida Aves. 
$200,000. ° 

N. Y¥., Olean—Temple—Masonic Club Co. 
plans temple, Laurens St. To exceed $200,- 
000. Architect not selected, 


_ Pa. Lewisburg—Stadium, etc.—Bushnell 
University having plans prepared by Car- 
rere & Hastings, archts., 52 Vanderbilt 
Ave., New York, brick, steel and stone sta- 
dium and gymnasium, plain foundation. 
$500,000. 

Pa., Phila—Bank and Office—Mutual 
Trust Co., Bourse Bldg., having plans pre- 
pared by Heacock & Hoakenson, archts. 
Bailey Bldg., and soon takes bids 12 story, 
4th and Market Sts. $2,000,000. 

Pa., Phila.—Office—Phila. Realty Bd., 39 
South 17th St., having plans prepared by 
Ballinger Co., archts., 12th and Chestnut 
Sts., 3 er, 36 x 103 ft. brick and steel, 

lain foundation, 13th and Locust Sts. 

200,000. 

Pa., Swarthmore—High School—Simon & 
Simon, archts., 249 South Juniper St. 
Phila., soon receive bids 3 story brick, 
ateel and cut stone, here, for Bd. Educ 
$200,000. 

W. Va., Huntington — Fair — Tri. State 
Agricultural Fair, c/o J. F. Peck, 1407 
Keenan Bidg., Pittsburgh, Pa., having plans 
prepared by Joseph & Joseph, archts. 
Atherton Blidg., Louisville, Ky., 1 story, 
100x200 ft., brick and steel, manufactur- 
ers exhibit building, grandstand, race 
track, other frame buildings, stables, etc. 
$650,000, J. N. Doyle, 320 9th St., Hunt- 
ington, W. Va., engr. 

N. C., Concord—School—Voted $150,000 
bonds for high school, $25,000 for negroes 
school and $50,000 for enlarging and re- 
pairing existing buildings. 

Ky., Owensboro—High School—A. F. Hus- 
sander, archt., 25 North Dearborn St., Chi- 
cago, soon takes bids 3 story, rein.-con. 
brick and steel. $250,000. Noted March 9. 


0., Akron—Court House—Summit Co. 
Court House, opened bids July 12, 3 story 
annex, stone or terra cotta and brick, plait 
foundation, South Bway., from Carmichael 
Constr. Co., 524. Hamilton Bldg., $374,889; 
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jldings (Continued) 
eas & Johnson, 406-7 Metropolitan 
Clemmes 596,200; T.E. McShaffrey, 171 
Bldg. Jorge St., $398,000, Above bids re- 
jected. Archts. est. $350,000. Noted 
April ¢ agrin Falle—Clubhouse, ete.—See 
“Da 


ms.” 
‘leveland—Court—City, c/o A. Demp- 
O oe justioe, City Hall, plans 3 or 4 


‘tary, brick, steel and concrete, $500,000. 
Architect not selected, . 
0., Columbus—Administration, etc.—Bd. 
trustees Ohio. State University, had plans 
srepared by J. N. Bradford, archt., Ohio 
Btate University, 4 story administration 


puilding $300,000, 4 story medical science 
pbuilding $250,000, 4 story commerce and 
journalism , building $300,000, all brick, 
sreteand stone. 

— Orient—Cettages—Dept. Welfare, Oak 
and’ 9th Sts. Columbus, had plans_pre- 
vared by R. S. Harst, state archt., Ohio- 
Hartman Bldg., Columbus, and soon takes 
bids four 1 story, and two 2 story, 65 x 135 
ft., rein.-con. and brick, at Institution for 
Feeble Minded, here. $200,000. 

0., South Euclid—School and Convent— 
Sisters of Good Shepherd, East 30th St. and 
Carnegie Ave., Cleveland, having plans pre- 
pared by W. Koehl, archt., 906 Park Bldg., 
Cleveland, 3 story, brick, steel and con- 
crete, Stop 108, here. $250,000. 

0., Washington C. H.—Lod B. P. O. E. 
having plans prepared by. T. D. McLaughlin, 
archts. Savings Bldg., Lima, 2 story, 80 x 
165 ft., brick, stone and concrete. $175,000. 
M. S. Dougherty, chn. building com. 

0., Willoughby—Educational—Andrews 
Institute for Girls having plans prepared 
by F. C. Warner, archt., 767 Hippodrome 
Annex, Cleveland, 2 story, brick, steel and 
concrete, $300,000. S. B. Shankland, 


secy. 

nd., Indianapolis—Bank — Meyer-Kiser 
Bank, 136 East Washington St., plans 7 
story, 87 x 197 ft. brick, steel and terra 
cotta, 136 East Washington St. $350,000. 
Vonnegut, Bohn & Mueller, Indiana Trust 
Bldg., archts. 

Ind., Indianapolis—Home—City plans 4 
story, 40 x 196 ft. and 40 x 45 ft. nurses 
home, brick, Locke and Margaret Sts. $300,- 
000. A. Scherrer & Son, Indiana Trust 
Fldg., archts. 

Ind., Indianapolis — Office — Guarantee 
Realty Co., c/o Meyer-Kiser Bank, plans 2 
story, 72 x 114 ft. brick addition, Monu- 
ment Circle and Meridian St. $200,000. 
Vonnegut, Bohn & Mueller, Ind. Trust 
Bldg., archts. 

Ind., Marion—High School—Bd. Educ. 
plans 2 story, brick. $300,000. Architect 
not selected. 

Mich., Detroit—Mercantile—J. L. Hudson 
Co., 1201 Farmer St., having plans prepared 
by Smith, Hinchman & Grylls, archts., 710 
Washington Arcade, 10 story, 40 x 120 ft., 
brick, steel and stone addition, plain foun- 
dation, Woodward Ave. : 

Mich., Evart—School—Bd. Educ. having 
plans prepared by J. N. Churchill, archt., 
Lansing, 3 story, 75 x 220 ft. rein.-con., 
brick and steel, plain foundation. $150,000. 

Mich., Lincoln Park (Detroit P. O.)—Mu- 
nicipal—Village plans 2 story, probabl 
rein.-con., brick and steel. $150,000. Archi- 
tect not selected. 

Mich., Port Huron—School—Bd. Educ. 
having plans Ye by Van Leyen, Schill- 
ing, Keough ynolds, archts., 3440 Cass 
Ave., Detroit, rein.-con., brick, steel and 
stone, plain foundation, Erie St. $250,000. 

Mich., Traverse City—Hospital—Traverse 
City Hospital having plans prepared by 
Malsomson, Higginbotham & Palmer, 
archts., 405 Moffat Bldg., Detroit, 3 story, 
brick and steel, plain foundation. $150,000. 

Il, Chicago — Apartment — Dubin & 
Eisenberg, archts., 14 West Washington 
St., preparing ty and soon takes bids 6 
story, 120 x 160 ft., rein.-con., brick and 
steel, Sheridan Rd. and Lunt Ave. for B. 
H. Rosenthal, c/o architects. $500,000. 

Ill., Chicago—Athletic Club—W. W. Ahl- 
schlager, archt., 60 East Huron St., prepar- 
ing prelimina lans 12 story, 135 x 180 
ft. rein.-con., brick and steel, Lake Shore 
Dr. near Pearson Ave., $2,000,000. Owners 
name withheld, 

Il., Chicago—Hotel—Juddson Hotel Co., 
c/o H. L. Stevens & Co., archts., 30 North 
Michigan Blvd., having plans prepared 10 
story, 100 x 142 ft., rein.-con., brick and 
oe R4. near Argyle Ave., $1,- 


Ml., Chieago—School—National Kinder- 
garten & Elementary College, 2944 South 
Michigan Ave., having plans prepared by 
W. S. Holmes Co., archts., Tussing Bldg., 
Lansing, Mich., for school, opposite North- 
western University, here. $1,000,000. 

s li., Chicago—Store, Office, etc.—F. D. 
hase, Ine., arehts., 645 North Michigan 
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Blvd., preparing plans rein.-con., brick and 
steel, 79th St. near Stony Island Ave. 
$200,000. Owner’s name withheld, 

Il, Chicago—Store, Office and Theatre— 
Kramer & Schnadig, c/o Newhouse & Bern- 
ham, archts., 4630 Prairie Ave. plans 2 
story, 125 x 125 ft., rein.-con., brick and 
steel, 63rd St. and Kedzie Ave. $400,000. 

IL, Oak Park—Church—First Methodist 
Episcopal Church having plans prepared by 
Talmadge & Watson, archts., 189 West 
Madison St., Chicago, 2 story, 200 x 200 ft., 
rein.-con., brick and steel, Oak Ave, and 
Superior St. $250,00. 

Wis., Green Bay—Club House—Green 
Bay Columbus Club, (Knights of Colum- 
bus), c/o C. K. Bong, chn. building com., 
Sheridan Bldg., nae plans prepared by 
Foeller, Schober & tephenson, Nicollet 
Bldg. and H. W. Carr, Minahan Bldg., as- 
sociated archts., 3 story, 80 x 140 ft. brick 
and concrete, plain foundation. $150,000. 

Wis., Madison—Church and Auditorium— 
Dominican Fathers having plans prepared 
by F. L. Kronenberg, archt., Carroll Bik., 
2 story 64 x 100 ft. brick rein-con. and 
stone, plain foundation. Hollister St. $150,- 
000. J. R. Clark, pastor. 


Wis., Madison— Church—St. James 
Catholic Congregation, St. James Court, 
having plans prepared by F. L. Kronen- 


berg, archt., Carroll Blk., 2 story, 75 x 180 
ft., brick, rein.-con. and steel, plain foun- 
dation, $150,000. 

Wis, Madison — School—St. Joseph 
Italian Congregation, c/o A. Simeoni, pas- 
tor, 22 South Park St., having plans pre- 
pared by F. L. Kronenberg .archt., Carroll 
Blk., 2 story, 67 x 168 ft., brick, rein.-con. 
and stone, plain foundation. $150,000. 

Wis., Milton—Dormitories. etc.—Milton 
College, c/o A. E. Whitford. pres.. plans 4 


story, rein.-con., steel and brick, plain 
pemeaetiee, $275,000. Architect not se- 
ected. 


Wis., South Madison (Madison P. 0.)— 
High and Grade School—Bd. Educ. plans 


2 story, brick, rein.-con. and tile, plain 
foundation. $150,000. Architect not se- 
ected, 


Kan., Coffeyville—Memorial Auditorium 
—City, c/o C, Potteck. clk.. having plans 
prepared by . W. Williamson & Co., 
archts., 312 Central Natl. Bank Bldg., 
Topeka, 2 story, rein.-con, and _ brick. 
$175,000, 

8. D., Rapid City—School—Bd. Educ. 
having plans prepared by Perkins & Mc- 
ra, aren, aoe te on Sioux 

s, story, rein.-con., brick, stone 
tile. $150,000. _ 

N. D., Fargo—Store, etc.—G. Carufel, 
Fargo, having plans prepared by J. E. 
on wae bere Bway. 3 story, 100 x 

. rein.-con. an rick store and gtor- 

age a $150,000. HER 

Okla., Oklahoma City—Depot—Atchi- 

tide he. ~ & —— _ Ra. RY, Exch. 

00 ic , plans depot, here, 2,100,- 
000. C, F. W: Feit, ch. engr. . 

Cal., Palo Alto—Dormitory—University 
of California having plans prepared by 
Bakewell & Brown, archts., 251 Kearny 
St., San Francisco, 2 and 3 story, rein.-con., 
University Grounds, $450,000. A. E. Roth, 
comptroller. 

Cal, San Mateo—Hotel—F. E. Webb and 
assocaites, 16 East 41st St., New York City, 
having sketches made by W. Polk & Co.. 
archts., Hobart Bldg., San Francisco, for 
hotel, private beach, golf links, yacht har- 
bor, club quarters, etc., will exceed $500,000. 

Cal., _Taft—School—Taft Union High 
School Dist., havens pane prepared b ‘ 
H. Weeks, archt., 369 Pine St., San n- 
cisco, additions to high school. Immediate 
building plans include new locker rooms, 
girls’ rest room and soon By first of 
year it is proposed to complete machine and 
auto shop and $198,000 gymnasium, for 
which largest part of funds will be used. 

Ont., London—Office—London Life Insur- 
ance Co., 463 Richmond St., receiving com- 

etitive plans for 4 story, ‘brick and stone, 

ufferin Ave, $500,000. E. E. Reid, Mer. 

Ont., Whitby—Hospital—Provincial Gov- 
ernment, Parliament Bldgs., Toronto, hav- 
ing a paegaret % Educ. Dept., Toronto, 
for hospital, here, 300,000. 

H. 1., Honolula—Memorial—Territory of 
Hawaii having plans prepared by L. P. Ho- 
bart, archt., Crocker Bldg. San Francisco, 
Cal., rein.-con. and terra cotta building 
comprising plaza, coliseum, natatorium an 
temple o music, on Waikiki Beach. 
$250,000. 

BIDS DESIRED 

N. ¥., New York—Drill Shed—July 27, 
at office of Mayor, City Hall, drill shed of 
armory, 142nd and 143rd Sts, between 
Lenox and 5th Aves., for 15th Infantry. 
Former bids ee tan _—. = 

N. Y., Perry—High 0 ug. y Bd. 
Educ., Dist. 6, towns of Perry and Castile, 
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at office of T. H. Donnelly, secy., altering 
and building 2 story, 146 x 150 ft. brick. 
Gordon & Kaelber, 125 Sibley Bldg., Roch- 
ester, archts.; adv. this issue. i 

N. Y., Wende—Administration, etc.— 
July 25, by Bd. Supervs. Erie Co., 29 
County Hall, Buffalo, administration build- 
ing, bakery, laundry and other buildings, 
here. $225,000. 

Pa., Phila.—Hotel—July 
bauer, archt., Land Title Bldg., 16 story, 
196 x 230 ft., rein.-con., brick and steel, 
caisson foundation, 9th and Chestnut Sts., 


26 by H. Trum- 


for Benjamin Franklin Hotel Co. c/e 
architect. $7,000,000. 

Pa., Phila.—Office—Thomas, Martin & 
Kilpatrick, archts., Otis Bldg., receiving 


bids 8 story, 22 x 153 ft., rein.-con., brick 


and steel, 21st and Chestnut Sts., for E. 
Hummel,*c/o architects. $200,000. 

N. C., Siler City—School—July 26, by 
School Comrs., brick, $150,000. R. F. 


Paschal, secy. C, C. Wilson, Palmetto BIk. 
Bldg., Columbia, archt. 

N. C., Southern Pines—School—July 29, 
by School Com., for school. $150,000. P. 
P. Pelton, secy. A. Embury, 2nd, 132 Madi- 
son Ave., New York City, archt. 

N. C., Troy—School—J. §. Edwards, 
supt. of schools of Montgomery Co., re- 
ceiving bids brick schools, incl. one 10 
room, one 8 room and three 6 room schools. 

Tenn., Knoxville—Church—Sept. 1, by J. 
P. Grant, chn. building com. First Baptist 
Church, 620 South Gay St., 4 story, 140 x 
200 ft., Main St. $300,000. Dougherty & 
Gardner, Nashville, archts. 

0., Cleveland—Commercial and Market— 
De Lorenzo & Bontempo, archts., Finance 
Bldg., taking bids and opens same about 
Aug. 1, 1 story, 80 x 150 ft., brick, steel 
and concrete, Miles Ave. near East 113th 
St., for Miles Ave. Market House. c/o Con- 
ley-De Graw Co., 1900 Euclid Ave. $150,- 
000. Noted June 29. 

0., Grandview Heights (Columbus P. 0.) 
—High School—Aug. 15, by D. S. Freed, 
clk. Bd. Educ., 2 story, 145 x 173 ft., brick 
and concrete, $200,000. Former contract 
declared illegal. Noted July 13. 

O., Mt. Sterling—High School—Aug. 10, 
by E. R. Julian, clk. Bd. Educ., 2 story, 
66 x 133 ft. and 120 x 133 ft., brick and 
concrete. $150,000. J. Q. Adams, Southern 
Hotel, Columbus, archt. 

Ill., Chicago—Field House—South Park 
Comrs., 57th St. and Cottage Grove Ave., 
receiving bids 1 and 2 story, 185 x 255 ft., 
rein.-con. brick and steel, field house, gym- 
nasium and recreation building, in Calumet 
Park. $150,000. L. White engr., 
owner. Noted Feb. 16. 


Wis., Milwaukee—Convent—See “Miscel- 
laneous.” 

Wis., Pilymouth—Hotel—E. A. Juul, 
archt., Imig Bldg., Sheboygan, taking bids 
3 story, 80 x 140 ft., brick, rein.-con. and 
steel, plain foundation, for J. E. Curtis, 
Plymouth. $150,000. 

Cal, Oakland—High School—Aug. 14. by 
Bd. Educ., 2 story, brick, on biock bounded 
by 26th, 28th, Myrtle and Linden Sts. $385,- 
000. G. W. Dickey. 2149 Bway.. archt. 
Noted May 4. 


Cal, Taft—School—Aug. 1, by Trustees 
Conley School Dist., 2 story, brick. $250,- 
00. ewhitt-Shields, Rowell Bldg., Fresno, 
archts. Noted April 20. 


BIDS RECEIVED 


0., Dayton—High School—Bd. Educ. 
opened bids July 13, Roosevelt High School, 
3 story, rein.-con. and brick, plain founda- 
tion, West Side, general contract from 
Danis-Hunt Constr. Co., 907 Schwind Bldg., 

1,140,000, J. E. Lowes Co., 509 West 2nd 

t., $1,155,000, Drummond-Miller Co., 4500 
Euclid Ave., Cleveland, $1,202,000; heat- 
ing and ventilating apparatus, from Van 
Dyke Heating & Plumbing Co., 1111 Wal- 
nut St., Des Moines, Ia., $249,000. Noted 
June 29. 

CONTRACTS AWARDED 

Conn., Brid epee Devtanront—Waltect 
Lunch Co., 169 igh St., Boston, remodel- 
ing 4 story, brick and steel, Main and 
Middle Sts., here, to T. J. Pardy Constr. 
Co., 1387 Seaview Ave. Archts. est. $150,- 
000. Noted May 4. 

N. Y., Brooklyn—Apartment and Store— 
P. Ritzheimer, 122 Amity + 5 story, 
brick, steel and stone, plain foundation, 
Livingston St., to W. L. and G. H. O’Shea, 
29 Bway., New York. Archts. est. $250,000. 

N. ¥., Brooklyn—High School—Bd. Educ., 
500 Park Ave., New York, New Utrecht 
High School, 79th and 80th Sts.. here, to 
Werner-Disken Co., 50 Court St., $1,336,897. 
Noted July 6. 

N. ¥., Cornwall-on-Hudson—School—Bd. 
Educ., brick and stone. plain foundation, to 


c/o 
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Buildings (Continued) 


Yornwall Industrial Corp.. Cornwall. Archts. 
est. $150,000. Noted June 8. 

N. Y., Elmira—Hospital—St. Josephs 
Hospital, 555 East Market St, general con- 
tract 5 story, 80 x 140 ft.. brick annex, to 
P. A. Zimmerman Co., 18 East 41st St., 
New York, $211,000. Noted July 13. 


N. Y., New York—Bank and Office—L. A. 
Abramson, archt. and engr., 46 West 46th 
St., 5 story, 50 x 85 ft., brick, steel and 
stone, plain foundation, 1765 Madison Ave., 
to Fleischmann Constr. Co., 531 7th Ave.. 
for Bank of United States, 5th and 32nd 
a? _Archts. est. $250,000. Noted June 29 


Y.. New York—Schools—Bd. Educ.. 
500 “Park Ave., additions to and altering 
P. S. 57, East ‘114th St. near 3rd Ave.. to 
Frymier & Hanna. 25 West 45th St.. $264.- 
539; P. S. 130, 2nd portion. Hester and 
Baxter Sts., to Concord Constr. Co.. 476 


Seneca St., Brooklyn, $218,800. Noted 
July 13. 
N. Y., Biverhead—High School—RBd. 


E/duc., brick, steel and stone. plain founda- 
tion, to Johnson & Miller. Yonkers. Archts. 
est. $250,000. Noted May 25. 

N. J., Bridgeton—High School—Ba. 
Educ., 2 story. 61 x 194 ft.. to J. S. Rogers 
& Co., Drexel Bldg., Phila. 

N. J., Jersey City—Apartment—D. Wold- 
stein, c/o G. and E. Blum, archt. and engr., 
505 5th Ave., New York, 5 story, brick, 
steel and stone, plain foundation, Fairmount 
St., here, by day labor. $200,000. 


N. J., Montelair—School—Bd. Educ., 
brick, steel and stone addition, plain foun- 
dation, to J. F. and L. Carlson, Walnut St. 
Archts. est. $150,000. Noted June 22. 


Pa., Bryn Mawr—School—Bd. Educ, 2 
story, 107 x 162 ft., school, to J. S. Rogers 
& Co., Drexel Bldg., Phila., $168,600. 

Pa. Phila.—Office—S. Lavenson. 237 
North 6th St., 8 story, 80 x 102 ft., rein.- 
con., brick and steel, 8th and Appletree Sts., 
to Kober Constr. Co., 34 South 17th St. 
Archts. est. $500,000. 


S. C., Honea Path—Housing—Chiquola 
Mfg. Co., 132 houses, to Harper Lumber Co., 
Honea Path. 

Tenn., Nashville—Bank and Office—Cald- 
well & Co., 205 Union St., 8 story, brick, 
steel and concrete, to Foster & Creighton 
Co., 4th and 1st Natl. Bank Bldg., $350,000. 
Noted March 30. 

0., Cleveland—Bank and Office—Pearl St. 
Savings & Trust Co., 3094 West 35th St., 
masonry contract 2 story. 55 x 120 ft. 
brick, steel and concrete, Pearl and Broad- 
view Rds., to J. Grant & Son, 4500 Euclid 
Ave. Archts. est. $200,000. Noted May 18. 


0., Cleveland—Church—W. C. Jansen, 
archt., Electric Bldg., 1 story, 100 x 200 
ft., brick, steel, concrete and stone, plain 
foundation, East 109th St. and St. Clair 
Ave., to Bolton Pratt Constr. Co., Columbia 
Bidg., for St. Aloysius Roman Catholic 
Church, 10932 St. Clair Ave. Archts. est. 
$300,000. Noted July 6. ° 


0., Cleveland—High School—Bd. of Educ., 
East 6th St.. and Rockwell Ave., eoowet 
contract 3 story, brick and cteel addition, 
plain foundation, West 93rd St. and Wii- 
lard Ave., to Drumond-Miller Co., 45°90 
Euclid Ave., $652,000; heating and ve.i- 
tilating apparatus, to Warden & Leese, 
Prospect Ave., $130,697. Noted July 13. 


Ind., Indianapolis — Hospital — James 
Whitcomb Riley Memorial Hospital Assn., 
904 Hume-Mansur Bidg., 3 story, 103 x 321 
ft. brick, West Michigan St., to State Constr. 
Co., Pythian Tu $311,000. Archts. est. 
$350,000. Noted March 17. 

Ind., Richmond—High School—School Bd. 
Trustees, 2 story, 103 x 180 ft. brick and 
hollow tile, to Yeager & Sons Constr. Co., 
Richmond, $162,827. 

Mich., Detroit—School—Bd. Educ., 1354 
Bway. Ave., 2 story, rein.-con. and brick, 
plain foundation, Brooklyn Ave., to F. H. 
Goddard, 2130 Franklin St., $295,500. Noted 
July 13. 

Mich., Detroit—Theatre and  Office— 
Northwestern Building Corp., 7380 Grand 
River Ave., 2 story rein.-con., steel and 
brick, plain foundation, Grand River Ave., 
to J. Finn & Sons Co., 708 Amsterdam 
Ave. Archts. est. $2,000,000. 


Wis., Madison—Arcade Store—Madison 
Realty Co., 1 East Main St., 2 story, 88 x 
101 .. brick, rein.-con. and steel, plain 
foundation, Mifflin St., to J. H. Findorff 
Son Co., $01 West Wilson St. tngrs. est. 
$150,000. 


Wis., Madison—Store—The University 
Co-operative, 506 State St., general con- 
tract 3 story, 30 x 180 ft., brick, rein.-con. 


and stone, plain foundation, State St., to 
Newell Bros. Co., 1315 Chandler St. Engrs. 
est. $150,000 


Wis., Phelps—High and Grade School— 
Bd. Educ., general contract 2 story, 75 x 
150 ft., brick, rein.-con. and steel, plain 
foundation, to Krasin Bros. Co., Marshfield. 
Ingrs. est. $150,000. Noted June 8. 


Wis., Pulaski—School—Bd. Educ. gen- 
eral contract 2 story, 70 x 120 ft., high and 
grade school, brick, rein.-con, and stone, 
plain foundation, to F. Nemitz, Main St., 
Denmark. Engrs. est. $150,000. Noted 
June 22. 


Wis., Schofield—High School—Bd. Educ. 
general contract, 2 story, 70 x 95 ft., brick, 
rein.-con. and steel, plain foundation, to 
Otrich-Shropshire, Stevens Point. Engrs. 
est. $150,000. 


Minn., Grand Raypids—High School—Bd. 
Educ., general contract 3 story, 67 x 183 
ft. rein.-con., brick and tile, to Pfeffer 
Constr. Co., Torrey Bldg., Duluth, $154,990. 
Noted June 22, 

Ss. D., Sioux Falls—School—Bd. Educ., 
general contract 3 story. rein.-con.. brick. 
stone and tile, to Sioux Falls Constr. Co., 


Boyce Greeley Bldg., $100,535. Noted 
June 15. 
N. D., Grafton—Dormitory—State Bd. 


Administration, Bismarck, general contract 
4 story, rein.-con., brick, tile and stone, at 
State Institution for Feeble Minded, here, 
to Redlinger & Hansen, Wahpeton, $88,000. 
Noted June 15. 


Col, Denver—Office—T. M. Patterson 
Estate, Patterson Bldg., general contract 
10 story, 100 x 125 ft., 17th and Welton Sts., 
to A. Olson, Bank BIk., $334,000. Engrs. 
est. $650,000. Noted April 6. 

DAM—CINCINNATI, OHIO 


Bids were opened by U. S. Engr. Office, 
Cincinnati, June 19, for constructing Dam 
No. 32, Ohio River, near Vanceburg, Ky., 
from (1) National Contg. Co., Citizens Bank 
Bldg., Evansville, Ind., and (2) Dravo 
Constr. Co., Diamond Blidg., Pittsburgh 
(awarded contract) (this contractor fur- 
nished own plans and quantities). The unit 
bids were as follows: 


(1) 
NAVIGABLE PASS 





We aE. GURDON 55 os ows nockcncvase $300.00 
25,900 cu.yd. common excavation. ....... .75 
2,050 cu. yd. fill .. 1.00 
500 eu y vd bedding gravel or broken stone. 2.00 
1,406 cu.yd. riprap wiles s 8.00 
7,980 lin ft. round piles, timber. .......... 1.00 
371,000 lb. sheet piles, steel. .......... a5 .08 
450, 320 ft. bm. common timber......... 125.00 
129,230 ft. b.m. deck timber 125.00 
HH. 050 ft. b.m. oak timber. . 200.00 
5,095 cu.yd. concrete bes wiab est 15.00 
44,771 lb. structural steel... .. i .12 
61,350 Ib. reinforcing rods... .08 
5, 720 1b. for ings en wrought iron) .20 
52,648 lb. bolts, etc. ... .10 
148,858 Ib. iron castings. asbia ‘ .10 
63,572 lb. steel castings. .... .25 
700 lin.ft. 4 in. pipe... 4.00 
175 placing movable parts- —wickets, in- 
cluding horses and props... 10.00 
Extended total...... Siskeinues $484,480 
WEIRS 
660 lin.ft. cofferdam. . 2 $300.00 
28 944 cu. yd. « ommon excavation cs i ) 
1,600 cu.yd. iil... ..... ; 1.00 
3,850 cu.yd. ripra ee ed d 8.c 
5) 440 lin F<. round piles, timber Ze 1.00 
258,400 Ib. sheet piles,steel. = s....... 08 
144, 260 ft. b.m. common timber 125.00 
62,770 ft. b.m. deck timber 125.00 
50,867 ft. b.m. oak timber 200.06 
19,188 cu.vd. concrete ee ; 15.00 
638, 522 Ib. structural steel ae 
24, 901 Ib. forgings eee tenant .20 
39, 104 Ib. bolts, ete. ; .10 
60,700 Ib. iron castings. : ‘ oa 
104,968 Ib. steel castings Sioa de : .25 
1,418lb. bronze............ ; 1.56 
464 lin ft. 4 in. pipe 4.00 
622 lin.ft. 3 in. pipe 5.00 
25 placing movable parts — wickets, in- 
cud ding horses and props... . : 10.00 
Extended total ‘ bs ivcdimewreents $733,560 
Extended grand total. @) lume . $1,218,040 
1,360 ft. caisson gles $300.00 
40,000 cu.yd excavation. vas inten 3.00 
61,917 ft. b.m. oak timber. . 400.00 
39, 258 cu.yd. concrete. ...............4. 12.80 
683,293 Ib. structural steel.............. .13 
6,000 th. reinforcing steel sats ia te oe: .05 
30,621 'b. forgings 15 
Sa ae toes moo 
209,302 Ib. iron castings ................ .13 
168,270 Ib. steel castings. ......... yaich tae 20 
DE NN ot eck soc ocawee a . .80 
1,164 lin.ft. 4in. pipe. ..... sanhnasne% 6a 5.50 
622 lin.ft. 3 in. PNG. ¢x tea kbed ine ssn oe ° 3.50 
200 wickets. ............ émooed ies saute 10.00 
Extended total . $1,224,867 


Ont., London—Monastery—Sisters of the 
Precious Blood, 4 story, 125 x 2:0 ft. pricy 
by day labor under direction of \, Blond 
14 Cornhill St., Chatham. $15 = 


nington & Boyd, LaSelle Bldg., Winds, 
archts. 
Cuba, Havana — Yacht Club — Hayan, 


Yacht Club let contract to Purdy & Hender 
son, 45 East 17th St.. New York City 
Archts, est. $500,000. 


Federal Government Work 
PROPOSED WORK 
Me., Bar Harbor—Stone—U. S. Engineer 
Custom House, Boston, Mass., rejected bids 
opened June 22, furnishing and placing 
stone, in breakwater, near here, Notes 
May 25. 
Tex., Gilmer—Post Office—Treas Dept 
Wash., D. C., received ho bids July 1] 
construction, complete incl. mechanicaj 
equipment, U. S. Post Office, here. Noted 


June 15, 
BIDS DESIRED 


R, L., Providence—Rock Removal—Aug 
15 at Office U. S. Engineer, Providence. roo. 
removal in Stamford Harbor, Conn.: ady. 
this issue. 

N. Y., New York—Dredging—Aug. 19. }, 
U. S. Engineer, 616 Army Bldg., dredginz 
in Passaic River, New Jersey; ady, thj 
issue. 

Del., Wilmington—Excavation— Aug 
at Office U. S. Engineer, Wilmington, exca 
vating Inland Waterway; adv. this issu. 

Md., Perryville—Refrigerating Plants 
Sept. 1, at Office Director, U. S. Veterans 
Bureau, Wash., D. C., 2 complete York 
100-ton refrigerating plants in U. 8 
Veterans Hospital 42, here; adv. this issu 


Va., Hampton Roads—Equipment—sp: 
4667—July 26, By Bureau Yards & Docks 
Navy Dept., Wash., D. C., coal and ash 
handling equipment, here. Noted July 13 

Va., Hampton Roads—Heating Plant— 
Spec. 4629—July 26, by Bureau Yaris & 
Docks, Navy Dept., Wash. D. C., heating 
plant building here. Noted July 13. 


Va., Norfolk — Mechanical Equipment - 
July 31, by Treas. Dept., Wash., D. ¢ 
mechanical equipment for east wing of U. Ss. 
Veterans’ Hospital, here. 

La., New -Orleans—Stone—Aug. 15, by 
U. S. Engineer, 329 Customhouse, furnish- 
ing and delivering stone for Southwest 
Pass, Head of Passes and South Pass, Mis- 
sissippi River; adv. this issue. 

Minn., Duluth—Scow—Aug. 14 at Of 
U. S. Engineer, Duluth, steel derrick scow 
adv. this issue. 

Neb., North Platte—Piping—Aug. 11 by 
a Dept., Wash., D. C., water piping 

ere, 


Tex., Eagle Pass—Sewer—July 24 »b) 
Treas. Dept., Wash., D.\C., sanitary sewer 
for U. S. Post Office, here. J. A. Wetmore, 
acting superv. archt. 


Tex., Galveston—Dredging—Aug. 15 at 
Office U. S. Engineer, Galveston, dredging 
Houston Ship Channel; adv, this issue. 


Wyo., Ft. MacKenzie—Tank—Aug. 1), by 
Treas. Dept., Wash., D. C., for tank, here. 


Ore., Portland—Catamarans—Aug. 21, at 
Office U. S. Engineer, 2nd Dist., for 80 stec! 
pontoon catamarans; adv. this issue. 


H. T. Pearl Harbor—Quaywalls, etc— 
Spec. 4591—Aug 23 by Bureau ‘Yards & 
Docks, Navy Dept., Wash., D. C., 68 x 4/0 
ft. and 68 x 178 ft., rein.-con. ‘quaywalls, 
80 x 364 ft. pier, 37 x 45 ft. bulkhead, etc 
Noted June 22. 


BIDS RECEIVED 


Fla., Aypalachicola—Post_ Office, etc.— 
Treas. Dept., Wash., D. C., opened bids 
July 10, for U. S. Post Office and Custom 
House, here, from Devault & Deitrick, Can- 
ton, O., $59,817; Hodgson & Jones, Ist 
Natl. Bank Bldg., Montgomery, Ala., $61.- 
980; O. P. Woodcock, 403 Main St., Jack- 
sonville, Fla., $65,995. Noted June 15 


Mich., Detroit—Gate Engines—vU. S. En- 
gineer, 337 Federal Bldg., furnishing and 
installing 6 operating engines for gates of 
Poe Lock, at Saulte Ste. Marie, incl. motors, 
controllers, resistances, ete., from Green 
Bay Drydock Co., Green Bay, Wis., $20.41! 
Ellicott Machine Corp., Bush and Severn 
Sts., Baltimore, Md., $23,469; J. & J. } 
Millholland Co., 714 5th Ave., Pittsburgh 
$23,600. Noted June 8. 








Minn., Albert Lea—Extension to Work: 
room ete.—Treas. Dept., Wash., D. C., ° 


tension to workroom and mailing ves‘! 
bule, at U. S. Post Office, here, from W. | 
Lovell, 1415 8th St, S. E., Minneapolis 
$11, 400; Pearce Bros, 220 West 42nd ‘St 
New York, $11,500; Tatager Constr. ©° 
Albert Lea, $12, 468. Noted June 29 
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Federal Government Work (Continued) 
CONTRACTS AWARDED 

N. ¥., damestown—Extension to Work- 
foom, etc.—Treas. Dept., Wash., D. C., ex- 
tension to workroom and mailing vestibule, 
U. S. Post Office, here, to G. E. Wright, 
Inc., 1454 Monadnock Blk., Chicago, $19,- 
340 (4 months). Noted June 1. 


Pa., Phila.—Fuel Oil—U. S. Engineer, 
15 Witherspoon Ind. fuel oil for floating 
plant, here, to Gulf Refining Co., Widener 
Bldg., $41,350. 

Md., Edgewood—Remodeling—Construct- 
ing Quartermaster, Aberdeen’ Proving 
Ground, converting buildings 438, A. B., 
and C into officers quarters, here, to New- 
port Contg. and Eng. Co., Law Bldg., New- 
port News, Va., $81,250. Noted June 22. 

D. C., Wash.—Guard House—Construct- 
ing Quartermaster, Munitions Bldg., guard 
house at Walter Reed General Hospital. 
here, to Boyle-Robertson Constr. Co., Evans 
Bldg., $19,950. Noted July 6 
Vinton—Post Office—Treas. Dept., 
Wash., D. C., for U. S. Post Office, here, to 
W. D. Lovell, 1415 8th St., S. E., Minne- 
apolis, Minn., $56,380 (12 months). Noted 


June 8 

Mo., Jefferson Barracks — Mechanical 
Equipment—Treas. Dept., Wash, D. C., 
mechanical equipment for U. S. Veterans’ 
Hospital, here, to S. Faith & Co,, 2427-33 
Pennsylvania Ave., Phila., $311,000 (8 
months). 

Cal., Los Angeles—Aerodrome—Con- 
structing Quartermaster, aerodrome to 
Union Constr. Co., Oakland, $23,000. 


Miscellaneous 


PROPOSED WORK 

Mar‘ne Tower, Buffalo, N. Y¥. — Amer. 
Elevator & Warehouse Co., Buffalo River, 
plans large marine tower. $40,000.  Pri- 
vate plans, 

Comfort Station—Ellwood City, Pa.—See 
“Sewers.” 

Bathing Beach, etce.—Chagrin Falls, 0.— 
See “Dams.” 

Retaining Walls, etce.—Cleveland, O.— 
Bd. Educe., East 6th St. and Rockwell Ave., 
having plans prepared by W. R. McCornack, 
archt., East 6th St. and Rockwell Ave., re- 
taining walls and iron fences at Dawning, 
Hough and Marion Schools. $40,000. 

Generating Unit and Transmission Line 
—Menominee, Mich.—Wisconsin Pub. Serv. 
Corp., 559 Marshall St.. Milwaukee. having 
plans prepared generating unit and trans- 
mission line, here, Mead & Seastone, State 
St., Madison, Wis., engrs. 

Cement Mixing Machine—Madison, Wis. 

Making plans for cement mixing machine 
to be used by city street department. C. E. 
Parker, city engr. 

Pipe Line—Casper, Wyo.—Mammoth Oil 
Co., Casper, making preliminary surveys 
for 800 mi. 6 or 8 in. pipe line from Teapot 
Dome to Missouri River. 

Pipe—Eureka, Cal.—J. Griffith, supt. 
Pub. Wks., 524 D St., soon receives bids 
furnishing 12,000 ft. 2 in. standard black 
pipe, random lengths. 

BIDS DESIRED 


Drainage Pumps, Ete.—New York, N. Y. 
—August 1, by Transit Comn., 49 Lafayette 
St., installing drainage pumps in subway 
under 14th St., Boro of Manhattan; also 
Metropolitan and Bushwich Aves., Boro of 
Brooklyn; installing frogs, switches, tracks 
and pumping posts in yard near Jerome 
Ave. and Moshlolu.§ Parkway, Boro of 
Bronx, Jerome Ave. line. Route 16; ad- 
ditional approach track to Lenox Ave. and 
148th St. yard; making changes in steel 
work at easterly approach to Queensboro 
Plaza Station, Routes 36 and 37, Sect. 1, 
Boro of Queens, Agreement “BZ.” G. Mc- 
Aneny, chn. 


Lumber—Niagara Falls, N. Y.—E. J. 
Fort, city mgr., receiving bids 111,000 ft. 
white oak lumber to ‘replank Pierce Ave. 
bridge. $8,120. W. B. Bennett, Conven- 
tion Hall, city engr. 


Dumping Platform and Ramp — New 
York, N. ¥.—July 27. by J. H. Delaney, 
omr. Docks, Pier “A,” foot of Battery PIL., 
North River, building superstructure on pier 
at East 35th St. consisting of rein.-con. 
dumping platform and ramp; contr. 1773. 
“ormer bids rejected. Noted June 15. 


_ Paving Blocks—WFarrell, Pa.—Aug. 1, by 
|. W. Kozar, boro. secy., 125,000 vitr. brick 
‘ving blocks, 


Pi 
worlds, etem-Phile., Pay—See 
ete.—Black 


“Water- 


_Transmission Wine, Creek, 
N. G.—July 27 by G. G. Smith, town clk., 
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DAM—CINCINNATI, OHIO 
Bids were opened by U. S. Engr. Office, Cincinnati, June 19, for constructing Dam 


No. 34, Ohio River, near Chilo, from (A) 


National Contg. Co., Citizens Bank Bidg, 


Evansville, Ind. (awarded contract); (B) Dravo Constr. Co., Diamond Bldg., Pitts- 
burgh, The unit bids were as follows: 
A B 
1,555.5 lin.ft. cofferdam.. .... $250.00 $310.00 
62,006 cu.yd. common excavation 75 1.35 
4,301 cu.yd. fill... .......... 1.00 1.00 
28,604 cu.yd. rior. Rie tiw ks 7.00 9.00 
71,082 lin.ft. round piles, timber 80 1.00 
41,080 ft. b.m. sheet piles, timber 125.00 200.00 
ee les, steel =i .07 .055 
956,145 lb. sheet piles, steel, for driving only 05 ol 
712,800 ft. b.m. common timber / 100.00 150.00 
310,500 ft. b.m. deck timber 100.00 160.00 
59,030 ft. b.m. oak timber 200.00 450 00 
18,617 cu.yd. concrete 15.00 15.00 
683,294 lb. structural steel 12 14 
90,454 lb. reinforcing rods a 08 . 06 
30,621 lb. forgings (including wrought iron) 20 16 
127,189 lb. bolts, etc. =a : .10 .10 
209,721 lb. iron castings er 10 14 
186,270 lb. steel castings 25 20 
1,418 lb. bronze ¥s 1.50 80 
1,134 lin.ft. 4 in. pipe 4.00 6.00 
622 lin.ft. 3in. pipe. ....... 5.00 4.00 
200 placing wickets (including horses and props) 10.00 10.00 
Extended totals. .. all $1,385,147 $1,627,464 
Alternate bid for flexible concrete apron below dam: 
2,830 cu.yd. apron, flexible concrete .a. Fi $20.00 $21.00 
86,500 lb. steel for flexible concrete apron 10 09 
Extended totals..... $65,250 $67,215 


4 mi. 6,600 volt, three phase transmission 
line, two sub-stations and local distribu- 
tion system, incl. street lights. H. L. Allen, 
Black Creek, engr. 

Gravel Pit Equipment—Delafield, Wis.— 
Consolidated Materials Co., 301 Caswell 
Blk., Milwaukee, taking bids for washing 
plant, 25-30 hp. crusher, pump, _ screen, 
bucket conveyor, belt conveyor, steam en- 
gine or electric motor power. Private 
plans. Noted May 4, under Slinger. 

Basement—Milwaukee, Wis.—July 24, by 
Brust & Philipp, archts., 405 Bway. (base- 
ment), for 4 story, 150 x 150 ft., brick and 
concrete addition, plain foundation, to St. 
Josephs Convent, 575 Layton Blvd. $200,000, 


Structural Steel—Milwaukee, Wis.—See 
“Industrial Works.” 

Paving Materials—St. Paul Minn.— 
July 24, (change of date) by H. W. aAus- 


tin, city purch. agt., materials for paving 
Hudson Rd, from Point Douglas Rd, to 
east city limits, 8,792 bbl. portland cement, 
5,126 cu.yd. crushed stone or gravel, 3,888 
cu.yd. concrete sand, 32,745 Ib. @ in, round 


reinforcing steel bars, 15,295 Ib. in. 
round reinforcing steel bars ete.; Grand 
Ave. from Milton St. to Cretin Ave., 
41,134 sq.yd. 34 in. Southern pine creo- 
soted wood blocks, 7,814 bbl. portland 
cement, 3,429 cu.yd. concrete sand, 6,218 


cu.yd. crushed stone or gravel, 1,932 cu.- 
yd. screened sand, 386 cu.yd. crushed stone 
for curb, 493,620 Ib. pitch filler, ete.; Grand 
Ave. from Oakland Ave. to west line of 
Milton St., 13,570 sq.yd. Southern pine 
creosoted wood blocks, 2,422 bbl. portland 
cement, 1,136 cu.yd. concrete sand, 1,885 
cu.yd. crushed stone or gravel, 162,840 Ib. 


es filler, etc. O. Claussen, city engr. 
oted July 13. 
Scarifier Attachment—St. Paul, Minn.— 


Aug. 7, by G. Reis, aud. Ramsey Co., 1 
scarifier attachment for 10-ton A. W. road 
roller. $1,500. 


Structural Steel, ete.—St. Paul, Minn.— 
July 24, by H. W .Austin, city purch. agt., 


12,688 Ib. structural steel, 5,020 lb. mis- 
cellaneous steel and iron castings, 1,035 
ton c.i. pipe, also for cut stone, dowel 


pins, expansion bolts and sheet lead flash- 
ings, for Water Dept. O. Claussen, city 
engr. 

Transformers, ete.—San Francisco, Cal.— 
Aug. 9, by Bd. Pub. Wks., transformers, 
switchboards and accessory equipment for 
Moccassin Creek Power Plant, MHetch 
Hetchy Project, Contr. 81. M. M. O’Shaugh- 
nessy, city engr. 

Transmission Line—Turlock, Cal.—Aug. 
8, by Turlock Irrigation Dist., 28 mi. of 
66,000 volt transmission line, bids to be 
received as follows: (1) lump sum bids for 
completed line—contractor to furnish tow- 
ers and materials (2) contractor to furnish 
labor only—district to furnish materials 
(3) for materials—about 200 steel towers, 
170 mi. copper or steel reinforced alum- 
inum wire, about 6,000 suspension type in- 
sulators with fittings, switchboard panel 
lightning arresters and oil circuit breaker. 
R. V. Meikle, ch. engr. 


BIDS RECEIVED 


Turbines, ete.—Cohoes, N. ¥.—C. L. Cadle, 
supt. Pub. Wks., Albany, opened bids July 
10, furnishing and delivering 2 hydraulic 





turbines with governor equipment and ex- 


tra parts for proposed power house at 
Crescent Dam, here, Contr A-1, from S 
Morgan Smith Co., York, Pa., $92,957, W. 


Cramp & Sons Ship & Engine Building Co., 
Beach and Ball Sts., Phila., Pa., $124,000, 
Wellman-Seaver-Morgan Co., 7000 Central 
Ave., S. E., Cleveland, O., $126,000; water 
wheel driven generators and other electric 
equipment, Contr. A-2, from General Elec- 
tric Co., River Rd., Schenectady, 90 r.p.m.— 
1,800,000 W. R. 2, $100,694, 2,666,666 W. R. 
2, $105,824, 2,000,000 W. R. 2, $102,420; 
105.9 R.P.M.—1,800,000 W. R. 2, $100,200. 
Noted June 29. 

Asphalt, Gravel, ete.—Phila., Pa.—F. H. 
Caven, dir. pub. wks. opened bids July 
11, furnishing (1) 13,000 ton aspnait 
surface and binder course, (2) 7,500 ton 
gravel (3) 3,000 bbl. portland cement (4) 
8,500 ton crushed stone, from Barber As- 


phalt Paving Co., Land Ttile Bidg., (1) 
47,653; Union Paving Co., 34th and Spruce 
ts.. (1) $44,740; Eastern Paving Co, 


(1) $47,960; De Frain 

Idg., (2) $12,208; West 
Jersey Sand and Supply Co., Beach and 
Marlboro Sts., (2) $12,208 (3) $8,250; 
Birdsboro Stone Co., Birdsboro, (4) $25,- 
743; E. T. Bennis, South and 5th Sts., (4) 
$22,649. Noted July 6. 


CONTRACTS AWARDED 


Ramp, etc.—Brooklyn, N. Y.—J. H. 
Delaney, comr. Docks. Pier “A’” North 
River, New York, building ramp and dump- 
ing board at foot of West 23rd St., Coney 
Island Creek and completing dredging 
here, to Riverside Conte. Co,. 164 Montague 
St., $27,667. Noted July 6. 


Miscellaneous Construction, ete.—New 
York, N. Y¥.—Transit Comn., 49 Lafayette 
St., miscellaneous construction and station 
finish for Rapid Transit Railroads in 
Boros. of Manhattan, Bronx, Brooklyn and 
Queens, Agreement “BV,” to E. Balaban, 51 
East 42nd St., $10,835. Noted July 6. 


Structural Steel—New York. N. ¥.—Bd. 
Purch., Municipal Bldg., furnishing and 
delivering structural steel to Dept. Plant 
& Structures, to Amer. Bridge Co., 30 
Church St., $32,982. Noted July 6. 


Pier Building—Phila., Pa.—F. H. Caven. 
dir. pub. wks., 1 story, pier building, Alle- 
gheny Ave. and Delaware River, also im- 
proving and enlarging Allegheny Wharf 
127, to Simpson, Brown & Co., 90 West 
St.. New York, $67,779. Engrs. est. 
$100,000. Noted July 6. 


Dump Truck, ete—Akron, O—B. J. 
Hill, city purch. agt. one 5 ton dump truck, 
to White Motor Sales Co., 75 North Union 
St., $5,843 minus $1,000 for old truck; 1 
car of pig lead, to W. M. Pattison Supply 
Co., 779 Rockwell Ave., Cleveland, $5.78 
per cwt. Noted June 29. 

Gas Lines—Youngstown, O0.—East Ohio 
Gas Co., Boardman and Champion Sts., 
will lay 15 mi. new gas lines throughout 
various parts of city, by day labor. ~e 
Voelkle, mer. 

Gas Line—Thermopolis, Wyo.—Thermop- 
olis Gas Co., 22 mi. 6 in. gas line, plain 
end joints, dresser couplings, also various 
gathering lines 3-6 in., from Golden Eagle 

me to Thermopolis, to Hope Eng. Co., 
Mt. Vernon, O. Noted April 13. 


Colonial Trust Bldg 
Sand Co., Finance B 
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Copy: Official Proposals -eaching our 


be printed in the issue out Thursday. 


OFFICIAL PROPOSALS 





Bids: Aug. 4. 


Bridge Superstructure, 
Machinery and Electrical 
Equipment 
Seattle, Wash, 


Sealed proposals will be received by the 
Board of Public Works of the City of 
Seattle, up to 10 o'clock a.m., Friday, 
August 4th, 1922, in room 234, County-City 
Building, for the fabrication and erection 
of the Super-structure, Machinery and 
Electrical Equipment of a Steel Bascule 
Bridge and two Side Spans over the West 
Waterway at West Spokane Street, under 
authority of Ordinance No. 43397. 

The structure will comprise a double-leaf 
bascule span 288 feet center to center of 
trunnions, 2 approach spans each about 
140 feet long and a steel girder span about 
136 feet long. The width of the bascule 
span will be 45 feet center to center of 
trusses and of the side spans 52 feet center 
to center of trusses, and of the girder span 
about 40 feet. 

No proposal will be considered except 
as same is made strictly in conformity with 
the advertisement therefor and upon the 
forms of proposals furnished by the Board 
of Public Works, bound together with the 
specifications, general clauses and form of 
contract which must be submitted unbroken 
and unaltered in every particular. 

This improvement shall be made in ac- 
cordance with the respective plans and 
specifications now on file in the offices of 
the Secretary of the Board of Public Works 
and the City Engineer, respectively. 

The successful bidder will be required to 
file with the City Comptroller a bond in 
the sum specified in the specifications. 

Each bid must be accompanied by money, 
a satisfactory surety company bid bond 
approved by the Mayor and City Comptrol- 
ler as to sufficiency and the Corporation 
Counsel as to form, or a certified check 
— to the order of the City Comptrol- 
er of the City of Seattle for a sum not 
less than five (5) per cent of the total 
amount of bid, and no bid will be con- 
sidered unless so accompanied. 

A deposit of Ten Dollars ($10.00) will 
be required for each set of plans and 
specifications, which will be returned upon 
return of the plans in good order. 

Special attention of bidders is called to 
the State Law and City Charter regarding 
the number of hours constituting a day’s 
work, minimum wage _ scale, American 
citizenship and heads of families. 


The Board of Public Works reserves the | 


right to reject any or all bids. 
By order of the Board of Public Works. 
c. B. BAGLEY, 
Secretary. 
First publication June 20, 1922. 





Bids: Aug. 12. 


Drainage Work 


Kokomo, Ind. 


Bids will be received by me for the con- 
struction of an improvement of Kokomo 
Creek by dr ing upon petition of George 
W. Charles and others at my office in Ko- 
ee at ae — “. se, work to 

complet y January 1, ‘ 
PLLSWORTH 


County Surveyor. 
Howard County, Indiana. 

B. C. MOON, Kokomo, Indiana, 
Attorney 


for Petitioners. 


New 
York Office by 10 A. M., Tuesday can usually 
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Rate: 
40 Cents a Line an Insertion 


THESE ADVERTISEMENTS ARE OFFICIAL NOTICES THAT BIDS ARE WANTED FROM BIDDERS EVERYWHERE. 


OFFICIAL PROPOSALS 


Bids: Aug. 14. 


Drainage Work 
Benton, Mo, 


Sealed proposals for the construction of 
about two hundred sixty-nine thousand 
three hundred cubic yards of earth excava- 
tion from the existing ditch and the new 
ditches to be dug in Drainage District No. 
15 of Scott County, Missouri, will be re- 
ceived by the County Court of Scott 
County, Missouri, at the Court House of 
said County at Benton, Missouri, until one 
o'clock (1:00) P.M., August 14, 1922. This 
work consists of new work and clean-out 
work with very little clearing, and through 
an improved community, with bottom width 
of ditch ranging from fourteen to twenty 
feet. Bidders will be required to state 
specifically : 

(1) Type and manufacture of equipment 
to be installed. 

(2) Whether new or old equipment will 
be installed. 

(3) Capacity of dipper, bucket and cram. 

(4) Length of boom. 

This work is suitable for drag line or 
floating dredge. 

The right is reserved to reject any and 
all bids and to waive informalities in the 
notices and bids when the bids are re- 
ceived. 

No proposals will be considered unless ac- 
companied by certified check for $1,000.00 
or a proposal bond. The bidder, or bidders 
to whom awards are made will be require 
to enter into written contracts with the 
District in the form approved by the Dis- 
trict, with good and approved security for 
the full amount of the contract, using the 
form of bond approved by the District, 
within fifteen days after notified of his or 
its proposal, 

Payment for the work will be made in 
cash. 

All requests for information should be 
addresse to C. E, Swank, Engineer, 
Charleston, Missouri. Plans and specifica- 
tions of the work may be seen in the office 
of the County Clerk at Benton, Missouri, 
and copies of same may be obtained from 
the District Engineer for a deposit of 
$10.00. 

(Signed) 

GEO. W. PEARMAN, 

County Clerk of Scott County, 
Missouri, Benton, Missouri. 

RAY B. LUCAS, Attorney, 

Benton, Mo. 
c. E. SWANK, Engineer, 

Charleston, Mo. 





Bids: July 24. 


Grading, Curbing, etc. 
Columbia, Mo. 


SBALED PROPOSALS will be received 
by the undersigned City Clerk of the City 
of Columbia, Boone County, Missouri, until 
four o'clock p.m., the 24th day of July, 
1922, for the grading, curbing and gutter- 
ing and paving with Kentucky Rock As- 
phalt of five streets in said city, accord- 
ing to the plans and specifications on file 
with the undersigned. Aas 
5,700 lin.ft. curb and gutter, 10,500 sq.yd. 
of paving. For further information ad- 


dress 
JOHN S. BICKNELL, City Clerk. 
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iE 
Plans and Specifications for inspection by dis- if 
tant bidders may be filed at any of the Engi- iF 
neering News-Record offices without charge. | 
iE 
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Bids: Aug. 15. 


Hydro-Electric Project 


Dotham, Ala. 


Sealed proposals will be received by th 
Mayor and City Council of the City of Do- 
than, Alabama, until 2 o’clock p.m., Tres. 
day, August 15th, 1922, for constructing a 
Hydro-Electric Project with = appurte- 
nances, and furnishing materials and equip- 
ment, at High Bluff on the Choctawhatche 
River about eight (8) miles from Hart- 
ford, Ala., in sections 9 and 4 of township 
2N, Range 23E, Geneva County, Alabama. 
The work consists of the construction of an 
earth dam, a concrete spillway, abutments 
and power house, and the fuirnishing and 
placing of machinery. 

The principal approximate quantities in- 
volved are the following: 

51,000 cu.yds. of excavation. 

380,000 cu.yds. of embankment. 

18,500 cu.yds. of concrete of different 
classes. 

1,900,000 pounds of reinforcing steel. 

354,000 pounds of structural steel 
work. 

Turbines, generators, transformers and 
auxiliary power house equipment for a 
present installation of approximately 3,000 
bhp. capacity in two units. 

A transmission line twenty-one and one- 
half (214) miles long at 44,000 volts pres- 
sure. 

Plans and specifications are on file at the 
office of the City Clerk at Dothan, Alabama, 
and at the office of The Ludlow Engineers 
at Winston-Salem, N. C., where they may 
be examined by prospective bidders. 

Copies of the plans covering the con- 
struction details of this project and two 
copies of the specifications attached to the 
form of proposal and contract will be fur- 
nished by The Ludlow Engineers, Winston- 
Salem, N. C., upon application by prospec- 
tive bidders accompanied by a check for 
twenty-five ($25.00) dollars to cover the 
cost, or, separate prints, and extra copies 
of specifications and form of proposal, etc., 
at one ($1.00) dollar each. 

Each bid must be accompanied by a cer- 
tified check for approximately five (5%) per 
cent of the bid. a 

Proposals will be received at the City 
Hall, Dothan, Alabama, and opened pub- 
licly wih the right reserved to accept any 
bid or to reject any or all bids as the best 
interests of the ——-, may appear. 

Plans and supervision by THE LUDLOW 
ENGINEERS, INC. Winston-Salem, N. C 

E. O. JONES, Mayor. 
R. W. LISENBY, City Clerk. 





Bids: July 31. 


Paving Brick 
Washington, Pa. 


Sealed proposals will be received by the 
Town Council of the Borough of Washing- 
ton, Penna., at the Council] Chamber until 
7:30 p.m., July 31st, 1922, for the furnish- 
ing of about seven hundred thousand (700,- 
900) paving brick f.o.b. Washington, Pa. 

Each bid must be accompanied by a cer- 
tified check in the amount of five per cent 
(5 per cent) of the contract price. 

and ifications may be obtained 
at the office of the Borough Engineer, and 
the right is reserved to reject any or al! 


bids. 
J. F. CURRAN, 
President of Council 
JOHN GRIFFITHS, 
Secretary of Council 
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Bids: Aug. 1. 
State Highway Work 


Baltimore, Md. 

Sealed proposals for building eight sec- 
tions of State Highway, as follows: 

Frederick County, Cont. F-52. One sec- 
tion of State highway along the Buckeys- 
town Pike from end of Cont. F-31 Extd. to 
Furnace Branch Bridge, a distance of 1.35 
miles. (Concrete.) 

Howard County, Cont. Ho-23. One sec- 
tion of State highway from the end of Cont. 
453 at Benson Branch to the Triadelphia 
Pike, a distance of 1.5 miles. (Concrete.) 

Hartford County, Cont. H-29. One sec- 
tion of State highway from Whiteford to- 





ward Dublin, a distance of 1.0 miles. (Con- 
crete.) 
Charles County, Cont. Ch-23. One sec- 


tion of State highway from Mason Springs 


to Marbury, a distance of 2.6 miles, 
(Gravel.) 
Cecil County, Cont. Ce-41. One section 


of State highway from Calvert toward Fair 


Hili, for a distance of 2.0 miles. (Con- 
crete.) 
Queen Anne’s County, Cont. Q-22. One 


section of State highway from Sudlersville 
toward Millington, for a distance of 2.0 
miles. (Concrete.) 

Dorchester County, Cont. D-25, 
tion of State highway from 
ward Federalsburg, for a 
miles. (Concrete.) 

Wicomico County, Cont. Wi-21. One sec- 
tion of State highway from Salisbury to- 
ward Snow Hill, for a distance of 2.0 miles, 
(Conercete.) 

Will be received by the State Roads 
Commission, at its offices, 601 Garrett 
Building, Baltimore, Maryland, until 12 M., 
standard time, on the 1st day of August, 
1922, at which time and place they will be 
publicly opened and read. 

Bids must be made upon the blank pro- 
posal form which, with specifications and 
plans, will be furnished by the Commission 
upon application and cash payment of $1.00, 
as hereafter no charges will be permitted. 

No bids will be received unless accompa- 
nied by a certified check for the sum of 
five hundred ($500) dollars, payable to the 
State Roads Commission. 

The successful bidder will be required to 
give bond, and comply with the Acts of the 
General Assembly of Maryland, respecting 
contracts. 

The Commission reserves the right to re- 
ject any and all bids. 

By order of the State Roads Commission 
this 13th day of July, 1922. 

JOHN N. MACKALL, 
Chairman. 
L. H. STEUART, Secretary. 


Bids: July 25. 
Barge Canal Terminals 


Albany, N. Y. 

Sealed proposals will be received by the 
undersigned at his office in the Capitol at 
Albany, N. Y., until twelve o’clock noon of 
Tuesday, July 25, 1922, at which place and 
hour they will be publicly opened and read, 
for the construction of Barge canal_ter- 
minals pursuant to the provisions of Chap- 
ter 746 of the Laws of 1911, and amenda- 
tory laws, and Chapter 402 of the Laws 
of 1920, as follows: 


One sec- 
Eldorado to- 
distance of 1.0 


siniilliniae 
TERMINAL CONTRACT NO. 89 
For paving a portion of the terminal 
site, constructing railroad and crane tracks, 
electrical work and details incidental there- 
to, at Syracuse, 
Contract plans, sheets 1 to 4 inclusive. 


ooo 
TERMINAL CONTRACT NO. 90 

Fer dredging a portion of the Henry 
Street slip at Gowanus Bay, Borough of 
Brooklyn, New York City. 

Contract plans, sheet No, 1, 

Plans may be seen and detailed specifi- 
cations, engineer’s estimates of quantities, 
roposal blanks, form of contract and 
Conte required and other information for 
sroposers may be had at the office of the 
Superintendent of Public Works at Albany, 
N. Y., at the office of the Assistant Super- 
intendent of Public Works for the Middle 
Division at Syracuse, N. Y., at the_ office 
of the Assistant Superintendent of Public 
Works for the Western Division at Roches- 
ter, N. .. at the offices of the Superin- 
tendent_of Public Works, Erie Basin Ter- 
minal, Buffalo, N. Y., and Terminal Ware- 
house, Pier 6. East River, New York City, 

Blueprint =e of plans will be furnished 
by the State paginoss and Surveyor upon 
the receipt at his office in the Telephone 
Building, Albany, N. Y., of payment at the 
rate at fifteen cents (15c.) per sheet. Re- 


OFFICIAL PROPOSALS 


fund will not be made for any blueprints 
which may be returned. 

Monthly estimates will be paid of ninety 
per centum (90 per cent) of the work done 
at the contract price. ery proposal for 
said work must be accompanied by a money 
deposit in the form of a draft or certifi 
check upon some good banking institution 
in the city of Albany or New York, issued 
by a national or state bank or trust come 
pany in good credit within the state and 
pexante at sight to the Superintendent of 

ublic Works for five per centum (5 per 
cent) of the amount of the proposal. 

The person whose proposal shall be ac- 
cepted will be required to execute a con- 


tract and furnish bonds within ten days 
from the date of notice of award delivered 
to him’ or them in person or mailed to the 
address given in the proposal. 

Upon execution of the contract and ap- 
proval of bonds, the certified check or draft 
will be returned to the proposer unless the 
same shall have been presented for collec- 
tion prior to such time in which case the 
amount of the deposit will be refunded by 
the Superintendent of Public Works. 

The deposits of bidders other than the 
one to whom the award of contract shall 
be made will be returned immediately after 





| the award has been made. 


The bond required for the faithful per- 
formance of the contract shall be in such 
sum as shall be fixed by the Superintendent 
of Public Works, which sum shall not be 
less than twenty per centum (20 per cent) 
of the estimated cost of the work, accord- 
ing to the contract price, and an additional 
bond, known as the labor bond, in the sum 
of ten per centum (10 per cent) of the 
amount of the estimated cost of the work 
according to the contract price, will be re- 
quired as security that the contractor will 
oay in full at least once in each month all 
aborers employed by him upon the work 
specified to be done in the contract, 

In the event that more than one surety 
company is offered as surety on said bonds 
co-insurance only will be accepted. 

Each proposal must be addressed to the 
Superintendent of Public Works, Albany, 
N. Y., and must be endorsed on the en- 
velope with the name of the construction 
for which the proposal is made. 

Award, if made, will be made to the 
— or persons whose proposal shall be 
owest in cost to the state for doing the 
work, and which shall comply with all pro- 
visions required to render it formal. Be- 
fore any award shall be made the lowest 
bidder will be required to satisfy the Super- 
intendent of Public Works of his ability to 
rovide suitable equipment and materials 
or the proper performance of the work. 

The right is reserved to reject all pro- 
posals and readvertise and award the con- 
tract in the regular manner if, in the judg- 
ment of the undersigned, the interests of 
the state will be enhanced thereby. 

CHARLES L. CADLE, 


Superintendent of Public Works. 
June 22, 1922. 





Bids: Aug. 2. 


Electric Elevators 


Marcy, N. Y. 
NOTICE TO CONTRACTORS: Sealed 
proposals for Three Electric Elevators— 
Buildings for Chronic Patients, Store 
House and Cold Storage Building, at the 
Utica State Hospital, Marc Division, 
re N. Y., will received z the State 
Hospital Commission, Capitol, Albany, N. Y., 
until 2 o’clock p.m. (Standard Time) on 
Wednesday, August 2, 1922, when they will 
be publicly opened and read. Proposals 
shall be enclosed in an envelope furnished 
by the State Architect, sealed and ad- 
dressed, and shall be accompanied by a 
certified check in the sum of five per cent 
(5%) of the amount of proposal. he con- 
tractor to whom the award is made will be 
required to furnish surety company bond in 
the sum of fifty per cent (50%) of the 
amount of contract within thirty (30) days 
after official notice of award of contract 
and in accordance with the terms of Speci- 
fication No, 3809. The right is reserved to 
reject any or all bids. Drawings and 
specifications may be examined at the 
Utica State Hospital, Uti N. Y., at the 
New York Office of the partment of 
Architecture, Room 1058, 25 Broadway, and 
at the Depatrment of Architecture, Capitol, 
Albany, N. Y. Drawings, specifications and 
blank forms of proposal may be obtained at 
the Department of Architecture, Capitol, 
Albany, N. Y., upon reasonable notice to 
and in the discretion of the State Archi- 

tect, L. F. Pilcher, Sn Albany, N. Y. 

L. M. FARRINGTON, Secretary, 

State Hospital Commission. 

Dated: July 13, 1922. 
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Bids: July 25. 


Eight Sections of Road Work 


Baltimore, Ma. 


SEALED PROPOSALS for building 
gett sections of State Highway, as fo). 
WSs: 


ANNE ARUNDEL CO., Contract AA-24— 
One section of State Highway along the 
New Cut Road from end of Contract 293 
to Pumphrey, a distance of 1.3 miles (con- 
crete). 


ALLEGANY CO., Contract A-23—One 
section of State Highway along the Olq 
National Pike from Cumberland toward 
Allegany Grove for a distance of 1.2 miles 
(macadam resurfacing). 

ALLEGANY CoO., Contract A-24—One 
section of State Highway from Frostburz 
to the Swimming Pool, a distance of 9.25 
mile (concrete). 

HOWARD CO., Contract HO-16—One 
section of State Highway from Clarksville 
toward Dayton, a distance of 1.5 miles 
(concrete). 


MONTGOMERY CO., Contract M-33— 
One section of State Highway from Lelands 
Corner to Campbells Corner, a distance of 
1.5 miles (concrete). 


BALTIMORE CITY, Contract BC-4)—on, 
section of State Highway along 25th Street 
between the York Road and the Harford 
Road, a distance of 0.75 mile (sheet as- 
phalt). 


BALTIMORE CoO., Contract B-46—On¢ 
section of State Highway along the Phila- 
delphia Road from Golden Ring, toward 
the Harford Co. Line for a distance of 3.7 
miles (alternate bids—sheet asphalt and 
concrete). 


QUEEN ANNES CoO., Contract Q-24— 
One section of State Highway from and of 
Contract Q-16 at Winchester to. King 
Store, a distance of 1.8 miles (concrete). 

Will be received by the State Roads 
Commission, at its offices, 601 Garrett 
Building, Baltimore, Maryland, until 12 n 
on the 25th day of July, 1922, at which 
time and place they will be publicly opened 
and read. 


Bids must be made upon the blank pro 
posal form which, with specifications and 
plans will be furnished by the Commissio: 
upon application and cash payment of 
$1.00, as hereafter no charges will be per- 
mitted. 


No bids will be received unless accom- 
panied by a certified check for the sum of 
Five hundred ($500.00) dollars, payable to 
the State Roads Commission. 


The successful bidder will be required to 
give bond, and comply with the Acts of the 
General Assembly of Maryland, respecting 
contracts, 

The Commission reserves 
reject any and all bids. 

By order of the State Roads Commission 
this 6th day of July, 1922. 

JOHN N. MACKALL, 


Chairman. 





the right to 


L. H. STEUART, 
Secretary. E 





Bids: July 24. 
Concrete Box Sewer 


| Annville, Penna. 


Sealed bids will be received by the Board 
of Commissioners of Annville Township, 
Lebanon County, Penna., until 8:00 o’clock 
p.m., July 24th, 1922, at which time they 
will be publicly opened at the Town Hall, 
for the construction of a reinforced con- 
crete Box Sewer, approximately six hun- 
dred and seventy-five feet in length, and 
three and one-half feet, by three and three- 
fourths feet, inside dimensions, 5 

Plans and specifications may be obtained 
from the Township Clerk. , , 

Each proposal must be accompanied by 
@ certified check, in the amount of Two 
Hundred Dollars ($200.00) made payable 
to the Township Treasurer. 

All bids must be made upon blanks fur- 
nished by the es ney Kreg 
8 The right is reserved to reject any or all 


ds. 
By order of the Board of Commissioners. 
D. M. RANK, 
President. 
JOHN G. NYE, 
Township Clerk. 
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Bids: July 25. 4 
Paving 
Blue Island, Il. 


aled proposals will be received by the 
ant a Mrocal Improvements of the City 
of Blue Island, Ill, at the hour of 8:00 
o'clock P. M., (Daylight Saving Time), on 
quesday, July 25th, 1922, at the City Hall, 
in said City, for furnishing all labor, tools, 
machinery and materials and the construc- 
tion of the following items, in accordance 
with Ordinance, Plans and Specifications 
for the same, now on file in the office of the 
City Clerk of said City, under Special As- 
sessment No. 263 


44,021.20 sq. yds. of reinforced concrete 
pavement (74) in. in, thickness. 
09,757.55 lin. ft. of 5 in. x 6 in. integral 

conerete curb. ; 
16,100.00 cu. yds. of earth excavation. 


(65) manholes and covers adjusted. 

(117) catch basins and covers adjusted. 

(9) existing valve vaults and covers ad- 

justed. 

(12) sew brick valve vaults and cast iron 
covers. 

(117) concrete storm water inlets, with 350 
lb. cast iron inlet covers and (6) ft. 
of 9 in. vitrified tile pipe connecting 
to catch basin. 

12,000 lin. ft. of asphaltic fibre matrix ex- 
pansion joint. 

600 lin. ft. of steel protection plates. 

Plans, Specifications and Proposed Blanks 
may be obtained from the City Clerk of 
said City. 

All proposals must be accompanied by a 
certified check in proper form, in an 
amount equal to 10 per cent of the total 
proposal, payable to Paul T. Klenk, Presi- 
dent of the Board of Local Improvements; 
and shall be made on forms furnished by 
the Engineer. 

The person or persons whose proposal 
shall be accepted will be required to exe- 
cute a contract and furnish a bond for 
faithful performance, acceptable to the 
Board, in an amount equal to (4) of the 
proposai, within (15) days from the date 
of the award. 

The Board of Local Improvements re- 
— the right to reject any or all pro- 
posals, 
woe Local Improvements, Blue Island, 


PAUL T. KLENK, Pres., 
A. G. KERN, 
Vv. B. ROBERTS, Sec’y. 





Bids: Aug. 15. 


Inlet Construction 


Ft. Lauderdale, Fla, 


Notice is hereby given that the Board of 
County Commissioners, Broward County, 
Florida, will receive bids until 11.00 A.M., 
on Tuesday, August 15, 1922, for the con- 
struction of an inlet from New River Sound 
to the Atlantic Ocean, near Ft. Lauderdale, 
as per plans and specifications on file in 
the Clerk’s Office, Courthouse Bldg., Ft. 
Lauderdale, Fla. 

Such work shall be let in two contracts, 
being as follows: 

(a) The dredging of 81,000 cubic yards 
more or less of earth; and the dredging of 
5,000 cubic yards more or less of rock; 

(b) The furnishing and placing of 6,200 
cubic yards more or less of riprap and jetty 
hearting and of 2,500 tons more or less of 
Jetty capping, all in riprap and jetty con- 
struction. 

Separate bids will be received and sep- 
arate contracts let for each of the two 
classes of work mentioned. Copy of plans 
and specifications may be secured from the 
Clerk upon payment of $1.00 to cover cost 
of printing the same. 

_Each bid shall be accompanied by a cer- 
tified check in the amount of 3% of the bid, 
fuaranteeing that the bidder will make con- 
tract and bond within ten days of notice 
of award. 

Bond on each contract will be required in 
the sum of 50% of the amount bid. 

_ Address all bids to the Board of County 
Commissioners, in care of Frank A. Bryan, 
( — A Lauderdale, Fla. Hi 

e Board reserves the 

any and all bids, ee 

By order of the Board. 

H. G. WHEELER, 
™ Chairman, 
test:— 

Frank A, Bryan, Clerk. 

Geo, B. Hills Company, Engineers, 

Jacksonville, Florida, 

Dated July 10. 1922. 





Bids: July 31. 


Town Council of the Borough of Washing- 


t 


7:30 p.m., July 31st, 1922, for the construc- 


t 


square yards of brick pavement (brick fur- 
nished by the borough) and for the resur- 
facing of about five thousand (5,000) square 


yards with bituminous pavement. 

Each bid must be accompanied by a cer- 
ified check in the amount of five per cent 
5 per cent) of the contract price. 

Plans and specifications may be obtained 


t 
( 


at the office of the Borough Engineer, and 


t 


bids. 


‘ 
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Paving 


Washington, Pa. 
Sealed proposals will be received by the 


on, Penna., at the Council Chamber until 


ion of about eighteen thousand (18,000 


he right is reserved to reject any or all 
J. F. CURRAN, 
President of Council. 
JOHN GRIFFITHS, 
Secretary of Council. 


VLNEUOUSTODGUEEODUODESAUEUELADOSESOUDONODO NOOO AEOEDORE TOO NDTSaNOeCEOOEEOnEDoEnooEOnaeseeson onion enS: 


THIS ADVERTISING 
COSTS LITTLE 


The cost of giving contracts NA- 
TIONAL publicity through the 


Official Proposal Columns of En- 
gineering News-Record is only 40 


cents a line an insertion. Figured 
on a circulation basis, the cost 
per line per thousand readers 
(1 1/3 cents) is extremely small, 
compared with the cost of other 
forms of publicity and the possi- 
bility of large waste distribution 
through publications of limited 
or general circulations. A single 
lower bid may save the cost of 
the advertising many times over. 
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Bids: July 25. 


Highway Work 
Raleigh, N. C. 


Sealed bids for the construction of the 
following projects will be received by the 
North Carolina State Highway Commission 
at Raleigh, N.C., until 10 A.M., on the 25th 
day of July, 1922, when they will be opened 
and read: 

Hard surface (Concrete or Asphaltic 
Paving projects), including grading, rein- 
forced concrete or cast iron pipe, struc- 
tures, etc. 


Length 
Project No. County. (miles) 
173 Pasquotank 22 
183-A Pitt 13.54 
236 Johnston 14.83 
342 Cumberland 5.91 
484 Wake 8.79 
494 Warren 6.21 
535 Guilford 7.78 
713 Ashe 3.53 
764 Surry 1.63 
Topsoil, Sand Clay, or Gravel projects, 
including grading, drainage pipe, struc- 
tures, ete. 
131 Gates 13.50 
132 Gates 9.73 
569 Moore 18.97 
814 Burke 8.69 
952 Jackson 
963 Macon 8.68 


MACADAM PROJECTS 
Penetration or waterbound Macadam 
Projects, including drainage pipe, struc- 
tures, etc, 


602 Alexander 9.28 

640 Iredell 8.17 

702-A Alleghany 7.75 

888 Yancey 15.22 
BRIDGE PROJECT 

694 Union - 6.40 ft. 


rein.-con. through girders, 

Specifications, proposals, forms, etc., may 
be obtained from the State Highway Com- 
mission at Raleigh, N. C. 

Plans may be seen in the Raleigh office, 
or in the offices of the District Engineer. 

Bridge plans may be obtained from the 
State Highway Commission at Raleigh, 
N. C., upon payment of five ($5.00) dollars 


per set. 
i right is reserved to reject any or all 


By order of the North Carolina State 
Highway Commission. 


‘ou 
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Bids: July 26. 


Concrete Wharf and 
Transit Shed Foundation 


Tampa, Fila. 
Sealed bids will be received by the City 


Commission of the City of Tampa until 
twelve o'clock noon on the 26th day of 
July, 1922, for furnishing all materials, 
labor and equipment necessary to construct 
a reinforce 
shed foundation at the municipal slip on 
the Estuary in the City of Tampa, accord- 
ing to the plans and specifications on file 
in the office of the City Manager, copies of 
which may be obtained upon application, 
for the sum of Ten Dollars ($10.00), pay- 
able in advance. 


concrete wharf and transit 


Each bid must be accompanied with a 


certified check for five percent (5%) of the 
amount of the bid, payable to the City 
Clerk of the City of Tampa, to be retained 
by the City Commission until the contract 
is awarded and acceptable bonds filed, at 
which time checks will be returned to the 
unsuccessful bidders. 


The right to reject any or all bids within 


forty-five (45) days from the date herein 
specified is reserved by the Commission. 


Bidders are requested to examine the lo- 


cation before submitting bids. 


Following are the estimated approximate 


quantities: 


(a) Wood sheet pile bulkhead, length 
2,288 lineal feet. 

(b) Wood piles for retaining wall and 
pedestal foundation. Number of 
piles 879. 

(c) Lumber for bulkhead caps, wales 
and flooring. Number of feet B. M. 
102,614. 

(d) Concrete for bulkhead, retaining 
wall and foundation pedestals. Num- 
ber of cubic yards 2,186. 

(e) Concrete platform piles. 
19,526. 

(f) Straigh concrete plaform, thirty 
(30) feet wide, with railroad track. 
Number of lineal feet 1,476. 


Lineal feet 


(g) Straight concrete platform, thirty 
(30) feet wide, without railroad 
tracks. Number of lineal feet 695. 


(h) All concrete platform other than 
straight work. Number of square 
feet of platform 3,848. 

(i) ee Number of cubic yards 
15,000. 

(j) Earth fill, Number of cubic yards 
40,000 


(k) Sewer outlet 36 in. cast iron pipe. 
Number of lineal feet 84. 
R. D. MARTIN, City Engineer. 
A. W. D. HALL, City Manager. 
SIGNED: C. H. BROWN, 

Mayor-Commissioner. 

ATTEST: WM. E. DUNCAN, 
City Clerk. 





Bids: July 26. 


Cast-Iron Main Sewer 
Rye, N. Y. 


Sealed proposals will be publicly ogened 
by the Trustees of the Village of Rye, N. Y., 
at the yoo Municipal Hall, at 8.15 P.M., 
July 26, 1922. 

Said proposals to cover the construction 
(both materials and labor) of a cast-iron 
main sewer according to plans and specifi- 
cations filed with the Village Clerk. 

Copies of the plans and _ specifications 
may be obtained from him, or from the en- 
gineer, G. Everett Hill, 45 Seventh Avenue. 
New York City, upon payment of $15, of 
which amount $10 will be refunded upon 
return of all papers, in good condition, on 
or before July 3i1st, 1922. 

Approximately the work consists of: 

About 2,000 feet of 16-inch and about 

1,540 feet of 18-inch cast-iron pipe 

(with manholes and fittings) laid partly 

on piles and partly on concrete piers. 

cach bid must be accompanied by a cer- 
tified check for $5,000, as a guarantee that 
the bidder, if his bid be accepted, will enter 
into contract and execute the required bond. 

Each bid must be made on blank forms 
to be obtained from the Village Clerk or the 
Engineer. 

he Village reserves the right to reject 
any or all bids. 
The Board of Village Trustees, 
WILLIAM H. SELZER, 
Village Clerk. 
G. EVERETT HILL, Engineer, 
45 Seventh Ave., New York. 
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Bids: July 31. 


Sewage Disposal Plant 
Indianapolis, Ind. 


Sealed proposals will be received by the 
Board of Sanitary Commissioners, Sanitary 
District of Indianapolis, at its office in the 
City Hall, Indianapolis, Indiana, until 10 
a.m. July 31st, 1922, at which time bids 
will be publicly opened and scheduled, and 
awards made as soon thereafter as prac- 
ticable, for construction of Section 2, Divi- 
sion III, and furnishing and erecting 
mechanical equipment for the Sewage Dis- 
posal Plant of the Sanitary District of 
Indianapolis, in accordance with plans and 
specifications on file at the office of the 
Board. This construction and equipment 
to consist of the following general items: 

(1) One (1) Power Plant Building of 
Brick, Concrete and Steel, approxi- 
mately 130 ft. x 82 ft. in plan and 
65 ft. from bottom of foundation to 
top of coping wall. 

(2) Two (2) Reinforced Concrete Pump 
Pits including Brick Pump Houses, 
as specified. 

(3) One (1) Radial Brick Chimney, 200 

. ft. high, 9 ft. internal diameter. 

(4) Railway grading, approximately 
2,800 ft. in length. 

(5) Water, Steam and Air Piping and 
Erection of Sludge Equipment and 
other machinery. 

(6) One (1) Electric Power Plant Crane. 

(7) Five (5) Electric Centrifugal Pump- 
ing Units. 

Each bidder shall be required to deposit 
with his bid a certified check in the amount 
as provided in said specifications and in- 
formation to bidders, to insure the execu- 
tion of the contract for which bid is made. 

Copies of plans and specifications and 
general information may_be, obtained at 
the office of Charles H. Hurd, Consulting 
Engineer, 1405 Merchants Bank Building, 
Indianapolis, Indiana. 

The board reserves the right to reject 


any and all bids. 
BOARD OF SANITARY 
COMMISSIONERS 
Jay A. Craven, President, 
John L. Elliott, Vice-Pres. 
Lucius B. Swift. 





Bids: July 26. 


State Road Work 


Hartford, Conn. 


SEALED PROPOSALS will be received 
by the State Highway Commissioner, 12 
Washington Street, Hartford, Conn., until 
2 P. M., STANDARD TIME on Wednes- 
day, July 26th, 1922, for the followin 
sections of State work, in accordance wit 
plans and specifications on file in the 
office of the State Highway Commissioner 
and at the following places: 

TOWN OF COVENTRY: About 20,125 
lin. ft. of 3 in. bituminous macadam_over 
7 in. broken stone base on the Willi- 
mantic Road. Plans and specifications at 
the Town Clerk’s office, Coventry, Conn., 
ard at the office of R. W. Stevens, Di- 
vision Engineer, 12 Washington Street, 
Hartford, Conn. NOTE: Local stone of 
a quality satisfactory to the Engineer will 
be used for both base and surface courses 
of this road. 

TOWN OF BLLINGTON: About 3,000 
linear ft. of 3 in. gravel over 8 in. Telford 
Base on the Sadd’s Mill Road. Plans and 
specifications at the town clerk’s office, El- 
lington, Conn., and at the office of R. W. 
Stevens, Division Engineer, 12 Washing- 
ton Street, Hartford, Conn. 

TOWN OF NORWICH: About 2,650 lin- 
ear ft. of plain cement concrete pave- 
ment and vitrified hillside brick over 6 in. 
concrete base on the Fox Hill Road. Plans 
and ecifications at the office of A. W. 
Bushell, Division Engineer, Thayer Build- 
ing, Norwich, Conn. NOTE: e cement 
for the above work both for the concrete 
pavement and the concrete base will be 
furnished to the Contractor by the State 
without expense to the Contractor. 

All bids must be accompanied by a 
surety company bond or a certified check 
not less than one-third of the cost of 
the work. The State Highway Commis- 
sioner reserves the right to reject any 
and all bids. 

Dated at Hartford, Connecticut, July 


llth, 1922. 
Cc. J. BENNETT, 


State Highway Commissioner. 
12 Washington Street, Hartford, Conn. 


ee 
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Bids: Aug. 15. 


Street Improvement 
Wadsworth, Ohio. 


Notice is hereby given by direction of the 
Council of the Village of Wadsworth, Ohio, 
that sealed proposals will be received by 
the council of said village at the office of 
the Village Clerk until 12 o’clock noon on 
August 15, 1922, for the improvement of 
Highland Avenue, from Prospect Street 
northerly one block including intersection 
by construction of vitrified brick pavement 
on_concrete base, curbs and storm sewers. 

The following items relating to work and 
material for said improvement are from 
engineer's estimate: 

840 cubic yards excavation; 2,700 
square yards paving; 1,700 lineal feet curb- 
ing; 1,700 lineal feet drain; 1,000 lineal feet 
storm sewer, 

The plans, profiles, estimates and specifi- 
cations are on file in the office of the Vil- 
a 

ch bid must be accompanied by a cer- 
tified check for $500.00 conditioned for the 
proper entering into contract for construc- 
tion of said improvement. 

The council reserves the right to reject 
any and all bids. 

SIMESTER, 


R. W. 
Dated: July 7, 1922. Village Clerk. 
















Engineering 
News-Record 
Reaches Your Local 


Contractors 


Its distribution among the con- 
tractors of any one state is in 
proportion to the number of 
contractors situated in_ that 
state. The Official Proposal Col- 
ums of Engineering News-Record 
offer. precisely the same efficient 
service to municipalities, coun- 
ties, and state and government 
departments in every section of 


the United States. 


Bids: Aug. 10. 
Drainage and Ditch 
Improvement 
Wooster, Ohio. 


Notice is hereby given that sealed pro- 

sals for the construction of the JOINT 
WAYNE-HOLMES COUNTY DITCH IM- 
PROVEMENT will be received up until 
twelve o’clock noon Eastern Standard Time 
on Thursday, August 10, 1922, at the office 
of the Secretary of the Joint Board of 
County Commissioners of Wayne and 
Holmes Counties at the Court House at 
Wooster, Ohio. 

The work to be done consists of the drain- 
ing and dredging of Killbuck Creek in 
Wayne and Holmes Counties, in all, the dis- 
tance of One Hundred and Fifty-Six Thou- 
sand (156,000) feet. 

The yardage of earth to be moved is esti- 
mated at about 1,780,000 cubic yards, con- 
sisting principally of Hydraulic dredge 
work, he date of ——- will be 
eighteen months from the date of awarding 
of contract. 

A certified check in the amount of $10,- 
000.00, payable to the Joint Board of 
County Commissioners of Wayne and 
Holmes Counties, Ohio, must accompany 
each proposal. Checks of unsuccessfui bid- 
ders will be returned within ten days of the 
awarding of the contract. 

The said board reserves the right to re- 
ject any or all bids. Plans, specifications 
and proposals are on file at the Secretary’s 
office at the Court House, Wooster, Ohio, or 
same will be mailed — a when 
same is accompanied a deposit of $20, 
which will be refunded if plans are re- 
turned in good condition. 

By order of the Joint Board of 
County Commissioners of Wayne 
and Holmes Counties. 

CHAS, F. SCHOPP, 
Secretary. 
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Bids: Aug. 9. 


Road Work 


Hackensack, N 
Notice is hereby given that center 2. 
will be received by the Board of Cho or 
Freeholders for the construction of my 
tion 3, Route No. 10, from the Hore 
of Little Ferry to the Borough of Rig eh 
field, in the County of Bergen, ~ 


8-in. one course reinforced concrete raw 
ment; estimated amount of surface pay. 
ment required is 17,680 sq. yds. ; and opencd 


and read in public at Court House. Hac. 
caeack, Ht ie Wednesday, Augu nu 
a » ° - (daylight Savings 

Drawings, specifications and forms 
bid, contract and bond for the proposes 
work, prepared by the County Engineer 
and approved by the State Highway Com: 
mission, have been filed in the office of 
the said Engineer at the Court House 
lfackensack, N. J., and of said State High. 
way Commission, Trenton, N. J., and may 
be inspected by prospective bidders during 
business hours. Bidders will be furnwrs 
with a copy of the specifications and blue 
prints of the drawings by the engineer on 
proper notice and payment of cost of prep. 
aration. Bids must be made on the Stand- 
ard proposal forms in the manner desig- 
nated therein and required by the specifi- 
cations, must be enclosed in sealed en- 
velopes, bearing the name and address 
of bidder and name of road on the out. 
side, addressed to the Board of Chosen 
Freeholders of the County of Bergen and 
must be accompanied by a certificate from 
the Bonding autay and a certified check 
for not less than 10 per cent of the bid 
and be delivered at the place and on the 
hour above named. The standard pro- 
posal form is attached to the specifications 
copies of which will be furnished on appli: 
cation to engineer. 

Work to be performed under County Re- 
imbursement Act Chapter 183 Laws of 
ee amended by Chapter 317, Laws 
o : 

By_Order of Board of Chosen Freehold- 
ers, Bergen County, N. J. 

JAS. M. HARKNESS, 
Clerk. 


Bids: Aug. 2. 
High School Building 
Perry, N. Y. 

Sealed bids will be received by the Board 
of Education, District No. 6, towns of 
Perry and Castile, Perry, N. Y., at the of- 
fice of the Secretary T. H. Donnelly, High 
School building on Leicester Street on or 
before 12 o’clock noon Eastern Standard 
Time, August 2nd, 1922, for making the 
proposed alterations in the old building 
and the construction of a two story brick 
addition 146x150 feet, accordi to plans 
and specifications prepared by rdon and 
Kaelber, Architects, 125 Sibley Building, 
Rochester, N. Y. 

The plans and specifications may be in- 
spected at the office of said architects or 
said secretary of the Board of Education, 
and obtained together with bidding sheets 
at the office of said architects. 

Each bid shall be accompanied by a cer- 
tified check amounting to er cent of the 
amount of the bid. If the bid is accepted 
a contract will be entered into within 
thirty days. The performance of said con- 
tract shall be properly secured by United 
States Government bonds or surety bonds 
—_ approved by the Board of Education. 

e Board of Education may at its dis- 
cretion reject all bids as the interests of 
the district may appear. 

Bids will be received on the following 
types of work: 

No. 1—Mason, Steel and Iron, Tile and 
Marble Work. 

No, 2—Carpenter Work and Hardware. 

No. 3—Painting and Finishing. 

No. 4—Roofing and Metal Work. 

No. 5—Electrical Work. 

No. 6—Sprinkler System. 

No. 7—Heating and Ventilating. 

No. 8—Plumbing. 

If any contractor prefers to submit a 
ow gp bid on the first six types of work 
isted above the Board will receive and 
consider it. 

By order of the Board of Education, 

Cc. W. TORREY 


G. L. PECK, 

W. D. OLMSTED 

MRS. ANNA SMITH, _ 

MRS. THEO. CALKINS, 

DR_C. R. BROWN, 

W. W. McMAHAN. 
July 10, 1922. 
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Aug. 17. 
Street Improvement 
Henderson, N, C. 

d proposals will be received for the 
and labor in connection with the 
mprovements of certain streets of the City 
of Henderson, . C., by the Mayor and 
Board of Commissioners of said city until 
three o'clock P.M., of August seventeenth, 
ill be opened and publicly read. 








OFFICIAL PROPOSALS 


Aug. 18. 


Channel Work 


Bloomington, IIL. 
Sealed bids will be received by the 
Trustees of the Bloomington and Normal 
Sanitary District, at 404 Unity Building, 
Bloomington, Illinois, up to 2 o'clock p. m, 
August 18, 1922, for construction of the 
open channel work of the District as fol- 











wis: Bids: 


Seat 
materials 


when they W re 
. specifications cover sheet asphalt and | lows: : 
PB noche» concrete pavements, and in ad- | 71,300 cubic yards excavation in open 
dition to the above, proposals will be con- | _. channel, ; 
sidered upon  Warrenite-Bitulithic and 76,200 square yards hand dressed spoil 
other special forms of pavement. Work bank. 
contemplated includes grading, furnishing 150 lineal feet retaining wall requir- 
placing and constructing concrete curb and _. ing 56 cu. yd. concrete. 
gutters and the installation of storm drains. 75 lineal feet reinforced concrete sewer 
Rids are asked upon approximately 60,000 crossing under channel. 
square yards of pavement. Pavement will 1 manhole on 33-inch sewer. 
be constructed from one or more of the 1 manhole on 48-inch sewer to be 


above classes as may be selected by the repaired. 
city, and the entire work to be done will 

be awarded under one or more contracts as 
the city may elect. 

Plans and specifications may be examined 
at the office of the City Clerk or at the 
office of the Engineer. Specifications will 
be ready for delivery on or about July 20, 
and prospective bidders may obtain same 
by addressing direct to the Engineer at 
Henderson, N, C., and making a deposit of 
$10.00, which deposit will be refunded upon 
the return of the specifications in good con- 
dition. 

Each proposal must be accompanied by a 
certified check in the sum of five (5) per 
cent of the amount bid as evidence of good 
faith upon the part of the bidder. 

The City reserves the right to reject any 
or all bids or accept any which may seem 
to be to the best interest of the City of 
Henderson, . A. BUNN, Mayor. 

Ss. B. BURWELL, Clerk. 

R. D. GLADDING, Engineer. 

Bids: July 21. 


° 
Highway Work 
Albany, N. Y. 

Sealed proposals will be received by the 
undersigned at their office, No. 55 Lan- 
caster Street, Albany, N. Y., at one o’clock 
p.m., advanced standard time which is 
twelve o’clock noon eastern standard time, 
on Friday, the 21st day of July, 1922, for 
the improvement of the following in Cat- 
taraugus County. 

Highway No. 8018-A. Bradford-Carroll- 
ton, Part 2 (Carrollton Bridge). The work 
to be done under this contract includes 
seven spans of steel trusses weighing ap- 
proximately 1,150,000 Ibs. with six concrete 
piers and two abutments, The approximate 
length of steel structure is 895 feet and the 
roadway is 20 feet in width, surfaced with 
wood block on a reinforced concrete floor. 
Also for the improvement of the following 


proposed channel. 
Open channel has bottom widths from 
8 feet to 26 feet,-with side slopes 14 to 1, 
average depth 7 feet. 


dredging and _ spoil 
the incidental work above listed. 


obtained from Taylor & Woltmann, 
Unity Bldg., Bloomington, [Illinois, 
gineers for the District. 


All bids must be accompanied by 


able to John W. Harber, 
Board of Trustees. 


any and all bids. 
Dated Bloomington, Illinois, July 8, 1922 
JOHN W. HARBER, 
FRED D. BARBER, 
JOHN J. CONDON, 
Trustees, 
tary District. 


Bids: July 31. 


Tenders for Incinerator 
Chatham, Canada. 
dersigned up to 4 p.m., Monday, July 3ist 
for the construction 


and refuse 
Chatham, Ontario. 


price. 


obtain plans and _ specifications. 


highways: the City Engineer and Manager, Chatham, 
Allegany...... (two highways: 2.77 & 8.35) | Ont. 

sg er ee (one highway: 4.23) The City reserves the right to reject any 
Oneida................(one highway: 2.75) | or all bids. 

St. Lawrence..........(one highway: 7.73) Cc. H. R. FULLER, 

Steuben. <> Sin onan -.--€one highway: 1.01) City Engineer and Manager. 
Wayne.as varie ees (one highway: 1.65) 


Maps, plans, specifications and estimates 
may be seen and proposal forms obtained 
at the office of the Commission in Albany, 
N. Y., and also at the office of the division 
engineers in whose division the roads are 
to be improved. The addresses of the di- 
vision engineers and the counties in which 
they are in charge will be furnished upon 


Bids: Aug. 6. . 
Mill Type Crane 
Aberdeen, Wash. 


Sealed proposals will be received by th 
Port of 


request, Wash., until 10 o’clock- A.M., August 
The especial attention of bidders is | 1922, for one 5 Ton, or 74 Ton, 78-foot span, 
called to “General Information for Bid- | Mill Type Traveling Crane. 


Further information on application. 


ders” in the itemized proposal, specifications 
PORT ea HARBOR, 


and contract agreement. 


J.C. FINCH, HERBERT S. SISSON, K H. LAMB, President. 
Secretary. Commissioner. J. A. VANCE, Secretary. 
PU titty eeeeeneneceneeneeuceneoenesans: 








A CONTRAST—NOT A COMPARISON 


{All things are comparable, {Your necktie is better than mine or 
mine better than yours; your automobile is better than mine or 
mine better than yours by comparison, {Suppose then for a mo- 
ment you compare Swart Contract Bond Service with the ordinary 
sort. {With the ordinary sort your Contract Bond application is 
filled in and goes to the underwriters and the balance is largely 
‘hope’ that nothing will happen to keep it from going through. 
TWith Swart Service, after your application is made out your 
case is as thoroughly prepared as a lawyer would prepare a case 
to put before a judge. {Then Swart personally presents that case 
to the underwriters in exactly the same way the lawyer presents his 
case to the judge. {Nothing is left undone, no stone left unturned, 
{Result—a contrast to the ordinary service rather than a compari- 
son—and your credit is built in the bank of underwriting. {Jt 
will cost you nothing to know more of this service and may cost 
you a lot to not know about it. 


HARMON V. SWART 


Contract Bonds Compensation Insurance 
92 William Street, New York 
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Supports for two sewers crossing 


Separate bids will be received on the 
bank work and on 


All bids must be on forms prescribed by 
the Trustees and bidding blanks may be 
428 
En- 


Plans, profiles and specifications for the 
work may be obtained from the Engineers. 
a 
check for 10 per cent of the amount of the 
bid, certified by a responsible bank, pay- 
President of 


The Trustees reserve the right to reject 


Bloomington and Normal Sani- 





Sealed Bids will be received by the un- 
of a mixed garbage 
incinerator for the City of 


Each bid must be accompanied by a sat- 
isfactory bidder's bond for 5% of the bid 


A deposit of Five dollars is required to 
Further 
information will be supplied at the office of 





Grays Harbor at the office of the 
Commission, 206 E. Wishkah St., eee 












OFFICIAL PROPOSALS 





Bids: Aug. 10. 


Spring Street Viaduct 
Atlanta, Ga. 
Sealed proposals to be addressed to and 
filed with J. N. Landers, Purchasing Agent, 
City of Atlanta, will be received up to 
two p. m. Thursday, August 10, 1922, for 
the construction of the Spring Street Via- 





































duct. The work will be let under two 
contracts to one or two _ bidders. Con- 
tract No. 1 will be for the manufacture 










and delivery of superstructure metal work ; 
contract No. 2, for the erection of the 
superstructure metal work and for the con- 
struction complete of the viaduct, ap- 
proaches and incidental work. The viaduct 
and approaches include about 1,700 lin. ft 
of elevated viaduct structures in part of 
structural steel and in part of reinforced 
concrete, and about 600 lin. ft. of ap- 
proaches between the retaining walls, to- 
gether with regrading and repavement of 
certain roadways, and alterations to cer- 
tain incidental structures, and attendant 
construction. About 1,200 tons structural 
steel, 10,000 cu. yds. reinforced concrete. 

Each bid shall be accompanied by cer- 
tified check payable to J. N. Landers, Pur- 
chasing Agent, in an amount not less than 
2 per cent of the gross amount of the 
bid, to be forfeited as liquidated damages 
by any bidder who is awarded a contract 
and who fails promptly to execute con- 
tract and bond. Certified checks will be 
returned to bidders, upon execution of 
contract and bond or sooner upon action 
of the Viaduct Committee. 

Contracts will be awarded to the ‘lowest 
responsible and competent bidders, but the 
City reserves the right to reject any and 
all bids and to waive informalities. Bids 
shall be based upon plans and specifica- 
tions now on file in the office of J. N. Lan- 
ders, Purchasing Agent, and in the offices of 
Harrington, Howard & Ash, Kansas City, 
and of Robert & Co., Inc., Atlanta, As- 
sociated Consulting Engineers. Copies of 
the plans and specifications may be se- 
cured, from either of these engineers’ of- 
fices by depositing $35.00. hese plans 
and specifications shall be returned and 
$20.00 will be refunded. 

A bond satisfactory to the City of At- 
lanta equal to the total gross amount of 
the bid will be required. 

J. N. LANDERS, 
Purchasing Agent, City of Atlanta. 
(2nd floor City Hall.) 





































































































































Bids: July 24. 


Sanitary Sewer Outlet 


South Chicago Heights, Iil. 

SEALED PROPOSALS will be received 
by the Board of Trustees of the Village of 
South Chicago Heights, Illinois, on ‘on- 
day July 24th A. D. 1922, at the hour of 
8:00 o’clock P. M. (Daylight Saving Time), 
at the Village Hall in said Village, for 
the construction and completion of a Main 
Sanitary Sewer Outlet, including the fur- 
nishing all labor and materials and the 
necessary machinery, tools and equipment 
to properly construct the same, in accord- 
ance with plans, profiles and specifications 
on file in the office of the Village Clerk, 
Mrs. Elizabeth C. Hansen. 

The following estimated quantities com- 
prise the work contemplated to be done: 

1645.15 lin. ft. of 18 inch, inside diameter, 
double strength, Vitrified Tile Sewer aver- 
age cut 13 ft., maximum cut 23 ft. 

205.3 lin. ft. of 18, inch inside diameter 
(Class A.) Cast-Iron Pipe Sewer, average 
cut 15 ft., (or alternate tunnel trench). 

11 Brick Manholes, with 450 Ib. cast- 
iron covers; and wrought Iron Steps. 

150 cu. yds. excavation in open ditch 
outlet. 

Copies of the plans, specifications and bid- 
ding blanks can be obtained at the office of 
Mr. Howard P. Roe, Unity Bldg., Chicago 
Heights, Ill., and at the office of Allen 
L. Fox, Engineer, Commercial Bank Bldg., 
Chicago Heights, Tl. 

Each bid must be accompanied by cash 
or certified check in an amount equal to 
(10 per cent) of the total proposal, payable 
to Emil Barnick, President of said Village. 

The successful bidder will be required 
to furnish a Bond acceptable to said Vil- 
lage in the amount of one-half of the 
total proposal, within (10) days from the 
award of the contract. 

The Village reserves the right to re- 
ject any or all prepecels. 

IL. BARNICK, 
President. 
MRS. BLIZABETH C. aA 
‘lerk. 
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OFFICIAL PROPOSALS 
Bids: Aug. 1. 


. 4 
Extension of Sea Walls 
Longport, N. J. 

Sealed proposals for the construction or 
extension of stone jetties or sea walls or 
any of all of them on the Atlantic Ocean, 
in the Borough of Longport, County of At- 
antic, State of New Jersey, will be received 
by the Board of Commissioners of the Bor- 
ough of Longport at 7:30 o'clock in the 
evening, Eastern Standard Time, August 1 
1922, during a regular meetin of said 
Board of Commissioners, at the Commission 
Chamber, Borough Hall, Longport, N. J., 
said bids to be opened and read in public at 
the aforesaid time and place. 

Plans, specifications and form of bid, cer- 
tificate of surety, contract and bond, cover- 
ing proposed work, are on file in the office 
of the Borough Clerk, at Borough Hall, 
Longport, N. J., where they may be in- 
spected during business hours. Each bid 
must be made on the standard proposal 
form in the manner required by the specifi- 
cations, must be enclosed in a sealed en- 
velope marked “Proposals for Construc- 
tion of Stone Jetties or Stone Seawalls or 
any or all of them at Longport, N. J., to be 
opened at 7:30 P.M., Eastern Standard 
Time, August 1, 1922,” and with the certifi- 
cate of surety properly filled in, and shall 
be enclosed in another envelope addressed 
to William 8S. Gilmore, Borough Clerk, Bor- 
ough Hall, Longport, N. J. These envelopes 
must not be marked in any other manner. 
Each bid must be accompanied by a certi- 
fied check payable to the Director of Rev- 
enue and Finance, or cash, in the amount 
of $10,000.00, and no bid will be received 
after the hour fixed for receipt of bids. 

A contract will be awarded, if awarded 
at all, within one month of the date of re- 
ceiving bids and such award will be made 
subject to the sale and delivery of bonds 
to be issued for the purpose of financing the 
above work. 

— right is reserve to reject any or all 

8. 





By order of the Board of Commissioners 
of the Borough of feoneper’, N. J. 
WILLIA . GILMORE, 
Borough Clerk. 





Bids: Aug. 1. 


Street Improvements 
Saranac Lake, N. Y. 
Sealed bids for the improvement of 
streets, namely: Park Ave., Shepard Ave., 
South St., and Helen St., will be received by 
the Village Clerk of the Village of Saranac 
Lake, N. Y., until 7:30 P.M. (Daylight Sav- 
ing Time), Tuesday, August Ist, 1922. 
Plans, details, profiles, specifications, ap- 
proximate quantities, and instructions to 
bidders will be on file at the Village Engi- 
neer’s Office after July 18th and copies may 
Se guscuees from Engineer on deposit of 
$10.00, 
The Village Board of Trustees reserves 
the right to reject any or all bids. 
(Signed) 
DAN S. FOSTER, 
Village President. 
SEAVER A. MILLER, 
Village Clerk. 
HARRY HULL, Engineer. 


Bids: Aug. 7. 


Street Improvement 
White Plains, N. Y. 
Sealed bids or proposals for the construc- 
tion of North Broadway, City of White 
Plains, with cement concrete and asphaltic 
concrete surface on a cement concrete foun- 
dation will be received at the office of the 
Clerk of the Board of Supervisors, Court 
House, White Plains, N. Y., until 10 a.m, 
(Standard Time), August 7th, 1922. 
Specifications, proposal sheets and all 
information relative to same may be pro- 
cured at the office of the County Superin- 
tendent of Highways, Court House, White 
Plains, N. Y., upon making a deposit of four 
dollars ($4.00). 
BOARD OF SUPERVISORS. 
FRED L. MERRITT, Clerk. 











U. S. GOVERNMENT 


COMMISSIONERS, D. C., WASHINGTON, 
July 14, 1922. Sealed proposals will be re- 
ceived at Room 509 District Building until 
2 o’clock P. M., July 31, 1922, for grad- 
ing, improving, and paving streets, roads, 
and avenues. For detailed information, ap- 
ply Room 427 District Building. Cuno_H. 
Rudolph, James F. Oyster, Charles Kel- 
ler, Commissioners, D. C. 
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OFFICIAL PROPOSALS 
Bids: Aug. 1. 


Sanitary Sewer and Septic Tanks 


Lake Worth, Fla. 

Sealed proposals for the following con- 
tracts will be received by the Town Com- 
missioners of Lake Worth, Florida, at the 
office of the Town Clerk until 10 o'clock 
a.m., August 1, 1922, for furnishing all 
materials, equipment and labor for the 
construction of a sanitary sewer system 
and septic tank, complete as per plans and 
specifications adopted by them. 

The contracts will be divided as follows: 

DISTRICT No. 1. Approximately 22,613 
feet of 8-in. vitrified tile sewer, 1,620 feet 
of 10-in. vitrified tile sewer, 1,656 feet of 
15-in. vitrified tile sewer, 370 feet of 14-in. 
cast-iron outfall and a reinforced concrete 
septic tank, all of the above to be com- 
plete with manholes and appurtenances, 

DISTRICT No. 2. Approximately 19,297 
feet of 8-in. vitrified tile sewer, 3,482 feet 
of 12-in. vitrified tile sewer, 250 feet of 14- 
in. cast-iron outfall and a reinforced con- 
crete septic tank, all of the above to be 
complete with manholes and appurtenances, 

Bids must be made out on blanks fur- 
nished by the City Engineer and must be 
accompanied by a certified check for $1,000 
for each contract. 

Plans, specifications and other necessary 
data may be obtained from the Town Clerk 
upon deposit of $10.00, of which the sum 
of $5.00 will be refunded upon return of the 
plans and specifications in good condition. 

The bidder to whom the contracts are 
awarded must furnish surety bond in the 
sum of 25 per cent of the amount of the bid. 

The Commissioners reserve the right to 
reject any and all bids. 

J. L. BOSLEY, 


WARD RANDOLPH, City Clerk. 
City Engineer. 








U. S. GOVERNMENT 


U.. S.. ENGINEER OFFICE, Buffalo, 
. ¥. Sealed proposals will be received 
here until 11 a.m. (Eastern standard time), 
July 27, 1922, and then opened, for con- 
structing rubble mound east breakwater 
extension at Fairport Harbor, O. Further 
infomation on application. 


UNITED STATES ENGINEER OFFICE, 
Duluth, Minn., July 14, 1922. Sealed pro- 
posals will be received here until 10 o'clock 
a.m., August 14, 1922, and then opened, for 
constructing and delivering a steel derrick 
scow, complete with machinery and equip- 








Z 








ment. Further information on application. 
U. S. ENGR. OFFICE, WILMINGTON, 
Del. Sealed proposals will be received 


here until 11 a.m., standard time, Aug. 15, 
1922, and then opened, for excavating In- 
land Waterway from Delaware River to 
Chesapeake Bay, Del. and Md. (Chesapeake 
and Delaware Canal). Further information 
on application. 


U. S. ENGINEER OFFICE, Providence, 
R. I. Sealed proposals will be received 
here until 11 o’clock a.m., Eastern Standard 
Time, August 15, 1922, and then opened, for 
rock removal in Stamford Harbor, Conn, 
Further information on application, 


U. S. ENGINEER OFFICE, Galveston, 
Tex. Sealed proposals will be received here 
until 12 M., Aug. 15th, 1922, and then 
opened, for dredging the Houston Ship 
Channel, Texas. Further information on 
application, 


PROPOSALS FOR PONTOON CATA- 
MARANS.—U. S. Engineer Office, 2d Dis- 
trict, Portland, Ore.—Sealed proposals for 
80 all steel pontoon catamarans will be re- 
ceived here unti 11_a.m., August 21, 1922, 
and then opened. Further information on 
application. 


U. S. VETERANS’ BUREAU, Office of 
the Director, Washington, D. C., July 15, 
1922. Sealed proposals will be received at 
this office until 3 Tae pa on September 
1, 1922, and then opened, for the purchase 
of 2 complete York 100-ton refrigerating 
plants in U. S. Veterans’ Hospital No. 42, 
Perryville, Md. The sealed envelope must 
be plainly marked “Proposal for purchase 
of refrigerating machinery to be opened at 
3 p.m., September 1, 1922,” and addressed 
to U. S. Veterans’ Bureau, Room 1027, 
Arlington Building, Washington, D. CG. A 
description of the equipment to be sold, 
conditions, ete., can be had on apoionion 
to the Medical Officer in Charge, U. S, Vet- 
erans’_ Hospital No, 42, Perryville, 
L. B. Rogers, Acting Director. 
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U. S. GOVERNMENT 


PROPOSALS FOR STEEL HULL.—y. s 
Engineer Office, Montgomery, Ala.” Scaled 
proposals will be received here wii; 1] 
A. M., July 31, 1922, and then opencd, for 
furnishing one steel hull for dippe; dredge 





Upatoi, rther information on applica. 
tion, 

PROPOSALS FOR STONE.—U. §. En. 
GINEER OFFICE, 329 Custom House, New 


Orleans, La.—SEALED PROPOSALS wil] 
be received here until 11 a.m., August 15 
1922, and then opened, for furnishing and 
delivering stone for Southwest Pass, Head 
of Passes and South Pass, Mississippi River 
Further information on application. ‘ 
ene nseesnaeeeesentftenseessionestnsteeseeeee 

U. S. ENGINEER OFFICE, 616 Army 
Building, New York City.—SEALED pro. 
POSALS will be received here until 11 a.m, 
Eastern Standard Time, August 19, 1929’ 
and then opens. for dredging in Passaic 
River, N. J. Further information on ap- 
plication. 





TREASURY DEPARTMENT, Superviec- 
ing Architect’s Office, Washington, D. ¢, 
July 5, 1922.—SEALED PROPOSALS wil 
be opened in this office at 3 p.m., July 31, 
1922, for the construction (exclusive of 
mechanical equipment) of an Additional 
Wing to the Main Hospital Building, of 
the United States Public Health Service 
Hospital at Tanner’s Creek, Norfolk, Va., 
in accordance with drawings and specifica- 
tions, which may be obtained from Nea] A. 
Melick, Superintendent of Construction, at 
the Site of the Hospital, Norfolk, Va., or 
at this office, in the discretion of the Su- 
pervising Architect. Proposals will be con- 
sidered only from individuals, firms, or 
corporations possessing satisfactory finan- 
cial and technical ability, equipment and 
organization to insure speedy completion 
of the contract, and who have established 
a record for expedition on contracts of 
similar character and magnitude. The 
fact that any concern obtains a set of the 
plans and specifications from any source 
whatever and submits a bid, shall not con- 
stitute a waiver of the foregoing stipula- 
tions. Jas. A. Wetmore, Acting Supervising 
Architect. 





U. S. ENGINEER OFFICE, 815 Wither- 
spoon Bldg., Philadelphia, Pa. Bids are 
wanted until Aug. 7, 1922, for dredging 
in Delaware River in front of Camden, 
N. J. Further information on application. 





PROPOSALS FOR WIRE MESH AND 
MACHINE BOLTS. — Office, Mississippi 
River Commission, 1st and 2nd Districts, 
Custom House, Memphis, Tenn.—Sealed 
proposals for furnishing and delivering 
wire mesh and machine bolts will be re- 
ceived at this office until 11 a.m., July 25, 
1922, and then opened. Further informa- 
tion on application. 


SEALED PROPOSALS, INDORSED 
“PROPOSALS FOR DISTILLING PLANT, 
KEY WEST, FLA., Specification No. 4546,” 
will be received at the Bureau of Yards and 
Docks, Navy Department, Washington, 
D. C., until 11 o’clock a.m., August 2, 1922, 
and then and there publicly opened, for an 
addition to power house, including founda- 
tions for all equipment; for laying approxi- 
mately 800 lineal feet of 20-inch, cast iron, 
bell and spigot circulating water pipe; for 
the installation of six evaporators, two con- 
densers, two distilled water and two dense 
sea water pumps, one drip trap, and certain 
fittings and valves to be furnished by the 
Government, and for furnishing and _in- 
stalling a traveling crane, two turbine- 
driven, centrifugal circulating pumps, a 
combined twins pump and_ receiver, three 
drip traps, oil separator, sluice gates, and 
strainers including operating mechanism in 
connection with the circulating water 
mains, all necessary accessories and com- 
plete piping systems for distilling plant 
equipment at the Naval Operating Base, 
(Naval Station) Key West, Fla. The dis- 
tilling house will have concrete founda- 
tions, supported on concrete piles, concrete 
ground floor and equipment foundations, 
brick walls, asbestos shingle roof, steel 
roof trusses and steel sash, doors, plat- 
forms_and stair. Drawings and Specifica- 
tion No. 4546 may be obtained on applica- 
tion to the Bureau or to the Commandant, 
Naval Operating Base, Key West, Fla. De- 
posit of a check or postal money order for 
$10, payable to the Chief of the Bureau of 
Yards and Docks, is required as security 
for the safe return of the drawings and 
specification. L. E. GREGORY, 

Chief of Bureau. 








June 6, 1922, 
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CONSTRUCTION NEWS 


PROPOSA a 
Close _ See Eng. Bids 
News-Record Close See Eng 
News-Record 
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Aug. 15 Miami, Fla. ............. yh 27 Aug. 8 samine tet. Aug. 12 Teber T SIA Ra Aba ae 20 
Aug. 1 a ae et, uly 27 Aug. 8 Trenton, N. J Lage batten: July 27 Fall urnout, ete.—Klamath 
. a — ey July 27. A en — ee aks 8849 July 27 
Aug. 16 Ballston oe. N.Y. ee > Maes Ms Jo crccececee July 27 Aug. 12 Oil Burning “Apparatus ae 
Aue. & $e, mera en July 27 Ave. 8 Louisiana .. ee Aug. 14 ae oa wee teers ..+ July 27 
Sept. 1 Kn ag New Zealand. .Jul ug. 8 Washington, Ind. ........ July 20 ‘Ate a, Minn. ..... July 20 
Sept. 1 Knoxville, ‘Tenn. ....--. July 1g Aug. § Ontarion °0 0200000 July 27 Aug. 15 Excavation’ — Wilming ; 
PAR e hate es ra cos y 2 . avannah, Ga. ............ be =~ Witeeinart 
Oct. 31 Sydney, Australia .... .. July 13 Aug. 8 Napa Gab wt teteeeees July 27 Deh. owe weer cee ee nee ss on Suly 20 
BXCA SVL Jan, 12 Aug. § Valparaiso, es ces wat July 27 Aug. 15 inde Weeaal 2 Peete ee 
: VATION AND DREDGING Sue. 9 Ft eer st July 27 RL emoval — Providence. 
Aug. 1 Ham faut vers, Win. .......-- ‘tod Ade Suy 90 ant si, uly 20 
Aug. Mereea, 6 JWla eee July 20 ug. 9 Hackensack Nos oe ion Dredging Galveston, *Tex..Jul 
Aug. caaitie ah oc uly 20 Aug. 9 . , 20 and 27. F v. July 20 and uly 20 
Aug. 6 Salton Re Sauiess cae oe oe Landing, N J Aug. 15 Sto paar Ro one oF. 
Au 7 OR MER Ci disk vee, « y Adv. ame wee 4 as» July 27 Stone—New Orleans. La. oo 
Au tare Mimo. .....) |) July 27 Aug. 1@ Woodbury dois: 4A: Wigaeate: Damen. te peer 
ra tre... 1.July $0 Aug. 10 Froder iw Pee ae Louis, 
gbahaees ug. 10 . July 20 and 27... = Aug. 15 Lighthouse Tender — , OF 
Fredericktown, 0. ........ July 20 Aug. 15 _—— Tender — ‘wane 27 
We. Co eetesvevecde bec ane July 2 
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Bids See Eng. 
Close News-Record 
Aug. 16 Wire Partition—San Diego, 

eR Se an de eee 6 We eee July 27 

Aug. 18 Radial Gates, ete.—Riverton, 


eee July 13 
Aug. 19 Dredging—New York. N. Y.July 20 
Ady. July 20 and 27. 
Aug. 21 Catamarans — Portland. 
I re el sie tiie a oie July 20 
Adv. July 20 and 27. 
Aug. 21 Dredging—Baltimore, Md...July 27 
Adv. July 27 
Aug. 22 Post Office—Spanish Fork, 
SPM kc akan eee ee os -- duly 27 
Adv. July 27. 
Aug. 22 Post Office—Fond du Lac, 


RA AS a ee July 27 
Aug. 23 Retaining Walls — Quantico, 

PUL: wha. kisses te ee wo hatin a ae July 27 
Aug. 23 Quarrywalis, ete.—Pearl Har- 

IE ds Wn dow eae ee 4 OS July 20 


Aug. 23 Dredging—Norfolk, Va.....July 27 
Adv. July 27. 


Aug. 30 Circulating Loop — Mare 
RE in a wise sake w SO" July 27 
Aug. 31 Canal—Klamath Falls, Ore.J%iy 27 
Adv. July 27. 
Sept. 1 Refrigerating Plants—Perry- 
WE ys bea bake Ome July 20 


Adv. July 20 and 27. 
Sept. 6 Motors, etce.—Yuma, Ariz...July 2 
Adv. July 27. 


MISCELLANEOUS 


July 31 Paving Brick—Washington, 


EP... 6 ted 0.00 miese' ae ba bee July 13 
July 31 Wood Blocks, ete.—St. Paul, 
SI, -«)-#:0's 0510 Rien ab wa cee July 27 


July 31 Power Plant Equipment—De- 
SE, I: ke Seth oe oS ore oe July 27 


Aug. 1 Paving Blocks — Farrell, 

ie. 626 ab eer one thliaud wie July 20 
Aug. 1 Drainage Pumps—New York, 

ik Me, an Wika es aaked ae ae July 20 


tore 
-J 


Aug. 1 Seawall—Port Tampa, Fia..July : 
Aug. 2 Granite Facing Stone — 





eee ae ee ee July 27 
Aug. 3 Transmission Line—Turlock. 

Cal. 6 ee ae dae wae eae July 20 
Aug. 3 Portland Cement—New York, 

Me. We od ae Gt hs che wibalee July 27 
Aug. 4 Retaining Wall — Trenton, 

dhs © ci Gate wk webe os. vamny BT 
Aug. 6 Mill Type Crane—Aberdeen, 

B. s doch aia se Kae one July 27 

Ady. July 20 and 27. 

Aug. 7 Engines and D. C. Generators 

ee aa July 13 
Aug. 7 Scarifier Attachment—St. 

GE EEE July 20 
Aug. 7 Electric Light Equipment — 

ee SS ee July 27 
Aug. 8 Cement—Napa, Cal. ...... July 27 
Aug. 9 Heating Oil Distributor—Ft. 

Serres July 27 
Aug. 9% Transformers, etc. — San 

Francisco, Cal. ..........d July 20 
Aug. 15 Hydro-electric Development— 

; CAM. wash >on cd ..June 29 

Adv. June 22 to July 27. 

Aug. 15 Transmission Line, etc.—Hob- 

UE. Ge wide ade eo éea see July 27 
Aug. 15 Foundation — Minneapolis, 

Sr erent July 13 
Sept. 16 Strain & Pin Type Insulators 

—Melbourne, Australia ...July 27 


Adv. July 27. 


Where name of official is not given 
inquiries should be addressed to City 


Clerk, County Clerk or corresponding 
official. 





Waterworks 


PROPOSED WORK 

N. Y¥., Le Roy—See “Streets and Roads.” 

Va., Clarendon—See “Sewers”. 

N. C., Monroe—Having surveys made for 
Water supply system. $50,000. Carolina 
Eng. Co., Wilmington, engrs. 

N. C., Raleigh—See “Miscellaneous.” 

N. C., Salisbury—See “Miscellaneous.” 

0o., Columbus—Franklin Co. making 
Plans waterworks system in Sewer Dist. 
Clinton 2, 12.630 ft. of 6 in., 3,570 ft. of 
& in. and 2,540 ft. of 12 in. ci. pipe, ete. 
$40,000. E. G. Bradbury, 174 East Long 
St.. engr. This corrects report in July 13 
issue. 

0., Dayton— Authorized $50,000 bonds for 
new water supply system for golf links and 
— at community club grounds. I. E. 

ouk, city ener. 

IIL, Jerseyville—Receives bids about Aug. 
28, waterworks improvements. $160,000. 
Fuller & Beard, Chemical Bidg., St. Louis, 
Mo., engrs. 


Wis., Wauwatosa—See “Sewers.” 





Kan,, Satanta—Aug. 7 to vote on $30,- 
000 bond issue for pumping and distrib- 
uting systems. Total cost $40,000. Ruckel 
Eng. Co., Interurban Bldg., Hutchinson, 
engrs. 

BIDS DESIRED 

N. Y., Poughkeepsie—Aug. 19, by Bd. 
Pub. Wks., Eastman Park Mansion, c.i, or 
steel mains and covered reservoir. Hazen, 
Whipple & Fuller, 30 East 42nd St., New 
York, consult. engrs.; adv. this issue. 

N. J., Sayreville—Aug. 16, by E. E. Clark, 
mayor, and Boro Council, Boro Hall, water- 
works system, steel tower tank and c.i. 
pipe. W. S. Coulter, 114 Liberty St., New 
York City, consult. engr.; adv. this issue. 

Pa., Falls Creek—Aug. 7, remodeling 
water treatment plant. Banks & Craig, 
Telegraph Bldg., Harrisburg, engrs.; adv. 
this issue. 


La., New Orleans—Aug. 10, by Bad. 
Comrs. of Port of New Orleans, Suite 200 
New Court Bldg., boring test wells, Toulouse 
and Dumaine Sts., 150 ft. deep; foot of Bar- 
racks St., 200 ft.; foot of Port St., 150 ft. 
deep. J. H. Walsh, genl. mgr.; adv. this 
issue. 

Mich,., Benton Harbor—Aug. 10, at City 
Hall, (a) piping and equipment for 2,000,- 
000 gal. per day water softening and puri- 
fication plant, (b) 2 story superstructure, 
Pearse, Greeley & Hansen, 39 West Adams 
St., Chicago, archts.; adv. this issue. 

Ill., Altaimont—Aug. 7, for waterworks 
improvements. Fuller & Beard, Ry. Exch. 
Bldg., St. Louis, Mo., engrs. ; adv. this issue. 

Wis., Iron Ridge—Aug. 7, (a) 7,500 ft. 
4-12 in. water pipe, (b) 10 hydrants, 8 and 
6 in. valves, (c) 40,000 gal. tank on 55 
ft. tower, complete foundation and erec- 
tion, (d) pump and motor for 6 in. well, 
pump to deliver 100 g.p.m. J. Donohue Co., 
606 North 8th St., Sheboygan, engrs. 

Wis., Sturgeon Bay—Aug. 1, by E. S. 
Ackermann, city clk., 6,000 ft. 6 in. Gi. 
mains and connections in various streets. 
$20,000-$25,000. E. W. Odbert, Egg Har- 
bor, engr. 

N. D., Walhalla—Aug. 26, by City audi- 
tor, new waterworks and distribution sys- 
tems, either (a) 920 lin.ft. 6 in. and 100 
lin. ft. 8 in. ci. pipe or (b) 5,800 lin. ft. 
6 in. c.i. pipe, well, pump station, elevated 
steel tank or concrete reservoir. $20,000. 
Cc. L. Pillsbury Co., 1200 2nd Ave. §S, 
Minneapolis, Minn., engrs. 


Mont., Glendive—Aug. 16, for 7 mi. 4-8 
in. c.i. mains, hydrants, specials, etc. $60,000 
bonds voted for project. L. P. Wolff, 1000 
Guardian Life Bldg., St. Paul, Minn., engr. 
Noted July 13. 

Okla., Okeene—Aug. 7, by City Clerk, 
one well, extending light and power sys- 
tems. $45,000. V. V. Long & Co., Colcord 
Bldg., Oklahoma City, engrs. 

Tex., Hondo—Aug. 14, 1,500 ft. 30 in. 
circular storm sewer, incl. 275 cu.yd. con- 
crete, 2,000 cu.yd. trench excav., 260 lin. 
ft. 15 in. vitr. pipe, ete. Walton & Avneson, 
418 Gunter Bldg. San Antonio, engrs. 
Noted June 8. 


Utah, Ogden—Aug. 1, by C. O. De Wolfe, 
city reedr., laying 43 blocks 13-20 in. steel 
or c.i. mains. $150,000. W.C. Craven, city 
engr. Noted July 6. 


Ore., Grants Pass—Sept. 15, by Bd. Dirs. 
Grants Pass Irrigation Dist., 2 centrifugal 
pumps, one with 45 hp. motor, 9,000 g.p.m. 
154 ft. head and other 200 hp. motor, 4,500 
g.p.m. 141 ft. head, direct connected units 
equipped with automatic compensators, 
$7,000. Bids soon for 2,000 ft. 34 in. and 
900 ft. 24 in. pipe. J. H. Fertig, Grants 
Pass, engr. 


Cal., Sacramento—Aug. 24, at office H. G. 
Denton, city clk., rapid sand filtration plant 
and appurtenances, contr. 24; adv. this 
issue. 


Ont., Alvinston—Receiving bids pump- 
house and electric driven centrifugal 
pumps, about 1,000 and 500 g.p.m. 
Irving, clk. 


BIDS RECEIVED 


N. Y., Buffalo—Dept. Pub. Wks., Munici- 
pal Bidg., opened bids June 27, furnishing, 
installing and connecting all steam, ex- 
haust, water suction and discharge piping 
from 8-30 in. with valves, etc., for 3 high 
pressure turbine pumping units in Col, 
Ward Pumping Station, from M._ J. 
Dougherty Co., 25th and Washington Sts., 
Phila., $16,000; J. O’Connor, 98 West Dela- 
van Ave., $16,974; Power Efficiency Corp., 
White Bldg., $18,250. Noted June 22. 


N. Y., Saugerties—Bd. Water Comrs., 
Market St., opened bids July 19, excavating 
about 30,000 cu.yd. material, also excavating 
and laying about 1,800 ft. 18 in. temporary 
main at Blue Mountain, from J. C. Tierner, 
Oradell, N. J., $18,050; C. J. Burgess, 


—— 
Marcy, $32,280; D. Schoentag, John 
$32,680. Noted June 29. 

0., Cleveland—Cuyahoga Co. open 
July 19, (1) 6,500 ft. 4-8 in. ci. m 
in Parma Dist. Impvt. 18 (2) 21, 3:5 * 
4-10 in. ci. mains in Parma Dist. nn: 
17, from Water & Sewer Impvt. Co. j)4: 
Detroit Ave., (1) $30,009; D. Pfahi) fierce, 
Rd., (1) $30,506 (2) $104,125; kK, c 
Son, 2462 Baldwin Rd., (1) $30,788. p 
Constr. Co., 10823 Fairchild ‘Ave, 
$90,351; Langahan Constr. Co., Marsha 
Blidg., (2) $103,125. . 
_ O., Geneva—Opened bids July 19, pump. 
ing station, furnishing and erecting |; hoff 
tank and filter beds, from Ashtabula 
Constr. Co., Ashtabula, $49,500; Johnson. 
Erickson Constr. Co., Ashtabula, $ ( 


CONTRACTS AWARDED 

Conn., Berlin—For 34 mi. 4-12 in. oj 
mains, etc., in Hudson St., Farmington 
Ave., Middletown Rd. and Worthineto; 
Bridge Dist., general contract to E. RB 
Curtis Constr. Co., Bristol, and Driseo) 
Constr. Co., Torrington; piping to United 
States Cast Iron Fdry. Co., Morris Bik. 
Phila.; hydrants to A. P. Smith Mfg. (o, 
Norman St., East Orange, N. J.; special 
castings to Builders Iron Fdry., 9 Codding 
St.. Providence, R. I. Engrs. est. $60,006 
Noted June 29. 

Conn., West Hartford—Bd. of Water 
Comrs., 1026 Main St., circular gate cham- 
ber, 1 story, 25 ft. diam. over gates and 
piping controlling ipflow of water to fil- 
tration plant, 1 story, 42 x 42 ft. office 
and laboratory, two 1 story, 26 x 60 ft. 
regular houses, to industrial Constr. (o., 
721 Main St., Hartford, $67,460. Eners. 
est.. $75,000. 

N. Y., Niagara Falls—For 36 in. iron 
mains in Adams Ave. from waterworks 
pumping station to Sugar St. and in Sugar 
St. to Buffalo Ave., to Neilans Bros. (Co., 
Tonawanda, $59,303. 

Pa., Moosic—Spring Brook Water Supply 
Co., selected earth dam, 1,490 ft. long, 125 
ft. high, capacity 1,800,000,000 gal., about 
9 mi. from here, also 900 ft. tunnel, to 
Winston & Co., American Natl. Bank Bldg 
Richmond, Va. Exceeds $1,000,000. , 

W. Va., Fairmont—Intake well at city 
pumping station, to Rogers-Shumway, 
Worthington, $16,450. ; 

W. Va., Wheeling—Extending water sys- 
tem to Foundation Co., Fulton Bldg., Pitts- 
burgh, Pa. Engrs. est. $40,000. Noted 
March 16. 

Tenn., Lebanon—See “Sewers.” 

0., Columbus—See “Streets and Roads.” 

0., Garfield Heights (Cleveland P. 0.)— 
See “Sewers.” 

Ia., Nevada—For 200,000 gal. rein.-con. 
reservoir, 376 lin. ft. 8-10 in. c.i. pipe ant 
specials, 170 lin.ft. 8 in. sewer pipe, etc. 
to H. E. Rhodes, Guthrie Center, $9,330. 
Noted July 6. 

Minn., Royalton—Waterworks extensions, 
ete., distribution to Phelps-Drake Co., 719 
Metropolitan Life Bldg., Minneapolis, $17,- 
714; 10 in. well to McCarthy Well Co., 670 
Eustis Ave., St. Paul, $7 per ft. for drilling 
and casing, $18 per ft. for screen, 

Wyo., Laramie—Laying 6,000 ft. 12 in. 
400 ft. 8 in. and 800 ft. 10 in. mains, etc., 
also building concrete spring house, to J. 
S. Schwartz, 1015 East Boulder St., Colo- 
rado Springs, Col., $41,000. 

Wash., Walla Walla—Completing Div. 2 
of waterworks system, incl. new diversion 
dam and intake, 4 mi. of 20 in. creosoted 
wood stave pipe, to Puget Sound Bridge and 
Dredging Co., Central Bldg., Seattle, $132,- 
716. Noted June 29. 


Sewers 


PROPOSED WORK 


Pa., Farrell—Making plans sewage dis- 
posal piant. $25,000. Banks & Craig, 709 
Telegraph Bldg., Harrisburg, engrs. 

Pa., Carbondale—Plans $25,000 bond 
issue for sewers in Harlem and Williams 
Aves., Wayne, Brooks and Main Sts. and 
Fallbrook Creek. W. L. Giles, city engr. 

Pa., Oil City—Plans sewage disposal 
plant $400,000. A. R. Smart, dir. pub. wks 

Va., Clarendon—Plans sewerage and 
water system. $30,000. Engineer not se- 
lected. Address C. B. Taylor, pres. Citi- 
zens Assn. 

N. C., La Grange—Plan election to vote 
on $50,000 bonds for sewerage system. 

N. C., Raleigh—See “Miscellaneous.” 

N. C., Salisbury—See “Miscellaneous.” 

Mich., Springwells—Making plans 78,0! 
ft. sewer arms varying from horseshoe sec 
tion 13 ft. 6 in. x 18 ft. to 24 in., greater 
part to be 48-60 in. in diameter, tunnel or 
open cut. $1,200,000 voted for project. A. 


o2¢, 000 





| 


Sa 


46 ENGINEERING NEWS-RECORD 


Vol. 89, No 4 


Ree a anime eerene neces 


Bridges (Continued) 


over Southern R.R. tracks on Bway. $300,- 
000. A. R. Frierson, Knoxville, engr. 


Indiana—Aug. 8, by J. D. Williams, dir. 
State Hy. Dept., Indianapolis, 2 bridges 
over Deer Creek, State Rd. 3-F, Putnam 
(o.,, one to have two 60 ft. spans, other 
two 70 ft. rein.-con. arches; 16 ft. rein.- 
con, box culvert over Heston Ditch, State 
Rd. 1-G, St. Joseph Co.; 32 ft. rein.-con. 
slab over Drainage Ditch, State Rd. 4-D, 
Spencer Co.; 55 ft. steel truss over Bruce 
Ditch, State Rd. 4-D, and 72 ft. steel truss 
ever Little Pigeon Creek, State Rd. 4-D, 
Warrick Co.; rein.-con. arch having two 60 
ft. spans, over Lick Creek, State Rd. 4-K, 
Orange Co.; 72 ft. steel truss over Robbins 
Ditch, State Rd. 15-F, Starke Co.; 13 ft. 
rein.-con, slab over Drainage Ditch, State 
Rd. 13-G, Blackford Co.; 28 ft. rein.-con. 
girder over Drainage Ditch, State Rd. 4-Z, 
Posey Co,; 12 ft. rein.-con. slab over Indian 
Creek, State Rd. 2-K, Noble Co, 

M., Taylorville — See “Excavation and 
Dredging.” 

Wis., Madison— Aug. 11, by FE. E. 
Parker, engr., City Hall, 60 ft. rein.-con. 
arch:span bridge, 44 ft. road. two 8 ft. 
walks, on East Johnson St. $25,000. 

Tex., New Boston—Aug. 4, by O. B. 
Pirkey, judge Bowie Co., 1.59 mi. steel 
bridge over Sulphur River, 150 ft. steel 
span over main channel, earth approaches, 
timber piling, etc. Alternate bids on tim- 
ber pile trestle over main channel. $100,- 
300. Hess & Skinner, Southwestern Life 
Bldg., Dallas, engrs. 


Wash., Yakima—Aug. 5, by Comrs. 
Yakima Co., 252 ft steel bridge to replace 
present wooden structure at Painted Rocks. 
$40,000. W. C. Marion, Yakima, engr. 

California—Aug. 14, by State Hy. Comn., 
Sacramento, rein.-con. girder bridge over 
San Gabriel River near Azusa, Los Angeles 
Co., eighteen 54 ft. spans and one 31 ft. 
approach span, with piers, abutments, wing 
walls and bank protection. A. B. Fletcher, 
state highway engr. 

Cal., Eureka—Aug. 5, by F. M. Kay, clk. 
Humboldt Co., 3 steel bridges over Akens, 
Slate and Bluff Creeks, each about 100 ft. 
long, A. J. Logan, co. surv. Noted July 13. 


BIDS RECEIVED 
New York—See “Streets and Roads.” 


Fla., West Palm Beach—Comrs. Palm 
Beach Co., constructing (1) West Palm 
Beach Canal Bridge, (2) Poppleton Bridge, 
(3) 2 other smaller bridges, from L. S. Fox 
Co., Dayton, O., (1) $9,865; Pensacola 
Shipbuilding Co., Amer. Natl. Bank Bldg., 
Pensacola, (1) $10,540; H. C. Daniels, West 
Palm Beach, (1) revised plans $6,100, (2) 
$17,960, (3) $6,300; C. EF. Hillyer, Blum 
Bldg., Jacksonville, (2) $19,700, (3) $7,890. 
Noted June 22. 


Alabama—State Hy. Dept., Mongtomery, 
for Tombigbee River bridge at Moscow 
Ferry, known as Rooster Bridge, 990 ft. 
long, 18 ft. roadway, concrete and steel, 
Marengo and Sumter Counties, (1) super- 
structure, (2) concrete substructure and 
approaches, (a) Waddell design, (b) 
Strauss design, from Doullut & Williams 
Co., 816 Howard Ave., New Orleans, La., 
(la) $98,109, (1b) $94,068, (2) $117,269; 
Virginia Bridge & Iron Co., Roanoke, Va., 
(la) $98,310; Louisville Bridge & Iron Co., 
11th and Oldham Sts., Louisville, Ky., (la) 
$110,756: Reid & Lowe, B-M Bldg., Bir- 
mingham, (2) $156,564; C. M. Sartain, 
Jasper, (2) $171,539. Noted June 29. 


Alabama—State Hy. Dept., Montgomery, 
concrete bridge on concrete piles with two 
80 steel spans on Montgomery-Tuskegee 
Rd., Macon Co., from W. D. Owens, Bela- 
hatchee, Miss.. $59,507; Austin Bros. Bridge 
Co.. Hurt Bldg. Atlanta, Ga., $73,764; 
Worthington & Co., Birmingham, $75,394. 
Noted June 29. 


Col, Ft. Morgan—Morgan Co. concrete 
bridge and approaches across South Platte 
River, State Project 682, twenty 50 ft. con- 
crete girder spans, (a) State type, (b) 
Marsh type, from Colorado Bridge & Constr. 
Co., Gas & Electric Bidg., Denver, (a) 
$80,939, (b) $80,101; FE. Lindsay Co.. Den- 
ver, (a) $89,396; Pueblo Bridge & Constr. 
Co., Pueblo, (a) $91,498. Noted June 29. 

Cal., Los Angeles--Los Angeles Harbor 
Comn., City Hall. 4 piers for bascale bridge, 
Badger Ave., in San Pedro Dist., 257 wood 
piles, 12-ton reinforcing, 1,700 cu.yd. con- 
crete, from Ross Constr. Co.. Van Nuys 
Bldg., $262,400; F. Hoffman, 111 East 12th 
St.. Long Beach, $268,000; San Francisco 
Bridge Co., Nevada Bank Bldg., San Fran- 
cisco, $275,000. 

CONTRACTS AWARDED 


Pa., Williamsport—Bad. Comrs., Lycoming 
Co., 1,500 ft. riveted steel truss bridge over 
west branch of Susquehanna River between 





Arch St., West Williamsport, and High St., 
Duboistown, seven 200 ft. spans, 7 concrete 
piers, creosoted wood block roadway, rein.- 
con. sidewalks, ornamental lighting system, 
etc., to Bethlehem Steel Bridge Co., Bethle- 
hem, $271,170. Noted July 20. 


North Carolina—State Hy. Dept., Raleigh, 
rein.-con. bridges and culverts on State 
Project 200, Carteret Co., to Batson-Cook 
Co., West Point, Ga., $27,005 ; State Project 
800, Avery Co., to J. A. Kreis, Holston 
Bank Blidg., Knoxville, Tenn., $32,883; 
State Project 145, Hertford Co., to At- 
lantic Bridge Co., Roanoke, Va., $38,112; 
State Projects 386 and 387, Robeson Co., 
to J. O. Heyworth, Harvester Bldg., Chi- 
cago, $36,601. Noted July 13. 


North Carolina—See “Streets and Roads.” 


8s. C.. Barnwell—Comrs. Barnwell Co., 
rein.-con. bridge over Salkehatchie River, to 
Elliott & Sons, Spartanburg, $38,000. Noted 
June 15. 


Fla,, Clearwater—Comrs. Pinellas Co., 1 
creosoted timber bridge with 25 ft. clear 
span, single lift, 30 ton, 20 ft. wide, and 
5 smaller wooden bridges on Rds. 2, 3, 4, 7, 
8 and 13, to Pensacola Shipbuilding Co., 
Amer, Natl, Bank Bldg., Pensacola, $42,- 
136; 7 concrete arch construction and 16 
flat slab bridges on Rds. 6, 8 and 11, to 
Luten Bridge Co., Palatka, and West Mar- 
ket St., York, Pa., $68,041. Noted July 6. 

Ohio—Dept. Highways and Pub. Wks,, 
Columbus, concrete bridge on Dayton-In- 
dianapolis Rd., Preble Co., to F. K. Vaughn 
Co., Hamilton, $24,740; bridge over Dry 
Run, on Sect. “G"” Chillicothe-Jackson Rd., 
Ross Co., to E. F. Bearce, Chillicothe, 
$5,456. Noted July 20. 

0., Cleveland—Cuyahoga Co., concrete 
viaduct on West 73rd St., to Central States 
Eng. & Constr. Co., Union Commerce Bldg., 
218,382, engrs. est. $281,567. Noted 
June 15. 


Minn., Minneapolis—Northern Pacific 
R.R., 5th and Jackson Sts., St. Paul, en- 
larging two concrete bridges, one on 4th St. 
and 15th Ave. S. E., other on University 
and 14th Aves. S. E.; constructing new 
concrete bridge over tracks on 20th Ave. 
S.; incl. retaining wall, 9,000 cu.yd. con- 
crete, 100,000 cu.yd. excav., etce., to Grant 
Smith & Co., 1505 Pioneer Bldg., St. Paul. 
Cost complete $600,000. Owner to furnish 
materials. Noted May 4, 


Minn., Roseau—Roseau Co., State Project 
11-22, Bridge 3688, four 75 ft. truss spans, 
20 ft. roadway, 5 ft. walk, rein.-con. abut- 
ments and piers. to Guaranty Constr. Co., 
305 Essex Bldg.. Minneapolis, $28,600. 
Noted Feb. 17, 1921. 

Minn., Waseca — See “Excavation and 
Dredging.” 

Neb., Clay Center — Clay Co., Flesner 
Bridge in Inland, Hoyden Bridge in Fair- 
field and Springranch Bridge in Spring- 
ranch, to Nicholls Bros., Fairmont, $1,597, 
$3,438 and $4,010 respectively; Paris 
Bridge in Leicester, Hatchel Bridge in Har- 
vard, and Clark Bridge in Sutton, to J. W. 
Kempf, Shickley, $1,733, $3,892 and $4,156 
respectively ; Hill Bridge in Edgar, to F. H. 
Kilts, Hastings, $4,154. Noted June 1. 

Missouri—State Hy. Dept. at div. office 
Fredericktown, one 24 ft. rein.-con. deck 
girder, one 60 ft. steel truss and seven- 
teen 10 ft. rein.-con. slab spans, on road 
from Fredericktown to Farmington and 
Greenville, Federal Aid Project 101 B, 
Madison Co., to Hogan-Humphreys, Little 
Rock, Ark., $16,923. Noted July 6. 

Missouri—State Hy. Dept. at div. office 
Marble Hill, one 30 ft. rein.-con. through 
girder, one 120 ft., one 100 ft. and one 80 
ft. steel truss spans, 18 ft. roadways, on 
road from Lutesville northeastward, Fed- 
eral Aid Project 174, Sect. B, Bollinger Co., 
to M. E. Gillioz, Monett, $39,080. Noted 
July 6. 

Missouri—State Hy. Dept. at div. office 
Ironton, three 40 ft. rein.-con. spandre!l filled 
arch, four 16 ft. and one 20 ft. rein.-con. 
slab and two 24 ft. rein.-con. deck girder 
spans, 18 ft. roadways, on road from Iron- 
ton to Potosi, Federal Aid Project 107 A, 
Tron Co., to St. Louis Bridge & Supply Co.. 
Frisco Bldg., St. Louis, $21,360. Noted 
July 13. 

Mo., Chillicothe—Bd. Supervs. Grand 
River D.D., 560 lin.ft. steel bridges, 16 ft., 
across new channels, to Midland Bridge Co., 
509 Railway Exch. Bldg., Kansas City, $37,- 
400. Noted June 15. 

Tex., Colorado—Mitchell Co. 1,200 ft. 
bridge across Colorado River, 6 concrete 
deck girder spans, to Brown-Abbott Constr. 
Co., Loraine, $44,327. Noted July 13. 

Cal., Miranda—Supervs. Humboldt Co., 
Eureka, cable suspension bridge over South 
Fork Eel River, in Rd. Dist. 2, near_here, 
to Padgett & Kelly, Eureka, °21,849. Noted 
May 25. 


Dams 


CONTRACTS AWARDED 

Pa., Moosic—See “Waterworks.” 
Cal., Placerville—El Dorado Water (5), 
dam, 3 arch concrete, 110 ft. high, 30) 4; 
long, 2 ft. wide at top, 10 ft. wide’ at jo 
rock, 5,000 cu.yd. concrete ; excavating das, 
site, 800 cu.yd. excav.; tunnels, 1,1 tt 
long, 4 x 5 ft. dia.; pipe line, pi). and 
syphon in cradles, 2,700 lin.ft. 30 in, wo, 
stave pipe; ditches 32,000 ft. long, 24 (0, 
cu.yd, excav., to Coast Constr. Co., Crocke; 
Bldg., San Francisco, $150,000. Owner 
furnishes reinforcing and ditch structy;. 


Railways 
PROPOSED WORK 


California—Amador-Central R.R.. Ama- 
dor, plans extending railroad 22 mi. fron 
Amador into gold mining region, standard 
gauge. $50,000. Address M. J. Erickson 
Amador, owner. 


Excavation and Dredging 
PROPOSED WORK 


Mich., Detroit—Wayne Co. and Macom) 
Co. (Mount Clemens) having plans pre- 
pared 94 mi. open cut drain beginning a 
Lake St. Clair at Milk River and reversing 
flow of Milk River and Fox Creek anid 
emptying through Black Marsh Drain. 
$200,000. G. W. Dingman, County Bldg. 
Detroit, engr. 


Cal, Salem — Consolidated Irrigation 
Dist., Ist Natl. Bank Bldg., plans additions 
and betterments to canal system, involy- 
ing check gates, culverts and concrete drops. 
$75,000. Noted March 30. 


BIDS DESIRED 


Ill., Taylorville—Aug. 4, by Comrs. North 
Fork Outlet D.D., Court House, dredging 
16 mi. Sangamon River, from point south 
of Niantic to point below Robey, 1,625,000 
ft. earth and 3,300 ft. rock and shale excavy., 
clearing right of way, removing and re- 
placing 2 highway bridges, 2 new highway 
bridges and 1 ford. Goodell & Millard. 
Beardstown, engrs. 


Minn., Albert Lea—Aug. 5, by F. Tavis, 
aud. Freeborn Co., Co. Ditch 5, 32,814 lin. 
ft. 6-28 in. tile, 1,60 cu. yd. excav., $22,- 
584; Co. Ditch 37, 7,354 lin. ft. 6-22 in. tile, 
$5,513. J. H. Severson, Albert Lea, engr. 

Mo., Salisbury—Aug. 5, by Bd. Supervs. 
Bee Branch D.D., at office of G. Lamh, 
atty., Salisbury, 110,900 cu.yd. levee, 132,- 
500 cu.yd. ditches, 110 lin.ft. 12 and 18 in. 
sluiceways, etc. T. N, Jacob, 1900 Railway 
Exch, Bidg., St. Louis, engr. 


CONTRACTS AWARDED 


Minn., Austin—Mower Co., Judicial Ditch 
6, Section O, 11,153 lin.ft. main open ditch. 
60,796 cu.yd. excav., 30,000 cu.yd. leveling 
spoil bank, 34 flood water control struc- 
tures, 2 weirs and spillways, 3. timber 
bridges; Sect. T-39, 583 lin.ft. 6-24 in. tile; 
Sect. L-39, 583 lin.ft. trenching, etc., to J. 
Rofdal, Northwood, Ia., $28,000. Noted 
June 29, 


Minn., Elk River-—Sherburne Co., Ditch 
28, 11,508 cu.yd. excav., 71,578 lin.ft. 6-24 
in. tile, etc.; excavation to J. H. Arnold, 
Princeton, $10,705, and K. C. Richardson, 
460 Park St., Anoka, $2,542; tile to Elk 
River Concrete Products Co., Elk River. 
$11,552. Noted June 8. 

Minn., Redwood Falls—Redwood Co., Co. 
Ditch 69, tile material to Tracy Cement 
Tile Co., Tracy, $24,025, labor, to L, Kram- 
me, Sanborn, Ia., $15,999; Co. Ditch 52. 
257,561 cu.yd. excav., to Mulgrew Sons & 
Co., Dubuque, Ia., $0.13 per cu.yd. for open 
work, $0.02 for leveling ; Co. Ditch 68, 147,- 
806 cu.yd. excav., to T. Jensen, Tracy, $33.,- 
200. Noted June 29. 

Minn., Waseca—Waseca fand Freeborn 
Counties, Judicial Ditch 8, 163,501 cu.yd. 
excav., 6 timber bridges, 44 water control 
structures, 72,245 lin.ft. 6-28 in. tile, forty 
24 in. water intakes, 2 wells, to W. L-. 
_— Albert Lea, $75,000. Noted June 


Streets and Roads 


PROPOSED WORK 


N. ¥., Hancock—Voted $50,000 bonds for 
repairing and reconstructing pavements 

N. Y., Le Roy—Plans Paving Gilbert. 
Union and Exchange Sts., etc., $25,000; 
water mains and installing meters in North 
Ave., $10,000. Engineer not announced. 

N. Y., Waterloo—Plans paving 3 i. 
various streets, bituminous macadam, En- 
gineer not announced. 











—— 
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Streets and Roads (Continued) 

N. Y., Wilson—Village and Niagara Co. 
(Lockport) plan constructing 6 mi. Bast 
Lake St. and East Youngstown Rd., 18 ft., 
concrete. $200,000. W. V.S., village pres. 

N. J, Mt. Holly—Bd. Freeholders Bur- 
lington Co. plans improving 7 mi. Mt. Holly- 
Burlington Rd.; 14 mi, Edgewater Park 
Sta. Rd.; 0.5 mi, Broad St. to city line, 
Burlington City. $250,000. B. H. Wills, 
Kelsey & Killie Bdg., co. engr. 

Pa, Beaver—Authorized sale of $75,000 
ponds to improve College Hill St. and 4th 
Ave. Engineer not announced. 

Pa., Wesleyville—Soon receives bids pav- 
ing Station St., 30 ft., concrete and ma- 

7 Cc. Briggs, boro. engr. 





ecadam, $27,145. 

North Carolina—State Hy. Dept., Ral- 
eigh, rejected bids grading, paving and 
pridging 3.53 mi. Project 713, Ashe Co. 


Will readvertise. C., M. Upham, state high- 
way engr. Noted July 13. 

N. C., Henderson—City will sell $200,000 
bonds Aug. 14, for paving streets. R, D. 
Gladding, Henderson, engr. 

N. C., Hillsboro—Plans paving 1 mi. road 


from court house to depot, concrete or 
some asphaltic type. $40,000. Emguineer 
not selected. 

N. C., Kernersville—Plans 24 mi, con- 


crete sidewalks. $60,000. 


N. C., Morgantown—Soon takes bids con- 
crete paving 3 mi. various streets, 18-30 ft. 


wide. $100,000. O. B. Lackey, town mgr. 
N. C., Salisbury—See “Miscellaneous.” 
N. €., Troy—Montgomery Co. had sur- 


veys made clearing, grading, topsoiling and 
constructing rein.-con. bridges and culverts 
on 18 mi. road from Troy, via Uwharrie 
Bridge to Davidson Co. line $90,000. L, V. 
Edwards, Winston-Salem, engr. 

N. C., Wadesboro—Plans paving various 
streets, probably asphalt. $40,000. 

Tenn., Knoxville—Knox Co. plans grad- 
ing and paving 8 mi. Lovell, Pedigo and 
Lows Ferry Rds., 20 ft., macadam. $30,- 
000. J. C. Thomas, Knoxville, engr. 

Tenn., Knoxville—Making plans remov- 
ing old street surface and laying 32,000 ft. 
asphalt on Park St., 30 ft. $25,000. J. H. 
Kidd, Knoxville, engr. 

Tenn., Nashville—Davidson Co. having 
plans prepared paving 24 mi. Harding Pike 
from Park Circle to Belle Meade Country 
Club Rd., 24 ft., bituminous concrete on 
concrete. D. Q. McComb, State Hy. Dept., 
Nashville, ch. engr. 

Ohio—Dept. Highways and Pub. Wks. 
Columbus, cancelled bids which were to be 
opened July 21, grading, bridging and pav- 
ing 1.69 mi, Sect. “G”" Bucyrus Chesline 
Rd., Crawford Co., rein.-con., bituminous 
macadam or brick. Noted July 13. 


0., Columbus—Franklin Co. received no 
bids July 19, paving 1.34 mi. Boehm Rd., 
Plain Twp. 16 ft., bituminous macadam. 
Noted July 6. 

0., Dayton—Plans paving 1,100 ft. Red 

Haw Ave. 30 ft., 3.750 sq.yd. sheet asphalt 
or Kentucky rock asphalt, $14,970; 3 alleys, 
2,600 ft. long, 16 ft., 4,500 sq.yd. rein.-con., 
$13,068. I. E. Houk, City engr. 
_ 0., Marietta—Plans resurfacing, widen- 
ing and paving 2nd, Bellevue, Barrett and 
Marion Sts., vitr. brick. G. L. Haenn, city 
engr. 


Il, Columbia—Soon takes bids 18,000 
sq.yd. concrete paving. Fuller & Beard, 
Chemical St. Louis, Mo., engrs. 


Bldg., 
Noted Feb. 9. 


Ill., Lewistown—Soon takes bids for 10,- 
000 sq.yd. brick paving. Fuller & Beard, 
Chemical Bldg., St. Louis, Mo., engrs. 


_Wis., Wauwatosa—Story Estate, c/o H. 
W. Story, 644 51st St., Milwaukee, having 
preliminary plans prepared concrete paving 
and grading new Story Hill subdivision No. 
2, 45th St. and Blue Mound Rd., near here. 
$30,000. Parsons & Orbert, 216 West 
Water St., Milwaukee, engrs. 

Missouri—State Hy. Dept. at div. office 
Bloomfield, rejected bids opened June 2, 
14.841 mi. road from Advance northeast 
and south, Federal Aid Project 187, Stod- 
dard Co. Noted July 6. 


Tex., Brenham—Washington Co, making 
plans grading and gravel surfacing on rock, 
- mi, State Highway 36 from Austin Co. 
line to Burleson Co. line, 16 ft., 250,000 
cu.yd. roadway and 3,000 cu.yd. rock excav., 


3.400 cu.yd. concrete. G. A. Bracher, co. 
ener, 


Tex., Paris—Lamar Co. making plans 
Surfacing 11,16 mi. State Highway 6 west 
of here to Fannin Co. line, 12 ft., 17,435 cu. 
y i. rare $76,300. W. M. Fooshee, eo. 


een SaaS aeneoeaeeeeeeee eee 
July 27, ENGINEERING NEWS-RECORD 
nner eee eres 





47 


ROAD WORK—CALIFORNIA 


Following are lowest bids opened July 


Sacramento, for constructing 16.58 mi. state highway in Placer Co., Div. 3, 


Sects. A, B and C, (A) C. H. & A. W. Gor 


Francisco; (C) J. A. Costello, Jr., San Francisco 


129,100 cu. yd. excavation without classification 

62,700 tons broken stone (bituminized macadam) 

920 tons asphalt, Grade ‘‘E” spread (bituminized macac 
395 cu. yd. concrete, culverts and monuments 

2204 lin. ft. 12 in. corrugated metal pipe 

21,736 lin. ft. guard rail. 

504 monuments, hauling and setting 


Extended totals 


Forum Bidg., 
Route 37, 
rill, Oakland; (B) Grant Smith & Co., San 
The unit bids were as follows: 


10 by State Highway Comn., 





SEWER—AKRON, OHIO 


Following are lowest bids opened July 


stalling sewer in East Tallmadge Ave. from North Main St 


\ B Cc 
$1. 07 $0.98 1.23 
ee ee 3.50 3.90 3.25 
Ns ka ads dans 16.50 20.00 30.00 
ae diane 25.00 24.00 25.00 
ras ae 1.25 1.25 1.10 
Saye 90 90 1.25 
2.00 2.00 2.00 
$408,955 $425,606 $433,678 
5 by M. P. Tucker, dir. Pub. Serv., for in- 
to east corporation line; 


(A) MecAlonan Bros., 506 Woodland Ave., (awarded contract); (B) T. E. MeShaffrey 
Constr. Co., 171 South Forge St.; (C) V. Olson Contg. Co., Herberich Bldg. The unit 
bids were as follows: 
TRUNK SEWER 
755 lin.ft. 30-in. brick sewer complete $9. 4 $9.25 
2,480 lin.ft. 36-in. brick sewer complete... ....... 0... ccc cece eee ees 8.15 9.50 
9 manholes (standard) on brick sewers 100. 00 85.00 
150 cu.yd. concrete masonry class ‘‘3"’ 5.00 8.00 
755 lin.ft. 30-in. seg. block sewer complete 7.85 9 00 10.60 
2,480 lin.ft. 36-in. seg. block sewer complete 7.20 8.50 9 50 
9 manholes (standard) on seg. block sewer 100. 00 85.00 75.00 
SFE cn-GE, GOATONE MAGEE CURED SF... 5. oes nc cccs caves voce csocevess 5.00 8.00 8.00 
2,575 lin.ft. 8-in. vitrified pipe sewer complete 1.45 1.00 1.26 
1,676 lin.ft. 12-in. vitrified pipe sewer complete 1.10 1.10 1.36 
770 lin.ft. 15-in. vitrified pipe sewer complete 1.35 1.50 2.05 
200 lin.ft. 18in. vitrified pipe sewer complete 2.60 2.00 2.40 
925 lin.ft. 20-in. vitrified pipe sewer complete. ....... 6.6... 6. eee eee eae 2.80 2.60 3.35 
1,320 lin.ft. 24-in. vitrified pipe sewer MONS 5.2 odes si0'Wé Yn « ako a euies 4.20 3.70 5.00 
32 manholes (standard) on pipe sewer... ....-6- 6 eee ee eee eee ees 90.00 80.00 85.00 
GS atrest inlets complete, plan 1... .... ccc cect cece sesecens 30.00 25.00 30.00 
6street inlets complete, plan 3... ...... 6... ee eee ete eee eeeeees 50.00 35.00 40.00 
I street inlet complete, wingwall. |... eee 50. 00 20.00 40.00 
2 street inlets, complete type “D" © ©... ... eee ess 30.00 20. 00 20.00 
150 M. ft. b.m. sheeting left in place... «eee eee etree eens 25.00 20.00 35.00 
Extended totals for brick sewer (42 items) $58,708 $59,712 $68,900 
Extended totals for seg. block sewer (42 items) ‘i 55,307 57,24 
Tex., Waco—McLennan Co. plans grad- bush to Rogers Aves., Porter Ave. from 
ing, gravel surfacing, etc., 3.17 mi. State Johnson Ave. to Ingraham St., 17th Ave. 
Highway 7 between here and McGregor, from 86th St. to Cropsey Ave., asphalt on 6 
15 ft., 14,685 cu.yd. borrow, 195 cu.yd. con- in. concrete; Ralph Ave. from Macon St 


cu.yd. 


crete, 17,280 Ib. reinforcing, 3,587 
$34,000. 


gravel, 3,587 cu.yd. crushed rock. 
M. Hannah, co. engr. 

Okla., Sayre—Having preliminary plans 
prepared concrete paving various streets. 
$50,000. V. V. Long & Co,, Colcord Bidg., 
Oklahoma City, engr. 

Cal, Bakersfield—City Clerk takes bids 
about Aug. 15, paving 20 blocks Oak St., 


asphaltic concrete on 4 in. concrete. Noted 
July 13. 
Cal., Los Angeles—Bd. Supervs. Los 


Angeles Co, takes bids about Aug. 1, grad- 
ing, curbing, building walks and laying 
clay sanitary sewers in 2.12 mi. various 
streets near Alamitos Bay, 16,745 lin.ft. 
cement curbing, 84,558 sq.ft. sidewalk, 
11,516 cu.yd. grading. $120,248. 

Cal., Marysville—Had plans prepared 
paving various streets in Dist. 16, 533,879 
sq.ft. 14 in. warrenite on 34 in. bituminous ; 
improving various streets in Dist. 15, 784,- 
381 sq.ft. 14 in. warrenite. on 34 in. bi- 
tuminous, 24,390 sq.ft. concrete gutter, 12,- 


633 lin.ft. conerete curb. W. Meeks, city 
engr. 

Cal., Sacramento—Had plans prepared 
curbing, guttering, paving and laying 
sewers in portion of Riverside Blvd., 15,- 
662 lin.ft. concrete curb and gutter, 220 
lin.ft. vitr. sewer pipe; 963 lin.ft. curb 


wall, 6,301 lin.ft. 6-22 in., 318,476 sq.ft. 54 
in, pavement, 8,830 sq.ft. 6 in. pavement, 
concrete curb laying sewer in portion of 
4lst St., 4,440 lin. ft. 6-24 in. vitr. pipe. 
A. Givan, city engr. 

Cal, Vallejo—Having plans prepared 
paving 12 blocks in Hirst and Vallejo 
Heights Dist. F. Steiger, Fairfield, engr. 

Cal, Visalia—Had plans prepared improv- 
ing Northeast 2nd, Northwest 2nd, North- 
east 3rd Aves., et al., 229,789 sq.ft. 14 in. 
warrenite on 4 in. asphaltic concrete, 4,486 
cu.yd. grading, 496 cu.yd, fill, 9,073 lin.ft. 
curb, 8,602 lin.ft. gutter, 1,522 lin.ft. corru- 
gated iron culverts, 1,000 Jin.ft. 8 in. vitr. 
sewer pipe, etc. L. H. Gadsby, city engr. 

Ontario—Provincial Hy. Dept., Toronto, 
plans paving 6 mi. Talbot Rd., to connect 
with main highway. Hy Dept., engrs, 

Ont., Hamilton—Having plans prepared 
and receives bids about Aug. 15, paving 
Gibson, Connaught, and Edgemont Aves. 
Cannon, . Wentworth and, King Sts., as- 
phalt. $80,000. Prices wanted on mate- 
rials. E. R. Gray, City Hall, engr. 

BIDS DESIRED 

Vt., Burlington—Aug. 10, improving 
South Union St. and Shelburne Rd. E, Cor- 
ley, clk.; adv. this issue. 

N. ¥., Brooklyn—Aug. 2, by E. Riegel- 
mann, pres. Brooklyn Boro., Borough Hall, 
repaving roadway Church Ave. from Flat- 





to Atlantic Ave. and from Bergen St. to 
St. Marks Ave., asphalt and grade 1 granite 
on 6 in. concrete; Ralph Ave. from Atlantic 
Ave. to Bergen St. grade 1 granite. 

N. Y., Eastwood—July 31, by Bd. Village 
Trustees, Village Hall, South Midler Ave., 
concrete paving and concrete curbing vari- 
ous streets, also 8 in. vitr. sanitary sewer 
in Lamson St., Homecraft and Glencove 
Rds. G. E. Higgins, engr.; adv. this issue. 

N. Y., New York—Aug. 1, by H. Bruck- 
ner, pres. Bronx Boro., Municipal Bldg., 
Crotona Park, adjusting curb and sidewalks 
and paving roadway Valentine Ave. from 
Burnside Ave. to Kingsbridge Rd. at East 
192nd St., asphalt on concrete; grading, 
setting curb, laying sidewalks, building in- 
lets, receiving basins, approaches, etc. East 
228th St. from Paulding to Laconia Aves. ; 
sewers and appurtenances in Middletown 
Rd. between Westchester and Edison Aves. 


N. Y¥., New York—Aug. 2, by J. Miller, 
pres. Manhattan Boro., Municipal Bldg., re- 
paving widened portion of roadway West 
57th St. from 6th to 7th Aves., asphalt on 
concrete; South and Marginal Sts., wharf 
or place on East River from Peck Slip to 
Montgomery St.; West and Marginal Sts., 
wharf or place on North River from Cort- 
landt to Duane Sts., granite block on con- 
crete; alterations and improvements to , 


sewer in West 57th St. between 5th and 
6th Ave. 
N. Y., Niagara Falls—Aug. 1, by E. J. 


Fort, city mgr., paving 1,254 ft. 24th St., 
granite, wood block, asphalt or_ brick, 
($33,870 estimate based on wood block) ; 
Whitney Ave. between 22nd and 24th Sts 
40 ft., sheet asphalt, $25,000. W. B. Ben- 
nett, city engr. Noted June 8 and 22. 


N. Y., Saranac Lake—Aug. 1, by S. A. 
Miller, village clk., improving Park and 
Shepard Aves., South and Helen Sts. H. 
Hull, engr.; adv. this issue. 

N. Y., Syracuse—July 31, by Bd. Contract 
& Supply, paving Renwick Ave. from Har- 
rison to Raynor Sts., 27 ft., 10,760 sq. yd. 
asphalt, $55,000; West Belden St. from 
Wallace to West Sts., 30 ft., 3,028 sq. yd. 
asphalt, $22,00; East Colvin St. from tracks 
of Delaware, Lackawannu & Western R. R. 
to city line, 18 ft., 16,160 sq. yd. asphalt, 
¥70,600 ; Jamesville Ave. from Colvin St. to 
city line, 18 ft., 10,840 sq. yd. asphalt, $49,- 
200; Adams St. from Almond to Crouse 
Sts., 27 and 30 ft., 4,550 sq. yd. asphalt, 
$30,200; South State St. from Raynor to 
Castle Sts., 30 ft., 2,850 sq. yd. asphalt, 

20,000; Lilac St. from Union Pl. to Mary 

t., 24 ft., 3,830 sq. yd. asphalt, $23,330. 
T. H. Mather, City Hall, engr. 


N. Y¥., White Plains—Aug. 7, at office of 
F. L. Merritt, clk. Bd. Supervs. Westchester 
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Streets and Roads (Continued) 


Co., Court House, constructing North Bway. 
Former bids rejected; adv, this issue. 
Noted July 13. 


N. J., Lambertville—Aug. 5, paving Main, 
York and Union Sts., 9,000 sq.yd. asphalt 
on scarified base, 150 ton crushed stone 
and 3,000 sq.yd. shoulders, I. L. Smith, 
city clk. 


N. J.. Mays Landing—Aug. 9, by Bd. 
Freeholders, Atlantic Co., Guarantee Trust 
Bldg., Atlantic City, reconstructing Sect. 6 
of Route 14 in Hamilton Twp., warrenite 
bitulithic concrete. A. H. Nelson, 636 Guar- 
antee Trust Bldg., Atlantic City, co. engr.; 
adv. this issue. 

N. J., Millville—Aug. 8, by Cumberland 
Co., Court House, Bridgeton, constructing 
State Highway Route 15, Sect. 4, West 
Main St., here. W. M. Sharp, Bridgeton, 
co. engr.; adv. this issue. 

N,. J., Mt. Holly—Aug. 4, by Bd. Freehold- 
ers Burlington Co., reconstructing Medford- 
Mt. Holly Rd. 27, in Medford and Lumber- 
ton Twps., sheet asphalt on macadam. B. 
H. Wills, Kelsey & Killie Bldg., co. engr. ; 
ady. this issue. 


N. J., South Amboy—Aug. 10, by State 
Hy. Dept., Trenton, bituminous concrete 
shoulders 2 ft. wide on each side of pres- 
ent concrete pavement on Route 4, Job 445, 
Bway from Main St. to Scott Ave., here, 
Middlesex Co. A. L. Grover, ch. clk.; adv. 
this issue. 


N. J., Trenton—Aug. 8, by Bd. Free- 
holders Mercer Co. constructing 2.4 mi. 
road parallel to D. & R. Canal Feeder from 
Scudders Falls to Washingtons Crossings, 
8 in. rein.-con. H. F. Harris, Court House, 
co. engr.; adv. this issue. 

Pa,, Catasauqua—Aug. 7 concrete paving 
40,000 sq.yd. various streets. $110,000. Bas- 
com & Sieger, Allentown Bank Bldg., Allen- 
town, engrs. 


Pa., Chester—Pennsylvania R.R., Broad 
St., Sta., Phila., receiving bids grading and 
paving from Ridley River to Pennell St., 
3,750 ft. curbing, 5,400 ft. Belgian blocks, 
3,000 cu.yd. earth excav., 2,000 cu.yd. bal- 
last, ete., A. C. Shand, ch, engr. 

Pa,, Erie—Aug. 1, paving Chestnut St. 
from 26th to Peach Sts., asphalt.  $25,- 
720. F. G. Lynch, city’ engr. Noted 
July 20. 


Pa., Leechburg—Aug. 7, grading, curbing 
and paving Linden Ave., and portions of 
Ist St., Center and Floral Aves. C. A. 
Ehrenfeld, boro. engr.; adv. this issue. 
Noted July 13. 


Maryland—aAug. 8, by State Roads Comn., 
Baltimore, building 9 sections of State 
Highways as follows: Contr. A-21, Allegany 
Co.; Contr. F-51, Frederick Co.; Contr. 
HO-24, Howard Co.; Contr. AA-20, Anne 
Arundel Co.; Contrs. P-38 and P-33, Prince 
George Co.; Contr. CH-20, Charles Co.; 
Contr. SM-18, St. Marys Co.; Contr. D-26, 
Dorchester Co. J. N. Mackall, chn.; adv. 
this issue 

West Virginia—See “Bridges.” 

W. Vai, Wheeling—Aug. 13, by_ Comrs. 
Ohio Co., surfacing Stone Church Rd., Tri- 
adelphia Dist., brick on slag. $25,000, A. 
C. Hoffman, co. rd. engr. 


N. C., Henderson—Aug. 17, by A. A. 
Bunn, mayor, and Bd. Comrs., 60,000 sq.yd. 
pavement, etc. R. D. Gladding, Henderson, 

‘ engr.; adv, this issue. 

N. C., Hendersonville—Aug. 1, by Comrs. 
Henderson Co., surface treating 63,360 sq. 
yd. macadam road with bituminous carpet. 
Cc, Turner, Hendersonville, engr. 


Georgia—Aug. 1, by State Hy. Dept., At- 
lanta, gravel and clay surfacing 10.08 mi. 
Brunswick-Darien Rd., between Brunswick 
and Broadfield, Federal Aid Project 261, 
Glynn Co., 106,163 sq.yd. clay gravel sur- 
facing, 21.64 acres clearing, 6,870 sta.yds. 
overhaul borrow excav., 29.66 cu.yd. con- 
crete. State to furnish cement f.o.b. nearest 
railroad station. W. R. Neel, State Hy. 
Dept., Atlanta, engr. 


Ga., Savannah—Aug. 8, by F. R. Butler, 
clk. Chatham Co, Comrs., paving 17.23 mi. 
White Bluff Rd., Montgomery Cross Rds., 
and Skidway Rd., 18 ft. goncrete. 


Fla., Ft. Myers—-Aug. 9, by Comrs. Lee 
Co., clearing and grading road in Special 
Rd. & Bridge Dist. 4, on Captiva Island, 
over 6 mi. long. R. P. Ransome, Ft. Myers, 
ener. 

Fla., West Palm Beach—Aug. 1, by Bad. 
Comrs. Palm Beach Co., paving with 8 in. 
rock, ofl surface, 11% mi. Palm City loop, 
$55,000; 6.8 mi. Ocean Blvd. from lray 
to Boca Rotone; 6§ mi. 2nd St. in Hobe 
Sound, $30,000; paving Ocean Blvd. on 
Jupiter Island and resurfacing road from 
county line to Seevells Point, $26,000, R. 
F. Goodman, West Palm Beach, engr. 


Alabama—aAug. 15, by W. S. Keller, state 
highway engr., Montgomery, grading, con- 
crete surfacing and constructing bridge on 
4.7 mi. Montgomery-Selma Rd., Selma- 
Uniontown Rd., Dixie Overland Highway, 
2.5 acres clearing, 25,877 cu.yd. excav., 
576.43 cu.yd. concrete, 58,484 Ib. reinforc- 
ing, 51,000 sq.yd. one course plain cement 
— pavement, one 120 ft. steel span, 
etc. 


0., Cleveland—July 29, by Cuyhoga Co. 
paving Riverside + 11,200 lin. ft. stone 
curb, 10,230 cu. yd. earth excav., 21,800 
sq.yd. vitr brick or asphalt, 5,400 sq.yd. 
concrete base, $140,134; Lorain Rd. through 
West Park, 28,750 lin.ft. stone curb, 31,- 
200 lin.ft. 4 in. vitr. tile gutter, 3,720 cu.yd. 
earth excav., 65,120 sq.yd. vitr. brick, gran- 
ite block or asphalt, 13,900 sq.yd. con- 
crete base, $573,751. EF. J. Lander, Court 
House, engr. 


Ind., Albion—Aug. 3, by Comrs. Noble 
Co., grading, draining and gravel surfac- 
ing 8.7 mi. Samuel Weimer Rd., 18 ft., 
$72,070; 11.4 mi. Krieger Rd., 24 ft., $114,- 
533; 5.2 mi. A. J. Rich Rd., 18 ft. $55,523; 
3.4 mi. Bert Hines Rd., 18 ft., $27,999. Co. 
surv., engr. 


Ind., Brazil—Aug. 7, by Comrs, Clay Co., 
grading and surfacing, stone and gravel, 3 
mi. Harry Frud Rd., 18 ft. $31,000. Co. 
Surveyor, Brazil, engr. 


Ind., Brownstown—Aug. 7, by Comrs. 
Jackson Co., grading and gravel surfacing 
26,170 ft. Daniel Compson Rd., 16 ft. $36,- 
700. Co. Surveyor, Brownstown, engr. 


Ind., Crown Point—Aug. 8, by Comrs. 
Lake Co., grading and gravel surfacing 3.8 
mi. E. O. Sutton Rd., 18 ft., $40,461; 3.9 
mi. Adolph Lottes Rd., 18 ft., $40,460; 18,- 
400 ft. George Melcher Rd., 16 ft., $34,493 ; 
17,250 ft. M. P. Hawkinson Rd., 16 ft., $34,- 
721. Co. Surveyor, Crown Point, engr. 


Ind., Jasper—Aug. 7, by Comrs. Dubois 
Co., grading, and gravel surfacing 4 mi. 717 
ft. Herman Hopenjans Rd. $60,050, and 
5,065 ft. Andrew Wagner Rd., macadam, 
$37,646, both 16 ft. Co. Surveyor, Jasper, 
engr. 

Ind., Monticello— Aug. 8, by Comrs. 
White Co., grading and gravel surfacing 
15,830 ft. Jacob Vogel Rd., 18 ft. $30,155. 
Co. Surveyor, Monticello, engr. 


Ind,, Paoli—Aug. 7, by Comrs. Orange 
Co., grading and gravel surfacing 13,083 ft. 
French Lick Rd., 18 ft. $27,000. ‘Co. Sur- 
veyor, Paoli, engr. 


Ind., Valparaiso—Aug. 8, by Comrs. Por- 
ter Co., grading and gravel surfacing 4.643 
mi. Louis J. Gast Rd., 24 ft. $86,136. Co. 
Surveyor, Valparaiso, engr. 

Ind., Washington—Aug. 8, by Comrs. 
Daviess Co., grading and gravel surfacing 
17,000 ft. Jerome De Mottie Rd., 18 ft. 

27,000. Co. Surveyor, Washington, engr. 


Michigan—Aug. 1, by State Hy Dept., 
Lansing, grading and oxnene, 2.266 mi. 
State Trunk Line Rd. 17-5, an Buren 
Co., 18 and 20 ft., 25,287 sq.yd. asphalt, 
concrete or bituminous’ concrete, 7.101 
cu.yd. earth excav. State Hy. Dept., engrs. 


Michigan—Aug. 4, by State Hy. Dept.. 
Lansing, grading and surfacing 2.324 mi. 
State Trunk Line Rd. 14-23, Sect. B, 16 
ft., Gratiot Co., 21,603 sq.yd. gravel, 10,336 
cu.yd. earth excav., 23,846 lin.ft. tile drains, 
ete. State Hy. Dept., engrs. 


Mich., Monroe—July 31, by Monroe Co., 
grading and surfacing with waterbound 
macadam, 34 mi. Assessment Dist. Rd. 26, 
= 5 mi. Assessment Dist. Rd. 27, both 16 
x. 


Wisconsin—Aug. 4, by State Hy. Dept., 
Madison, grading and surfacing 2.14 mi. 
Spooner-Cameron Rd., Federal Aid Pro- 
ject 251, Washburn Co., 4.09 acres clearing, 
16.249 cu.yd. earth excav., 3,696 cu.yd. 
gravel surfacing; 2.58 mi. Webster-Mill- 
town Rd., Federal Aid Project 265-C, Polk 
Co., 8.72 acres clearing, 17,050 cu.yd. earth 
excav., 4.451 cu.yd. gravel surfacing. A. R. 
Hirst, highway engr. 


Ta., Merrill—Aug. 2, paving 24,000 sq.yd. 
various streets, concrete and _ vibrolithic 
with gravel and granite aggregates, vertical 
fibre brick, asphaltic concrete or sheet 
asphalt. $55,000. W. E. Buell & Co, 205 
Devidaua Bldg., Sioux City, engrs. Woted 
une > 


Ta., Pella—July 31 for (a) repairs to 
present pavement (b) resurfacing 36,200 

_yd. ‘asphalt Class 1, asbestos-asphalt 
Class 2, or tarvia Class 3, 1 in, thick. 
$40,000. A. C, Kuyper, clk. 

Missouri—Aug. 4, by State Hy. Dept. at 
div. office Bethany, surfacing road from 
Bethany northward and southward, Federal 
Aid Propect 8, Harrison Co. Work consists 
of surfacing with following alternatives: 
2.471 mi. 13-2 in. rock asphalt, 3.115 mi, 
24 in. penetration bituminous macadam, 


2.66 2 in. asphaltic concrete, all fo; 


18 ft. wide on 8 in, sledged stone, } 361 ne 
4 in. waterbound macadam_ intermediat, 
course and 1 in. inverted penetration course 


on 6 in. sledged stone, 18 ft. wide, and 2,77 
mi. of 7 in. 1 course cement concrete, jj 
ft. wide. B. H. Piepmeier, Jefferson ity 
state highway engr. 


Missouri—Aug. 5, by State Hy. Dept. at 
div. office Paris, 6.7 mi. road from Paris 
eastward, westward and northeastward, 94 
ft., State Aid Project 20.181, Monroe’ 
To exceed $25,000, B. H. Piepmeic r, Jef. 
ferson City, state highway engr.  Noteq 
July 20. 


Ark., Little Rock—July 31, by H. Rk. 
Carter, engr., Exch. Bank Bldg:, paving 
22,500 sq.yd. Battery St., sheet asphalt or 
bitulithic on concrete. 

Tex., Beaumont—Aug. 15, by Judge Jer. 
ferson Co., paving, scarifying, reshaping 
etc., 3 mi, road from Port Arthur west t, 
Gulf Co., offices and dock along 7th st 
3 mi. from Port Arthur west of Gulf Co: 
refinery along 16th St.; 44 mi. from Neder. 
land to Port Neches; 3 mi. from here t 
Spindletop; 44 mi. from here to a point 
beyond Brooks along an _ extension of 
Franklin St. Work includes 15.7 mi. scari- 
fying and reshaping, 4.434 cu.yd. removing 
shell surfacing, 37,118 cu.yd. earth roadway 
and 21,374 cu.yd. earth borrow excav., 4,446 
cu.yd. earth overhaul, 88,390 Ib, reinforce. 
ing, ete. A, C. Love, co. engr. 


Tex., San Antonio—Aug. 1, by A. Me- 
Closkey, judge Bexar Co., grading, grave! 
surfacing and topping 2.23 mi. State High- 
way 9, Pearsel Rd., 18 ft., 21,267 sq.yd. 1 
in. bituminous macadam, 542 cu.yd. con- 
crete, 30,100 cu.yd. earth excav., 5,395 cu. 
yd. gravel surfacing, 67,141 lb. reinforcing, 
R. E. Killmer, co. highway engr. 


Tex., San Marcos—Aug. 3, by J. R. Wil- 
helm, judge Hays Co., paving 3.02 mi. State 
Highway 29 A, Martindale Rd., 16 ft., incl. 
33,591 sq.yd., (a) 14 in. bituminous treat- 
ment using asphaltic oil and crushed rock, 
(b) 13 in. limestone xock asphalt, cold ap- 
plication. $25,500 incl. engineering and 
contingencies. J. W. Puckett, co. engr 


California—Aug. 14, by State Hy. Comn., 
Sacramento, grading 3.3 mi. highway be- 
tween Hueneme Rd. and point 3} mi. south- 
east, Ventura Co.; asphaltic concrete sur- 
facing 4.3 mi. between Carnadoro and 
southern boundary, Santa Clara Co. A. B. 
Fletcher, state highway engr. 


Cal., Napa—Aug. 8, by Supervs. Napa 
Co., improving Charles Valley R4d., 7,500 cu. 
yd. excav., 236 lin.ft. 12-24 in. corrugated 
culverts, 40 cu.yd. concrete, 1,200 Ib. rein- 
forcing, 2,500 cu.yd. crushed rock or graded 
gravel. County furnishes corrugated metal 
pipe and cement. E. Ball, co. surv. 

Cal., Sacramento—Aug. 7, by Supervs. 
Sacramento Co., paving with 2 in. asphalt 
macadam on 4 in. base 1 mi. Antelope Rd., 
16 ft.; 5,963 lin.ft. Sylvan-San Juan Lateral, 
16 ft. C. Ww. Deterding, co. surv. 


Cal., San Luis Obispo—Aug. 7, by 
Supervs. San Luis Obispo Co. improving 
Avila Rd., 5,500 cu.yd. excav., 8,296 lin.ft 
shaping and rolling road-bed, 2,049 cu.yd. 
concrete pavement, 7,500 Ib. reinforcing: 
Templeton-Willow Creek, Templeton-Cres- 
ton and Templeton-Vasa Rds., 284 cu.yd 
excav., 187 cu.yd. concrete, 128,000 Ib. re- 
inforcing. W. B. Burch, Lowe Bldg., engr. 


Cal., Santa Rosa—Aug. 15, by Supervs. 
Sonoma Co., improving 22,490 _ lin.ft. 
Guerneville-Jenner Highway, Sects. B and 
C, 23,000 cu.yd. unclassified excav., (1,336 
lin.ft. 12-36 in. corrugated iron pipe to be 
furnished by county). R. P. Smith, Santa 
Rosa, engr. 

Quebec—Aug. 10, by I. L. Boulanger, 
Dept. Roads, Parliament Buildings, Quebec, 
improving 29,006 ft. Levis-Rimourlsi, and 
Levis-St. Lambert Highway, 16 ft., incl 
27,706 ft. bituminous macadam and 1,300) 
ft. gravel. M. Necktar, Dept. Roads, engr. 


Quebec—Aug. 12, by I. L. Boulanger, 
deputy minister of roads, Quebec, graveling 
3.73 mi. Montreal-Sherbrooke Highway, 1° 
, rish of St. Michel de Rougemont 
and village of Rouville. M. Necktar, Dept. 
of Roads, Quebec, engr. 

Ontario—Aug. 8 by W. A. McLean, 
deputy minister roads, Parliament bidg.. 
Toronto, paving concrete, 24 mi. road from 
Arkwood westerly to present pavement, 
Chatham Twp.; Contr, 776; B gear road 
from Toronto city limits to Kingston Rd. 
York and _ Scarboro er et 778. 
$120,000. G. Hogarth, Parl ent Bldgs. 
ch. engr. 

Ontario — Ang. 8, by W. A. McLean, 
deputy minister highways, Toronto, maca- 


dam , 30 ft. wide, from Clappesons 
Corner, near Hami 
977. $40,000. G. 
Bidg., engr. 


1.9 mi, south, Contr. 
ogarth, Parliament 
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and Roads (Continued) 
BIDS RECEIVED 


-.« York—H. S. Sisson, comr. State Hy. 
me sibany, opened bids July 21, improv- 
Dep) 2.77 mi, Highways 5679 and 8114 
Kfegany Co, engrs. est. $81,027, (2) 8.35 
mi, Hignway 8125, Allegany Co., engrs. est. 
$277,286. (3) 4.23 mi. Highways 5680 and 
$127, Fulton Co., engrs. est. $139,051, (4) 
o75 mi. Highway 8124, Oneida Co., engrs. 
~-t $103,331, (5) 7.73 mi, Highways 8100 
oe 1631, St. Lawrence Co., engrs. est. 
$220,346, (6) 1.65 mi, Highway 8126, Steu- 
ben Co., engrs. est. $25,596, (7) 1.01. mi. 
Highway 1647, Wayne Co., engrs. est. $52,- 
569, (8) bridge on Highway 8018-A, Cat- 
taraugus Co., engrs. est. $193,768, from P. 
H. Murray, Rochester, (1) $71,697, (2) 
$263,538; S. Rosoff, Warsaw, (1) $74,658 ; 
treenfield Constr. Co., 89 Main St., Hornell, 
(1) $79,709, (6) $23,566; Sweeney & Bo- 
land, Rochester, (2) $246,057; W. L. Col- 
jins, Hornell, (2) $246,677, (6) $24,830; 
s B. Van Wagenen, Rondout, (3) $132,782; 
‘\. ¥, Leo Constr, Co., Thompson, Conn., (4) 
$100,126; H, P. Burgard Co., 1968 Fillmore 
hve, Buffalo, (5) $210,339; W. D. Fote, 
Olean, (5) $212,145; Dale Eng. Co. Mann 
Bldg., Utica, (6) $22,939; F. W. and J. J. 
Crouch, Rochester, (7) $49,998; Cleveland 
& Sons Co., Brockport, (7) $50,724; J. 
DePeter, Red Creek, (7) $51,123; Amer. 
Pipe & Constr. Co., 112 North Broad St., 
Phila. (8) $174,829; Eastover Constr. Co., 
Inc, Herkimer, (8) $186,293; Peckham 
Constr. Co., Ine., Niagara Life Bldg., Buf- 
falo, (8) $192,357. Noted July 13. 

N. Y., Buffalo—Bd. Supervs. Erie Co. 
opened bids July 17, constructing County 
Aid Town Highway 97, concrete and _ as- 
phalt, from H. P. Burgard Co., 1968 Fill- 
more Ave., $30.780; Rock Asphalt & Con- 
struction Co., 1104 Morgan Bldg., $32,157. 


Pa., Erie—A. Eichorn, street dir., received 
bids asphalt paving (1) State St., engrs. 
est. $77,500, (2) 3,300 sq.yd. 27th St., (3) 
2.530 sq.yd. 21st St., from J. and M. Doyle, 
Erie, (1) $75,132, (2) $2.96 per sq.yd., (3) 

5: M. A. MeCormick Co., Erie, (1) $83,- 
178, 2 $3 per sq.yd.; Mayers’ Bros. 
Constr. Co., Erie, (3) $2.25 per sq.yd. Noted 
March 2. 

Alabama—State Hy. Dept., Montgomery, 
grading and gravel surfacing 20.488 mi. 
Montgomery-Tuskegee Rd., Macon Co., from 
Vaughn Davis Constr. Co., Montgomery, 
$157,898, Keyser, Gillis & Keenan, Brew- 
ton, $162,582, J. F. Giddens & Sons, Troy, 
$176,453; grading and surfacing with chert 
348 mi. road from Calhoun Co. line to 
Heflin, Cleburne Co., from Stanley & Singer 
Constr. Co., Lafayette, $25,507, Nixon 
Transfer Co., Anniston, $30,717; grading 
and surfacing with (a) bituminous ,maca- 
dam, (b) gravel 14.617 mi. road from 
Athens to Elk River, Limestone Co., from 
E. L. Batson, Birmingham, (a) $321,654, 
(b) $157,056, Municipal Paving & Constr. 
Co,, Athens, (a) $364,938. Noted June 29. 


Ohio—Dept. Highways and Pub. Wks., 
Columbus, grading, bridging and paving 
10,297 mi. Sects. D. C, and E Windsor- 
Geneva Rd. and Sect. “C-1" Painesville- 
Warren Rd., Ashtabula Co., (a) monolithic 
brick, (b) bituminous macadam, tar or 
asphalt, from T. P. Fitzgerald, (a) $311,044 
(b) $299,076; Seiple-Wolfe Co., Youngs- 
town, (b) $312,044; Mahoning Constr. Co., 
Warren, (b) $313,030. Noted July 6. 


Ohio—Dept. Highways and Pub. Wks., 
Columbus, opened bids July 21, grading, 
bridging and paving roads with (a) bitumi- 
hous concrete, oil, brick gutter, (b) bitumi- 
nous concrete, lake, brick gutter, (c) 
bituminous concrete, oil, concrete gutter, 
(d) bituminous concrete, lake, concrete gut- 
ter, (©) brick, (f) semi-monolithic brick, in 
following counties: Hancock Co., Sect. 
Arlington” Findlay-Kenton Rd., 0.362 mi., 
from Thompson-O’Roark Co., Toledo, (a) 
830.598, (bh) $32,040, (c) $27,684, (d) $29,- 
126; H, E, Pratt Constr. Co., Mt. Blan- 
chard, (a) $32,030, (b) $32,030, (c) $29,- 
490, (d) $29,490; Dorsey Constr. Co., Find- 
lay, ( ) $29,767, (d) $30.078. Hocking Co., 
“G-2" Logan-Lancaster Rd., 1.292 mi., 

_B. N. Turner, Logan, (e) $51,360. 
Hocking Co. Sect. “L" Logan-Lancaster 
Rd., 1.776 mi. from EB. N. Turner, Logan, 
(e) $71,300. Tusearawas Co., Sect. “New- 
comerstown” | Uhrichsville-Newcomerstown 
Rd., 0.63 mi., from W. M. Brode Co., New- 
comerstown, (f) $31,543; Henderson Bros., 
Coshocton, (f) $85,552.’ Muskingum Co., 
aa. “R” Zanesville-McConnelsville Rd., 
ei, al. grading from Stein & Geisel, Niles, 


"651: Sterling Contrs., Akron, $12,488. 
oted July 13. 


s 0.., Akron—S. Porter, clk. Summit Co., 
gained bids July 20, ding and paving 
17 +. {t, Brittain-Massillon Rd. 49, Sect. D, 
Bee: 4 in., engrs, est. $63,770, and 3.046 mi. 
\Tumroy-Myersville Rd, 130, Sects. A and 


Streets 


N 


B, 16 ft., bituminous concrete, engrs. est. 
$77,900, from T. E, McShaffrey Constr. Co., 
171 South Forge St., $59,727 and $77,642 re- 
spectively; 6,918 ft. Cuyahoga Falls-Hud- 
son Rd. 34, Sect. B, waterbound macadam 
with 3 in. bituminous macadam top, 16 ft., 
from A. F. Wible, 859 Chalker St., $32,885, 
engrs. est. $34,350; 5 mi, various streets in 
Fairlawn Heights allotment, 16 ft., bitumi- 
nous macadam, from Fairlawn Heights Co., 
Fairlawn, R. F. D. Copley, $108,550, engrs. 
est. $108,550. Noted July 13. 

0., Cleveland—Paving driveways in High- 
land Park Cemetery, 3,300 cu.yd. earth 
excav., 12,376 sq.yd. asphalt or concrete, 
111,384 sq.yd. 6 in. concrete base, from 
M. P. Platten, Engineers Blidg., 1 course 
concrete, $42,978; Garland Bros,, Pavers 
Exch, Society for Savings Bldg., 2 course 
concrete, $43,244; A. M. Pejsa, Euclid 
Heights Blvd., Cleveland Heights, asphalt, 
$52,765. 

O., Cleveland—Paving Kinsman Rd. from 
East 55th to East 79th Sts., 3,700 lin.ft. 
stone curb, 15,400 sq.yd. asphalt and 110,- 
000 granite block relaid, from River Constr. 
Co., Schofield Bldg., $57,653; Cleveland 
Trinidad Paving Co., The Arcade, $58,725; 
Rieley Bros., The Arcade, $62,288. 


0., Cleveland—Paving (1) East 107th St. 
from Euclid to Wilbur Aves., (2) East 
113th St. from Kinsman Rd. to Regalia 
Ave., 10,450 sq.yd. vitr. brick, 9.000 sq.yd. 
relaid granite block and 4,650 sq.yd. as- 
phalt, from Bentley Bros., 1836 Euclid Ave., 
(1) $13,322; Rieley Bros., The Arcade, (1) 
$14,136 (2) $12,469; Garland Bros., Pavers 
Exch. Society for Savings Bldg., (2) $12,191. 

0., Columbus—Franklin Co. opened bids 
July 22, surface treating 28 roads from 
H. E. McCollister, 2334 East 5th Ave., $24,- 
611; Byrne-Conway Co., Columbus, $29,754. 

0., Euclid—Opened bids July 17, paving 
(1) Eastbrook, Gilchrist, Glenside, Park- 
view, Westbrook and Wondergrove Aves., 
(2) Lakewood and Seabrooke Aves., 11,360 
lin.ft. 5 x 20 in. stone curb, 19,750 sq.yd. 
asphalt, 161,600 sq.ft. concrete base, from 
River Constr. Co., Schofield Bldg., Cleve- 
land, (1) $61,304, (2) $19,084; H. G. Her- 
ring, Pavers Exch. Society for Savings 
Bldg., Cleveland, (1) $68,080; Cleveland 
Trinidad Paving Co., The Arcade, Cleve- 
land, (2) $21,302. 

0., New Philadelphia—Tuscarawas Co. 
opened bids July 18 paving Sect. B-2 Stras- 
burg-Bolivar Rd., concrete, from Daley 
Bros. Constr. Co., New Philadelphia, 
$49,818. 


Wisconsin—State Hy. Dept., Madison, 
Madison-Verona Rd., Project N. 312, Dane 
Co., from Odea & Shaffer, 824 East Wash- 
ington Ave., Madison, 3,143 cu.yd. earth 
excav., $0.73, 9.000 sq.yd. concrete surfac- 
ing $1.37, 11,475 Ib. reinforcing steel in 
pavement $0.04, etc., total $16,397; Reeds- 
burg-Spring Green Rd., Project 243, Sauk 
Co., from J. Marsch, Inc., 1302 Wrightwood 
Ave., Chicago, East Route, 43,728 cu.yd. 
earth excav, $0.35, 2,100 cu.yd. loose rock 
$0.65, 2,605 cu.yd. solid rock $1.05, 4,636 
cu.yd. borrow $0.35, 56.090 Ib. structural 
steel $0.10, etc., total $53,054, West Route, 
39,866 cu.yd. earth excav., $0.38, 2,100 cu. 
vd. loose rock $0.65, 6,754 cu.yd. solid rock 
$0.95, 5,522 cu.yd. borrow $0.38, 3,102 cu.yd. 
channel change $0.60, 10,400 Ib. structural 
steel $0.10, etc., total $55,268. Noted July 13. 

Wisconsin—State Hy. Dept., Madison, 
Menomonie-Hudson Rd., Project 1023, and 
Menomonie-Hudson Rd., Project 1024, both 
Dunn Co., from Ofstie & Mulheron, Spring 
Valley, $8,588 and $9,442 respectively. 
Noted July 13. 


Michigan—State Hy. Dept., Lansing, 
grading and surfacing (1) 2.767 mi. State 
Trunk Line 59-1, Sect. B, 18 ft., Macomb 
Co., (2) 2.04 mi. State Trunk Line Rd. 
59-2, 18 ft. Oakland Co., from Meredith 
& McVaugh, 220 Horton Ave., Detroit, (1) 
$47,381, (2) $32,978; J. A. McKay & Co., 
403 Melbourne Ave., Detroit, (1) $47,495, 
(2) $33,639; T. E. Curne, Detroit, (1) $52,- 
$33; L. A. and P. E. Moran Howell, (2) 
$33,660. Noted July 6. 


Michigan — State Hy. Dé@pt., Lansing, 
grading and surfacing 4.862 mi. Assessment 
Dist. Rd. 346, 12 ft., Ionia and Barry 
Counties, from Saginaw Constr. Co., Sagi- 
naw, $33,228; Byam & Whitmore, Eagle, 
$39,605; Hunter & Prescott, $39,870. Noted 
July 13. 

Mich,, Detroit—Paving (1) Bavlis Ave. 
from Fenkell to Puritan Aves., (2) Burke 
Ave. from Panama to Wagner Aves. (3) 
Canfield Ave. from Iroquois to Burns Aves., 
(4) Edgewood Ave. from Van Dyke to 
Murat Aves., (5) Fairview Ave. from War- 
ren to Shoemaker Aves., (6) Highland Ave. 
from La Salle to Linwood Aves., (7) Strong 
Ave. from Sherwood to Helen Aves., (8) 
Sturtevant Ave, from Pere Marquette R.R. 


right of way to Linwood Ave., all above 26 
ft. wide, 34 in. sheet asphalt (natural lake 
or oil) on 8 in. concrete; (9) Fern Ave. 
from Burton to Martin Aves., (10) Pelouze 
Ave. from Livernois to Martin Aves., 26 ft. 
wide 3 in. sheet asphalt (natural lake or 
oil) on 6 in. concrete; (11) Louis Ave, from 
Highland Park tod Log Cabin Ave., 24 ft, 
wide 3 in. sheet asphalt (natural lake or 
oil) on 6 in. concrete; (12) Leslie Ave- 
from east line of Pere Marquette RR. 
right of way to Linwood Ave., 24 ft. wide, 
34 in. sheet asphalt (natural lake or oil) 
on 8 in, concrete, from Detroit Asphalt Pav- 
ing Co., 20 McGraw Bldg., (1) $38,534, (2) 
$18,873, (3) $8,985, (4) $6,851, (5) $19,399, 
(6) $14,671, (7) $7,222, (8) $19,182, (9) 
7,476, (10) $20,376, (11) $11,177, (12) 
8.193; Cleveland Trinidad Paving Co., 
2 Hamomnd Bidg., (1) $38,915, (2) $20,- 
5, (3) $9,589. (4) $7,161, (5) $20,465, (6) 
4,325, (7) $7,304, (8) $18,717, (9) $7,778, 
0) $21,205, (11) $10,895, (12) 17,738. 


Tex., Gonzales—Gonzales Co. opened bids 
grading and gravel surfacing 9.27 mi. State 
Highway 29, from R. G. Buckner & Sons, 
Cleburne, $48,528; D. E. Miller, Port 
Lavaca, $49,542; McCall-Moore Eng. Co., 
c — Bldg., Waco, $50,081, Noted 
une 22. 


Tex., Karnes City—Karnes Co. grading, 
surfacing, etc., 14.54 mi. Highway 9 through 
Rd. Dist. 4 incl. 50,003 lin.ft. header curb, 
104,644 cu.yd. roadway and 5,687 cu.yd. 
borrow excav., 660.5 cu.yd. concrete, 192,694 
Ib. reinforcing, 25,584 cu.yd. gravel and 
20,227 cu.yd. caliche surfacing, from F. P. 
McElwrath, Corsicana, $107,953, W. T. 
Hutto & Sons, Gonzales, $108,222, Wear & 
Thomas, Rogers, $109,224; surfacing with 
bituminous topping, State Highway 9. 16 
ft.. (a) inverted penetration asphalt, (b) 
Uvalde rock asphalt, (cold aplication) 
from Smith Bros., Crockett, (a) $70,487, (b) 
$82,235, R. W. Coglazier, Austin St., San 
Antonio, (b) $88,109, Haden & Austin, Hill 
and Marsch Sts., Houston, (a) $65,641, (b) 
$96,186, M. M. Craven, Fredericksburg, (a) 
$72,690. 

California—State Hy. Comn.,_ Sacra- 
mento, grading 11.3 mi. highway between 
Chester Grade and N. E, quarter of Sect. 
3, T 28 N., R9 E.. M. D. B. & M., Plumas 
and Lassen Counties, from Isbell Constr. 
Co., P. O. Box 584, Fresno, 71,000 cu.yd. 
excav. at $.145, 225 cu.yd. portland cement 
concrete (culverts and monuments) $50, 
etc., total $116,227. Noted June 29. 

California—State Hy. Dept., Sacramento, 
grading and paving with bituminous mac- 
adam 16.58 mi. highway between Auburn 
and Colfax, Placer Co., from C. H. and A. 
W. Gorrill, Oakland, $408,955; Grant, 
Smith & Co., Flood Bldg, San Francisco, 
$425,606; J. A. Costello, Jr., 1083 Shotwell 
St., San Francisco, $433,678. State fur- 
nishes cement, reinforcing steel, asphalt 
and metal pipe. Noted June 29. 

Cal, Hemet—Improving Buena Vista St., 
et al., 409,700 sq.ft. 4 in. concrete pavement, 
8,600 lin.ft. cement curb, 6,600 sq.ft. cement 
sidewalks, from G. H. Oswald, 366 East 
58th St., Los Angeles, $72,785; Southwest 
Paving Co., 415 Washington Bldg., Los 
Angeles, $77,369; Wells & Bressler, Santa 
Ana, $81,390. 

Cal., Los Angeles—Improving 4.120 ft. 
Whittier Blvd. between Rowan St. and 
Pasadena Ave., 14,791 sq.yd. asphalt, 14,791 
sq.yd. concrete, 3,347 lin.ft. concrete curb- 
ing, 5,925 cu.yd. excav., 16.026 sq.ft. con- 
crete gutter, from G. R. Curtis, 2440 East 
26th St., $80,762; Fairchild-Gilmore-Wil- 
ton Co., Los Angeles Ry. Bldg., $97,480; G. 
H. Oswald, 58th and Towne Sts., $117,583. 
Noted June 22. 

Cal., San Rafael—For 267,000 sq.ft. as- 
Phaltic concrete wearing surface on existing 
roadways, (a) fine graded aggregate type, 
(b) coarse graded aggregate type, (c) 
Warrenite bitulithic, from J. A. Costello, 
1083 Shotwell St., San Francisco, (a) $39,- 
920, (b) $30,920, (c) $54,380; S. P. Brown- 
lee, San Rafael, (a) $41,520, (b) $41,520, 
(c) $41,520; Fay Impvt. Co., Phelan Bldg., 
San Francisco, (a) $38,622, (b) $41,382, 
(c) $56,148; Oakland Paving Co., 5000 
Bway., Oakland, (a) $42,150, (b) $40,770. 

Cal., Stockton—Improving streets in 
Searchlight Addition, from C. Moreing, 
Commercial & Savings Bank Bldg., 21,667 
cu.yd. excav. at $0.75 per cu.yd., 754 cu. 
yd. fill $0.25, 10.805 lin.ft. concrete curb 
and gutter $0.95, 98,301 sq.ft. cement walks 
$0.20, 355,062 sq.ft. 2 in. asphaltic macadam 
on 4 in. gravel, $0.155, total $102,349. 
Noted June 15. 

CONTRACTS AWARDED 

New Hampshire—State Hy. Dept., Con- 
cord, paving 1.67 mi. Daniel Webster Rd., 
in Hooksett, 18 ft., modified asphalt_on 
crushed stone, to Colburn Constr. Co., Con- 
cord, $26,729. * aa ~~ 
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Streets and Roads (Continued) 


N. Y., Buffalo—Paving Houghton St., 28 
ft., to Rock Asphalt & Constr. Co., Morgan 
Bidg., $2,021; Cable St., 26 ft., to H. P. 
Burgard Co., 1968 Fillmore Ave., $15,550, 
both specification B standard asphalt on 
concrete ; Kirkpatrick and Gorski Sts., both 
26 ft., specification B brick on brick, to 
Erie Contg. Co., Morgan Bidg., $8,536 and 
$8,995 respectively. 

N. ¥., Jamestown—Will pave Lincoln St. 
between 6th & 8th Sts., No. 1 state brick 
blocks and Hillside brick blocks on 5 in. 
concrete, Winsor St. between East 2nd and 
Falconer Sts. Hillside brick blocks on 5 
in. concrete; llth St. between Main and 
Washington Sts., No 1 state brick blocks 
on concrete, by day labor under super- 
vision of Bd. Estimate & Review. $25,- 
000. L. Bergman, City Hall engr. 

New Jersey—State Hy. Dept., Trenton, 
for 314,550 gal. lignin binder for State Hy. 
Dept. and 581,600 gal. lignin binder for 
repair of gravel roads in New _ Bruns- 
wick, to J. S. Robeson, 435 East State St. 
Trenton, $29,882 and $51,571 respectively. 

N. J., Belvidere—Warren Co., Court 
House, paving 24 mi. road between Barkers 
Corner to reat Meadows, concrete, to 
Salmon Bros., Netcong, $186,688. Noted 
July 6. 

N. J., Somerville—Somerset Co. construct- 
ing 38,419 sq.yd. State Highway Route 16, 
Sect. 2 Mine Mount Rd. to Bedminster 
Corner, cement, concrete, to Eng. Constr. 
Co., 720 Commercial Bidg., Phila., $181,801. 
Noted June 29. 

Pennsylvania—State Hy. Dept., Harris- 
burg, rein.-con. paving 9,638 ft. Route 214, 
Brady Twp., Clarion Co., to T. W. Munro 
& Co., Du Bois, $81,239, 24,039 ft. Routes 
100 and 101, Port Allegheny Boro., Liberty 
Twp., McKean Co., to G. Metzger, Jr., 12 
4th St., Emporium, $197,134, 12,048 ft. 
Sect. 1 A, Route 4, Salem -“ ee Shickshinny 
Boro., Luzerne Co., to D. L. Risser, 713 
Walnut St. Lebanon, $112,682, 8,648 ft. 
Route 322, Scott Twp., Lackawanna Co., to 
M and T. E. Farrel Co., 209 West Chestnut 
St., West Chester, $81,262; rein.-con. and 
Hillside vitr. brick paving 13,917 ft. Route 
251, Bruin Boro. and Parker Twp., Butler 
Co., to C. E. Walter, Butler, $131,445; 20,- 
057 ft. Route 174, Harford Twp., Susque- 
hanna Co., to R. D. Richardson Constr. Co., 
828 Connell Bldg., Scranton, $190,353; 22,- 
171 ft. Route 12, Bridgewater and Dimock 
Twps., Susquehanna Co., to W. C. Evans, 
Ambler, $174,472. Noted July 6. 

Pa., Altoona—Rein.-con. paving 3,721 ft. 
14th St., 20th and 22nd Aves., 22-30 ft., to 
L. A. Brau, Hollidaysburg, engrs. est. $40,- 
000; 1,980 ft. 25th St. and 4th Ave., 30 ft., 
to Loomis & King, Central Trust Bldg., 
engrs. est., $25,000. 

Pa., Bradford—To F. D. Ross, 74 High 
St., paving Mill St., $20,133; York St., $6,- 
765: Hobson Pl. $7,694 and Pearl St. $4,501; 
sewers in Holley and Willis Aves., $3,511. 
Noted July 20. 

Pa., Monongahela—Resurfacing Marne 
Ave. between 4th and Meade Sts., concrete, 
to McCreary Bros. Constr. Co., Braddock, 
$41,810. Engrs. est. $50,000. Noted Feb. 2. 

Pa., Monongahela—Repaving 3rd, 5th, 
6th, 7th, 8th, 9th and ParkifiSon Sts., brick 
on slag, to Donora Constr. Co., Donora, 
$25,000. Hmgrs. est. $27,000. 

Pa., Phila.—F. H. Caven, dir. pub. wks., 
paving (1) 5ist St. from Viola St. to Leidy 
Ave., Tower St. from Roxborough Ave. to 
Jamestown St., Marshall St. from Brown 
to Polar Sts., (2) Chester Ave. from 65th to 
66th Sts., Percy St. from Emily to Snyder 
Sts. and Madison St. from Cedar to Ara- 
mingo Sts., to Barber Asphalt Paving Co., 
Land Title Bldg., (1) $25,890, (2) $25,111; 
Hutchinson St. from Ruscomb St. to Lind- 
ley Ave., Indiana Ave. from Broad to 15th 
Sts., Franklin St. from Wyoming to Louden 
Sts., to Eastern Paving Co., Colonial Trust 
Bldg., $26,168; (1) Snyder Ave. from 23rd 
to 24th Sts. and Brewster Ave. from 83rd 
to 86th Sts. (2) Delaware Ave. from Co- 
lumbia Ave. to Dyott St., to Union Paving 
Co., 34th and Spruce Sts., (1) $27,483, (2) 
$492,435. Noted July 2. 

Pa., Pittsburgh—Repaving Boulevard of 
the Allies, Contr. 22, to Booth & Flinn, Ltd., 
1942 Forbes St., $22,164; repaving (1) 
Boulevard of the Allies, Contrs, 12 and 20, 
and Benter St., (2) grading, curbing and 
paving Bascom S8t., (3) Bethel Pl. Lillian 
Way and Nader Way, to T. Cronin Co., 
South 18th St., (1) $25,480, (2) $32,318, 
(3) $27,950. 

Pa., Sharon—Paving 6,320 sq. yd. Pearl 
St., Case, Euclid and South ater Aves., 
resurfacing South Dock St. and South Main 
Ave., Atlantic asphalt on concrete, to Union 
Paving Co., 34th and Spruce Sts., Phila. 
$45,601; repaving 2,330 sq.yd. East State 
St., asphalt to Minteer & Anderson, New 


Wilmington, O., $4,645; wapeing. North 
Water Ave., Bessemer brick, to W. McIntyre 
& Sons, Sharon, $10,742. Noted July 6. 

Pa, Windber—Concrete curbing and pav- 
ing 4,675 ft., various streets, 22 and 28 ft., 
to Buterbaugh & Larson, Windber. Engrs. 
est. $30,000. Noted June 22. 

W. Va, Fairmont—Marion Co. paving 
brick on 5 in. concrete Water St. and Mor- 
gantown Ave., projects 1 and 2, to F. F. 
Hallam, Fairmont, $82,948; paving with 
brick in city limits and _ penetration 
macadam outside city, Hopewell Rd., Proj- 
ects 7 and 10, to Monongahela Constr. Co., 
Fairmont, $37,877, Grafton Rd., Projects 6 
and 9, to W. H. Armstrong, Fairmont $58,- 
439; concrete paving Bentons Ferry Rd., 
Project 8, to N. M. Leigh, Fairmont, $55,- 
342. Noted June 22. 

North Carolina—State Hy. Dept., Ral- 
eigh, clearing, grading, bridging and_ top- 
soiling 9.76 mi. State Project 661, Rich- 
mond Co., to McDonald & Brooks, Hamlet, 
$36,985, 6.92 mi. State Project 402, Chatham 
Co., to J. F. Mulligan Constr. Co., North 
Wilkesboro, $30,855; grading, bridging and 
plain concrete paving 7.83 mi. State Project 
743, Vance Co., to R. G. Lassiter & Co., 
Citizens Bank Bldg., Raleigh, $241,426, 1.56 
mi, State Project 420 A and B, Franklin 
Co. to Chandler & Ragland, Virgilina, 
Va., $50,383, 10.62 mi. State Project 742, 
Forsyth Co., to Harris Constr. Co., Newton, 
$375,516, 11.24 mi, State Project 463, Per- 
son Co., to Porter & Boyd, Realty Bldg., 
Charlotte, $297,428; clearing and grading 
12.88 mi. State Project 145, Hertford Co., 
to N. L. Teer, Durham, $42,035, 13.68 mi. 
State Project 200, Carteret Co., to Eagle 
Eng. Co., New Bern, $43,385; grading and 

lain concrete paving 19.08 mi. State 

rojects 386 and 387, Robeson Co., to J. O. 
Heyworth, Harvester Bldg., Chicago, $552,- 
024; grading, bridging and rein.-con. pav- 
ing .14 mi. State Project 264, Craven and 
Pamlico Counties, to Rhyme & Kitchen, 
Blacksburg, S. C., $25,606; grading and 
mee 3 or rein.-con. paving 5.84 mi. State 

roject 800, Avery Co., to O’Brien Constr. 
Co., Balsam, $147,869; grading, bridging 
and asphaltic concrete paving on cement 
concrete 5.77 mi. State Project 665, Rich- 
mond Co., to A. J. Wardrep, Holston Bank 
Bldg., Knoxville, Tenn., $176,819; grading 
and topsoiling 12.82 mi, State Project 419, 
Franklin Co., to Jamison Bros., High Point, 
$42,004, rein.-con. bridges and culverts on 
above to Chandler & Ragland, Virgilina 
Va., $15,288; clearing and topsoiling 20.48 
mi, State Project 167, Northampton Co., to 
Virginia Contg. Co., Petersburg, Va., $67,- 
443, rein.-con. bridges and culverts on above 
to Bacon & Moore, Littleton, $16,597. 
Noted July 13. 

North Carolina—State Hy. Dept., Ral- 
eigh, will grade, topsoil, pave with water- 
bound macadam, construct rein.-con. 
bridges and culverts on 11.5 mi. road from 
Caldwell Co. line to Boone, State Project 
770, Watauga Co., $160,000; 14 mi. road 
from ‘Boone to Tennessee State Line, State 
Project 771, Watauga Co., $200,000. Work 
will be done by day labor. C. M. Upham, 
state highway ener. 

N. C., Southport—Brunswick Co. paving 
with bituminous macadam penetration type 
on sand clay, Supply Shallotte Rd., to W. 
B. Bennett, Whiteville, $77,751. 

8. C., Union—Asphalt paving various 
streets, to Southern Paving Constr. Co., 
Vol. Life Bldg. Chattanooga, Tenn., 
$150,000. 

Fla., Clearwater—Comr. Pinellas Co. 
paving with vitr. brick with asphalt filler 
on 5 in. combined rock base 36.4 mi. Rd. 
1 from St. Petersburg to Pasco Co., 11.45 
mi. Rd. 2 from Clearwater to Hillsboro 
Co., 5.93 mi. Rd. 3 from Southerland to 
Rd. 2, to J. G. Yeates Co., Port Tampa, 
curbing at $0.47 per linft., base $0.85 per 
sq.yd., surfacing $2.52 per sq.yd.; surfacing 
with 24 in. asphalt on 6 in. rock, 1.05 mi. 
Rd. 4, 6.35 mi. Rd. 5 from Tarpon Springs 
to Rd. 3, 7.2 mi Rd. 6 from Dunedin to 
Ozona and Rd. 1, 4.7 mi. Rd. 7 from Sun- 
set Point to Coachman, 2 mi. Rd. 8 from 
Clearwater to Haines Rd., 2.32 mi. Rd. 9 
from Bellaire to T 29S, R 15 E, 11.4 mi. 
Rd. 11 from Clearwater to Largo via 
Indian Rocks, 3.3 mi. Rd. 13 from St. 
Petersburg to Pt. Pinellas, 2.25 mi. Rd. 
14 from Maximo Rd. to Pt. Pinellas Rd., 
2.8 mi, Rd. 15 extension of Lake View Ave. 
(St. Petersburg). 4.25 mi. Rd. 16 from Gulf- 
port to Tampa Bay, to W. P. McDonald 
Constr. Co., Orlando, and 342 Madison Ave., 
New York, base $0.90 per sq.yd., surfacing 
$1.60 per sq.yd. Noted July 6. 

Fla., Eustis—For 85,000 sq.yd. 2 in, as- 
phalt on Ocola lime rock, also curbing and 

ttering various streets to Hutton Eng. & 

onstr. Co., Kelly Bidg., Savannah, Ga., 


$225,000. Noted June 15. 
Fla., Titusville—Comrs. Brevard Co., im- 
proving 7.9 mi. Indian River-Orlando High- 
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way, Spec. Rd. and Bridge Dist. 7, 1G. w 
Mitchell, Titusville, 5,000 ton coquina rock 
at $5 per ton, 41,000 sq.yd. bituminous pene 
tration wearing surface $0.23 Noted 
May 25. 


Fla., West Palm Beach—Pal 
Co., to Maule Paying Co., Jacksonvilhe 
surfacing 34 mi. Stuart Annie Rd., §1)\03), 
repaving 4.3 mi. St. Lucie Blvd. $21'6)7' 
constructing road from Dixie Highway ¢ 
Stuart Annie, $8,439; to R. To: 1aSello, 
West Palm Beach, clearing, grading and 
paves with ojus rock 9 mi. Jupiter Ocean 
lvd., $48,250. Noted March 30, : 
aie wee eg Teed 120,000 sq.ya 
paving, to Stidham ughes, e Wales 
Noted June 8. e a Wien 
Tenn., Knoxville—Paving Elenor. wy; 
Walker Lynch, Patton and Quincy Stat 
al., 22,500 sq.yd. asphalt, to Murry Constr 
Co., Holston Bank Bldg., $138,044. oe 
Ky., Harlan—Harlan Co., to Demps 
Constr. Co., North Bway., Knoxville. on 
grading 6 mi. road, 4 mi. Martin Fork and 
3% mi. Clover Fork Rds., $93,000, $35,000 
and $30,000 respectively. ; 
Ohio—Dept. Highways and Pub. w 
Columbus, grading, bridging and pave 
roads in following counties: Clinton Co 
Sect. “R” Cincinnati-Zanesville Rd., 7.545 
mi., brick, to Brewer & Brewer Sons, Chil- 
licothe, $310,953; Columbiana Co., Sect 
A-1” Lisbon-Canton Southern Rd) 3.995 
mi., brick, to E. J. Kane, 461 West In. 
dianola Ave., Youngstown, $156,843 ; Henry 
Co., Sect. “Napoleon” Wauseon-Napoleon 
Rd., 0.5295 mi., rein.-con., to Zeller Bros & 
McDonald, Maumee, $13,059; Henry Co 
Sect. “B” Ottawa-Napoleon Rd., 4.04 mi’ 
to R. Stone Constr. Co., Lima, $70,535" 
Noble Co., Sect. “O” Cambridge-Caldwell 
Rd., 4.716 mi., brick, to J. P. Mumaw. Cam- 
bridge, $133,199; Pickaway Co., Sect 
New Holland” Cincinnati-Zanesville Rd., 
0.923 mi. brick, to Reichelderfer Co” 
Circleville, $30,297; Pickaway Co., Sect’ 
F-2"” Columbus-Washington C. H. Ra. 
0.8 mi., brick, to Reichelderfer Co., Circle. 
ville, $32,990; Pickaway Co., Sect. “F.2” 
Columbus-Washington GC. H. Rd., 0.19 mi 
brick, to_ Reichelderfer Co., ‘Circleville 
Portage Co., Sect. “D” Aurora. 
Warren Rd., 3.593 mi., brick, to Ready 
Bros., Warren, $107,572. Noted July 20. © 
0., Bexley (Columbus P. 0.)—Grading, 
curbing and paving 1,700 ft. Peck Ave., 24 
ft., asphalt, to Cleveland Trinidad Paving 
Co., The Arcade, Cleveland, $24,766. 


0., Cleveland—Cuyahoga Co. paving Kins- 
man Rd., engrs. est. $227,738 and ioe Ra. 
6, engrs. est. $69,150, to Cleveland Trini- 
dad Paving Co., The Arcade, $221,277 and 
oe respectively. Noted July 20. 

+  Cleveland—Cuyhoga Co., aving 
Pleasant Valley Rd. 1, to M. A. Rican c/o 
Pavers Exch., Society for Savings Bldg. 
$73,616, engrs. est. $87,527. Noted July 13. 

0., Columbus—Grading and laying side- 
walks on 5 streets, to C. Snyder, 76 West 
8th Ave., $7,225; 14 streets, cement. to 
Standard Paving Co., 685 South Ohio Ave., 
$19,829. Noted July 6. 

0., Columbus—W. H. Duffy, dir. Pub. 
Serv., grading, curbing, laying water 
mains and paving 2,060 ft. Adams Ave., 24 
ft., Mexican asphalt, 410 ft. Mt. Pleasant 
Ave., 20 ft., brick, and 1,427 ft. Olentangy 
Blvd., 26 ft., asphalt, to B. F. Patterson, 
Columbus, $26,270, $6,294 and $25,401 res- 
spectively ; 247 ft. alley north of 17th Ave. 
15 ft., concrete, to R. J. Dienst, 68 South 
Harris Ave., $1,493; 785 ft. Markison Ave., 
24 ft., asphalt, to Franklin Asphalt Paving 
Co., 209 South High St., $15,620; 1,805 ft. 
Mooberry St., 26 ft.. asphalt, to Knight & 
Wells, Columbus, $23,265. Noted June 29. 

0., Dayton—Montgomery Co. paving 
Janette St., Kentucky rock asphalt, to W. 
I. Anderson, R. F. D. 5. New Troy Pike, 
Sse/O0R. Engrs. est. $25,000. Noted July 


0., Euclid—Paving Beachview Ave., to 
H. G. Herring, c/o Pavers Exch., Society 
for Savings Bldg., Cleveland, $23,403 ; Cam- 
bridge, Elsmer and Hawthorne Aves., to 
Cleveland Trinidad Paving Co.; The Arcade, 
Cleveland, $22,925. 

0., Fremont—Sandusky Co. paving about 
1 mi. streets with brick, to Modern Constr. 
Co., Fremont, $115,617, engrs. est. $115.854. 

0., Tiffin—Seneca Co. resurfacing high- 
Ways, concrete and macadam, to L. W. 
Dehmer, Tiffin, $15.925, (engrs. est. $21,- 
425); 2 mi. Schreiner Rd. 16 ft. mac 
adam, to Wolfe & Bell, Scipio Bldg., $15.692. 

Ind., Monticello—White Co., grading, 
draining and paving 22,125 ft. Renck. Rd. 
16 ft., 37,334 sq.yd. vitr. brick on con 
crete, to Northern Constr. Co,, Elkhart, 
$115,738. Engrs. est. $125,000. . 

Ind., New a er d Co. grading, 
draining and surfac ing 37 55 ft. Galina R . 
18 ft. gravel on cr ed stone, to Wolfe 
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Bros., 217 East 10th St., New Albany, $70,- 
000, Engrs. est. $72,000. 
Mich., Dearborn—Wayne Co., 25,000 sq.- 


vd. & in. concrete pavement on Park, Maple 
vnd Nona Sts. Monroe and Garrison Aves., 
to P. M. Lau Co, D. U. R. Bldg., Pontiac, 
$106,470. Noted June 15. 

Wis., Juneau—Dodge Co. Road and 
Bridge Com. concrete paving 1.51 mi. 
3eaver Dam-South Beaver Dam _ Rad., 9 ft., 
to Schreiber & Waterworth, Randolph, $24,- 
g2): 4.54 mi, Juneau-Watertown Rd., to M. 
Martin, Berlin, $83,462. County to furnish 
cement. Noted July 20. j 

la.. Ottuma—Paving 22 blocks various 
streets, brick paving to J. C. Blunk, Ot- 
tumwa, $3.65 per sq.yd.;_ concrete paving 
to Layton Constr. Co., Muscatine, $2.91, 
$3.10 and_ $3.20 per sq.-yd. Engrs. est. 
$75,000. Noted May 18. 

Kan., Enterprise—Paving 18 blocks, as- 
phaltic concrete on 5 in. concrete, to Kaw 


Paving _ Co., - N. E. Bidg. Topeka. 
Joted July 13. 
ne, yaribault—Rice Co., Job 2205, 


State Rd. 26, grading to M. J. Nolan Constr. 
609 Kasota Bldg. Minneapolis, $18,- 
099; concrete bridges and culverts to Wes- 
sel Bros. 721 Guardian Life Bldg., St. 
Paul, $7,56, corrugated metal culverts to 
Northfield Iron Co., Northfield, $1,896; Job 
9206, State Rd. 7, grading to Gould & Hunt- 
ington, Glencoe, $6,374, concrete culverts to 
W. Weires & Co., Faribault, $1,545, corru- 
gated metal culverts to Northfield Iron Co., 
Northfield, $305; Job 2207, State Rd. 23, 
grading to Gould & Huntington, Glencoe. 
Noted June 22. 

Mont., Helena—Paving 4,500 ft. Stuart 
St.. Park and Benton Aves., bitulithic on 
crushed rock, 41 ft., to S. Birch & Sons 
Constr. Co., 314 Ford Bldg., Great Falls, 
$70,752. Noted June 29. 

Missouri—State Hy Dept. at div. office 
Boonville, 5.57 mi, road from _ Boonville 
eastward, Federal Aid Project 24, Cooper 
Co. to E. C. Johnson, Carrollton, $75,570. 
Noted July 13. 

Missouri—State Hy. Dept. at div. office 
Carrollton, 12.211 mi. road from Ray Co. 
line to Chariton Co. line, State Aid Project 
20.87, Carroll Co., to A. T. Cook, Ottawa, 
Kan., $31,186. Noted July 6. 

Missouri—State Hy. Dept. at div. office 
Cassville, 7.396 mi. road from_Monett to 
Eureka Springs, Federal Aid Project 124, 
Barry Co., to Short & Bramer, Monett, 
$41,781. Noted July 6. 

Missouri—State Hy. Dept. at Div. office 
Fredericktown, 16.391 mi. road from Farm- 
ington to Fredericktown and Greenville, 
Federal Aid Project 101B, Madison Co., 
to KM a oo ey Little Rock, Ark., 
$167,170. Noted July 6. 

Missouri—State Hy. Dept. at div. office 
Greenfield, 7.72 mi. road from Springfield 
to Lamar, Federal Aid Project 159, Sect. 
B. Dade Co., to A. T. Bramer & Son, Mon- 
ett, $27,427. Noted July 6. 

Missouri—State Hy. pegt. at div. office 
Ironton, 11.26 mi. road from Ironton to 
Polosi, Federal Aid Project 107, Sect. A, 
Iron Co., to St. Louis Bridge & spoly. Co., 
he St. Louis, $40,625. oted 
July ie 

Missouri—State Hy. Dept. at div. office 
Marble Hill, 10,045 mi. road from Lutesville 
southwestward, Federal Aid Project 174, 
Sect. A, Bollinger Co., to W. A. Reynolds, 
Marble Hill, $69,467; 8.499 mi. road from 
Lutesville northeastward, Federal Aid Proj- 
ect 174, Sect. B, Bollinger Co., to M. E. 
Gillioz, Monett, $88,652. Noted July 6. 

Missouri—State Hy. Dept. at div. office 
Stockton, 10.416 mi. road from Springfield 
to Eldorado Springs, Federal Aid Project 
74A, Cedar Co., to Easley Bros., Aurora, 
$32,500. Noted July 6. 

_ Missouri—State Hy. Dept. at div. office 
Unionville, 6.357 mi, road from Unionville 
eastward and westward, State Aid Project 
20.167, Putnam Co., to Diemer-Williams 
tonne Co., Brookfield, $18.964. Noted 
uly 6, 

Tex., Richmond—Ft. Bend Co. surfacing 

and topping 13.01 mi. State Highway 36, 
16 ft., to Haden & Austin, Hill and Marsch 
Sts., Houston, $129,413. Noted May 11. 
_ Tex., San Angelo—Tom Green Co. grad- 
Ing, gravel surfacing, etc., 15.43 mi. State 
Highway 4, 16, ft., 13.43 mi. grading and 
surfacing with macadam on gravel with 
bituminous topping, 2 mi. bituminous top- 
Ping on section already graded, 1,375 cu. 
yd. earth, 2,104 cu.yd. loose and 4,207 cu. 
yd. solid rock excav., 163,965 sq.yd. bitumi- 
nous macadam, 20,894 cu.yd. crushed rock, 
12.958 cu.yd. gravel, 6,486 cu.yd. sledged 
stone base, 114,776 gal. asphalt, 5,246 cu.yd. 
cover material, to Harris & Powell, Tyler, 
$93,357, Engrs, est. $110,000. 

Utah, Ogden—Paving road from Harri- 
Son Ave, to mouth of canyon, bitulithic on 


black base, to Taylor & Childs, 
$28,635. 

California—State Hy. Dept., Sacramento, 
grading 8 mi. highway between Johnston- 
ville and Janesville, Lassen Co., to Warren 
<oenee, Co., 2779 Poplar St., Oakland, $37,- 
056. 

California—State Hy. Dept., Sacramento, 
paving 10.8 mi. highway between Canada 
de las Liagas and Los Chirqueros Creek, 
Santa Barbara Co., to Southwest Paving 
Co., Washington Bldg., Los Angeles, 6,720 
cu.yd., portland cement concrete (shoulders 
and repairs to existing base) at $6, 550 
cu.yd. removal of broken concrete in exist- 
ing base $1.50, 18,400 ton asphaltic con- 
crete $3.40, total $103,705; grading 0.2 mi., 
paving 3.2 mi, with concrete and 5.6 mi. 
with asphaltic concrete wearing surface, 
with portland cement concrete shoulders, 
on road between east boundary and San 
Juan Creek, Orange Co., to G. H. Oswald, 
366 East 58th St., Los Angeles, 6,200 cu.yd. 
excav., at $0.40, 9,600 cu.yd. portland 
cement concrete (pavement shoulders and 
repairs to old base) $8, 300 cu.yd. removal 
of broken concrete in existing base $1.50, 
9,000 ton asphaltic concrete $5.20, etc., total 
$126,615. State furnishes material. Noted 
June 22. 

Cal., Bakersfield—Asphaltic concrete pav- 
ing, concrete guttering, cement curbs and 
walks on D, E, G, K, L, M and P Sts., to 
Kneen & Austin, Dudley Bldg., Santa 
Monica, $174,539. 

CaL, Banning—Paving and curbing San 
Gorgonia Ave., to J. F. Knapp, 601 East 
Main St., Turlock, 75,623 sq.ft. 5 in. con- 
crete pavement at $0.2025 per sq.ft., 26,070 
lin.ft. cement curb $0.85. 

Cal., Hayward—Improving portions of 
Watkins, D and Ist Sts., to J. A. Costello, 
Jr., 1083 Shotwell St., San Francisco, $72,- 
149. Noted June 22. 

Cal., Napa—Napa Co. grading and pav- 
ing 3.16 mi. Browns Valley Rd., 5,000 cu. 
yd. excav., 5,525 cu.yd. concrete pavement, 
to Western Constr. Co., 24 California St., 
San Francisco, $48,544. 

Cal., Salinas—Supervs. Monterey Co., will 
grade 3 mi. Robinson Canyon Rd., 5,000 cu. 
yd. excav., by day labor. Former bids re- 
jected . H. Cozzens, Salinas, engr. Noted 
June 22. 

Cal, South San Francisco (San Francis- 
co P. O.)—Improving various streets in 
Tecks Tract, 2,000 cu.yd. grading, 85,465 
sq.ft. 14 in. topeka on 4 in. concrete, 154 
lin.ft. concrete curb and gutter, 5,375 ft. 
14 in. gutter, 770 sq.ft. concrete walks, 
4,000 lin.ft. 4 in. sewer pipe laterals, to 
eee Smith, 407 11th St., San Francisco, 

Cal., Whittier—Improving Penn St., to 
Fairchild-Gilmore-Wilton Co., Los Angeles 
Ry. Bldg., Los Angeles, 199,889 sq.ft. 6 in. 
concrete pavement at $0.26 per sq.ft., 4,542 
lin.ft. cement curb $0.60, 15,500 sq.ft. ce- 
ment walks $0.22. 

Ontario—Dept. Provincial Highways, Par- 
liament Buildings, Toronto, 18 ft. concrete 
highway leading into St. Catherines, to Frid 
Constr. Co., Clyde Blk., Hamilton. Engrs. 
est. $75,000. 

Ont., Ft. Frances—Concrete paving Main 
St., 26 and 30 ft., to J. East Co., Ft. 
Frances, $33,950. Engrs. est. $34,000. 
Noted June 22. 


Industrial Works 


PROPOSED WORK 


Mass., Holyoke—Farr Alpaca Co., Jack- 
son St., having plans prepared by S. M. 
Greene & Co., engrs. and archts., 293 Bridge 
St., Springfield, story, 100 x 500 ft. yarn 
sry ne and brcik. $1,000,000. Noted 
uly 6. 

N. Y., Buffalo—J. Schaaf, 974 Northamp- 
ton St., plans specialty factory and shop. 
$75,000. Private plans. 

N. Y., Buffalo—Washington-Crosby Co., 
Minneapolis, Minn., plans 4 story warehouse 
fireproof construction, at Blackwall Cana 
and Michigan Ave., here. $200,000, Archi- 
tect not announced. 

N. Y., Elmira—Elmira Water, Light & 
R. R. Co., plans large artificial gas manu- 
facturing plant to include gas holder, 500,- 
000 ft. capacity, Madison Ave. $350,000. 
F. H. Hill, gel. mgr. 

N. Y., Owego—Gotham Shoe Co. 
factory addition, Church St. $50,000. 
chitect not announced. 

N, J., Trenton—Hulslander Engraving 
co., 8 North Stockton St., plans 4 story, 47 
x 143 ft. plant. 

N. J., Trenton—F. A. Straus & Co., 
Johnston Ave., having plans prepared by 
Karno-Smith Co., archts., Broad St. Bank 
Bidg.,,2 story, 80 x 187 ft. and 3 story, 100 
x 100°ft., rein.-con. and brick additions to 
$150,000, 


Ogden, 


plans 
Ar- 


yarn factory. 








Bethlehem — Confederated Home 
Portland, Me., plans abat- 
$1,000,000. Architect not 


Pa., 
Abattoirs Co., 
toir, here. 
selected. 

Pa., Pittsburgh—aAtlantic Refining Co., 
Chamber of Commerce Bldg., purchased 74 
acre plot adjoining present plant along 
Allegheny River, and plans to extend same 
and erect numerous storage houses Cost 
exceeds $50,000. Engineer not announced. 

Pa., Stroudsburg—Nitroloid Corp. of 
America, plans to rebuild celluloid factory 
recently destroyed by fire. 250,000. Ar- 
chitect not announced. 

W. Va., Huntington—Fesenmier Packing 
Co., 14th St. and Madison Ave., having pre- 
liminary plans prepared converting building 
into ice and cold storage plant. Cost in- 
cluding machinery and equipment, $125,- 
000-$150,000. M. L. Fesenmier, pres. Archi- 
tect and engineer not announced. 

N. C., Baleigh—Sanitary Laundry Co., 
South Blount St., plans 2 story, 80 x 177 
ft., concrete and steel laundry, South Mc- 
Dowell St. $50,000. C. H. Howell, mgr. 

Fla., Tallahassee—West Florida Power 
Co. plans hydro-electric plant, Ocklockonee 


River. $1,900,000. Engineer not = an- 
nounced, 
Tenn., Knoxville—J. G. Sterchi having 


plans prepared by R. F. Graf & Sons, 
archts. and engrs., Arnstein Bldg., 3 story, 
100 x 100 ft. factory, Jackson Ave. $60,000. 

0., Cleveland—Ingraham Waste & Sup- 
ply Co., 1539 Columbus Rd., having plans 
prepared by Poe Eng. Co., archts., Peoples 
Bank Bldg., 1 story, 50 x 125 ft., brick and 
steel warehouse and factory, 1450 Hamilton 
Ave. $50,000. Noted June 8. 

O., Cleveland—Natl. Lead Co., c/o C. E. 
Lindsley, Comptroller, 632 Champlain Ave., 
plans 2 story, brick, steel and concrete 
warehouse, East 38th St. and St. Clair Ave. 
$150,000. Architect not selected. 

0., Middletown—Amer. Rolling Mill Co., 
East Side, plans to rebuild portion of its 
mill, destroyed by fire. $100,000. Archi- 
tect not announced. 

0., Sandusky—Chamber of Commerce, 


Sandusky, and Ajax Rubber Co. of New 
York, plan rubber factory, here. $1,000,- 
000. Private plans. 

O., Sebring — Saxon China Co., South 


Side, plans large additions to pottery fac- 
tory, incl. 3 glass, 3 bisque and 4 decorating 
kilns, $100,000. Private plans. 

0., South Akron (Akron P. O.)—Wash- 
ington Rubber Co. plans to rebuild large 
portion of factory, destroyed by fire. $50,- 
000. T. Tyrell, pres. Architect not an- 
nounced. 

O0., Warren—K-W. Brick Co. plans fac- 
tory, Clinton St. To exceed $50,000. R. 
Swift, mgr. Architect not announced. 

Ind., Evansville—Evansville Pure Milk 
Co., 501 U 8th St., plans 1 story, 60 x 72 ft. 
brick power plant, 8th and Walnut Sts. 
$50,000. Private plans. 

Ind., Indianapolis—See “Buildings.” 

Ind., Indianapolis—Cleveland, Cincinnati, 
Chicago & St. Louis R.R., La Salle St. Sta., 
Chicago, plans 2 story, 75 x 1,000 ft. and 
30 x 1,000 ft. freight terminal, brick and 
steel, here. $2,500,000. Private plans. 

Ind., Plymouth—Schlasser Bros. plan 3 
story, 45 x 90 ft. storage plant, brick. 
$150,000. M. R. Carpenter, 72 West Wash- 
ington Street, Chicago, archt. 

Mich., Kiver Rouge (Detroit P. O.)— 
Ford Motor Co., Highland Park, having 
pene prepared by A. Kahn, archt., 1000 

arquette Bldg., Detroit, 5 story, 60 x 300 
ft., rein.-con., brick and steel factory ad- 
dition, plain and wood pile foundation. 

Mo., LaValle—LaValle Light & Power 
Co plans hydro-electric plant and complete 
development of water power for lighting 
purposes. To exceed $100,000. 

Mo., Springfield—Springfield Gas & Elec- 
tric Co., Landers Bldg., plans new power 
plant. $800,000. Engineer not announced. 

Tex., Waco—Missouri, Kansas and Texas 
R. R. 404 Times-Herald Bldg., plans to 
expend $800,000 for locomotive repair shop. 
A ohnson, supt. Architect not an- 


Okla., Muskogee—Oklahoma General 
Power Co. plans power and light plant, 
initial — 10,000 hp. Engineer not 
announced, 

Cal., Fresno—San Joaquin Light & Power 
Co., 1801 Tulare St., had plans prepared 
48 x 110 ft. addition t» sub-station, Orange 
Ave., increasing capacity from 10,000 to 
17,000 hp. $102,000. 

Cal., Los Angeles—Pub. Serv. Comn., 210 
South Bway., having plans prepared 7 sub- 
stations and extending power and light lines. 
$6,000,000. City will take bids for equip- 
ment. Some work will be done by day 
labor, balance by contract. E. F. Scatter- 
good, 210 South Bway., engr. 


nounced, 
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Industrial Works (Continued) 

Cal, San Diego—Klauber-Wangenheim 
Co., 402 Market St., having plans pre- 
pared 6 story, warehouse, 7th, I and 
Sts. $300,000. 

Cal., Steckton—X-clusive Laundry, 427 
East Lafayette St., plans 1 story, 92 x 150 
ft.. laundry, Lafayette and California Sts. 
$50,000. Architect not selected. 

Ont., London—J. W. McLaughlin, 629 
Queens Ave., having plans prepared garage 
and repair shop. $42,000. 


BIDS DESIRED 

Conn,, Hartford—Greenwood & Noerr, 
archts. and engrs., 847 Main St., taking 
bids 4 story, 52 x 181 ft. rein.-con. and 
brick factory addition, Capitol Ave., for 
Hart Hegeman Mfg. Co., Capitol Ave. 
$125,000, : 

O., Cleveland — M. Makoff, 551 Hippo- 
drome Annex Bldg., taking bids and opens 
same about Aug. 1, 2 story, 32 x 64 ft., 
plant and commercial building, brick and 
steel, 500 Eagle Ave. $40,000. A. F. Jano- 
witz, Permanent Bidg., archt. 

Wis., Waukesha—Spring City Auto Co., 
220 Main St. W., taking bids 1 and 2 
story, 50 x 182 ft., concrete garage, plain 
foundation. $40,000. M. H. Blake, An- 
drews Blk., archt. 

Okla., Okeene—See “Waterworks.” 

Cal., San Francisco—M. V._ Politeo, 
archt., Ist Natl Bank Bldg., receiving bids 
1 story, concrete and steel factory, Howard 
St. near 5th St., for Eames Co., 55 Ist St. 

Ont., Leaside—Durant Motors of Canada, 
909 Royal Bank Bldg., Toronto, taking bids 
auto factory, incl. 1 story, 40 x 100 ft. 
brick, 3 story, 80 x 401 ft. rein.-con., 3 story 
100 x 401 ft. rein.-con., 1 story, 20 & 200 
ft., steel and galvanized iron, and 1 story, 
130 x 500 ft. metal lath stucco and brick 
buildings, here. $500,000. Private plans 
with E. A. Walberg, c/o owner. Noted 


March 30. 
BIDS RECEIVED 

N. ¥., Waterford—c. L. Cadle, supt. Pub. 
Wks., Albany, opened bids July 14, shop 
buildings here, Baldwinsville and Pitts- 
ford, from W. F. Martens, 244 Cutler Bldg., 
Rochester, $99,470; McCann Building Co., 
Dove St. and Sheridan Ave., Albany, $104,- 
838: W. S. Rae, Oliver Bldg., Pittsburgh, 
Pa., $110,250. 

Cal., Sacramento—Crane Co., Front_and 
M Sts., 4 story, rein.-con. warehouse, Front 
and M Sts., from McGillivray Constr. Co., 
Capitol Natl. Bank Bldg., $136,000 ; Ww. C. 
Keating, Capitol Natl. Bank Bldg., $137,500 ; 
W. Murcell, Oschsner Bldg., $141,964. Noted 
July 20. 

CONTRACTS AWARDED 

Pa., Dallas—See “Buildings”. 

Pa., Hatboro—Roberts & Manders Stove 
Co.. 11th and Washington St., Phila, 2 
story, 16 x 60 ft. and 125 x 185 ft. factory, 
rein.-con., brick and_ steel, plain founda- 
tion, to Austin Co., Bulletin Bldg., Phila. 
Archts. est. $50,000. 

Pa., Phila.—Apex Hosiery Co., 6 story, 
90 x 155 ft. factory, rein.-con., brick and 
steel, plain foundation, Lawrence and Lu- 
zerne St., to Belling & Bush, Drexel Bldg. 
Archts. est. $150,000. 

Pa., Phila— National Biscuit Co., 10th 
Ave. and 15th St., New York City, 1 story, 
130 x 184 ft. garage, rein.-con., brick and 
steel, 12th and Glenwood St., here, to 
Turner Constr. Co. 1716 Samson _ St. 
Archts. est. $50,000. 

Md., Cumberland—N. & G. Taylor Co., 
Inc., 300 Chestnut St., Phila., 1 story, 50 
x 90 ft. foundry, also extension to tin 
house, here, to Belmont Iron Wks., 22nd 
St. and Washington Ave., Phila. 

W. Va., Parkersburg—General Porcelain 
Co., South Side, 1 story, 65 x 225 ft., brick 
and steel plant, to Plate & Vogel, Parkers- 
burg. 

Tenn., Knoxville—C. B. Johnson, West 
Main St., 2 story, 75 x 175 ft., publishing 
house, rein.-con. and steel, concrete pile 
foundation, Church St., to Worsham Bros., 
Empire Bldg., $60,000. 

0., Akron—M. O'Neil, c/o General Tire & 
Rubber Co., 2 story, 95 x 163 ft., brick, 
steel and concrete garage, West Market St., 
to Akron Storage & Contg. Co., Cole Ave. 
and Sherman St. Archts. est. $100,000. 
Cadillac Co., Akron, lessee. Noted July 6. 

0., Akron— Hardware Building Co., 2 
story, 125 x 470 ft., rein.-con. and flat slab 
warehouse, South High St., to Carmichael 
Constr. Co., 524 Hamilton Bldg., $250,000. 

0., Cleveland—T Knight, 250 The Ar- 
cade, 1 story, 75 x 100 ft., brick and steel 
factory, Fairfield Ave., to Lehder Constr. 
Co., Rose Bkig. Archts. est. $40,000. 

0., Dayton—Dayton Power & Light Co., 
Jefferson St., 5 story, 85 x 180 ft. electric 


power plant, rein.-con., brick and _ steel, 
Millers Ford, to T. E. Murray, Inc., 55 
Duane St., New York City, $300,0uv. 

Ind., Indianapolis—Jackson Power Bidg., 
c/o Vonnegut, Bohn & Mueller, archts., 
Indiana Trust Bldg., 7 story, 120 x _ 199 
ft. brick and steel warehouse, South Meri- 
dian St., to R. W. Bauman Constr. Co., 
3345 Central Ave., $212,000. 

Ill., Chicago—Pelton & Pelton c/o Ron- 
neberg, Pierce & Hauber, archts., 10 South 
La Salle St., 2 story, 100 x 175 ft. fac- 
tory, rein.-con., brick and_ steel, 3317-19 
Elston Ave., to Broline, Nolan & Co. 5 
North La Salle St. archts est. $65,000. 

Wis., Kenosha—E. Klinkert Brewing Co., 
826 Washington Ave., Racine, 2 story, 30 x 
90 ft. mill construction warehouse, plain 
foundation, West Main St., to K. P. Knud- 
sen, 473 Pomeroy St. Engrs. est. $40,000. 

Minn., South St. Paul—Katz & Horne 
Packing Co., South St. Paul, and 352 Hast 
6th St., St. Paul, 3 story, 50 x 130 ft. rein.- 
con., brick and tile packing plant, general 
contract to G. Lindgren, 724 Como Blvd., 
St. Paul, $130,000. Noted May 25. 

Cal., Napa—Growers Packing & Ware- 
house Co., Jackson St., subsidiary of Cali- 
fornia Prune & Apricot Growers Assn., 
Market and San Antonio Sts., 141 x 144 ft., 
heavy timber addition to packing plant, to 
West Coast Constr. Co., Clunie Blidg., San 
Francisco, $65,000. Noted June 29. 

Cal., Oakland—General Electric Co., 
Rialto Bldg., San Francisco, 132 x 236 ft., 
brick and steel factory, 14th and 54th Sts., 
here, to Foundation Co., 58 Sutter St., San 
Francisco, $100,000. 

Cal., Oakland—Star Motor Co. of Cal- 
ifornia, c/o Durant Motor Co., East 14th 
St., 100 x 200 ft., brick warehouse, 80 x 
150 ft., brick and concrete administration 
building, to P. J. Walker Co., Monadnock 
Bldg., San Francisco. Plant complete will 
cost $1,000,000. 

Cal., San Jose—Central Improvement 
Co., 2 story, autogarage depot, concrete, 
Market St., to D. J. Byron, 1249 Alameda 
St., $41,715. Peninsular Rapid Transit Co., 
119 South Market St., lessee. 


Buildings 
PROPOSED WORK 

Conn., Hartford — Apartment — Fantone 
Bros., 72 Capitol Ave., having plans pre- 
pared by R. A. D’Avino, archt., 721 Main 
St., 6 story, brick and concrete, Capitol Ave. 
$150,000, 

Conn., New Britain—School—St. Joseph's 
Roman Catholic Church plans 2 story, brick 
and steel, Edson St. $150,000. P. Daly, 
Edson St., pastor. Architect not selected. 

Conn., New London—Schools—Bd, Educ. 
plans two 2 story, Federal St. and River- 
view Ave. $150,000. Architect not selected. 

Conn., Winsted—School—Boro plans 2 
story grade school. $200,000. J. Lund, 
supt. schools. Architect not announced. 
N. Y., Lackawanna—Hotel—Hoepfinger 





Bros. plan 7 story, Ridge Rd. $450,000. 
Architect not announced. 
N. Y., Newark—Theatre and Office 


—Associated Theatres, [nc., having plans 
prepared by E. A. P. Krabbenschmidt, 
archt., Newark, 3 story, 75 x 132 ft., litho- 
lite stone, stucco, pressed brick and steel, 


West Miller and South Main Sts. $150,000. 
Pa., Corapolis—Church and Sunday 
School—Corapolis Methodist Episcopal 


Church having plans prepared by T. B. and 
L. Wolfe, archts., Century Bldg., Pittsburgh, 
150 x 220 ft. stone church and Sunday 
school, State Ave. $150,000. A. Lindsay, 
pastor. 

Pa., Williamsport—Club House—Frater- 
nal Order of Eagles, 470 Pine St. plans 3 
story club house. $150,000. Architect not 
announced. 

Pa.; York—Hotel—C. Welsh had plans 
prepared by Toohey & McClymont, archts., 
342 Madison Ave., New York City, remodel- 
ing Hotel Penn, 4 story, 96 x 130 ft., 
granite, brick and terra cotta, and adding 2 
story, George St. $300,000. 

Ww. Va. Charleston—Office—Kanawha 
Investment Co. plans 8 story, 161 x 168 ft., 
concrete and steel, Summers and State Sts. 
Architect not selected. 

N. C., Asheville—Apartment Hotel—J. E. 
Swain (representing owners) plans 6 story, 
Haywood St. and Cumberland Ave. $250,- 
000. Architect not announced. 

N. C., Chapel Hill—Memorial—Univer- 
sity of North Carolina having plans pre- 
pared by T. C. Atwood, engr., Chapel Hill, 
for first unit of Graham Memorial, 2 story, 
on old inn site. $150,000. 

N. Cc. Kinston—Institution—Caswell 
xealeies School plans administration build- 
ing, $400,000, and ultimately other build- 
ings to cost $890,000. C. B. McNairy, supt. 


N. C., Baleigh—School—City haying »)., 
prepared by F. Simpson, archt 10 KE: 
Lane St., for Thompson schoo! 2 «.. 
120 x 162 ft., brick and stone, Harvey & 
$153,000. T. B. Eldridge, may: ; 

Ala., Montgomery—Schools—y\.., ) 
000,000 bonds for schools. Bids soon jy) 
ing number of schools including hiv), « a 
J. M. Garrett, member of Bd. Edu. 

Tenn., Harriman—School—wW 0), 
of Home Missions of U.S. A., 15: 
New York City, having plans pr. 
RF. Graf & Sons, archts. ani 
Arnstein Blidg., Knoxville, 3 stor) 
ft., home mission school, here. $) 

Tenn., Knoxville—Municipal—c 
ing plans prepared by A. B. Baum:; 
813 Market St., 6 story, 40 x 185 ; 
ket Sq. $150,000. A. R. Frierso: 
ville, engr. 

Tenn., Knoxville—Sanitarium, ete —ony 
having plans prepared by A. B. Bauman 
archt. and engr., 813 Market St.. 2 «r, 
40 x 85 ft., sanitarium and cottag:, Boy 
erly Pl. $150,000. E 


Mar 
Knox- 


Tenn., Nashville—Office— Mars} & 
Bruce Printing Co., 162 4th Ave. X hav- 
ing plans prepared by Hart & Nevins 
archts., Watkins Bldg., office and printir 
lant, 9th and Berryhill Sts... $150 0, 

reeland, Roberts & Acker, Indepenjen 
Life Bldg., engrs. - 

0., Akron—Office and Mercantile—1"; ted 
Cigar Stores Co., 44 West 18th St. Now 


York City, plans 8 story, Main an leot 
aga 4 p y, Main and Mark 
0., Cleveland—Apartment—S. Sel, 
I. Passov, 799 East 99th St., having 1 
prepared by M. Altschuld, archt 
Woodland Ave., 3 story, 46 x 110 ft 
and timber, Superior Rd. $150,000. 

0., Struthers—High School—Rd. Edu 
will sell $160,000 bonds Aug. 7, enlarzir 
Euclid Ave. High School, brick. \M. 2 
Stewart, clk. Architect not announedd. 

Ind., Indianapolis—Sales, ete.—0) n Sales 
Co., 515 North Meridian St., Plans 3 story 
59 x 195 ft. sales and service station r 
con. and terra cotta, 
Meridian St. $150,000. 
lected. 

Ind., Muncie—Temple—Masonie Temp): 
Assn., West Main St., having plans ore. 
pared by Kibele & Gerrard, archts., John- 
son Bldg., 6 story, 116 x 198 brick 
steel. $700,000. 

Mich., Detroit—Apartment—R. A. Baile: 
archt., 92 Peterboro St., preparing pla 
story, 75 x 120 ft., brick, steel and ston 
plain foundation, Linwood Ave. $2)0,\)(. 
Owner’s name withheld. 

Mich., Detroit—Church—Jefferson Ave, 
Methodist Church, 1123 Marlboro Ave., ha\ 
ing plans prepared by W. S. Holmes, archt., 
Tussing Bldg., Lansing, 2 story, brick, steel, 
stone and concrete, plain foundation, Jeffer- 
son and Marlboro Aves. $150,000. 

Mich., Detroit—School—Bd. Educ., 1354 
Bway. Ave., having plans prepared by Mal- 
colmson, Higginbotham & Palimer, archts 
405 Moffat Bldg., 2 story, 14 room, rein.- 
con., brick and_ steel, plain foundation, 
Dickerson Ave, $150,000. 

_Mich., Iron Mountain—Academy—Fran- 
ciscan Sisters, Alverno, (R. D. Manitowoc) 
Wis., having preliminary sketches prepared 
by E. Brielmaier & Sons, archts., 432 
Bway., Milwaukee, Wis., 3 story, brick and 
concrete, plain foundation, here. $250,000 

Mich., Mt. Clemens—High Schoo!—Bi. 
Educ. had plans prepared by J. C. Liewellyn 
Co., archts., 38 South Dearborn St., Chi- 
cago, 2 story, 140 x 260 ft., brick, steel 
stone and rein.-con., plain foundation, Cass 
Ave. $650,000. 

Ill., Chieago—Apartment, Store and Of- 
fice—Ronneberg, Pierce & Hauber, archts., 
10 South La Salle St., soon receive bids 2 
story, 100 x 125 ft., rein.-con., brick and 
steel, Fullerton and North Cicero Aves 
$150,000. Owner’s name withheld. 

Wis., Milwaukee—Apartment—G lengil 
Realty Co., c/o Voelz & Siebert, archts., 373 
Bway., preparing plans 2 story, 112_x 118 
ft., brick and tile, plain foundation, Stowell 
Ave. $150,000. 

Wis., North Milwaukee—High School— 
Joint School Dist. 17, 398 34th St., plans - 
story, brick, concrete and tile, plain foun- 
dation.  $200,000-$300,000. Architect not 
selected. 

N. D., Minot—Hospital—Trinity Hospital 
Assn, plans 5 story, 38 x 120 ft., rein.-con. 
brick, tile and stone. $150,000. A. 0. 
FonkaJsorud, mgr. Architect not selected. 

Cal, Fullerton—City Hall—City Trustees 
having preliminary plans prepared by wh 
H. Austin, archt., 222 First Natl. Ban 





720-722 | North 
Architect not s¢. 





and 





Bidg., Long Beach, city hall, brick, Spadr@ 
Rd. $225,000. 

Cal., Fullerton—Office—M. E. | Durfw. 
archt., Casson Bidg., Anaheim, takes bi 
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tached power house, Webber St $250,000 Pa., Phila. — Office — Heyman Bros., 
: oe , 7 130 ft., stecl, J- F. Beckbissinger, 114 South Jefferson Weidner Bldg., 8 story, 39 x 89 ft., rein 
about -\ » Pe Seer tas c re) Ghasesan Ave., archt, con., brick and steel, plain foundation, 15th 
r T é ” , . > - ’ * < ” . Ste . ’ y — . an 
jan Bldg., Los Angeles. $150,000. Ill., Chicago — Apartment — Rissman & 4nd Locust Sts., to F. Vs wanes aoe 132 
Angelea—Apartment—A. Bard Hirschfield, archts., 64 West Randolph St. South 17th St., archts est $170,000, ; 
A ae having preliminary plans Teceiving bids 3 story, 100 x 120 ft., rein.- Pa., Phila—Office—Reformed Church of 
and O. 4. Sante " con., brick and steel, Sacramento Blvd. and America, 15th and Race Sts., 13 story, 120 





~s (Continued) 

















y se & paugh, archts., : . ; 
ee" 3 a — So Alans ft. "prick Augusta Ave., for H. Levine, 2708 West Di- x 120 ft., brick steel and stone, plain foun 
ae? acre Sth and Catalina Sts. $250,- Vision St. $160,000. dation to Cramp & Co., Denckla Bidg., 
i ae Il, Chicago—Store—J. A. Armstrong, $650,000. Noted July 6. 

: ss eS a eee Saints Epis- areht., 127 North Dearborn St., receiving Pa., Phila—School—Bd,. Educ., 19th and 
Cal, Pasadona~-Church—-All Saints spe bids 3 story, 100 x 120 ft., rein.-con., brick Chestnut Sts., for school, Salmon and 





Chureh had preliminary plans _pre- 



















copal \ - ‘ . "nate and steel, 862-72 East 63rd St. for L. & R Auburn Sts. to McCloskey & Co., 1610 
E b son, Kaufman & Coate, —” ane , _ : 3 3 . 
eas. 0 a Colotado St., concrete and —— Co., ae Washington St., Buffalo, N. Thompson St., $171,000. 
pho conerete foundation, Euclid Ave. - $175,000. y Va., Richmond-—Theatre—A. L, Strause, 
2995.0 Ill., Chicago——Store and Office—J. H. et al., 5 Govenor St., 3 story. 7th and Broad 
iN ie , — ‘ Bickley, 10 South La Salle St., receiving Sts., to J. S. Wilson, Mutual Bldg., Engrs 
Cal., 3836 mee. ee eee bids 3 story, 45 x 125 x 140 ft., rein.-con., est, $400,000. 
ot — "$150,000 to be applied toward con- aerem and oe orga Axe. — ‘S W. Va., Huntington—Store and Office— 
struction of Army and Navy Y. M. C, A. Ag $150,000. M 7 aaa Spitz & Co., Solof-Schonthal Interest, c/o A. Solof, Re- 
building here. Total cost $750,000, ($600,- est Jackson Blvd., archts. liance Bldg., general contract 5 story, 70 x 
jo0 of which is to be provided by national Minn., Mankato—School—Aug. 8 by 200 ft., 4th Ave and 12th St. to American 
cil of Y. M. C. A.) Project includes State Bd. Control, Capitol, St. Paul, for Eng. Co., Charleston. Archts. est. $150,000. 
itories, clubhouse, athletic field, ete. State Teachers College, 3 oe N. C., Charlotte—Hotel—Citizens Hotel 
regular shaped, rein.-con., brick, tile and (9°19 ‘Story, 100 x 193 ft., brick, concrete 


Santa Barbara—High School—Bd. na © te 
Sts.. stone. $250,000. D. F. Mullen, secy. and steel, to J. A, Jones Constr Co., Realty 


tees, Anapamu and De la Vina ae da i 3 oe ae 
préliminary plans prepared by L. Pillsbury Co,, 1200 2nd Ave. S., Min- Bigg. $713,480. Noted July 6. 

’ Sauter & Lockard, archts. San Neapolis, engrs. C, H. Johnston, 715 Capi a Rican. a write — 
co Bldg, conerete and brick, Carrillo tol Bank Bldg., St. Paul, archts, Noted pe ne rene Seore<-Tes Bras. 208 

Marco Bb “’ Noted April 13 ’ March 9. Fayetteville St.. 5 story, brick, concrete 

St. $450,000. Noted Apri v. 2 i Seheol—A 4 (cl -, and steel, to J. A. Jones Constr. Co., Realty 

Cal, Santa Monica—Lodge—Santa Mon- N. D., Dickinson—School—Aug. 4 (change fridg, $236,000. Noted June 29. 

: “dee 906. B. P. O. E., having plans of date) by State Bd. of Administration, : aoe ; ‘ aces 

ca Lodge 906, B. FP. O. ' Bismarck, 3 story, 110 x 300 ft., rein.-con.. Fla., Miami—Church and Sunday School 














prepared by Russell & Alpaugh, archts., prick tile and stone, State Normal School —Church of Holy Name, 3 story, rein.- 
Story Bldg, Los Angeles, 4 story, brick. Palen: Gas. $250,000. Keith & Kurks, on. plain foundation, to “St. John Constr. 
$250,000. Fargo, archts. Noted July 13. Co., Miami, $199,903. Noted May 25. 






BIDS DESIRED : : . 
- Astoria (Long Island City P. 0.) Utah, Ogden—Gymnasium—Aug. 9, by Miss., Vicksburg—Memorial—Y. M. C. A, 
N.Y. Accom he & B. J. Snyder. supt, Mormon Church, South Temple St,, Salt 4 story, 95 x 140 ft. rein.-con,, steel and 
— School Aug. St Brookiyn for new Pp, Lake City, 80 x 240 ft.. at Weber College, brick, to Underwood Contg. Co., Louisiana 
choos, “ae + gy ag I a ome * 2445 Jefferson Ave., here. $300,000. Woods Bldg., New Orleans, $150,000, 

on ; anaemia Aug. 7, by & Jensen, Eccles Bldg., archts. Noted Dec. 8. La., Baton Rouge—Bank—Central Sav- 

elham Ma — Hall— o te OY ae >. ‘ aet < ‘ ; ij . 

weetrih tae “i kiiations Ont., Owen Sound—School—Aug. 16, by ings Bank and Trust Co,, 1 story, rein.-con. 
ony ve SS Litenfeld © ‘Rodge 2° 477 Sth Watt & Blackwell, archts., Bank Toronto and steel, to Underwood Contg. Co., Louisi 
hall, E. D, Litchfie et wee Bldg., London, stone and tapestry brick, ana Bidg. Archts. est. $200,000, 

















Ave, New York, archts.; adv. this issue. 4, "Ba “duc. $250,000. Prices wanted on Ia., Ft. Madison—High School—Bd. 
Pa,, Erie—Orphanage—Aug. 10 by J. M. all materials. Noted July 13. Educ. general contract for 3 story, 150 x 
Gannon, bishop, 205 West 9th St., orphan- BIDS RECEIVED 178 ft., rein.-con., brick, tile and stone, to 





J. W. Hopp Co., 415 Granby Bldg., Cedar 


ie on 6th St., for St. Joseph’s Home for ee ; ¥ 
N. Y., Brooklyn—Schools—Bd. Educ., 500 Rapids, $215,000. Noted June 22. 


Children. $400,000. J. P. Brenot, Opera 
















House B .. Oil City, archt. Noted March Park Ave., New York, opened bids July 18. 

- ie : vs Pct ; (1) P. S. 161, Crown St. near New York Ia., Maquoketa—High School—Rd. peee. 
ao ithe . , Ave. (2) P. S, 189, East New York Ave., general contract 2 story, rein.-con., brick 
ea aa ee eee e both brick, steel and stone, plain founda- and tile, to Currie-Simpson Co., Waterloo, 
se ddition to school on Hazelwood and tions, here, from Frymier & Hanna Co., 25 $162,480. Noted June 15 

Gladstone Sts. $200,000. oO. M. Topp, Jen- West 45th St. New York, (1), $594,000 ; Tenn., Knoxville — Apartment —FE._ S. 
kins Arcade, archt. Noted May 4. P. J. Brennan & Son, 624) Madison Ave., Worsham, 13th St., 4 story, 85 x 125 ft., 
ns J , 3 New York, (1) $594,300, (2) $577,500; G. brick and steel, concrete pile foundation, 






Pa,, State College—Dormitory—Day & fF, Driscoll Co., 115 Schermerhorn St., (1) ©¢ berl: st. W 7 ‘ tros.. Em- 
Klauder, archts., Franklin Bank Blde., $604,000. (2) $589,000: T. A. Clarke Co, pire Bide sia0000 Voeam Bros. Em 














Phila., receiving bids 4 story, 42 x 106 ft.. 122 Livingston St., (2) $573,000. Noted 
4 rein.-con., brick, steel and cut limestone, July 13. — ‘ fais _,0.. Akron—Clubhouse—Portage Country 
; for Pennsylvania State College, here : CONTRACTS AWARDED Club, 45 x 120 ft., tile and stucco, Portage 
5 $200.000 Path, to Carmichael Constr. Co., 524 Ham- 
Ee “0 ane n—Court House—Aug. 12, by gs ns > "3 een. Tree Getic iiton Bldg., $140,000. Noted April 20. 
% , on § Aug. <. ; Se Cc ae fr, 72 x 19% . “K , 
r choo omr story, 72 x DEK 0., Bellaire—Bank—Natl. Bank, 8 story, 






S. Porter, clk. Summit Co., Court House. and steel, plain foundation, South Main St., ae ; D1 
3 story, 72 x 177 ft. stone or terra_cotta to Immick Co., State St., Meriden. Archts. 40 x 120 ft., brick and terra cotta, 32nd 
annex, plain foundation, South Bway. est. $150,000. Noted July 6 and Belmont Sts., to C. D, Keyser & Co., 
$350,000. Harpster & Bliss( 234 Central : i—Off cep Bellaire. Archts. est. $400,000. Noted 
Savings & Trust Bldg., archts. Noted July ene ne Hartford ce, ete.—see July 6 
20. Aterworks - y 0., Cleveland—Apartment—G. H. Tipling. 
0.. Cleveland—Bank and Office—July 28, N. Y., Buffalo—School—Ba. Educ., 1401 407 Rockwell Ave., masonry contract 3 
by Cleveland Trust Co., East 9th St. and Telephone Bldg., school on Case St., gen- story, 38 x 154 ft.. brick and steel, plain 
Euclid Ave., 2 story, 60 x 80 ft., brick, steel eral contract, to W. W. Wade, 816 Ashland foundation, 2033 East 77th St., to D. Lind- 
and conerete, East 123rd St. and Superior Ave, $299,137; heating work, to sewer horst Constr. Co., 1602 Holmden Ave. 
Ave. $150,000. Osborn Eng. Co., 2843 Efficiency Corp., White Bldg., $64,990. Archts. est. $50,000. Noted June 1. 
Prospect Ave., archts. N, ¥., Buffalo—School—Bd. Educ., 1401 0., Cleveland Heights (Warrensville P 
0: Cleveland—Commercial, Theatre and Telephone Bldg., general contract. P. S. ©.)—Apartment—A. Palevsky, 1450 East 
Apartment—F. W. Bail, archt., Hanna awe alan an tn ee Cemen oo St., masonry contract 4 story, 90 x 
Bldg., taki s s § abo a eel, & st., eastern Voncrete  ¢ t., brick and steel, Overlook Rd., to J 
taking bids and opens same about creel Co., Morgan Bidg., $220,522. Noted Miller, 3981 Fase 48th Sc, Cleveland. 

























July 29, 1, 3 and 4 story, brick, steel and 

concrete, Hast 105th St. and St. Clair Ave., June 29. Archts. est. $150,000. Noted May 18. 

for Clair-Doan Co., c/o J. Laronge, 214 N. Y., Buffalo—Store—Hens & Kelly Co., 0., Dayteon—High School—Bd,. Educ., 

Williamson Bldg. $300,000. 478 Main St., 5 story, 90 x 207 ft. rein.- Roosevelt High School, 3 story, rein.-con ‘ 
0., Cleveland—Temple—Aug. 14, by C. con., brick and steel, Main St., to C. Ber- and brick, plain foundation, incl. plumbing i 





R. Greco, archt., Guardian Bldg., 3 story, rick & Sons, 1151 Main St., $700,00. Noted and heating work, to Walbridge-Adlinger os4 
brick, concrete and steel, East 105th St. May 4. Co., 2356 Penobscot Bldg., Detroit, Mich., ete 
and Ansel Rd., for Tifereth Israel Congre- N. Y¥., New York—Store—Starrett & Van $1,434,210. Noted July 20. : ; 
gation, c/o H. Silver, rabbi, East 55th St. Vleck, archts. and engrs., 8 West 40th St. 0., Zanesville—Hotel—W. M. Bateman, 
and Seovill Ave. $350,000. Noted June 29. 9% story, brick, steel and stone, 5th Ave. pres. Zane Hotel Co., 6 story, 133 room, 

0., Louisville—High School—Aug. 12, by and 50th St., to Cauldwell Wingate Co., rein.-con., brick and steel, concrete pile 
Thayer & Johnson. archts.. New Castle, 381 4th Ave., for Saks & Co., Bway. and foundation, to Blanchard Building Co., 928 
Pa. 2 story, brick and steel, for Schoo! 33rd St. Archts, est. $2,000,000. Noted July Lindsay Bldg., Dayton, $350,000. \. 
Dist.. here. $150,000. Noted Oct. 27. 6. Ind., Marion—High School—Bd. Educ., 

0., Rocky River—High School—July 31, Pa., Dallas—Home—Sisters of Mercy, 161 2 story, 170 x 217 ft. brick, 36th and Wash- 
by Bd. Edue., 2 story, 14 room, brick, steel South Washington St., Wilkes-Barre, 3 and jngton Sts., to Morrow & Morrow, 1126 
and concrete addition. $225,000. W. H. 4 story, 50 x 152 ft. mother house, and 1 East Main St., Muncie, $239,500. Archts. 
Nicklas, 1900 Euclid Ave., Cleveland, archt. story, 43 x 59 ft. power-house, to F. V. est. $300,000. 

_Mich., Detroit—Office—L. Kamper, archt., Warren Co., 132 South 17th St., Phila. Mich., Detroit—Church and Rectory—St. 
Kamper Bldg., 3729 Cass Ave., taking bids Archts. est. $500,000. Hyacinthe Parish, McDougall Ave., 2 story, 
and opens same about Aug. 5, 21 story, Pa., Leechburg—High Schoole-Bd. Educ. brick, steel and rein.-con., plain foundation, 
6) x 100 ft., rein.-con., brick, steel, terra 3 story, brick and steel, to Ley Constr. Co., McDougall Ave., masonry to J. Nowakowski 
cotta and stone, Washington Blvd., for J. Westinghouse Bidg., Pittsburgh. Archts.est. & Co., 400 Penobscot Bldg. Engrs. est. 
B. Book, Book Bldg. $250,000. Noted June 1. $150,000. 

,_Mich., Detroit—School—Aug. 9, by Bd. Pa., MeKeesport—High School—-Bée. Educ. Il., Chicago—Apartment—W. C. Krieg, 
Educ., 1354 Bway. Ave., 3 story, 168 x 334 2 story, 90 x 275 ft., brick, steel and terra archt., 105 North Clark St., 3 story, 125 x 
ft., rein.-con., brick and steel, plain foun- cotta, to E. H. Canon, McKeesport. Archts. 155 ft., rein.-con., brick and steel, Gladys 

































dation, Selden and Hamilton Sts. Mal- est. $300,000. Noted June 22. and Central Aves., to G. H. Cook Constr. & 
colmaon, Higginbotham & Palmer, 405 Mof- Pa., Phila—Church House—First Pres- Co., 105 North Clark St. Archts. est. $225,- 
\t Bidg., archts. Noted June 23. byterian Church, Germantown, 24 story, 32 900. Owner’s name withheld. 








ree Saginaw—School—Aug. 8, by Sec- x 32 and 60 x 70 ft., rein.-con., brick and Ill., Chicago—Apartment—Parkway Plaza 
retary _Ba. Educ., Manual Training Bldg., steel, Chelten and Germantown Aves., to Building Corp. c/o Ronneberg, Pierce & 
= Story, 22 room, rein.-con., brick, steel and H. H. Wehmeyer, 519 West Cumberland Hauber, archts., 10 South La Salle St., 3 
Stone, plain foundation, also Ist unit-of de- St., $150,000. story, rein.-con., brick and steel, Clark St. 
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near Fullerton Parkway, to A. E. Johnson, 
5356 Belle Plaine Ave. Archts. est. 
$175,000. 


Il, Chiecago—Church—F. K. Byrne, 
archt., 104 South Michigan Ave., 1 story, 
100 x 200 ft., rein.-con., brick and _ steel, 
Kimbark Ave. and East 55th St., to Byrne 
& Ryan, 104 South Michigan Ave. Archts. 
est. $150,000. Owner's name withheld. 

Il, Chicago—Office—G. E. Clements, c/o 
Clark & Walcott, archts., 86 Huron St., 5 
story, 50 x 150 ft., rein.-con., brick and 
steel, 223-25 West Lake St., to J. Sheddon 


& Co., 106 North La Salle St. Archts. est. 
$150,000. 
Il., Chicago—Lowe & _ Bollenbacher, 


archts., 108 South La Salle St., 5 and 

story, 125 x 125 ft., rein.-con., brick and 
steel, 53rd St. and Dorchester Ave. to C. B. 
Johnson & Son, 111 West Washington St., 


for Y. M. C. A. c/o architects. Archts. 
est. $400,000. Noted May 11 
Wis., Ashland— Bank—Ashland Natl. 


Bank, 1 story, 50 x 90 ft., brick, concrete 
and stone, plain foundation, to Tomlinson 
& Egan, Ashland, $109,500. Engrs. est. 
$150,000. Noted June 29. 


Wis., Institute (Sturgeon Bay P. O.)— 
School Bd. Educ. 2 story, 75 x 110 ft., 
brick, rein.-con. and stone high and grade 
school, plain foundation, to Anschulz & 
Wulf, Sturgeon Bay. Engrs, est. $150,000. 
Noted Feb. 2. 


Wis., Milwaukee—Store and Office— 
Zingen & Braun, 548 12th St., 2 story, 100 
x 150 ft., brick and concrete, plain foun- 
dation, 6th and Sycamore Sts., concrete to 
S. Steingerwald & Sons, 2303 Galena St.; 
masonry, to A. Buchholz, 8404 36th St.; 
structural steel, to Milwaukee Structural 
Steel Co., 19th St. and St. Paul Ave. Engrs. 
est. $150,000. Noted June 1. 

Ia., Rock Rapids—High School—Bd. 
Educ. general contract 3 story, 61 x 200 ft., 
rein.-con., brick, tile and stone, to Spencer 
Constr. Co., Spencer, $134,108. Noted 
June 22. 

N. D., Fargo—School—Bd. Educ., general 
contract 2 story, rein.-con., tile, brick and 
stone, 16th St. and 3rd Ave. S., to Meinecke- 
Johnson Co., Fargo, $110,880. Noted 
June 29. 


Ark., Jonesboro—Hospital—Sisters of St. 
Benedict, 3 story, 50 x 128 ft., rein.-con. 
steel and brick, to Estes-Williams-Rags- 
dale, Madison Ave. Bldg., Memphis, Tenn. 
$104,000. Noted May 4. 


Ceol. Colorado Springs—Auditorium— 
City, general contract for auditorium, to 
H. W. Baum & Co, Walker Bank Bldg., 
Salt Lake City, Utah, $269,300; plumbing, 
to A. E. Olsen, 1116 North Wahsatch St. 
$54, 600. Engrs. est. $325,000. Noted June 
22. 

Cal., Berkeley—Bank—Federal Land 
Bank, 2 story, rein.-con., Fulton St. oppo- 
site Kittredge St., to Lawton & Vezey, 357 
12th St., Oakland, $109,900. Noted July 13. 


Cal, Pasadena—School—Bd. Educ, 2 
story, 16 room, brick, to Wopschall Bros., 
360 South Raymond Ave., $152,523. Noted 
June 15. 

Cal., Reedley—High School—Reedley 
Joint Union High School Dist., group of 
brick and concrete buildings, concrete, car- 
pentry, mill work and floors, to P. F. Reilly, 
180 Jessie St.. San Francisco, $184,020; 
brick and tile to F. F. Smith, 984 Thorne 
St., Fresno, $40,825; plumbing and heat- 
ing to Visalia Plumbing Co., Visalia, $30,- 
564 and $29,243 respectively; lathing and 
nlastering to J. B. Rickert, Los Angeles, 
36,489. Noted June 15. 


Cal., San Bernardino—Auditorium—City 
Council 2 story, 100 x 126 ft., rein.-con. 
and steel, concrete foundation, to F. Hud- 
son, Higgins Bldg., Los Angeles, $152,781. 
Noted June 15. 

Cal., San Diego—Theatre and Office— 
Cuyamaca Building Co., 7 story, B St. be- 
tween 5th and 6th Sts., to Lange & Berg- 
strom, Tinker Bldg., $1,054,000. 

Cal, San Francisco—Store and Office—A. 
F. Rousseau, 110 Sutter St., will build 2 
story, brick and concrete, Market St. near 
7th St., by day labor. To exceed $200,000. 
Application filed with City Building Bu- 
reau to erect steel frame (only) cost $110,- 
000. Permit for balance of work to be 
secured later. D. C. Coleman, 110 Sutter 
St.. archt. Noted April 13. 

Cal., San Pedro—Hotel—J. D. Finley 
will build 4 story, 100 x 130 ft., rein.-con., 
6th and Mesa Sts.. by day labor. $200.000. 
WwW. F. Bowen, 813 Union League Bldg., 
Los Angeles, archt. 

N. B., St. John—School—School Trustees, 
2 story, 130 x 142 ft. brick, West St. John, 
to 1H, 0. Clark, St. John, $151,585. Noted 

uly 13, 


Federal Government Work 


PROPOSED WORK 


N. Y., Buffalo—Repairing Breakwall— 
U. S. Government, Federal Bldg., plans re- 


pairing breakwall, here. J. G. Warren, 
Federal Blidg., dist. engr, 
BIDS DESIRED 
Mass., Chelsea—Mortuary—Spec. 4635— 


Aug. 2 by Bureau Yards & Docks, Navy 
Dept., Wash., D. C., mortuary at Naval 
Hospital, here. Noted May 18, 


N. Y., Staten Island—Riprap—Aug. 2, 
by Supt. Lighthouses, Staten Island, fur- 
nishing and placing 24,000 long ton riprap 
stone around light dolphins in Raritan 
Bay, New Jersey. 


Md., Annapolis—Refrigerating Plant— 
Aug. 2 by Bureau Yards & Docks, Navy 
Dept., Wash., D. C., refrigerating plant 
at U. S. Naval Academy, here. 


Md,, Baltimore—Dredging—Aug. 21 at 
Office U. S. Engineer, dredging in Baltimore 
Harbor and channels; adv. this issue. 


D. C., Wash.—Lighthouse Tender—Aug. 
15 by Comr. Lighthouses, 19th St. and 
Pennsylvania Ave. N. W., for construction 
and equipment, stern-wheel, steel, steam 
stem-propelled lighthouse tender Greenbrier 
for use in Ohio River. 


Va., Norfolk—Dredging—Aug. 23 at Of- 
fice U. S. Engineer, dredging in Norfolk 
Harbor ; adv. this issue. 


Va., Quantico—Retaining Walls—Aug. 23 
by Bureau Yards & Docks, Navy Dept., 
Wash., D. C., retaining walls at Marine 
Flying Field, here. 


Tenn., Memphis—Cement—Aug. 1, at Of- 
fice Mississippi River Comn., Ist and 2nd 
Dists., Custom House, furnishing portland 
cement; adv. this issue. 


Il., Chicago—Pools—Aug. 1, by _ Treas. 
Dept., Wash., D. C., pools in U. S. Veterans 
Hospital, here. J. A. Wetmore, acting 
superv. archt. 


Wis., Fond du Lac—Post Office—Aug. 22, 
by Treas. Dept., Wash., D. C., U. S. Post 
Office, here. 


Mo., St. Louis—Electric Pump—aAug. 15. 
by Treas. Dept., Wash. D. C., electric 
pump for turbine in U. S. Post Office, here. 
J. A. Wetmore, acting superv. archt. 


Tex., Houston—Oil Burning Apparatus— 
Aug. 12, by Treas. Dept., Wash., D. C., oil 
burning apparatus in U. S. Post Office and 
Court House, here. J. A. Wetmore, acting 
superv. archt. 


Utah, Spanish Fork—Post Office—Aug. 22 
by Treas. Dept., Wash., D. C., for U. S. 
Post Office, here. J. A. Wetmore, acting 
superv. archt.; adv. this issue. 


Ariz., Yuma—Motors, etc.—Sept. 6 at 
Office U. S. Recl. Serv., Denver, Col., fur- 
nishing motors, transformers, etc., for Val- 
ley Drainage pumping plant, Yuma Project. 
A. P. Davis, dir.; adv. this issue. 


Ore., Klamath Falls—Canal—Aug. 31 at 
Office U. S. Recl. Serv., Klamath Falls, 11 
mi. main canal, Langell Valley Division 
Klamath Project, Oregon-California. A. P. 
Davis, dir.; adv. this issue. 


Ore., Klamath Falls—Timber Turnout, 
etce.—Aug. 12 at office Recl. Serv., Klamath 
Falls, timber turnout, etc., on laterals of 
ha Lake Div., Klamath Project; adv. this 
ssue. 


Cal., Mare Island—Circulating Loop— 
Spec. 4684—Aug. 30, by Bureau Yards & 
Docks, Navy Dept., Wash., D. C., circulat- 
ing loop for central power plant, here. 
Noted July 13. 


Cal., San Diego—Wire Partitions—Spec. 
4696—Aug. 16, by Bureau Yards & Docks, 
Navy Dept., Wash., D. C., wire partitions 
at naval base, here. 

Cuba, Guantanamo—Chimney and Flue— 
Spec. 4695—Aug. 9, by Bureau Yards & 
Docks, Navy Dept., Wash., D. C., chimney 
and flue, here. 


RIDS RECEIVED 


Ala., Tuskegee—Fire Alarm System— 
Treas. Dept., Wash., D. C., fire alarm sys- 
tem at U. S. Veterans Hospital, here, from 
Michigan ae Fire Alarm Co., 4108 
Woodward  St., etroit, Mich., He 
Michaels & Co., Inc., Norfolk, Va., $4,987; 
Crocker Natl. Fire Prevention & Eng. Co., 
New York City, $5,212. Noted June 29. 


CONTRACTS AWARDED 


R. I., Frovidence—Dredging—U. S. En- 
gineer, Providence, dredging in _ Harbor 
here to J. S. Packard Dredging Co., 1054 
Turks Head Bldg., $11,400. 

N. ¥., Buffalo—Remodeling—tTreas. Dept., 
Wash., D. C., remodeling and repairing 
U. S. Post Office and Custom House, here, 
to Mosier & Summers, 1266 Seneca St., 
$78,000. Noted May 4. 


—_* 


N. Y¥., Oswego—Cornice, —T 
Dept., Wash., D. C., restoring cornic, 
placing roof construction, etc. ., i 
Post Office, here, to Garber « (>...) 
Bethlehem, Pa., $60,000. Noted 
_Md., Baltimore—Dredging—\. x 
gineer, Baltimore, dredging  \\j. 
River to Arundel Corp., Pier 2. } ra; 
$7,542. Noted June 8. ’ 

D. C., Wash.—Conduit—U. S_ pygi, 
Office, 250 Old Land Office Bldg, var," 
sections water supply conduit, 1 \.,.U% 
Corp., Pier 2, Pratt St., Baltimore, ya. 
$2,058,726. Noted June 22. eo 

Ga., Augusta — Grilles — Trea: 
Wash., D. C., grilles in U. S. Veter 
pital, here, to G. E. Wright, 
Blk., Chicago, $12,540. Noted Jun. 9» 

Fla., Apalachicola—Post Office, eto 
Treas. Dept., Wash., D. C., for U.'s 
Office and Custom House, here, to 





Dept., 
ins Hos- 
M: nadnock 


» Post 


Devault 


& Deitrick, Massilon Rd., Cant Be 
817. Noted July 20. So ae 

La., New Orleans—Steel Ladder, etc ee 
S. Engineer Office, 329 Custom House. se.) 


ladder, pipe gears, ete., for U.S. Droac, 
Gulfport, to Ellicott Machine an” melee 
and Severn Sts, Baltimore, Md., $23,365. 
Noted June 22. seme 
Ky., Vanceburg—Dam—vU. S. 
2nd Dist., Cincinnati, O., Dam 3? Ohik 
maar peer nats to Dravo Contg Co 
iamon g., ttsburgh, Pa., 224.867 
Noted July 13. 7 enneel 
eg Chilo—Dam—U. S. Engineer 05 
Customhouse, Cincinnati, Dam ae. Oh 
River, near here, to Natl. Contg. Co., Cit). 
zens Bank Bldg., Evansville, Ind., $1.34; 
147. Noted July 13. ae 
_Mich., Detroit—Gate Engines—U, S. Fn- 
gineer, 337 Federal Bldg., furnishing and 
ere. © operating engines for gates of 
Poe Lock, Saulte Ste. Marie, incl. motors 
controllers resistances, etc. to Green Bay 
Dry Dock Co., Green Bay, Wis., $20.41) 
Noted July 20. 
H. T., Pearl Harbor—Machine Shop— 
Spec. 4518—Bureau Yards & Docks, Nayy 
Dept., Wash., D. C., machine shop at Naya! 
operating base, here, to W. F. Martens, 112 
Cutler Bldg., Rochester, N. Y., $185,366, 
Noted June 15. ane 


FEDERAL POWER COMMISSION 
Applications for Licenses and Permits 
Applications 


304—Winchester Water Wks. Co.. 14 
Beacon St., Boston, Mass.—Wants permit 
to develop power at U. S. Lock and Dam 
10, in entucky River, power to pump 
water about 4 mi. to companys existing 
reservoir, supplying water to Winchester, 


y. 

305—-C. M. Eye, 1006 Hobart Bldg., San 
Francisco, Cal.—Wants license for 2 mi. 
transmission line from existing power house 
to mine in Tuolumne Co. 

306—J. Wittmann, 469 5th Ave. New 
York—Wants permit for irrigation and 
power project on Hassayampa River, in 
Yavapai and Maricopa Counties, Ariz. 
Project includes large reservoir at Walnut 
Grove and another near Wickenburg. 

307—Thebo, Starr & Anderton, Inc., San 
Francisco, Cal.—Wants permit for dam 300 
ft. high and power house in American 
River, 15 mi. northwest of Placerville, in 
El Dorado National Forest, El Dorado Co, 

308—Enterprise Electric Co., 521 1st Ave., 
Spokane, Wash.—Wants license for diver- 
sion dam in East Fork of Wallowa River, 
Wallowa Co., Ore. Project includes 1 mi. 
pipe line to power house and transmission 
line to nearby communities. 

309—Clarion River Power Co., 14 Wall 
St., New York—Wants license for dam 
and power house in Clarion River between 
Beaver and Paint Twps., Clarion Co., Pa. 

310—Northern States Power Co. 208 
South La Salle St., Chicago, Ill.—Wants 
preliminary permit for reservoir and ? 
power dams on St. Croix River, lower dam 
located at present Nevers Dam, middle one 
below Kettle Falls, upper one above Kettle 
Falls. This project was originally part of 
Project 250. as 

311—F. A. Bryan, c/o Indiana and Michi- 
gan Electric Co., 220 West Colfax Ave. 
South Bend, Ind.—Wants preliminary per- 
mit for dam and power house in St. 
Joseph River, 6 mi. above mouth in Berrien 
Co., Mich. 

312—Molybdenum Co. of America, 1008 
Empire Bldg., Pittsburgh, Pa.—Wants li- 
cense for 3 dams, conduits and power 
houses on Red River and Columbine Creek, 
Taos Co., N. M. 

313—Murtagh Irrigation Dist., ¢/o Porter 
& Witham, Twin Falls, Idaho—Wants per- 
mit for diversion dam in Snake River, near 
Auger Falls, another in Rock Creek 1} mi 
above its mouth, and conduits to common 
power house at mouth Rock Creek. 

314—Mutual Power Assn., Weiser. Idaho 
—Wants permit for diversion dam in Crane 


Engineer, 
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July 2 ian nig enema teens nein ei teeecmecanaeanen 
ROAD WORK—AKRON, OHIO 

Following are lowest bids opened July 5 by M. P. Tucker, dir. Pub. Serv., for grad- 

ing and paving East Talimadge Ave. from Columbia Ave, to east corporation line, (A) 

McAlonan Bros., 506 Woodland Ave., (awarded contract for sheet asphalt pavement) ; 

(B) T. E. McShaffrey Constr. Co., 171 South Forge St.; (C) V. Olson Contg. Co., Herb- 


Federal Power Commission (Continued) 
seeek, Washington Co., 3 mi. conduit to 
Creer pouse and 25 mi, transmission line 
pow pumping stations on Snake River. 
 35—Carolina Power and Textile Co., c/o 
G. Reiniger, Asheville, N. C.—Wants 
‘rmit for 5 power projects in Pisgah Na- 
renal Forest, Henderson and Transylvania 
Counties 3 on South Fork and 1 on Rocky 
Fork of Mills River, and 1 on Davidson 
River. Project includes transmission line 
o Asheville. 
to Asher larion River Power Co., c/o C. B. 
Hawley, 450 Munsey Trust Blig.. Wash., 
p. c.—Wants permit for power house and 
dam 240 ft. high, in Clarion River, near 
Mill Creek. Project to create slack water 
to Ridgway, Pa. 

317—Clarion River Power Co., c/o C. B. 

Hawley, 450 Munsey Trust Blidg., Wash. 
p. ¢.—Wants permit for power house an 
jam 150 ft. high, in Clarion River, near 
‘oxburg. Pa. 
Foss American Super-Power Corp., c/o 
F.C. Randell, _pres., 504 Iroquois Bldg., 
puffalo, N. ¥.—Wants permit to divert 12,- 
ino eutt. per second from Niagara River, 
at point near Cayuga Island, La Salle, N. 
y. Project includes 6% mi. canal to power 
house in Lewiston. 

319—Louisville, Ky.—City_ wants permit 
to develop power at proposed reconstructed 
U. §. Lock and Dam, Louisville Falis, Ohio 
River, Louisville, Ky. 

390 — Nevada-California Power  Co., 
Riverside, Cal—Wants permit for 4 storage 
reservoirs on headwaters of Bishop Creek, 
a tributary of Owens River, Inyo Co., Cal. 

321—Colorado Power Co., Symes Bldg., 
Denver, Col.—Wants license for 4 transmis- 
sion line extensions as follows: 14.16 mi. 
Cocomonga to Saguache; 3.29 mi. Bonanza 
to Eagle Mine; 1.69 mi. Bonanza to Ex- 
press Mine; 1.84 mi. Bonanza to Queen 


City Mine. 


Miscellaneous 


PROPOSED WORK 


Dock Wall, Buffalo, N. Y.—Making pre- 
liminary plans constructing dock wall in 
harbor at Buffalo Yacht Club, foot of Por- 
ter Ave. $100,000. G. H. Norton, Muni- 
cipal Bldg., engr. 

Swimming Pool—Buffalo, N. Y.—Dept. 
Parks and Pub. Bidgs., Municipal Bldg., 
plans swimming pool and other improve- 
ments at Riverside Park. $30,000. F. V. 
Tyler, city clk. 

Street Lighting System—Phillipsburg, 
N. J.—Dept. Pub. Wks. Plans ornamental 
lighting system consisting of 96 iron stand- 
ards installed 100 ft. apart. $25,000-$36,000, 

Fair Grounds—Allentown, Pa.—Lehigh 
Co. Agricultural Society, Stiles Bldg., pur- 
chased 200 acres and is having surveys 
made for fair grounds. Bascom & Sieger. 
Allentown Natl. Bank Bldg., engrs. 

Drilling—Bradford, Pa.—Forest Oil Co., 
78 Main St., plans drilling 84 wells in 
Bradford Field. $500,000. F. D. Dorn, pres. 

Retaining Wall—Mauch Chunk, Pa.— 
Making surveys for retaining wall alon 
or near tracks of Jersey Central R. I 
$75,000. M. Biery, Allentown, engr. 

Suburban Development—Raleigh, N. C., 
—Allen Bros. Realty Co., 8 West Martin St., 
having surveys made developing 80 acres 
on North Person St. Work includes grad- 
ing, paving and extending water and sewer 
lines, $100,000. D. Allen, pres. 

Park Development—Salisbury, N. C.—City 
plans to convert urban property into park 
and residential section. Work includes 
grading, paving, water and sewer mains. 
$100,000. E. H. Harrison, Salisbury, in 
charge. 

Transmission Line—Wilmington, N. C.— 
Tide Water Power Co., plans extending 
transmission line 53 mi. from here to War- 
saw and possibly from Warsaw to Clin- 
ton. F. A. Matthes, vice-pres. 

Wells—Bowling Green, Ky.—E. T. L. 
Sutton, Titusville, Pa, plans drilling 8 
wells for oil and gas, near here. $30,000. 

Ice Skating Rink—Cleveland, 0.—B. J. 
La Vetter, 102 Engineers Bldg., having 
Plans prepared by M. Weis, archt., 618 
Union Bldg. 1 story ice skating rink, brick 
~~ jicel, West 76th St. and Lake Ave. 
. Elimination of Grade Crossings—Colum- 
us, O.—City, Cleveland, Cincinnati, Chi- 
cago & St. Louis, R.R., La Salle St. Sta., 
«cago, Pennsylvania R.R., Pennsylvania 
Sta. Pittsburgh, and Hocking Valley R.R., 
Spahr Bidg., Columbus, plan eliminating 
Erade crossing on Dennison Ave., here. 
_'ty sold $250,000 bonds (its share toward 

st). R. H. Simpsom, city ener. 

pt ransmission Lines—Logan, 0O.—Ohio 
ee <* o Glans 30 mi. high a tension trans- 
aa ere s 
rom here to Nelsonville. si a are 


erich Bldg. The unit bids were as follows: 


eS ES A 


250 cu.yd. trench excavation. ................00005 

12,400 lin.ft. under drains 4in. pipe.............. 5 

! manhole readjusted a eeiehels aWik's eins <e 

7 manholes readjusted, new frame and cover... ..... 

20 cu.yd. concrete, class |... .......-.. see cece eee 

250 cu.yd. concrete, class 2... .............e000e 

10,965 lin.ft. sandstone curb hand dressed. ....... 

50 lin.ft. sandstone circular curb................ 

1,410 lin.ft. granite circular curb.............. 

10 lin.ft. sandstone curb Rasihes 

4 a eee . 

400 lin.ft. granite stone headers................ 

600 lin.ft. sand stone headers...............-.. 

20,400 sq.yd. concrete base 6-in. thick... ........ 

20,400 sq.yd. concrete base 7-in. thick............... 
0,400 sq.yd. concrete base, 8-in. thick . Sask 

20,400 sq.yd. standard brick pavement (cement filler) 

20,400 sq.yd. standard brick pavement (asphalt filler) 

2,200 sq.yd. standard brick gutter (cement filler) 


5 
18, 
18. 
1 


sq.yd. sheet asphalt pavement, plan B (Texaco) 


10sq.yd. brick pavement re . 

63,700 sq.ft. cement walk two-course............. 
6,120 sq.ft. cement driveway. . . 
1,500 Ib. ae steel...... 
60 lin.ft. galvani. iron railing 
14 concrete monuments... .. .. 
18 street signs acc. 5383....... 
Se) RS a ee eer 
400 lin.ft. 4-in. w.i. pipe drain....... 





= sq.yd. sheet asphalt pavement, plan B (Trinidad) 
8,200 sq.yd. sheet asphalt — plan B (Mexican) 


A B Cc 
as $0.55 $0.60 $0.50 
2.00 1.25 2.00 
15 12 15 
2.00 5.00 3.00 
15.00 20.00 15.00 
12.00 12.00 15.00 
10.00 12.00 12.00 
1.35 1.35 1.35 
2.00 2.00 2.50 
3.50 3.50 3.75 
35 35 20 
35 35 20 
2.50 3.00 3.50 
1.00 1.00 1.00 
1.20 1.40 1.23 
1.50 1.65 1.60 
1.80 1.90 1.90 
2.10 2.10 2.00 
2.20 2.20 2.10 
2.50 2.20 
2.00 1.77 
1.80 1.65 
1.80 
2.00 2.50 3.00 
19 20 165 
.26 25 26 
05 05 10 
2.50 1.00 2.00 
10.00 10.00 10.00 
25.00 25.00 25.00 
5.00 5.00 6.00 
.60 .60 .60 


Extended totals for standard brick pavement (cement filler), 7-in. concrete 


$128,911 $133,790 $127,839 


SNS 6s Se tea lah aN ee iak at sk hs ede 0 3 i 130,951 135,830 129,879 
Extended totals for sheet asphalt pavement (Trinidad), 7-in. concrete base . 127,971 128,004... 
Extended totals for sheet asphalt pavement (Texaco), 7-in. concrete base. .. 124,331 125,820 
Extended totals for sheet asphalt pavement (Mexican), 7-in. concrete base.. 124,331 


Electric Lighting and Power Distribution 
System—Muncey, Ont.—Caradoc Twp. hav- 
ing surveys made 11 mi. line between Dela- 
ware and Melbourne. $33,000. J. Brodie, 
clk. Work will commence early in August 
under supervision of J. N. Wilson, engr., 
190 University Ave., Toronto. 

BIDS DESIRED 

Portland Cement—New York, N. Y.— 
Aug. 3, by H. Bruckner, pres. Bronx Boro., 
Municipal Bldg., Crotona Park, for 3,500 
bags Portland cement. 

Retaining Wall—Trenton, N. J.—Aug. 4, 
rein.-con. retaining wall along Delaware 
River. $25,000. A. Swan, City Hall, engr. 

Transmission Line, etce.—Hobgood, N. C. 
—Aug. 15, by Mayor and Bd. Comrs., fur- 
nishing material for 7 mi. transmission line 
from here to Scotland Neck, also material 
for distribution of electricity in Hobgood. 
E. L. Bradley, clk. 

Heating Oil Distributor—Ft. Myers, Fla. 
—Aug. 9, by Bd. Comrs. Lee Co., one 800 
gal. heating oil distributor on 3 ton F. W. 
D. County truck. R. P. Ransome, Ft. 
Myers, engr. 

Seawall—Port Tampa, Fla.—Aug. 1, 260 
lin.ft. concrete seawall, 35,000 cu.yd. dredg- 
ing. $25,000. McElroy Eng. Co., 32-34 Gid- 
dens Bldg., Tampa, engrs. 

Ash Handling Equipment—Madison, Wis. 
—Mead & Seastone, engrs., State Journal 
Bldg., taking bids ash handling equipment 
for power house, at Madison Gas Co., 120 
East Main St. 

Brick and Asphalt Filler—Waukesha, 
Wis.—A. P. Kuranz, engr., City Hall, tak- 
ing bids 560,000 sq.yd. brick and asphalt 
filler. $30,000 bond issue voted for above. 

Power Plant Equipment—Detroit, Minn, 
—dJuly 31, by city, 1 generating unit, steam 
engine driven, 300 kva. capacity; one 250 
hp. water tube boiler; stokers for boiler in 
foregoing. $32,000. E. J. Bastick, clk. L. 
P. Wolff, 1000 Guardian Life Bldg., St. 
Paul, ener. 

Wood Blocks and C.I. Specials—St. Paul, 
Minn.—July 31, by H. W. Austin, city 
purch, agt., 496 sq.yd. 34 creosoted wood 
blocks for Dept. Pub. Wks.; 11.55 ton c.i. 
water pipe specials for Water Dept. 

Granite Facing Stone—Lincoln, Neb.— 
Aug. 2, by S. E. McKelvie, chn., and E., 
Johnson, secy. State Capitol Comn., 335,280 
cu.ft. granite facing stone in rough blocks. 
B. A. Goodhue, 3 West 47th St., New York 
City, archt. 

Crane—Aberdeen, Wash.—Aug. 6, by 
Port of Grays Harbor, at office of Com- 
mission, 206 East Wishkah St., mill type 
traveling crane. F. H. Lamb, pres.; adv. 
this issue. 

Cement—Napa, Cal.—Aug. 8, by Supervs. 
Napa Co., furnishing and delivering in car- 
load lots 10,000 bbl, cement. 

Electric Light uipment—Hanna, Alta. 
—Aug. 7, by C. N. Tingle, member of City 
Council, installation of 100 kw. generator 
and exciter direct connected to compound 





steam engine, one 50 kw. unit similar to 
above, two 150 hp. return tubular or water 
tube boilers and accessories, incl. mechani- 
cal stokers, switchboard and street light- 
ing equipemnt, transformers and copper 
wire. $29,000. Haddin & Miles, Calgary, 
eners. 

Strain and Pin Type Insulators—Mel- 
bourne, Australia—Sept. 16, by R. Lidde- 
low, secy. State Electricity Comn. of Vic- 
toria, Melbourne, Victoria, Australia, strain 
and pin type insulators, Specification 261; 
adv. this issue. 


BIDS RECEIVED 


Asyphaltic Paving Cement — New York, 
N. Y.—J. Miller, res. Manhattan Boro, 
opened bids July 20, furnishing and de- 
livering 500 ton asphaltic paving cement, 
from Standard Oil Co., 26 Bway., $18.40 per 
ton; Warner Quinlan Co. 79 Wall St., 
$20.50. Noted July 13, 

Lumber, ete—New York, N. Y¥.—Bd. 
Purch., Municipal Bldg., opened bids July 
21, furnishing and delivering creosoted and 
Plain yellow re lumber, also granite and 
wood paving blocks to Dept. Plant & Struc- 
tures, from G. Elias & Bro., 22 East 17th 
St., $43,505, alternate $42,793; Eppinger. & 
Russell Co., 165 Bway., $725; H. J. Fitz- 
gerald, $25,027. Noted July 13. 

Stadium—Madison, Wis.—University of 
Wisconsin opened bids July 17, concrete and 
steel addition to stadium, from W. F. 
Tubesing, 373 Bway., Milwaukee, $28,952; 
J. H. Findorff Son Co., 601 West Wilson 
St., $30,028; C. B. Fritz Co., 138 North 
Frances St., $30,082. Noted July 


CONTRACTS AWARDED 


Elimination of Grade Crossings—Buffalo, 
N. Y¥.—Grade Crossing Comn., 436 Ellicott 
Sq., constructing road bed and tracks of 
Erie R.R. in connection with grade cross- 
ing elimination on East Ferry St., Delevan 
and Kensington Aves., to Miller Constr. 
Co., Lock Haven, Pa., $209,334. Noted 
June 1, 

Tunnel—Moosic, Pa.—See “Waterworks.” 

Asphalt, ete.—Phila., Pa.—F. H. Caven, 
dir. pub. wks., for 13,000 ton asphalt mix- 
tures, to Union Paving Co., 34th and Spruce 
Sts., $44,740; mixed concrete, to West Jer- 
sey Sand and Supply Co., Beach and Marl- 
boro St., $8,250; 7,500 ton gravel to De 
Frain Sand Co. Finance Bldg., $12,208. 
Noted July 20. 

Circuit—Warren, Pa.—Bell Telephone 
Co., Savings Bank Bldg., will replace pres- 
ent 50 pair circuit in Pennsylvania Ave., 
with modern 200 pair circuit, by day labor. 
$100,000, 

Turbine and Accessories—New Orleans, 
La.—Sewerage and Water Bd., one 6,000 hp. 
turbine engine and accessories, to Westing- 
house Electric Mfg. Co., Maison Blanche 
Bldg., $117,000. Noted May 18. 

Piles—Los Angeles, Cal.—Furnishing and 
driving rein.-con. piles for 4 piers, E. 
Cykler, Alexandria Hotel, $165,000. 















































































Pil 


— 
Bic 
‘ 
‘ 
iO} 





tio 
F 

ml 
tio 
tio 
wa 








a zz6l AO ATIVH LSYIA YOA SAUNDIA SMAN NOTLOONULSNOO 
S = SSeS ene 





2 ' OLZG $29843U0D pasodorg 
om j . tose Pasisad SPid 
> Vl SLe paat2y spig 
LyL*OSL‘6LL¢ 
698¢ 13] $29013U07 
1PH0L pursy 
‘sn 





a QOL $22es31U05 pasodoig 
me L9G’ Pasisaq spig 
© 66 __Paatso2y Spig 
oO 008'0S8'06 $ 
& Olt Ja] $39es1U0> yy Y Y Y / 
usayjnog } , "i Yi Aff Ys WY Yy 
/ $39t1]U0Z pasodosg 
2 [']_ 822823009 pasodosg\ / 9CL Pasisaq spig 
z, 201 pasisag spig 89l 4 Paaioay spig SY 
, paais22y spr itz" 
o + evo'Lev'se2 ¢ = co 6CL 9 WOES 05 OBE s22vsIU0D pasodos,) 
7301 32] $29B1}U0D} iddpesyseryy 4o 3894 osz pasisag spig 
4 onuepy oppiy ! 4 “ 0zI ,P2i2ay sPid 
— €85'20S‘9L¢ 
% ocr ja‘ 83981102) 
XQ u4a78a mM 
~ J 
Z gee 
_ $<} 
o — 
= i cena ——_— ‘ 
a —— 
—\ 
ZIG sx 2vsu0sd pasodos,) 
sh tC deD. 6901 pesag SPH 
ov oaeeeoe $22 P2A1o02¥ spit 
praiaray spigg o1g'zs8 I6I1¢ > 
00S "6's $ 6L6 a 1 S)2E1}UO) 
2 Ta’] sides UOD wen Se 
punpBuy may 
7c 
it 















a os 




















£ 
pf 


es 


July 27, 1922 





( Sin fy 


be printed in the issue out Thursday. 





OFFICIAL PROPOSALS 





Bids: Aug. 1. 
State Highway Work 
Baltimore, Md. 


Sealed proposals for building eight sec- 
tions of State Highway, as follows: 

Frederick County, Cont. F-52. One sec- 
tion of State highway along the Buckeys- 
town Pike from end of Cont. F-31 Extd. to 
Furnace Branch Bridge, a distance of 1.35 
miles. (Concrete.) 

Howard County, Cont. Ho-23. One sec- 
tion of State highway from the end of Cont. 
453 at Benson Branch to the Triadelphia 
Pike, a distance of 1.5 miles. (Concrete,) 

Hartford County, Cont. H-29. One sec- 
tion of State highway from Whiteford_to- 
ward Dublin, a distance of 1.0 miles. (Con- 
crete.) 

Charles County, Cont. Ch-23. One sec- 
tion of State highway from Mason Springs 


to Marbury, a distance of 2.6 miles. 
(Gravel.) 
Cecil County, Cont, Ce-41. One section 


of State highway from Calvert toward Fair 
Hill, for a distance of 2.0 miles. (Con- 
crete.) 

Queen Anne’s County, Cont. Q-22. One 
section of State highway from Sudlersville 
toward Millington, for a distance of 2.0 
miles. (Concrete.) 

Dorchester County, Cont. D-25. One sec- 
tion of State highway from Eldorado to- 
ward Federalsburg, for a distance of 1.0 
miles. (Concrete.) 

Wicomico County, Cont. Wi-21. One gsec- 
tion of State highway from Salisbury to- 
ward Snow Hill, for a distance of 2.0 miles, 
(Conercete. ) 

Will be received by the State Roads 
Commission, at its offices, 601 Garrett 
Building, Baltimore, Maryland, until 12 M., 
standard time, on the 1st day of August, 
1922, at which time and place they will be 
publicly opened and read, 

Bids must be made upon the blank pro- 
posal form which, with specifications and 
plans, will be furnished by the Commission 
upon application and cash payment of $1.00, 
as hereafter no charges will be permitted. 
_No bids will be received unless accompa- 
nied by a certified check for the sum of 
five hundred ($500) dollars, payable to the 
State Roads Commission, 

The successful bidder will be required to 
give bond, and comply with the Acts of the 
General Assembly of Maryland, respecting 
contracts, 

_ The Commission reserves the right to re- 
ject any and all bids. 

By order of the State meats Commission 


this 13th day of July, 1 . 
JOHN Ny a 
a. 
L. H. STEUART, Secretary. — 


Bids: Aug. 7. 





Street Improvement 


White Plains, N. Y. 


. Sealed bids or_ proposals for the construc- 
a of North Broadway, City of White 
Jains, with cement concrete and asphaltic 
Soncrete surface on a cement concrete foun- 
ret will be received at the office of the 
a rk of the Board of Supervisors, Court 
ouse, White Plains, N. Y., until 10 a.m. 

(Standard Time), August 7th, 1922. 
, Specifications, proposal sheets and all 
information relative to same may be pro- 
i d at the office of the County Superin- 
Piaing Ne ytighways, Court House, ite 
dollars ($4.6000" making a deposit of four 

BOARD OF SUPERVISORS. 

FRED L, MERRITT, Clerk. 


Copy: Official Proposals reaching our New 
York Office by 10 A, M., Tuesday can usually 


| 
| 
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Rate: 
40 Cents a Line an Insertion 


OFFICIAL PROPOSALS 





Bids: Aug. 9. 


Road Work 
Hackensack, N. J. 


Notice is hereby given that sealed bids 
will be received by the Board of Chosen 
Freeholders for the construction of Sec- 
tion 3, Route No. 10, from the Borough 
of Little Ferry to the Borough of Ridge- 
field, in the County of Bergen, with an 
8-in. one course reinforced concrete pave- 
ment; estimated amount of surface pave- 
ment required is 17,680 sq. yds. ; and opened 
and read in public at Court House, Hack- 
ensack, N. J. on Wednesday, August 9th, 
1922, at 1.30 P. M. (daylight savings 
time). 

Drawings, specifications and forms of 
bid, contract and bond for the proposed 
work, prepared by the County Engineer, 
and approved by the State Highway Com- 
mission, have been filed in the office of 
the said Engineer at the Court House, 
Hackensack, N. J., and of said State High- 
way Commission, Trenton, N. J., and may 
be inspected by prospective bidders during 
business hours. Bidders will be furnished 
with a copy of the specifications and blue 
prints of the drawings by the engineer on 
proper notice and payment of cost of prep- 
aration. Bids must be made on the stand- 
ard proposal forms in the manner desig- 
nated therein and required by the specifi- 
cations, must be enclosed in sealed en- 
velopes, bearing the name and address 
of bidder and name of road on the out- 
side, addressed to the Board of Chosen 
Freeholders of the County of Bergen and 
must be accompanied by a certificate from 
the Bonding Company and a certified check 


Market-—-ENGINEERING NEWS-REC OR D—Place 


OFFICIAL PROPOSALS 


Plane and Specifications for inspection by dis- 
tant bidders may be filed at any of the Engi- 
neering News-Record offices without charge. 


THESE ADVERTISEMENTS ARE OFFICIAL NOTICES THAT BIDS ARE WANTED FROM BIDDERS EVERYWHERE. 





for not less than 10 per cent of the bid | 


and be delivered at the place and on the 
hour above named. ‘The standard 
posal form is attached to the specifications, 
copies of which will be furnished on appli- 
cation to engineer. 

Work to be performed under County Re- 
imbursement Act Chapter 183 Laws of 
aget ae amended by Chapter 317, Laws 
o bs 

By_Order of Board of Chosen Freehold- 
ers, Bergen County, N. J. 

JAS. M. ecmenetiy 
slerk. 





Bids: July 31. 
Paving 


Washington, Pa. 


Sealed proposals will be received by the 
Town Council of the Borough of Washing- 
ton, Penna., at the Council Chamber until 
7:30 p.m., July 31st, 1922, fer the construc- 
tion of about eighteen thousand (18,000 
square yards of brick pavement (brick fur- 
nished by the borough) and for the resur- 
facing of about five thousand (5,000) square 
yards with bituminous pavement. 

Each bid must be accompanied by a cer- 
tified check in the amount of five per cent 
(5_per cent) of the contract price. 

Plans and specifications may be obtained 
at the office of the Borough Engineer, and 
the right is reserved to reject any or all 


J. F. CURRAN, 
President of Council. 
JOHN GRIFFITHS, 
Secretary of Council. 


ids. 


pro- | 
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Bids: Aug. 4. 


Concrete Highway and 
Appurtenances 
Hailstead, Pa. 


Sealed proposals will be received by the 
Council of the Borough of MHallstead, 
County of Susquehanna, State of Pennsyl- 
vania, on August 4th, 1922; until 8 o'clock 
p.m, at their office at Municipal Building, 
at which time and place proposals will be 
opened and read for the construction of 
concrete highway and appurtenances on 
Franklin Street, Pine Street, Susquehanna 
Avenue, and Main Street. 

Proposals must be on forms provided and 
must be accompanied by a certified check 
for 5 per cent of the total amount bid. 

Proposal forms, specifications, maps and 
other information may be obtained at the 
oftice of the Secretary of the Borough of 
Hallistead, Pa., or at the office of Hoadley 
& Giles, Civil Engineers, 415 Phelps Bldg., 
Binghamton, N. Y. : 

A deposit of ten dollars will be required 
for each set of plans and specifications, 
which will be refunded upon return of 
plans and specifications. 

The Borough Council reserves the right 
to reject any or all bids. 

F. C. BROWN, 


W. J. KIRBY, President, Hallstead 
Secretary. Borough Council. 








Bids: Aug. 17. 


Street Improvement 


Henderson, N, C. 


Sealed proposals will be received for the 
materials and labor in connection with the 
improvements of certain streets of the City 
of Henderson, N. C., by the Mayor and 
Board of Commissioners of said city until 
three o’clock P.M., of August seventeenth, 
when they will be opened and publicly read. 

The specifications cover sheet asphalt and 
bituminous concrete pavements, and in ad- 
dition to the above, proposals will be con- 
sidered upon Warrenite-Bitulithic and 
other special forms of pavement. Work 
contemplated includes grading, furnishing 
placing and constructing concrete curb and 
gutters and the installation of storm drains. 

Bids are asked upon approximately 60,000 
square yards of pavement. Pavement will 
be constructed from one or more of the 
above classes as may be selected by the 
city, and the entire work to be done will 
be awarded under one or more contracts as 
the city may elect. 

Plans and specifications may be examined 
at the office of the City Clerk or at the 
office of the Engineer. Specifications will 
be ready for delivery on or about July 20, 
and prospective bidders may obtain same 
by ccna direct to the Engineer at 
Henderson . C., and making a deposit of 
$10.00, which deposit will be refunded upon 
the return of the specifications in good con- 
dition. 

Each proposal must be accompanied by a 
certified check in the sum of five (5) per 
cent of the amount bid as evidence of good 
faith upon the part of the bidder. 

The City reserves the right to reject any 
or all bids or accept any which may seem 
to be to the best interest of the City of 
Henderson. A. A. BUNN, Mayor. 

Ss. B. BURWELL, Clerk. 

R. D. GLADDING, Engineer. 
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Bids: Aug. 10. 


Highway Route No. 6, 
Section No. 14 


Woodbury, N. J. 


NOTICE IS HEREBY GIVEN that 
sealed bids will be received by the County 
of Gloucester for the construction of State 
Highway Route No. 6, Section No. 14, in 
the city of Woodbury, estimated amount 
of reinforced cement concrete pavement is 
19,373 square yards and furnishing mate- 
rials necessary and laying 3,575 lineal feet 
of double street railway track. 

Work is to be performed under County 
Reimbursement Act, Chapter 183, laws of 
1918, and amended by Chapter 317, laws of 
1920 and Chapter 61, laws of 1922. 

Bids will be received at the Court House 
at Woodbury, N. J., on Thursday, August 
10th, 1922, at 10.00 A. M., Eastern Standard 
Time, and immediately opened and pub- 
licly read thereafter. 


Drawings, specifications and form of | 


contract and bond for the proposed work 
are on file in the office of William C. Cat- 
tell, County Engineer, at Woodbury, N. J., 
and in the office of the State Highway De- 
partment, Trenton, New Jersey, and may be 
inspected by prospective bidders. Plans 
will be furnished on deposit of ten ($10.00) 
dollars upon application to William C, Cat- 
tell, County Engineer. Bids must be made 
on the standard proposal forms in the man- 
ner designated therein and as required by 
the specifications, enclosed in sealed en- 
velopes, addresses to the Board of Chosen 
Freeholders of the County of Gloucester 
and bearing the name and address of the 
bidder and the name and section of the 
route on the outside. Bid must be ac- 
companied by a certified check drawn to 
the order of Charles N. Bell, County Treas- 
urer, for not less than ten per cent (10 
per cent) of amount of the bid, provided 
that said certified check shall not be less 
than $500.00 nor more than $20,000.00, and 
be delivered at the above place on or be- 
fore the hour named. Copies of the stand- 
ard proposal form will be furnished on 
application to William C. Cattell, County 
Engineer. 

Each bidder must accompany his bid 
with a certificate from a surety company 
duly authorized to do business in this 
State, stating that such surety company 
will provide said bidder with a bond in 
such sum as is required in and in accord- 
ance with the provisions of said _ specifi- 
cations, conditioned for the faithful per- 
formance of the provisions of the contract 
and specifications. Each bidder must also 
accompany his bid with a statement of 
equipment properly filled out. 

By order of a resolution of the Board 
of Chosen Freeholders of the County of 
Gloucester passed at a meeting held on 
May 24th, 1922. 

CHESTER N. STEBLMAN, 
Clerk, 





Bid: Aug. 7. 
Curbing and Paving 


Leechburg, Pa. 


The Council of Leechburg Borough will 
receive bids for grading, curbing and pav- 
ing Linden Avenue and portions of First 
Street, Center Avenue and Floral Avenue 
in the Borough of Leechburg, Pa. 

Approximate amount of work to be done: 

8000 lin.ft. of Curbing 
3000 cu.yd. of Grading 
200 cu.yd. of Filling 

11000 sq.yd. of Paving 

Bids will be taken for reinforced con- 
crete curbing; also for Cleveland sand 
stone curbing, for reinforced concrete pav- 


ing; also for Trinidad asphalt paving; also | 
for a couple of short sections of Hillside | 


brick. 

Specifications can be secured from Bor- 
ough Engineer C. A. Ehrenfeld, or_ from 
John A. Hill, Borough Secretary, Leech- 
burg, Pa. “ 

A certified check in amount of $500.00 
must accompany each bid as a guarantee, 
that if awarded contract, bidder will file 
bond, to properly execute the work. The 
right to reject any or all bids is reserved. 

Bids must be in hands of Borough Secre- 
tary on or before 8.00 p.m., Monday, Aug. 
7, 1922, at which time bids will be opened. 
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Bids: Aug. 15, 


Street Improvement 


Wadsworth, Ohio, 


Notice is hereby given by direction of the 
Council of the Village of Wadsworth, Ohio, 
that sealed proposals will be received by 
the council of said village at the office of 
the Village Clerk until 12 o'clock noon on 
August 15, 1922, for the improvement of 
Highland Avenue, from Prospect Street 
northerly one block including intersection 
by construction of vitrified brick pavement 
on concrete base, curbs and storm sewers. 

The following items relating to work and 
material for said improvement are from 
engineer’s estimate: 

1,840 cubic yards excavation; 2,700 
square yards paving; 1,700 lineal feet curb- 
ing; 1,700 lineal feet drain; 1,000 lineal feet 
storm sewer, 

The plans, profiles, estimates and specifi- 
eations are on file in the office of the Vil- 
lage Clerk. 

Each bid must be accompanied by a cer- 
tified check for $500.00 conditioned for the 
proper entering into contract for construc- 
tion of said improvement. 

The council reserves the right to reject 
any and all bids. 

R. W. SIMESTER, 

Dated: July 7, 1922. Village Clerk. 
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Engineering 
News-Record 
Reaches Your Local 
Contractors 


Its distribution among the con- 
tractors of any one state is in 
proportion to the number of 
contractors situated in _ that 
state. The Official Proposal Col- 
ums of Engineering News-Record 
offer precisely the same efficient 
service to municipalities, coun- 
ties, and state and government 
departments in eyery section of 
the United States. 
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Bids: Aug. 18. 
Channel Work 


Bloomington, IIL 


Sealed bids will be received by the 
Trustees of the Bloomington and ormal 
Sanitary District, at 404 Unity Building, 
Bloomington, Illinois, up to 2 o'clock p. m, 
August 18, 1922, for construction of the 
open channel work of the District as fol- 
lows: 


71,300 cubic yards excavation in open. 


channel. 
76,200 square yards hand dressed _ spoil 
bank. 

150 lineal feet retaining wall requir- 

ing 56 cu. yd. concrete. 

75 lineal feet reinforced concrete sewer 
crossing under channel. 

1 manhole on 33-inch sewer. 

1 manhole on 48-inch sewer to be 
repaired. 
Supports for two sewers crossing 

proposed channel. 

Open channel has bottom widths from 
8 feet to 26 feet, with side slopes 14 to 1, 
average depth 7 feet. 

Separate bids will be received on the 
dredging and spoil bank work and on 
the incidental work above listed. 


All bids must be on forms prescribed by 


the Trustees and bidding blanks may be 
obtained from Taylor & Woltmann, 428 
Unity Bldg., Bloomington, Illinois, En- 


| gineers for the District. 


Plans, profiles and specifications for the 
work may be obtained from the Engineers. 
All bids must be accompanied by a 
check for 10 per cent of the amount of the 
bid, certified by a responsible bank, pay- 
able to John W. Harber, -President of 
Board of Trustees. 
The Trustees reserve the right to reject 
any and all bids. 
Dated Bloomington, Illinois, July 8, 1922. 
JOHN W. HARBER, 
FRED D. BARBER, 
JOHN J. CONDON, 
Trustees, Bloomington and Normal Sani- 
tary District. 
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Bids: Aug. 8. 


State Highway Route No. 15 
Bridgeton, N. Zz, 
NOTICE IS HERBY GIVEN tha: « ile 
bids will be received by the Cons, ed 
Cumberland for the following: ( em 
tion of State Highway Route No 
tion No. 4, West Main Stres: 
New Jersey, estimated amount 





renite-Bitulithic surface on a Portland . 
ent concrete foundation is 16,99» see 
yards. oo 
Work is to be performed under Coynt, 
Reimbursement Act, Chapter 1\3 cai 


T 

of 1918, and amended by Chapter 317, [a 
of 1920. pats 

Bids will be received at the Court House 
at Bridgeton, Cumberland Count, New 
Jersey, on Tuesday, August 8th, i$22, at 
two o'clock p.m., Standard Time. a 

Drawings specifications and form of con- 
tract and bond for the proposed work ar 
on file in the office of Walter M. Sharp 
County Engineer, at Bridgeton, N, J. und 
in the office of the State Highway Depart- 
ment, Trenton, New Jersey, and may }. 
inspected by prospective bidders. Plans 
will be furnished on deposit of Ten Dollars 
($10.00) upon application to Walter M 
Sharp, County Engineer. Bids must be 
made on the standard proposal forms in 


| the manner designated therein and as re- 


quired by the specifications, enclosed jn 
sealed envelops, addressed to The Board of 
Chosen Freeholders of the County of Cum- 
berland, and bearing the name and address 
of the bidder and the name and section 
of the route on the outside. Bid must 
accompanied by a certified check drawn to 
the order of Edward P. Bacon, County 
Treasurer, for not less than ten per cent 
(10 per cent) of amount of the bid, pro- 
vided that said certified check shall not be 
less than $500.00 nor more than $20,000.00, 
and be delivered at the above place on or 
before the hour named. Copies of thé 
standard proposal form will be furnished on 
application to Walter M. Sharp, County 
Engineer. ; 

Each bidder must accompany his bid with 
a certificate from a Surety Company duly 
authorized to do business in this State, 
stating that such surety company will pro- 
vide said bidder with a bond in such sum 
as is required in and in accordance with 
the provisions of said specifications, con- 
ditioned for the faithful performance of the 
provisions of the contract and specifications, 
Each bidder must also accompany his bid 
with a statement of equipment properly 
filled out. 

By order of a resolution of The Board of 
Chosen Freeholders of the County of Cum- 
berland passed at a meetng held on July 


12th, 1922. 
HOWARD L. TYLER, 
July 21, 1922. Clerk. 


Bids: Aug. 1. 
Street Improvements 


Saranac Lake, N. Y. 


Sealed bids for the improvement of 
streets, namely: Park Ave., Shepard Ave 
South St., and Helen St., will be received by 
the Village Clerk of the Village of Sarana 
Lake, N. Y., until 7:30 P.M. (Daylight Sav- 
in Time), Tuesday, August Ist, 1922. 

Pans, details, profiles, specifications, ap- 
proximate quantities, and instructions to 
bidders will be on file at the Village Engi- 
neer’s Office after July 18th and copies may 
be procured from Engineer on deposit o! 
$10.00. 

The Village Board of Trustees reserves 
the right to reject any or all bids. 

(Signed) 
DAN S. FOSTER, 
Village Pres‘dent 
SEAVER A. MILLER, 
Village Clerk. 
HARRY HULL, Engineer. 


Bids: Aug. 6. 


Mill Type Crane 
Aberdeen, Wash. 


Sealed proposals will be received by the 
Port of dears Harbor at the office of the 
Commission, 206 E. Wishkah St., Aberdeen, 
Wash., until 10 o'clock am. August 6 
1922, for one 5 Ton, or 73 Ton, 78-foot span, 
Mill Type Traveling Crane. 
Further information on application. 
PORT OF GRAYS HARBOR. 
FRANK H. LAMB, President. 
J. A. VANCE, Secretary. 
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Bids: Aug. 10. 
Spring Street Viaduct 
- Atlanta, Ga, 


Sealed proposals to be addressed to and 
filed with J. N. Landers, Purchasing Agent, 
City of Atlanta, will be received wup to 
two p. m. Thursday, August 10, 1922, for 
the construction of the Spring Street Vin- 
duct. The work will be let under two 
contracts to one or two bidders. Con- 
tract No. 1 will be for the manufacture 
and delivery of superstructure metal work ; 
contract No. 2, for the erection of the 
superstructure metal work and for the con- 
struction complete of the viaduct, ap- 
proaches and incidental work. The viaduct 
and approaches include about 1,700 lin, ft. 
of elevated viaduct structures in part of 
structural steel and in part of reinforced 
concrete, and about 600 lin. ft. of ap- 
proaches between the retaining walls, to- 
gether with regrading and repavement of 
certain roadways, arid alterations to cer- 
tain incidental structures, and attendant 
construction. About 1,200 tons_ structural 
steel, 10,000 cu. yds. reinforced concrete. 

Each bid shall be accompanied by cer- 
tified check payable to J. N. Landers, Pur- 
chasing Agent, in an amount not less than 
2 per cent of the gross amount of the 
pid, to be forfeited as liquidated damages 
by any bidder who is awarded a contract 
and who fails promptly to execute con- 
tract and bond. Certified checks will be 
returned to bidders, upon execution of 
contract and bond or sooner upon action 
of the Viaduct Committee. 

Contracts will be awarded to the ‘lowest 
responsible and competent bidders, but the 
City reserves the right to reject any and 
all bids and to waive informalities. Bids 
shall be based upon plans and specifica- 
tions now on file in the office of J. N. Lan- 
ders, Purchasing Agent, and in the offices of 
Harrington, Howard & Ash, Kansas City, 
and of Robert & Co., Inc., Atlanta, As- 
sociated Consulting Engineers. Copies of 
the plans and specifications may be se- 
cu from either of these engineers’ of- 
fices by depositing $35.00. ‘These plans 
and specifications shall be returned and 
$20.00 will be refunded. 

A bond satisfactory to the City of At- 
lanta equal to the total gross amount of 
the bid will be required. 

J. N. LANDERS, 
Purchasing Agent, City of Atlanta. 
(2nd floor City Hall.) 















































































Bids: Aug. 10. 


Drainage and Ditch 
Improvement 
Wooster, Ohio. 


Notice is hereby given that sealed pro- 
posals for the construction of the JOINT 
WAYNE-HOLMES COUNTY DITCH IM- 
PROVEMENT will be received up until 
twelve o'clock noon Eastern Standard Time 
on Thursday, August 10, 1922, at the office 
of the Secretary of the Joint Board of 
County Commissioners of Wayne and 
Holmes Counties at the Court House at 
Wooster, Ohio. 

_ The work to be done consists of the drain- 
ing and dredging of Killbuck Creek in 
Wayne and Holmes Counties, in all, the dis- 
tance of One Hundred and Fifty-Six Thou- 
sand (156,000) feet. ' 

The yardage of earth to be moved is esti- | 
mated at about 1,780,000 cubic yards, con- 
sisting principally of Hydraulic dredge 
work, The date of completion will _ be 
eighteen months from the date of awarding 
of contract, 

A certified check in the amount of $10,- 
900.00, payable to the Joint Board of 
County Commissioners of Wayne and 
Holmes Counties, Ohio, must accompany 
each proposal, Checks of unsuccessful bid- 
ders will be returned within ten days of the 
awarding of the contract. 

, The said board reserves the right to re- 
ject any or all bids. Plans, specifications 
and proposals are on file at the Secretary’s 
office at the Court House, Wooster, Ohio, or 
Same will be mailed upon application when 
same is accompanied by a Teposit of $20, 


which will be refunded if plans a re- 
turned in good condition. mere ee | 
By_order of the Joint Board of 
ear, Commissioners of Wayne 

and Ho 





Imes Counties, 
CHAS, F. SCHOPF, | 
Secretary. | 
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Bids: Aug. 15. 


Road Work 


Wadsworth, Ohio 


Notice is hereby given by direction of the 
Council of the Village of Wadsworth, Ohio, 
that sealed proposals will be received by 
the Council of said village at the office of 
the Village Clerk until 12 o’clock noon on 
Aug. 15, 1922, for the improvement of 
North Lyman Street to Akron-Wadsworth 
road by construction of bituminous maca- 
dam pavement, curbs and storm sewers; 
also construction of water and sewer mains 
northerly from North Street. 

The following items relating to work and 
material for said improvement are from 
engineer’s estimate: 

7,300 cubic yards excavation; 11,000 
square yards paving; 6,000 lineal feet curb- 
ing; 8,000 lineal feet drain; 5,000 lineal 
feet storm sewer. 

The plans, profiles, estimates and specifi- 
cations are on file in the office of the Vil- 
lage Clerk. 

Each bid must be accompanied by a @er- 
tified check for $500.00 conditioned for the 
proper entering into contract for construc- 
tion of said improvement. 

The council reserves the right to reject 
any and all bids. 

Dated: July 7, 1922. 

R. W. SIMESTER, 
Village Clerk. 
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Make Plans Accessible 
to Distant Bidders 


Plans and specifications for in- 
spection by distant bidders may 
be filed at any of Engineering 
News - Record offices (without 
charge). Or a sufficient supply 
may be deposited at such of our 
offices as seem desirable, subject 
to your usual requirements in 
the matter of deposits, etc. (We 
assume full responsibility for re- 
turn of plans or deposits), There- 
fore, Contractors in all parts of 
the country can bid with equal 
convenience on contracts adver- 
tised in Engineering News-Record, 


1 cniainnesinnbaaieninennntenstanangenansenmeanen 
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Bids: Aug. 4. 


Road Reconstruction 


Mount Holly, N. J. 


Notice is hereby given that sealed bids 
will be received by the Board of Chosen 
Freeholders for the reconstruction of the 
Medford-Mount Holly Road No. 27 in the 
Townships of Medford and Lumberton in 
the County of Burlington with a sheet as- 
phalt surface upon a macadam foundation ; 
estimated amount of surface pavement re- 
quired is 67,000 square yards; and opened 
and read in public at the Collector's Office, 
Mount Holly, N. J., on the 4th day of 
August, at 10:30 a.m. Eastern Standard 
Time. 

Drawings and specifications and forms, 
of bid contract and bond for the proposed 
work, prepared by B. H. Wills, County 
Engineer, has been filed in the office of the 
said engineer at Kelsey & Killie Building, 
Mount Holly, N. J., and may be inspected 
by prospective bidders during business 
hours. Bidders will be furnished with a 
copy of the specifications and blue print 
of the drawings by the engineer on proper 
notice and payment of preparation. - Bids 
must be made on the standard proposal 
forms in the manner designated therein and 
required by the specifications, must be en- 
closed in sealed envelopes, bearing the name 
and address of bidder and name of road on 
the outside, addressed to Alfonza Adams, 
Clerk, Mount Holly, N. J., and must be ac- 
companied by a certificate from a surety 
company and a certified check for not } 
than 10 per cent of the amount of bid and 
be delivered at the place and on the hour 
above named. The standard proposal form 
is attached to the specifications, copies of 
which will be furnished upon application to 
engineer. 

The Board reserves the right to reject 
any or all bids, 

By order of the Board of Chosen Free- 
holders of the County of Burlington, N. J. 

ALFONZA ADAMS, Clerk. 
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Bids: Aug. 24. 
Pumping and Filtration Works 
Contract No. 24, 


Filtration Division 
Sacramento, Cal. 





Sealed proposals for constructing the 
rapid sand filtration plant and appurte- 
nances, being the Filtration Plant portion 
of the Pumping and Filtration Works of 
the City of Sacramento, endorsed, “Pro- 
posals for Constructing the Rapid Sand 
Filtration Plant and Appurtenances, Filtra- 
tion Division, City of Sacramento, Cal. 
Contract No. 24,” addressed to the City 
Clerk, will be received at the office of the 
City Clerk, City Hall, Sacramento, Cal., 
until 9 p.m., Pacific Standard Time, on the 
24th day of August, 1922, and will be pub- 
licly opened and read in the Council Cham- 
ber, City Hall, Sacramento, on the 24th 
day of August, 1922, after 9 p.m. 

The Rapid Sand Filtration Plant and 
Appurtenances comprises the construction, 
complete, of sedimentation and coagulation 
basins having an aggregate capacity of 
approximately 10,500,000 gallons; eight 
rapid sand filters of concrete, having a 
nominal capacity of 32 million gallons per 
day; a super-structure over the operating 
gallery of the filters; a head house for 
administration purposes in which there is 
also a 200,000 gallon elevated steel water 
tank for filter washing purposes; a con- 
crete sump having a capacity of approx- 
imately 200,000 gallons; a coagulant build- 
ing and outside piping, ‘excavation and 
embankment, and roadways and paths. 

The following roughly approximate quan- 
tities are involved in the work: 

14,500 cu.yd. of concrete. 

477 concrete piles. 

870 tons of reinforcing material. 

17,500 cu.yd. of excavation. 

6,000 cu.yd. of rolled fill. 

300,000 cu.yd. of general fill or embank- 
ment. 

In addition to these features, a consider- 
able amount of building construction and 
mechanical equipment, including cast iron 
pipe and fittings, gate valves, sluice gates, 

ydraulic and electrical controlling devices, 
uages, conveyors, pulverizers, etc., are 
nvolved. 

The above statement of quantities is pre- 
sented merely for the purpose of giving a 
general impression of the nature and magni- 
tude of thé work to be done, and is not 
to be considered as exact or complete. 

Each proposal must be accompanied by 
a certified check made payable to the order 
of the City Controller, City of Sacramento, 
Cal., in the sum of six (6) per cent of 
the aggregate of the proposal. 

A faithful performance bond, amounting 
to ten (10) per cent of the contract price, 
and a material and labor bond amounting 
to fifty (50) per cent of the contract price 
will be required of the successful bidder, 
in accordance with the provisions of the 
City Charter and ordinances and of the 
State Laws. 

Prior to the acceptance of the completed 
work a defective material and workman- 
ship bond amounting to five (5) per cent of 
the amount of the contract must be fur- 
nished. 

The complete contract documents may 
be examined at the office of the’ City Clerk, 
or at the office of the Filtration ivision, 
or printed copies thereof, including reduced 
scale drawings only, will be furnished to 
intending bidders upon request and upon 
the payment of a deposit of twenty-five 
dollars ($25). _ All deposits for pamphlets 
will be refunded upon their return, in 
good condition, or if they are used in filing 
@ proposal. Bidders desiring full scale 
blueprints of the Contract Drawings may 
obtain them by purchase at the price of 
twenty-five ($0.25) centg each. 

No informal or irregular proposals or 
propositions for doing the work will be 
considered by the City at this time. It fs 
the desire of the City Council to let the 
Contract for the work as a whole. How- 
ever, the City reserves the right to receive 
and accept separate proposals for Items 
Nos. 2, 3, 4, 7 and 8, these items providing 
for the furnishing and installing of equip- 
ment for the Sedimentation basins, the head 
house, and filters and the coagulant build- 
ing and for general fill and should the 
City receive and accept such separate pro- 
posals for these items, the successful gen- 
eral contractor shall be prepared to enter 
into a contract omitting these items. ‘The 
City reserves the right to reject any or 
all proposals and to increase or decrease 
the amount of any class or portion of the 


work. 
H. G. DENTON, City Clerk. 
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OFFICIAL PROPOSALS 





Aug. 16. 


Water Works System 
Sayreville, N. J. 


Sealed proposals will be received by the 
Mayor and Borough Council of the Bor- 
ough of Sayreville, N. J., at the Borough 
Council Chambers, Borough Hall, in the 
Borough of Sayreville, on the 16th day of 
August, 1922, at the hour of 8 o'clock 
p.m., Daylight Saving Time and 7 o'clock 
p.m. Standard Time, for the construction 
of a Water Works System in the Borough 
of Sayreville. The work, will, in general, 
consist of: 


Bids: 


Laying about 13,402 lin.ft. of 4 inch 
Cast Iron Pipe, 

Laying about 30,715 lin.ft. of 6 inch 
Cast Iron Pipe, 

Laying about 10,215 lin.ft. of 8 inch 
Cast Iron Pipe, 

Laying about 14,780 lin.ft. of 10 inch 


Cast Iron Pipe 
together with other and appertaining con- 
struction. 

All of said work to be done in accord- 
ance with the plans and _ specifirations 
prepared by Waldo S. Coulter, Consulting 
Engineer, 114 Liberty Street, New York, 
N. Y., which said plans and specifications 
were adopted by the Borough Council 
of the Borough of Sayreville at the meet- 
ing held Wednesday, March 15th, 1922, 
and which said plans and specifications 
are now on file in the office of the Bor- 
ough Clerk, Borough Hall, Sayreville, N. J., 
where they may be seen by bidders or 
a set of the said plans and specifications 
can be secured from Waldo §S. Coulter, 
Consulting * Engineer, by depositing ten 
dollars ($10.00), one half of which will be 
refunded upon the return of the plans 
and specifications in good condition within 
seven (7) days after the award of the 
contract. All bids must be on the form 
of proposal to be obtained from the Con- 
sulting Engineer. 

Each bidder must accompany his bid by 
a certified check of five thousand dollars 
($5,000), payable unconditionally to the 
Treasurer of the Borough of Sayreville, 
which said check must be presented with 
the bid as a guarantee that the bidder 
will within ten (10) days after receiving 
the award enter into and execute a con- 
tract for the faithful performance of the 
work to be done under said contract, and 
said bid must be in a sealed envelope and 
marked “Proposal for a Water Works 
System.” The successful bidder will also 
be required to furnish a Surety Company 
bond to the Borough of Sayreville in the 
amount of Fifty Thousand Dollars ($50,- 
000), for the faithful performance of the 
work to be done under said contract, said 
bond to be approved by the Borough At- 
torney. 

In case of failure to execute the con- 
tract and furnish the required Surety 
Company bond within ten (10) days after 
due notice that the contract has_ been 
awarded to him, the successful bidder 
shall forfeit his deposit to the Borough 
of Sayreville as liquidated damages. 

The right to reject any or all bids is 
reserved by the Mayor and 3orough 
Council. 

All of said work must be completed on 
or before December 1, 1923. 

EDWARD E. CLARK, 
Mayor. 
Attest: 
FRANK P. KOLB, 
Borough Clerk. 
Approved: 
HOMAS H. HAGERTY, 
Borough Attorney. 





Bids: Aug. 12. 


Drainage Work 
Kokomo, Ind. 


Rids will be received by me for the con- 
struction of an improvement of Kokomo 
Creek by dredging upon petition of George 
W. Charles and others at my office in Ko- 
komo, Indiana, on August 12, 1922, work to 
be completed by January 1, 1924. 

ELLSWORTH 


HUNT, 
County Surveyor. 
Howard County, Indiana. 
B. C. MOON, Kokomo, Indiana, 
Attorney for Petitioners. 
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Bids: Aug. 10. 


Covered Reservoir 
Poughkeepsie, N. Y. 


Sealed proposals will be received by the 
Board of Public Works at its offices in 
Eastman Park Mansion on or before 4 
pm. (Daylight Saving Time), Thursday, 
August 10th, 1922, for the construction of 
a Pure Water Reservoir. 

Plans, specifications, form of proposal, 
bond and contract may be obtained at the 
office of the Superintendent of Public 
Works, Poughkeepsie, N. Y., and at the 
office of Hazen, Whipple and Fuller, Con- 
sulting Engineers, 30 East 42nd Street, New 
York City, upon the deposit of Twenty-five 
($25.00) Dollars, which amount will be re- 
funded upon the return of the plans and 
specifications in good condition, 

Quantities of work to be done are ap- 
proximately: 
Item 1. 1,490 cubic yards of stripping. 


Item 2. 24,500 cubic yards of general ex- 
cavation. 

Item 3. 125 cubic yards of trench ex- 
cavation. 

Item 4. 16,350 cubic yards of rolled em- 
bankment. 

Item 65. 4,600 cubic yards of general fill. 
Item 6. 81 cubic yards of concrete 
for filling. 

Item 7. 1,217 cubic yards of piers and 
vaulting. 

Item 8. 958 cubic yards of floors, 
Item 9% 1,120 cubic yards of walls. 
Item 10, 85,000 pounds of reinforcing steel. 
Item 11. Entrance building. Lump sum. 


Item 12. Placing cast iron pipes and gates. 
Lump sum, 

The proposal shall be accompanied by a 
certified check drawn upon an incorporated 
State or National Bank or Trust Company 
in good credit, within this State, payable to 
the order of the City of Poughkeepsie for 
five per cent of the amount of the bid. 
The successful bidder will be required to 
give a satisfactory bond for the faithful 
performance of the agreement in amount 
equal to fifty per cent of the value of the 
contract. 

The Board of Public Works reserves the 
right to reject any or all bids. 

By order of the Board of Public Works. 

THOMAS F. LAWLOR, Supt. 
HAZEN, WHIPPLE & FULLER, 
Consulting Engineers, 
30 East 42nd Street, 
New York City. 





Bids: August 17. 
. e 

Intake Pier, Screens, Mains, 

Storage Tanks 
Wheeling, W. Va. 

Sealed Proposals for the construction of 
an intake pier, 48-inch intake line, travel- 
ing screens with building, 17,000 feet of 
30-inch steel force mains and 3,000 feet of 
36-inch steel reservoir main, and 5 one- 
million-gallon steel storage tanks will be 
received by the City Clerk of Wheeling, 
W. Va., until twelve o'clock noon, Eastern 
Standard Time, on August 17th, 1922, ana 
will then be opened and read publicly. 

All bids shall be made upon the official 
proposal blanks attached to the Instruc- 
tions to Bidders, Specifications, and Form 
of Contract and Bond, which may be seen 
at the office of the City Clerk, nesting. 
W. Va., or may be obtained by bona fide 
bidders upon application to eo J. N. 
Chester Engineers, Union ank Building, 
Pittsburgh, Pennsylvania, or W. M. Evans, 
City Clerk, upon deposit of Twenty-five 
Dollars ($25.00), which amount will be re- 
funded to bidders upon return of plans 
and specifications in good order. 

Bach proposal shall be accompanied by 
a certified check made payable to the order 
of W. M. Evans, City Clerk, of not less 
than 5% of the total amount of the bid. 
This check is to be conditions that if 
bid is accepted, a contract will be en- 
tered into and performance of same _8e- 
cured within ten (10) days after notifica- 
tion of the acceptance of the bid. In case 
bid is rejected or contract entered into, 
check will be returned. Successful bidders 
will be required to furnish a corporate 
surety bond in an accentable Surety Com- 
pany, in the full amount of the contract. 

e right is reserved to reject any or all 


bids. 
Cc. H. DOWLER, 
ATTEST: City Manager. 
W. M. EVANS, 
City Clerk. 
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Bids: Aug. 10. 


State Road Work 


Trenton, N.J 


NOTICE IS HEREBY GIVEN that 
sealed bids will be received by the Sta:, 
Highway Commission of New Jersey for 
the construction of the following : 

Bituminous Concrete Shoulders two fy; 
wide on each side of present concrete paye. 
ment, Route Noa. 4, Job 445, Broadway 
from Main Street to Scott Avenue in South 
Amboy, in the County of Middlesex, ject). 
mated 1,950 square yards of bituminous 
concrete FABC-1 (Topeka) including searj- 
fying, re-shaping, etc., where necessary, 

Bids will be received by the State High. 
way Commission at the offices of the Con. 
mission, Broad Street Bank Bldg., Trenton 
N. J., on Thursday, August 10th, 1922, af 
11:00 A.M. STANDARD TIME and opened 
and read immediately thereafter 

Specifications, form of bid, special aq- 
dressed envelopes and conditions under 
which bids will be accepted for the abovy: 
are on file in the office of Mr. A. W. Muir, 
Superintendent of Maintenance, 517 Broad 
Street Bank Building, Trenton, N. J., and 
may be obtained upon request. Bids must 
be made upon the proposal forms furnished, 
in the manner designated therein, and as 
required by the specifications, same to be 
enclosed in sealed special addressed envel- 
opes which will be furnished each bidder 
with the bid blank, bearing the name and 
address of the bidder and work bid upon 
on the outside, and must be accompanied 
by a certified check drawn to the order of 
the Treasurer of the State of New Jersey 
for not less than ten per cent (10%) of 
the amount of the bid, provided that the 
said certified check shall not be less than 
$500.00 nor more than $20,000.00 and be 
delivered at the above place on or before 
the hour named. Bids not submitted on 
the standard proposal form or enclosed in 
other than the special envelope will be 
considered informal and will be rejected. 

Sach bidder must accompany his bid 
with a certificate from a surety company 
duly authorized to do business in this State, 
stating that such surety company will pro- 
vide said bidder with a bond in such sum 
as is required in and in accordance with 
the provisions of said specifications, con- 
ditioned for the faithful performance of 
the provisions of the contract and speci- 
fications. 

The State Highway Commission reserves 
the right to reject any or all bids. By 
order of the State Highway Commission 

A. LEE GROVER, 
Chief Clerk. 





Bids: 


Aug. 1. (Change in Date) 


Sewers 
Wheeling, W. Va. 


Sealed proposals will be received by the 
city of Wheeling, W. Va., until 5 p.m. of 
the 1st day of August, 1922, for the fur- 
nishing of all material including manholes, 
eatch basins and labor required in the con- 
struction of new sewers on the following 
streets: “ 

MARKET STREET (14TH TO CREEK) 
—1,200 lin.ft. 42-in. reinforced concrete cul- 
vert pipe. Average cut 17 ft. 

MARKET STREET (ALLEY 9 TO 14TH 
ST.)—275 lin.ft. 15-in. D. S. vitrified pipe. 
Average cut 12 ft. 

MAIN STREET—1,200 lin.ft. 42-in. re- 
inforced concrete culvert pipe. Average 
cut 18 ft. 3 

12TH STREET (MAIN ST. TO RIVER) 
—475 lin.ft. 24-in. vitrified sewer. Average 
cut 12 ft. 

SOUTH MARKET STREET (SOUTH 
OF 27TH ST.)—225 lin.ft. 36-in. reinforced 
concrete culvert pipe. Laid in open drain. 

Contract is to be let for total amount of 
work and not by separate streets, 

Plans and specifications and _ proposal 
forms on file in office of the City Engineer, 
City Building. : 

Individual copies of the plans and speci 
fications will be prepared by request, for a 
nominal fee of $5.00. ; 

All bids must be accompanied by a certi- 
fied check of 5 per cent of the amount bid, 
and addressed to the City Council, care of 
W. M. Evans, City Clerk. 

The city reserves the right to reject any 


or all bids. 
Cc. H. DOWLER.,. 
City Manager. 
H. A. CONRAD, 
City Engineer. 
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Bids: Aug. 16. 


Highway Bridge 
Ballston, Spa, N. Y. 


Pursuant to the provisions of section 
og24 of the Highway Law of the State of 
New York, being chapter 30 of the laws 
of 1909, as_amended, sealed proposals will 
be received by the undersigned at the rooms 
of said Board in the County Courthouse 
at Ballston Spa, N. Y., on Wednesday the 
isth day of August, 1922, at 2 P. M. ad- 
vanced standard time, which is 1 o'clock 
p. M. Eastern standard time, for the con- 
struction of a steel highway bridge over the 
narrows at the north end of Saratoga Lake, 
Saratoga County, New York, to be known 
as the Saratoga Lake Bridge. 

The bridge consists of three two-hundred- 
foot steel truss spans, with a concrete deck. 
The piers are concrete, resting on timber 
piles. The principal items are as follows: 
Concrete in Substructure 760 cu.yds. 
Timber Piles 5,000 lin.ft. 
Structural Metal 940,000 lbs. 
Concrete in Deck +390 cu.yds, 

Maps, plans and_ specifications may be 
seen, and proposal forms obtained, on and 
after August 1st, 1922, at the office of the 
Saratoga County Clerk, Ballston Spa, N. Y., 
and the office of the County Superintendent 
of Highways, room 11 Starbuck Building 
412} Broadway, Saratoga Springs, N. Y.; 
and in the office of the Consulting Engineer, 
J. A. L. Waddell, 35 Nassau Street, New 
York City. Complete plans and _ specifica- 
tions ean be obtained upon deposit of Five 
Dollars ($5.00), which deposit will be re- 
funded upon return of the plans and speci- 
fications in good condition within one week 
after the date of the letting. 

The especial attention of bidders is called 
to the “Information for Contractors”, and, 
“Instructions to Bidders” in the Specifica- 
tions. 

Each proposal must be accompanied by 
eash, draft, or certified check, payable to 
the order of the County Treasurer of Sara- 
toga County, for an amount equal to at 
least 3% of the amount of the proposal. 
The retention and disposal of such cash, 
draft or check by the Board of Supervisors 
shall conform with subdivision 2, section 
130 of the Highway Law as amended by 
chapter 623, laws of 1919, so far as the 
same may be applicable. 

The successful bidder will be required to 
execute a bond in an amount equal to the 
contract price, with sufficient sureties, to 
be approved by the chairman of the Board 
of Supervisors, and to execute the contract 
within 7 days after the award thereof. 

The right is reserved to reject any or all 


bids, 
J. RICHARD WHITNEY 
Clerk of the Board of Supervisors, 
Ballston Spa, New York. 


Bids: Aug. 15. 
e a . . 
Miami River Bridge 
Miami, Florida. 

Sealed proposals, to he filed with the 
City Manager, will be received by the City 
of Miami, Florida, up to nine o'clock a.m., 
August 15, 1922, at the regular meeting of 
the Commission, for the construction of a 
bridge over the Miami River at Southwest 
Second Avenue. The bridge is a double 
leaf steel bascule span with concrete piers 
and embankment approaches; clear span 
115 ft., total length of improvement about 
500 ft.; one 30-ft. roadway, two_ 6-ft. 
walks. Approximate structural metal and 
machinery 170 tons; concrete 2,700 cubic 
yards; reinforcing steel 26 tons. 

The work will be let to one contractor on 
2 unit price contract. With each bid there 
shall be a certified check for not less than 
ten per cent of the gross bid, made payable 
to the City of Miami, to be forfeited as 
liquidated damages by any bidder who is 
awarded the contract, who fails to promptly 
execute the contract and bond. ecks of 
unsuccessful bidders will be returned upon 
execution of contract, or sooner, upon ac- 
tion of the Commission of the y of 
Miami. The contract will be awaraed to 
the lowest responsible bidder, but the City 
Manager shall have the power to reject ail 
bids and advertise again. 
, Plans and specifications may_be exam- 
a in the office of Chas. . Murray, 
Director of Public Service and Welfare, 
Miami, Florida, and in the office of Har- 
rington, Howard and Ash, Consulting Engi- 
neers, ansas City, Missouri. Copies may 
p Secured from the Consultin gineers 
’y depositing $25.00. Such copies shall be 
returned and a refund of $15.00 made. 

F. H. ARTON, 
City Manager. 
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Bids: July 31. 


Concrete Paving 
Eastwood, N. Y. 

Sealed bids will be received by the 
Board of Trustees of the Incorporated 
Village of Eastwood, N. Y., at the Village 
Hall, South Midler Av., until 8 p.m. July 
31, 1922 for the construction of a concrete 
pavement with concrete curbs, on certain 
streets of the Village of Eastwood. Also 
an 8-inch Vitrified Pipe Sanitary Sewer, 
in Lamson St., an 8-inch Vitrified Pipe 
Sanitary sewer in Homecraft Road, an 
8-inch Vitrified Pipe, Sanitary sewer in 
tlencove Road, with the necessary Man 
Holes and connections according to Plans 
and Specifications prepared by George E. 
Higgins, Engineer. 

Plans and specifications may be seen 
at the office of the Engineer, 317 Wieting 
Block, Syracuse, N. Y. A certified check 
for 5% of the amount of the proposal 
made payable to Elmer M. Koon, Clerk. 

The Board of Trustees reserve the right 
to reject any or all bids and to waive any 
defect or any informality in any bids 
should it be deemed to the best interests of 
the Village so to do. 

By order of the Board of Trustees. 

P. J. LOUGHREY, 

President, 
KOON, 
Clerk. 


ELMER M. 
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Maximum Competition 


Is Assured 


these advertisers through Engi- 
neering News-Record’s large NA- 
TIONAL circulation, reaching al- 
most every contractor, dealer, 
and manufacturer in the country 
interested in bidding on public 
work contracts. It is the DOM- 
INANT MEDIUM for advertis- 
ing contracts for work, material, 
and supplies for towns, citieq, 
counties, state and government 
departments, and private or- 
ganizations, 
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Bids: Aug. 15. 


Inlet Construction 


Ft. Lauderdale, Fla. 

Notice is hereby given that the Board of 
County Commissioners, Broward County, 
Florida, will receive bids until 11.00 A.M., 
on Tuesday, August 15, 1922, for the con- 
struction of an inlet from New River Sound 
to the Atlantic Ocean, near Ft. Lauderdale, 
as per plans and specifications on file in 
the Clerk’s Office, Courthouse Bldg., Ft. 
Lauderdale, Fla. 

Such work shall be let in two contracts, 
being as follows: 

(a) The dredging of 81,000 cubic yards 
more or less of earth; and the dredging of 
5,000 cubic yards more or less of rock; 

(b) The re and placing of 6,200 
cubic yards more or less of riprap and jetty 
hearting and of 2,500 tons more or less of 
jetty capping, all in riprap and jetty con- 
struction. 

Separate bids will be received and sep- 
arate contracts let for each of the two 
classes of work mentioned. Copy of plans 
and specifications may be secured from the 
Clerk upon payment of $1.00 to cover cost 
of printing the same. 

Each bid shall be accompanied hy a cer- 
tified check in the amount of 3% of the bid, 
fuaranteeing that the bidder will make con- 
tract and bond within ten days of notice 
of award. 

Bond on each contract will be required in 
the sum of 50% of the amount bid. 

Address all bids to the Board of County 
Commissioners, in care of Frank A. Bryan, 
Clerk, Ft. Lauderdale, Fla. 

The Board reserves the right to reject 
any and all bids, 

y order of the Board. 
WHEELER, 
Chairman. 


. . 


Attest :— 
Frank A. Bryan, Clerk. 
Geo. B. Hills Company, Engineers, 
Jacksonville, Florida. 
Dated July 10, 1922, 
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Aug. 15 


Road and Bridges 
Charleston, W. Va. 

Sealed Proposals will be received by the 
State Road Commission of West Virginia 
at its office in Charleston, West Virginia, 
until 10 o'clock a.m., on the 15th day of 
August, 1922, and at that time and place 
publicly opened and read for the construc- 
tion of the following bridges and section 
of state road. ROAD 

Project 3126—Brooke County—0.2 mile 
grading and paving with Water Bound 
Macadam. Certified check for $700.00. 

BRIDGES 

Witcher Bridge No. 772, Project 116, 
Kanawha County, over Witchers Creek. 
65 ft. steel span superstructure. Certified 
check for $500.00. 

Cedar Grove Bridge No. 773, Project 
3179 Kanawha County, over Kelly’s Creek, 
85 ft. steel Span superstructure, concrete 
substructure, Separate proposals will be 
received for superstructure, certified check 
for $500.00 and substructure certified check 
for $500.00. 

Bridge No. 


Hugheston 
3135-B Kanawha County, 
Creek. 80 ft. steel span 

only, certified check for $500.00. 

Hartland Bridge No. 805, Clay County, 
over Elk River. Concrete substructure 
only. Certified check for $1,100.00 

Bartow Bridge No. 829, Project 3185, 
Pocahontas County, over East Fork of 
Greenbrier River. Concrete arch, 2-56 ft 
spans. Certified check for $500.00. 

Poca Bridge No. 619, Putnam County, 
over Pocatalico River. 180 ft. span, steel 
truss superstructure, Ashlar masonry sub- 
structure. Separate proposals will be re- 
ceived for substructure, certified check for 
$1,400.00 and superstructure, certified check 
for $600.00. 

East Keystone Bridge No. 727, Project 
3096, McDowell County, over Elkhorn 
Creek. 65 ft. span steel with 5 ft. side- 
walk, Ashlar masonry substructure. Sub- 
structure and superstructure to be let in 
one contract. Certified check for $500.00. 

Clothier Bridge No. 810, Project 3059, 
Logan County, over Spruce Fork. 130 ft. 
steel span superstructure, Ashlar masonry 
substructure. Substructure to be let on 
separate contract. Certified check for 
$500.00. 

Sharpless Bridge No. 826, Project 3059, 
Logan County, over Spruce Fork. 130 ft 
steel span superstructure, Ashlar masonry 
substructure. Substructure to be let on 
separate contract. Certified check for 
$500.00. 

Note: Superstructures for Bridges No. 
810 and No. 826 to be let in one contract. 
Certified check $800.00. 

Seng Camp Bridge No. 830, Project 3059, 
Logan County, over Seng Camp Creek. Con- 
crete thru girder, 45 ft. span. Ashlar masonry 
substructure. Certified check for $500.00. 

Allen Creek Bridge No. 730, Project 3062, 
Wyoming County, over Guyandotte River. 
Concrete arch, 2-75 ft. spans. Certified 
check for $1,000.00. 

Cross Creek Bridge No. 819, Project 
3126, Brooke County, over Cross Creek, 
concrete arch, 90 ft. span. Certified check 

No. 807, Project 


for $1,200.00. 

Granny Creek Bridge 
3110, Braxton County, over Granny Creek. 
Concrete deck girder, 50 ft. span, concrete 
substructure, pile foundation. Certified 
check for $750.00. 

Junction Bridge No. 802, Project 3011-B, 
Hampshire County, over Mill Creek. Con- 
crete slab, 6-20 ft. spans, concrete sub- 
structure. Certified check for $500.00. 

Reynolds’ Gap Bridge No. 808, Project 
3013, Hardy County, over Mud Lick Run. 
Concrete thru girder, 2-40 ft. spans, con- 
erete substructure. Certified check for 
$500.00, 

Judy Bridge No. 809, Project 3014, Pen- 
dleton County, over N. Mill Creek. Con- 
crete thru girder, 2-40 ft. spans, concrete 
substructure. Certified check for $500.00. 

Reeds Creek Bridge No. 828, Project 
3105, Pendleton County, over Reeds Creek. 
Conerete slab, 2-22 ft. spans, concrete 
substructure. Certified check for $500.00. 

Proposals will be received only upon 
State Standard Forms in accordance with 
Plans, specifications and estimates of 
quantities therefor, which standard forms, 
plans, eres and estimates may be 
obtained from the office of the State ad 
Commission at Charleston, West Virginia 

Each proposal must be accompanied by 
a certified check in the amount noted for 
each proposal. 

The right is reserved to reject any and 
all proposals. 

STATE ROAD COMMISSION 
E. B. CARSKADON, Secretary. 


Bids: 


783, Project 
over Hughes 
superstructure 





70 





OFFICIAL PROPOSALS 
Aug. 16. 
Sewerage System 


Sayreville, 





Bids: 


N. J. 


Sealed proposals will be received by the 
Mayor and Borough Council of the Bor- 
ough of Sayreville, N. J., at the Borough 
Council Chambers, Borough Hall in the 
Borough of Sayreville on the 16th day of 
August, 1922 at the hour of 8 o'clock 
P. M., Daylight Saving Time and 7 o'clock 
P. M., Standard Time, for the construction 
of a system of sewers and appurtenances 


in the Borough of Sayreville. The work 
will in general consist of about 

49,700 lin.ft. of 8 Inch Sewers 

7,900 lin.ft. of 10 Inch Sewers 

1,736 lin.ft. of 8 Inch c.i. outfall sewer 
on hoe 

.700 lin.ft. of 6 Inch c.i. force main 

1,470 lin.ft. of 10 Inch force main 
together with sewage pumping stations 


and various appurtenances, 

All of said work to be done in accord- 
ance with the plans, profiles and specifica- 
tions prepared by Waldo S. Coulter, Con- 
sulting Engineer, 114 Liberty Street, New 
York, N. Y., which said plans, profiles and 
specifications were adopted by the Bor- 
ough Council of the Borough of Sayreville 
at the meeting held Wednesday, March 
15, 1922, and which said plans, profiles 
and specifications are now on file in the 
office of the Borough Clerk, Borough Hall, 
Sayreville, N. J., where they may be seen 
by bidders or a set of the said plans, 
profiles and specifications can be secured 
from Waldo S. Coulter, Consulting Engi- 
neer, by depositing fifteen dollars ($15.00) 
one-half of which will be refunded upon 
the return of the plans, profiles and spec- 
ifications in good condition within seven 
(7) days after the award of the contract. 
All bids must be on the form of proposal 
to be obtained from the Consulting Engi- 
neer, 

Each bidder must accompany his bid by 
a certified check of five thousand dollars 
($5,000) payable unconditionally to the 
Treasurer of the Borough of Sayreville, 
which said check must be presented with 
the bid as a guarantee that the bidder 
will within ten (10) days after receiving 
the award enter into and execute a con- 
tract for the faithful performance of the 
work to be done under said contract, and 
said bid must be in a sealed envelope and 
marked “Proposal for a Sewerage Sys- 
tem,” The successful bidder will also be 
required to furnish a Surety Company 
bond to the Borough of Sayreville in the 
amount of Fifty thousand dollars ($50,- 
000) for the faithful performance of the 
work to be done under said contract, 
said bond to be approved by the Borough 
Attorney. 

In case of failure to execute the con- 
tract and furnish the required Surety 
Company bond within ten (10) days after 
due notice that the contract has been 
awarded to him, the successful bidder 
shall forfeit his deposit to the Borough of 
Sayreville as liquidated damages. 


The right to reject any or all bids is 
reserved by the Mayor and Borough 


Council. 
All of said work must be completed on 
or before December 1, 1923. 
EDWARD E. CLARK, 
Mayor. 
Attest: 
FRANK P. KOLB, 
Borough Clerk. 
Approved: 
THOMAS H. HAGERTY, 
Borough Attorney. 





Bids: Aug. 7. 


Water Works Improvements 


Altamont, IIL 


The City of Altamont, Ililnois, will open 
bids August seventh, 1922, for material and 
labor for water works improvements as 
follows: 

One Mile of 6” low head wood stave pipe. 

One Mile of 2,300 volt, 3 phase Trans- 
eo line, poles on hand, to be furnished 
y_ city. 

Two motor driven centrifugal pumps and 
connections. 

One concrete storage reservoir, and one 
concrete pump pit and a 

Plans for the above can seen at the 
office of H. E. Will, Commissioner of Pub- 
lic Property, Altamont, Illinois, and Fuller 
and Beard, Engineers, Railway Exchange 
Bidg., St. Louis, Mo. Certified check for 


ee per cent of bid must accompany all 
as, 
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OFFICIAL PROPOSALS 
Aug. 14. 
Drainage Work 


Benton, Mo, 


Sealed proposals for the construction of 
about two undred sixty-nine thousand 
three hundred cubic yards of earth excava- 
tion from the existing ditch and the new 
ditches to be dug in Drainage District No. 
15 of Scott County, Missouri, will be re- 
ceived by the County Court of Scott 
County, Missouri, at the Court House of 
said County at Benton, Missouri, until one 
o'clock (1:00) P.M., August 14, 1922. This 
work consists of new work and clean-out 
work with very little clearing, and through 
an improved community, with bottom width 
of ditch ranging from fourteen to twenty 
feet. Bidders will be required to state 
specifically : 

1) Type and manufacture of equipment 
to be installed. 

(2) Whether new or old equipment will 
be installed. 

(3) Capacity of dipper, bucket and cram, 

(4) Length of boom. 

This work is suitable 
floating dredge. 

The right is reserved to reject any and 
all bids and to waive informalities in the 
notices and bids when the bids are re- 
ceived. 

No proposals will be considered unless ac- 
companied by certified check for $1,000.00 
or a proposal bond. The bidder, or bidders, 
to whom awards are made will be required 
to enter into written contracts with the 
District in the form approved by the Dis- 
trict, with good and approved security for 
the full amount of the contract, using the 
form of bond approved by the District, 
within fifteen days after notified of his or 
its proposal, 

Payment for the work will be made in 
cash, 

All requests for information should be 
addressed to C. E. Swank,’ Engineer, 
Charleston, Missouri. Plans and specifica- 
tions of the work may be seen in the office 
of the County Clerk at Benton, Missouri, 
and copies of same may be obtained from 
sie - Engineer for a deposit of 
10.00, 





Bids: 


for drag line or 


(Signed) 


GEO. W. PEARMAN, 
County Clerk of Scott County, 
Missouri, Benton, Missouri. 


RAY B. LUCAS, Attorney, 
Benton, Mo. 


Cc. E. SWANK, Engineer, 
Charkeston, Mo. 





Bids: Aug. 7. 


Remodelling Water Treatment 
Plant 


Falls Creek, Pa. 


Will be received by the Borough of Falls 
Creek, Jefferson County, Pennsylvania, at 
the Council Chamber, until 7 p. m. on the 
7th day of August, 1922, for the construc- 
tion work and other incidental work to the 
remodelling of the Borough Water Treat- 
ment Plant. 

Plans and specifications can be seen and 
proposal sheets obtained from the secretary 
of the borough or at the office of Banks & 
Craig, engineers, Telegraph Building, Har- 
risburg, Pennsylvania. he estimated cost 
of the work is $7,000.00. 

A set of plans and sepcifications can be 
obtained by placing a deposit drawn to the 
Borough snpaeary in the amount of $5.00; 
$3.00 ef which will be returned if the plans 
are returned in good condition and $2.00 of 
which will be returned if the specifications 
are returned in good condition, within 
thirty days (30) after the award of the 
contract. 

Each bid must be oceans by a cer- 
tified check, payable to the order of the 
Borough of Falls Creek, in the amount of 
$100.00 as a guarantee that the bidder will 
enter into contract with the Borough of 
Falls Creek within ten days from the award 
of the bid. 

The Borough Council reserves the right 
to reject any and all bids. 

A L LUKEHART, 
President of Council 

Cc. E. SLAYTON, 
Secretary of Council 
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Bids: Aug. 10. 


. 

Asphaltic Concrete 

Fine Aggregate Mix 
Burlington, yt. 
Sealed proposals will be receiv. th, 
City of Burlington on Thursday, Ajyys 
10th, at one o’ciock p.m. Standard time. ce 
the City Hall, Burlington, Vermont, 
improvement of South Union Street 4 
Shelburne Road. The work will consis; « 
approximately 15,800 square yards of a\. 
phaltic concrete on macadam with 57) 

cubic yards concrete foundation jn 
track area. Or an alternate consisting ot 
14,300 square yards of asphaltic concrete 
on macadam with 340 cubic yards concret, 
pavement and 450 cubic yards t 

foundation. 

All bids must be upon blanks provideq 

in the proposal furnished to bidders, 
Bids must be accompanied by a certifiey 
check for three per cent (3%), of th 
amount of the bid. Plans and specifications 
will be on file at the City Clerk's office. 
City Hall, Burlington, Vermont, and at the 


» at 
for th 








as- 


CONCrete 


office of the Engineer, H. Eltinge Breed, 
— 600, 507 Fifth Avenue, New York 
sity. 


Copies of the plans and _ specifications 
may be obtained for three dollars ($3.0) 
per set. No refund for blanks returned. 
Bidding blanks will be furnished free, 


The right is reserved to reject any or 


all bids. 
EDWARD CORLEY, 
City Clerk 


Bids: Sept. 16. 


Tenders for Plant 
Melbourne, Australia 

Tenders are hereby invited for the sup- 
ply, delivery, etc., of the following for the 
Morwell Power Scheme. 

Copies of Tender Form and Specification 
will be available upon application to: of- 
fice of the Bureau of Foreign & Domestic 
Commerce, United States Department of 
Commerce, First National Bank Building, 
CHICAGO, and Office of the Bureau of 
Foreign & Domestic Commerce, United 
States Department of Commerce, 734 Cus- 
toms House, NEW YORK CITY. 
SPECIFICATION NO. 261—STRAIN & 

PIN TYPE INSULATORS 

CHARGE: £2:2:0 for the first three 
copies of Tender Form, Conditions of Con- 
tract, Specification and Drawing complete. 
These charges will be returned on receipt 
of a bona fide tender. A fourth copy and 
any further copies will be supplied for th 
sum of 10/6 each. 

PRELIMINARY DEPOSIT: A 





prelim’- 


nary deposit of £100:0:0 is to lodged 
with Tender. 
The Specification may be _ inspected 


the above mentioned Offices, and also at 
the office of: The Commissioner for Aus- 
tralia in U. S. A., Room 3012, 61 Broadway, 
NEW YORK. 

The Commission does not bind itself t 
accept the lowest or any tender. 

Tenders on prescribed form, properly en- 
dorsed and addressed, must be delivered to 
the undersigned in Melbourne not later 
than Noon, 16th September, 1922. 

R. LIDDELOW, Secretary, 
State Electricity Commission of Victoria, 
Melbourne, 
Victoria, Australia. 





Bids: Aug. 10. 


Boring Test Wells 


New Orleans, La. 

Sealed proposals will be received by the 
Board of Commissioners of the Port of New 
Orleans at their office, Suite 200, New Court 
Building, until 3 P.M., August 10th, 1922, 
and then publicly opened for boring the 
following test wells: 

One at Toulouse and Dumaine Sts., 

150 ft. deep 

One at Foot of Barracks Street, 

200 ft. deep 

One at Foot of Port Street, 

150 ft. deep 

A deposit of $250.00 in cash or certified 
check is required with each proposal. ' 

A bond to the amount of 50 per cent . 
the sum bid in each proposal is require 
with notarial contract. 

Specifications and eee forms are on 
file in the office of the Supervisor of Pur- 
chases at No. 1 Canal St., New Orleans, 
Louisiana, and will be furnished to pros 
pective bidders upon application. 4 

The right is reserved to reject any 2 
all bids and to waive informalities. 

J. H. WALSH, 
General Managet 
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Bids: Aug. 9- 
Reconstruction: Sec. 6, Route 14 
Atlantic City, N. J. 
Notice is hereby given that sealed bids 


will be received by the Board of Chosen 
Freeholders of Atlantic County, N. J., at 
12 o'clock noon on August 9th, 1922, 


(Daylight Saving Time), during a regular 
meeting of the Board at its meeting room 
in the Guarantee Trust Building, Atlantic 
City, N. J., for the reconstruction of sec- 
tion No. 6 of Route No. 14 in Hamilton 
Township, County of Atlantic, and State of 
New Jersey, With a Warrenite-Bitulithic 
savement on a six inch (6 in.) 1-3-5 concrete 
pase. The estimated amount of pavement 
and of base is 8,123.51 square yards to- 
gether With excavation, extra embankment, 
gravel shoulders, drainage provisions and 
various other details required in the work. 
The aforesaid bids will be opened and read 
in public at the time and place stated for 
receiving them, 

Plans, specifications, and forms of_ bid, 
certificate of surety, contract and bond, as 
prepared by A. H. Nelson, County Engineer 
and approved by the State Highway Com- 
mission, have been filed at the office of the 
County Engineer at 636 Guarantee Trust 
Building, Atlantic City, N. J., and at the 
office of the State Highway Commission in 
Broad Street Bank Building, Trenton, N. J., 
at which places they may be inspected by 
prospective bidders during business hours. 
Bidders will be furnished with a copy of 
said plans and specifications by the County 
Engineer on consideration of a deposit of 
$10 (Ten Dollars), which deposit will be 
refunded if the plans and_ specifications 
are returned to him in good condition by 
noon of August 9th, 1922. Each bid must 
be made on the standard proposal form, in 
the manner designated therein and required 
by the specifications, must be enclosed in 
a sealed envelope bearing on the outside 
the name and address of the bidder and the 
name of the road and the envelope must be 
addressed to the Board of Chosen Free- 
holders, Atlantic County, N. J. Each bid 
must be accompanied by a certificate of 


surety and by a certified check in an 
amount not less than Ten (10%) per cent 
of the bid and must be delivered at the 


place and on the hour above stated for re- 
ceiving bids. A contract will be awarded, 
if awarded at all, subject to the sale and 
delivery of bonds which will be issued for 
the pane of paying for the proposed 
work, 
By order of the Board of Chosen Free- 
holders of Atlantic County. 
F. W. WILLETTS, 
Clerk. 


Bids: Aug. 8. 


Concrete Road 


Trenton, N. J. 


The Board of Freeholders of Mercer 
County will receive bids on Tuesday, Aug. 
8th, 1922, at 2:30 o’clock daylight saving 
time, in the afternoon, at their regular place 
of meeting, Court House, Trenton, New Jer- 
Sey, for constructing 8 inch reinforced con- 
crete road 24 miles in length parallel to 
D. & R. Canal Feeder from Scudder’s Falls 
to Washington's Crossing. 

Work will be carried out under a bonus 
and penalty contract, 

., The estimated quantities of the principal 
items of construction are as follows: 
Unclassified Excavation, 8,000 cu.yds. 
Concrete Pavement, 29,000 sq.yds. 
Macadam Shoulders, 8,400 sq.yds. 

Cable Guard Rail, 10,525 lin.ft., together 
th drainage structures, walls, sodding, etc. 
Prospective bidders are referred to plans 
and specifications covering the above work 
prepared by Harry F. Harris, Mercer County 
Engineer, which plans and specifications 
are on file in his office at the Court House, 
trenton, New Jersey. Copies of said plans 
one specifications may be obtained upon 
Ceposit of the sum of $10.00, which will be 


refunded if 

returned in conditio 

after the n FO “S a within 48 hours 
Each bid ~ be accompanied b 

e 


tified check in 
dollars ($5,000.00) ncant of five thousand 


ol Payable to Edgar G, 
a County Treasurer, also by a eam 
e n from @ surety qoamesay fulfilling the 

is Peg of Section 507; Chapter 185, 


The right is reserved to rej 
2 ect any or al 
pide and to waive any immaterial defect = 
= rmality in any bid should it be in 
erest of the County to do so. 
WM. M, PETTIT, 
Director of Department of New Roads. 
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Bids: Aug. 14. 


Sanitary Sewerage System 


Pennsauken, N. J. 

Sealed proposals will be received by the 
Township Committee of the township of 
Pensauken, N. J., at the Township Hall, 
Cove Road and Center Street, on the 14th 
day of August, 1922, until 8:00 o’clock p.m. 
(Daylight saving time) for the construction 
of a sanitary sewerage system consisting of 


approximately 20 miles of 5-inch to 15-inch 


SS 





T. C. pipe sewer, 262 manholes, 17 flush 
tanks (Contract No. 1) and the two motor- 
a sewage pumping stations (Contract 
vo. 2). 

Each proposal must be accompanied by 2 
certified check, made payable to the Town- 
ship of Pennsauken, for a sum equal to 5% 
of the amount bid. 

Plans and specifications are on file and 
may be seen at the office of the Township 
Clerk or at the office of the Engineers, 
Remington & Vosbury, 601 Market Street, 
Camden, N. J. Complete sets of plans and 
specifications may be obtained from_ the 
Engineers upon deposit of $20.00, of which 
$15.00 will be refunded upon their return 
in good condition by August 16th, 1922. 

The Township reserves the right to reject 
any or all bids. 

ROBERT V. PEABODY, 
Township Clerk. 
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eonsseiacesenniseeeer: 


Largest Circulation 
of Any 
Technical Paper 


Engineering News-Record’s cir- 
culation—over 39,000 weekly— 
is the largest of any technical 
paper printed. It includes among 
its readers practically every con- 
tractor, dealer, and manufacturer 
in the country who is interested 
in bidding on public works con- 
tracts—either local or outside of 
his immediate vicinity. 
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Bids: Aug. 10. 
Cast Iron Water Pipe or 


Steel Water Pipe 


Poughkeepsie, N. Y. 

Sealed proposals will be received by the 
Board of Public Works at its offices in 
Eastman Park Mansion on or before 4 p.m. 
(Daylight Saving Time), Thursday, August 
10th, 1922, for furnishing Cast Iron Water 
Pipe and Specials, or Steel Water Pipe and 
Specials. 

Specifications, form of proposal, bond and 
contract may be obtained at the office of 
the Superintendent of Public Works, 
Poughkeepsie, N. Y., and at the office of 
Hazen, Whipple and Fuller, Consulting En- 
gineers, 30 East 42nd Street, New York 
City, upon the deposit of Ten ($10.00) Dol- 
lars, which amount will be refunded upon 
iad return of the specifications in good con- 
dition, 

The materials to be furnished are as 
follows: 

se meta 2,589 Tons of 20”-24” and 
30” Cast Iron Bell and Spigot Pipe. 

Approximately 165,000 Ib. Bell and Spigot 
Standard Specials. 

AND AS AN ALTERNATE TO THE 

BOVE 


A 5 

Approximately 20,680 lineal feet of 24” 
Steel Pipe *” thick. 

Approximately 250 lineal feet of 30” Steel 
Pipe ¥” thick. 

Approximately 9,000 Ibs. of Cast Stee! 
Saddles and Fittings. 

The proposal shall be accompanied by a 
certified check drawn upon an incorporated 
State or National Bank or Trust Company 
in good credit, within this State, payable 
to the order of the City of Poughkeepsie 
for five per cent of the amount of the bid. 
The successful bidder will be required to 
give a satisfactory bond for the faithful 
performance of the agreement in amount 
equal to fifty per cent of the value of the 
contract. 

The Board of Public Works reserves the 
right to reject any or all bids. 

Y orate MAS LAWLOR Sunt 
, t. 
HAZEN, WHIPPLE & FULLER, 
Consulting Engineers, 
30 East 42nd Street, 
New York City. 
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Bids: Aug. 15. 


Hydro-Electric Project 
Dotham, Ala, 


Sealed proposals will be received by the 
Mayor and City Council of the City of Do- 
than, Alabama, until 2 o'clock p.m., Tues- 
day, August 15th, 1922, for constructing a 
Hydro-Electric Project with appurte- 
nances, and furnishing materials and equip- 
ment, at High Bluff on the Choctawhatcheer 
River about eight (8) miles from Hart- 
ford, Ala., in sections 9 and 4 of township 
2N, Range 23K, Geneva County, Alabama. 
The work consists of the construction of an 
earth dam, a concrete spillway, abutments 
and power house, and the furnishing and 
placing of machinery. ms ; 

The principal approximate quantities in- 
volved are the following: 

51,000 cu.yds. of excavation, 
380,000 cu.yds. of embankment. 
18,500 cu.yds. of concrete of different 


classes, 
1,900,000 pounds of reinforcing steel. 
354,000 pounds of structural steel 
work. 
Turbines, generators, transformers and 
auxiliary power house equipment for a 


present installation of approximately 3,000 
bhp. capacity in two units. 

A transmission line twenty-one and one- 
half (214) miles long at 44,000 volts pres- 
sure. 

Plans and specifications are on file at the 
office of the City Clerk at Dothan, Alabama, 
and at the office of The Ludlow Engineers 
at Winston-Salem, N. C., where they may 
be examined by prospective bidders. 

Copies of the plans covering the con- 
struction details of this project and two 
copies of the specifications attached to the 
form of proposal and contract will be fur- 
nished by The Ludlow Engineers, Winston- 
Salem, N. C., upon application by prospec- 
tive bidders accompanied by a check for 
twenty-five ($25.00) dollars to cover the 
cost, or, separate prints, and extra copies 
of specifications and form of proposal, etc., 
at one ($1.00) dollar each, 

Each bid must be accompanied by a cer- 
tified check for approximately five (5%) per 
cent of the bid. 

Proposals will be received at the City 
Hall, Dothan, Alabama, and opened pub- 
licly wih the right reserved to accept any 
bid or to reject any or all bids as the best 
interests of the City may appear. 

Plans and supervision by THE LUDLOW 
ENGINEERS, INC. Winston-Salem, N,. C. 

EE. O. JONES, Mayor. 
R. W. LISENBY, City Clerk. 





Bids: Aug. 23. 


Pipe Sewers and Disposal Works 


Rye, N. Y. 


roposals will be received and 
opened publicly by the Trustees of the Vil- 
lage of Rye, N. Y., at the Village Municipal 
Hall, at 8.15 p.m., August 23rd, 1922. 

Said proposals to cover construction 
(both materials and labor included) of 
certain pipe sewers and disposal works, 
according to plans and specifications filed 
with the Village Clerk. 

Copies of plans and specifications may be 
seen also at office of City-Wastes Disposal 
Co., 45 Seventh Ave., New York City. Sets 
may be borrowed upon deposit of $15 of 
which $10 will be refunded if papers_are 
returned in good condition before Sept. 
1st., 1922. 

Approximately the proposed work con- 
sists of: 

About 29,000 feet of 8-inch and 600 
feet of 15-inch vitrified pipe sewers, 
with manholes and flushtanks, much 
of it in rock excavation ; 

About 6,600 feet of iron pipe sewers, 
rae and force-mains, 8-inch to 
16-inch ; 

An indeterminate amount of drain-tile 
laid in sewer trench; 

Sewage tanks, sprinkling filters and 
sand-beds, with appurtenanées, 

Each bid must be made on blank forms 
obtained from the Village Clerk or the 
Engineer, and must be accompanied by a 
certified check for $10,000 as a guarantee 
of d_ faith. 

e Village reserves the right to reject 

any or all bids. 
WILLIAM Hy, SELZER, 


Sealed 


illage Clerk, 
Rye, Westchester Co., N. Y. 
G. EVERETT HILL. 
neer, 


Engi 
45 Seventh Ave., New York. 
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Bids: Aug. 16. = —_ 


Steel Tower Tank 
Sayreville, N. J 

Sealed proposals will be received by the 
Mayor and Borough Council of the Bor- 
ough of Sayreville, N. J., at the Borough 
Council Chambers, Borough Hall. in the 
Borough of Sayreville on the 16th day of 
August, 1922 at the hour of 8 o'clock 
P. M., Daylight Saving Time and 7 o'clock 
P. M., Standard Time, for furnishing of 
100,000 gallon steel tank on a tower sixty 
(60) feet high to the balcony, and erect- 
ing on foundations to be provided by the 
Borough of Sayreville. 

All of said work to be done in accord- 
ance with the specifications prepared by 
Waldo S. Coulter, Consulting Engineer, 
114 Liberty Street, New York, N. Y., and 
which said specifications were adopted by 
the Borough Council of the Borough of 
Sayreville, the meeting held Wednesday, 
March 15, 1922, which said specifications 
are now on file in the office of the Borough 
Clerk, Borough Hall, Sayreville, N. J., 
where they may be seen by bidders or a 
set of said specifications can be obtained 
from Waldo S, Coulter, Consulting Engi- 
neer upon the payment of two dollars 
($2.00), which sai dsum of two dollars 
($2.00) will not be refunded. 

Each bidder shall submit with his pro- 
Posal a drawing showing the sizes of the 
various members and the dimensions of 
the structure he proposes to furnish under 
this contract. 

mach proposal must be in a sealed en- 
velope and marked, “Proposal for Steel 
Tower Tank.” Each bid must be accom- 
panied by a certified check for five hun- 
dred dollars ($500) made payable uncon- 
ditionally to the Treasurer of the Borough 
of Sayreville, which check must be pre- 
sented with the bid as a guarantee that 
the bidder will within ten (10) days after 
receiving the award, enter into contract 
with the Borough of Sayreville for the 
performance of the work, and will also 
provide a Surety Company bond to be ap- 
proved by the Borough Attorney in the 
sum of five thousand dollars ($5,000) for 
the faithful performance of the said con- 
tract. 

The Mayor and Borough Council reserve 
the right to reject any and all bids. 

The erection and construction of said 
steel tower tank must be completed within 
150 consecutive working days from the 
date of the signing of the contract. 

EDWARD E. CLARK, 
Mayor. 
Attest: 
FRANK P. KOLB, 
Borough Clerk. 
Approved: 
THOMAS H. HAGERTY, 
Borough Attorney. 





Bids: Avg. 7. 
Village Hall 


Pelham Manor, N. Y. 

NOTICE is hereby given that the Board 
of Trustees of the Village of Pelham 
Manor will receive sealed proposals up to 
8.30 p.m., Aug. 7, 1922, for the construc- 
tion of an extension to the Village Hall, 
in said Village, at which time bids will 
be opened, at the said Village Hall and the 
contract awarded. Copies of the Plans, 
Specifications and Bid Sheet may be had 

rom Electus PD. Litchfield & odgers 
Architects, 477 5th Avenue, New York City 
or from the undersigned Village Clerk. 
Estimated cost of work $45,000. 

All bids must be on the form attached 
to the Specifications and must be accom- 
panied by a certified check to the order of 
the Villace of Pelham Manor for 5 per 
cent of the amount of the bid, said check 
to be retained by the Village in the event 
of the bidder failing to enter into a con- 
tract within 19 days after accentance of 
bid. The Board reserves the right to re- 
ject any and all bids. 

LIVINGSTON LEEDS, 
Village Clerk, 
Pelham Manor, N. Y. 
Dated: July 6th, 1922. 
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Bids: Aug. 16. 


Cast Iron Water Pipes 
Sayreville, N. J. 


Sealed proposals will be received by the 
Mayor and Borough Council of the Bor- 
ough of Sayreville, N. J., at the Borough 
Council Chambers, Borough Hall, in the 
Borough of Sayreville on the 16th day of 
August, 1922 at the hour of 8 o'clock, 
P. M., Daylight Saving Time and 7 o'clock, 
P. M., Standard Time for the furnishing 
of one hundred forty-six (146) tons 4 Inch 
cast iron pipe, hub and_ spigot ends, 
Class “B’; twelve hundred ninety-three 
(1293) tons 6 Inch to 18 Inch Cast Iron 
Pipe, hub and spigot ends, classes “B” 
and “C”, and twenty-four (24) tons spe- 
cial iron castings. All pipe and special 
castings to be manufactured in accordance 
with Am. W. W. Assn. specifications. All 
proposals shall state the price per ton of 
2,000 pounds, Sayreville, N. J. 

All of said bids shall be in accordance 
with the specifications prepared by Waldo 
S. Coulter, Consulting Engineer, 114 Lib- 
erty Street, New York, N. Y., which said 
specifications were adopted by the Bor- 
ough Council of the Borough of Sayreville 
at the meeting held on Wednesday, March 
15, 1922, which said specifications are now 
on file in the office of the Borough Clerk, 


Borough Hall, Sayreville, N. J., where 
they may be seen by bidders, or a_ set 
of said specifications can be obtained 


from Waldo S. Coulter, Consulting Engi- 
neer, upon the payment of two dollars 
($2.00), which said sum of two dollars 
($2.00) will not be refunded, 

Each proposal must be in a sealed en- 
velope and marked “Proposal for Cast 
Iron Pipe.” Each bid must be accom- 
panied by a certified check for four thou- 
sand dollars ($4,000) made payable un- 
conditionally to the Treasurer of the Bor- 
ough of Sayreville, which check must be 
presented with the bid as a guarantee 
that the bidder will within ten (10) days 
after receiving the award, enter into con- 
tract with the Borough of Sayreville for 
the furnishing of the said cast iron pipe 
and special castings, and will also provide 
a Surety Company Bond to be approved 
by the Borough Attorney in the sum of 
Thirty thousand dollars ($30,000) for the 
faithful performance of the contract. 

The furnishing of said cast iron pipe 
and special castings shall be completed 
within 150 days from the date of the 
signing of the contract. 

The Mayor and Borough Council reserve 
the right to reject and and all bids. 


EDWARD E. CLARK, 
Mayor. 
Attest: 
FRANK P. KOLB, 


Borough Clerk. 


Approved: 


THOMAS H. HAGERTY, 
Borough Attorney, 
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his independence. 





WHY CALL A PIANO TUNER 
WHEN A DOCTOR IS WHAT YOU WANT? 


{The daughter of a neighbor of mine seriously injured her leg 
False pride kept her from calling a physician, 
mother’s pleadings prevaileé and she agreed to be administered to 
by a very gentlemanly-looking chap who daily passed the house, 
kit in hand. 
was called—-literally dragged—into the house. 
ing about the case, the injured limb was brought to view and he 
was asked what he would do about it. 
should call a doctor.” 
“No, I’m a piano tuner.”’ 
insurance man’s kit is no sign he can handle a Contract Bond 

{Why call a 
Swart Contract 
costs no more. 


Swart Service Really Serves! 
HARMON V. SWART 


Contract Rands 
92 William S 





CONTRACT BONDS FOR RESPONSIBLE CONTRACTORS 


The contractor who seeks to save a small fee by asking a friend to sign his bond sacrifices 


ZETNA CASUALTY AND SURETY COMPANY 





Bids: Aug. 4. 


Bridge Superstructure, 
Machinery and Electrica] 
Equipment 


Seattle, Wash, 


Sealed proposals will be received by the 
Board of Public Works of the City of 
Seattle, up to 10 o’clock a.m., Friday 
August 4th, 1922, in room 234, County-City 
Building, for the fabrication and erection 
of the Super-structure, Machinery and 
Electrical Equipment of a St Bascule 
Bridge and two Side Spans over the Wee 
Waterway at West Spokane Street, under 
authority of Ordinance No. 43397. 

The structure will comprise a double-leaf 
bascule span 288 feet center to center of 
trunnions, 2 approach spans each about 
140 feet long and a steel girder span about 
136 feet long. The width of the bascule 
span will be 45 feet center to center of 
trusses and of the side spans 52 feet center 
to center of trusses, and of the girder span 
about 40 feet. 

No proposal will be considered except 
as same is made strictly in conformity wit 
the advertisement therefor and upon the 
forms of proposals furnished by the Board 
of Public Works, bound together with the 
specifications, general clauses and form of 
contract which must be submitted unbroker 
and unaltered in every particular. 

This improvement shall be made in ac- 
cordance with the respective plans ani 
specifications now on file in the offices of 
the Secretary of the Board of Public Works 
and the City Engineer, respectively 

The successful bidder will be required to 
file with the City Comptroller a bond in 
the sum specified in the specifications, 

Each bid must be accompanied by money 
a satisfactory surety company bid boni 
approved by the Mayor and City Comptrol- 
ler as to sufficiency and the Corporation 
Counsel as to form, or a certified check 
payable to the order of the City Comptrol- 
ler of the City of Seattle for a sum not 
less than five (5) per cent of the total 
amount of bid, and no bid will be con- 
sidered unless so accompanied. 

A deposit of Ten Dollars ($19.00) will 
be required for each set of plans and 
specifications, which will be returned upon 
return of the plans in good order. 

Special attention of bidders is called to 
the State Law and City Charter regarding 
the number of hours constituting a day's 
work, minimum wage scale, American 
citizenship and heads of families 

The Board of Public Works reserves the 
right to reject any or all bids. ; 

By order of the Board of Public Works. 


Cc. B. BAGLEY. 


Secretary. 


First publication June 20, 1922. 
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"Finally the 


{A vigil was kept and on his next appearance he 
FTelling him noth- 


He replied: ‘I think I 
“But aren’t you a doctor?’’ he was asked 
fJust because a man has a general 









iano tuner when a doctor is what you 
Bond Service is highly specialized—and 


Compensation Insurance 
— New York 
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OFFICIAL PROPOSALS 
a 
Bids: Aug. 8. 

State Highway Work 

Baltimore, Md, 


Sealed proposals for building nine sec- 
tions of State Highway, as follows: 

ALLEGANY CO. Cont. A-21—One sec- 
of State Highway from Cumberland 
towards Oldtown, for a distance of 3.0 
miles. Concrete. 

FREDERICK CO. Cont. F-51—One sec- 
tion of State Highway from Libertytown 
toward New Windsor for a distance of 2.0 
miles. Concrete, 

HOWARD CO. Cont. HO-24—One sec- 

tion of State Highway from West Elkridge 
toward Pfeiffer’s Corner for a distance of 
20 miles, Alternate bids concrete and 
rravel. 
7 ANNE ARUNDEL CO. Cont. AA-20—One 
section of State Highway from Jacobsville 
toward Lakeshore for a distance of 1.0 mile. 
Concrete. 

PRINCE GEORGE CoO. Cont. P-38—One 
section of State Highway from Riggs 
School toward Hyattsville, a distance of 
1.0 mile. Concrete. 

PRINCE GEORGE CO. Cont. P-33—One 
section of State Highway from end of 
Contract P-24 toward Ashton, for a dis- 
tance of 1.0 mile. Concrete. 

CHARLES CoO. Cont. CH-20—One section 
of State Highway from end of Contract 
CH-17 toward Lyons Corner, a distance of 
2.0 miles. Gravel. 

ST. MARYS CO. Cont. SM-18—One sec- 
tion of State Highway from Harpers 
Corner toward Laurel Grove, a distance 
of 2.5 miles, Gravel. 

DORCHESTER CoO, Cont. D-26—One sec- 
tion of State Highway from end of Con- 
tract D-24 toward Lloyds, a distance of 1.0 
mile, Concrete. 
will be received by the State Roads Com- 
mission, at its offices, 601 Garrett Build- 
ing, Baltimore, Maryland, until 12 M., 
Standard Time, on the 8th day of August, 
1922, at which time and place they will be 
publicly opened and read. 

Bids must be made upon the blank pro- 
posal form which, with specifications and 
plans will be furnished by the Commission 
upon application and cash payment of $1.00, 
as hereafter no charges will be permitted. 

No bids will be received unless accom- 
panied by a certified check for the sum of 
Five Hundred ($500) Dollars, payable to 
the State Roads Commission, 

The successful bidder will be required to 
give bond, and comply with the Acts of the 
General Assembly of Maryland, respecting 
contracts, 

The Commission reserves the right to re- 
ject any and all bids. 

By order of the State Roads Commission 
this 20th day of July, 1922. 

JOHN N. MACKALL, 
Chairman. 





tion 


L. H. STEUART, Secretary. 





Bids: a) 14. 
am Construction 
Newburgh, N. Y. 

Sealed proposals will be received by the 
City Manager of Newburgh, N. Y., for the 
construction of dams at Silver Stream 
until 12 o’clock, noon, Monday, August 14. 

The work comprises the construction of 
two adjoining dams, the total length of 
which is about 1.200 feet. The easterly 
dam is to be of earth with a concrete core 
wall, concrete spillway, small gate house 
and superstructure with a 48-inch blow-off 
pipe. Alternate bids are asked for the west 
dam, for earth embankment, with concrete 
core wall and also with a reinforced con- 
crete center section to take the place of the 
earth embankment in the dam. 

A certified check of $5,000 is required 
with each bid. A deposit of $15 is re- 
quired for each set of plans and specifica- 
tions, $10 of which will be returned upon 
the return of the plans and specifications. 

Information regarding poe and specifi- 
cations, ete., may be obtained at the offices 
of George W. Fuller and James C. Harding, 
179 Broadway, New_York City, and at the 
office of the ty Hosteow, at the City 


Hall, Newburg, . 
+ JOHNSTON McKAY, 
City Manager. 


SoU reevevereennsnereveereecneneny — Oe 


WANTED—TO SUBLET 


40,000 square yards of Waterbound Mac- 








adam. State Highway work—Western 
North ° Carolina. uipment installed and 
operating. May be bought or sold to re- 


sponsible parties only. 


.W-653, Engineering News-Record, 
: 509 Real Estate Trust Bidg., Phila. 
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OFFICIAL PROPOSALS 


Bids: Aug. 10. 
Filter Equipment and 


Superstructure 


Benton Harbor, Mich, 

Sealed proposals will be received on 
Aug. 10, 1922, at 1:30 p.m. (Central Stand- 
ard Time) at the City Hall, Benton Harbor, 
Mich., for (a) piping and equipment for a 
two million gallon per day water softening 
and purification plant and also for (b) a 
two-story brick and concrete superstructure. 
Independent proposals may be made for 
A and B but no further subdivision will be 
permitted. Plans and specifications may 
be obtained on and after July 26, 1922, upon 
deposit of fifteen dollars ($15) from Pearse, 
Greeley & Hansen, 39 W. Adams Street, 
Chicago, Ill. They may also be examined 
at the office of City Manager, in Benton 


Harbor, 
GUY TYLER, City Manager. 





U. 8. GOVERNMENT 


U. S. ENGINEER OFFICE, BALTI- 
MORE, MD., Sealed proposals will be re- 
ceived here until 1 p.m., daylight saving 
time, August 21, 1922, and then opened for 
dredging in Baltimore Harbor and Chan- 
nels, Md. Further information on applic- 
ation, 








DEPARTMENT OF THE INTERIOR 
UNITED STATES RECLAMATION SERV- 
ICE, Denver, Colo., Sealed proposals will 
be received at the office of the United 
State Reclamation Service, Klamath Falls, 
Oregon, until 2 o’clock p.m., August 12, 
1922, and will at that hour be opened, for 
erecting timber turnout and check struc- 
tures on the laterals of the Tule Lake 
Division, Klamath project, involving about 
3,000 cubic yards of excavation, the eree- 
tion of about 151,000 feet B.M. of lumber, 
the placing of about 3,700 linear feet of 
18-inch diameter metal pipe, and the in- 
stallation in the structures of about 29,000 
pounds of gates and other metal work, 
The work is situated about twenty-two 
miles southeast of Klamath Falls, Oregon, 
in Township 48 North, Ranges 4 and 5 
East, M.D.M. For particulars address the 
United States Reclamation Service, Denver, 
Colorado, or Klamath Falls, Oregon. R. F. 
Walter, Acting Chief Engineer. 


U. S. ENGINEER OFFICE, Room 710, 
Army Building, 39 Whitehall Street, New 
York, N. Y. Sealed proposals will be re- 
ceived here until 12 m., August 7, 1922 
(daylight saving time), and then opened, 
for dredging and rock removal in Bronx 
River, N. Y. Further information on ap- 
plication, 


DEPARTMENT OF THE INTERIOR, 
UNITED STATES RECLAMATION SERV- 
ICE, Washington, D. C., Jul 18, 1922. 
Sealed proposals for furnishing motors, 
transformers and switching apparatus for 
the Valley Drainage Pumping Plant, Yuma 
Project, Arizona, will be received at the 
office of the United States Reclamation 
Service, Denver, Colorado, until 2 o’clock 
p.m., September 6, 1922, and will then be 
opened. 

For particulars address the United States 
Reclamation Service, Washington, D. C,. 
Denver, Colorado, or Yuma, Ariz. A. P. 
Davis, Director. 
a 

TREASURY DEPARTMENT, Office of 
the Supervising Architect, Washington, D. 
C., July 18, 1922.—-SEALED PROPOSALS 
will be opened in this office at 3 p.m., 
August 22, 1922, for construction of the 
United States Post Office at Spanish Fork, 
Utah. Drawings and specifications may be 
obtained from the custodian of the site at 
Spanish Fork, Utah, or at this office in 
the discretion of the Supervising Architect, 
—_ A. Wetmore, Acting Supervising Archi- 
ect. 











UNITED STATES ENGINEER OFFICE, 
NORFOLK, VA.—Sealed proposals will be 
received here until 12 m., August 23, 19@2, 
and then opened, fcr dredging on the 40- 
foot channel, Norfolk Harbor, Va. Further 
information on application. 


PROPOSALS FOR CEMENT. — Office, 
Mississippi River Commission, 1st and 2nd 
Districts, Customhouse, Memphis, Tenn.— 
Sealed proposals for furnishing and deliver- 
ing about 7,000 sacks of Portland Cement 
will be received at this office until 11 a.m., 
Aug. 1, 1922, and then opened. Further 
information on application. 








U. S. GOVERNMENT 


UNITED STATES ENGINEER OFFICE, 
Duluth, Minn., July 14, 1922. Sealed pro- 
posals will be received here until 10 o'clock 
a.m., August 14, 1922, and then opened, for 
constructing and delivering a steel derrick 
scow, complete with machinery and equip- 
ment. Further information on application, 











U. S. ENGR. OFFICE, WILMINGTON, 
Del, Sealed proposals will be received 
here until 11 a.m., standard time, Aug. 15, 
1922, and then opened, for excavating In- 
land Waterway from Delaware River to 
Chesapeake Bay, Del. and Md. (Chesapeake 
and Delaware Canal). Further information 
on application. 





U. S. ENGINEER OFFICE, Providence, 
R. I. Sealed proposals will be received 
here until 11 o’clock a.m., Eastern Standard 
Time, August 15, 1922, and then opened, for 
rock removal in Stamford Harbor, Conn, 
Further information on application. 





U. S. ENGINEER OFFICE, Galveston, 
Tex. Sealed proposals will be received here 
until 12 M., Aug. 15th, 1922, and then 
opened, for dredging the Houston Ship 
Channel, Texas. Further information on 
application, 





PROPOSALS FOR PONTOON CATA- 
MARANS.—U. S. Engineer Office, 2d Dis- 
trict, Portland, Ore.—Sealed proposals for 
80 all steel pontoon catamarans will be re- 
ceived here unti 11 a.m., August 21, 1922, 
and then opened, Further information on 
application, 





U. S. VETERANS’ BUREAU, Office of 
the Director, Washington, D. C., July 15, 
1922. Sealed proposals will be received at 
this office until 3 o'clock p.m., on September 
1, 1922, and then opened, for the purchase 
of 2 complete York 100-ton refrigerating 
plants in U. S. Veterans’ Hospital No. 42, 
Perryville, Md. The sealed envelope must 
be plainly marked “Proposal for purchase 
of refrigerating machinery to be opened at 
3 p.m., September 1, 1922,” and addressed 
to U. S. Veterans’ Bureau, Room 1027, 
Arlington Building, Washington, D. C, 
description of the equipment to be sold, 
conditions, etc., can be had on application 
to the Medical Officer in Charge, U. S. Vet- 
erans’ Hospital No. 42, Perryville, Md. 
L. B. Rogers, Acting Director. 





PROPOSALS FOR STEEL HULL.—U. S. 
Engineer Office, Montgomery, Ala. Sealed 
proposals will be received here until 11 
A. M., July 31, 1922, and then opened, for 
furnishing one steel hull for dipper dredge 
Upatoi. Further information on applica- 
tion. 





PROPOSALS FOR STONE.—U. S. EN- 
GINEER OFFICE, 329 Custom House, New 
Orleans, La.—SEALED PROPOSALS will 
be received here until 11 a.m., August 15, 
1922, and then opened, for furnishing and 
delivering stone for Southwest Pass, Head 
of Passes and South Pass, Mississippi River. 
Further information on application. 





U. S. ENGINEER OFFICE, 616 Army 
Building, New York City.—SEALED PRO- 
POSALS will be received here until 11 a.m., 
Eastern Standard Time, August 19, 1922, 
and then opened, for dredging in Passaic 
River, N. J. Further information on ap- 
plication. 





U. S. ENGINEER OFFICE, 815 Wither- 
spoon Blidg., Philadelphia, Pa. Bids are 
wanted until Aug. 7, 1922, for dredging 
in Delaware River in front of Camden, 
N. J. Further information on application. 





DEPARTMENT OF THE INTERIOR, 
UNITED STATES RECLAMATION SERV- 
ICE, Washington, D. C., July 18, 1922.— 
Sealed proposals for the construction of 
about 11 miles of main canal, Langell 
Valley Division, on the Klamath Project, 
Oregon-California, involving about 190,000 
cubic yard of excavation, will be received 
at the office of the United States Reclama- 
tion Service, Klamath Falls, Oregon, until 
2 o’clock p.m., August 31, 1922, and will at 
that hour be opened. The work is located 
about 25 miles east of Klamath Falls, 
Oregon, in Townships 40 and 41 South, 
Range 13 East, W. . For_ particulars 
address the United States _ Reclamation 
Service, Washington, D. C., Denver, Colo- 
rado, or Klamath Falls, Oregon. A. P. 
Davis, Director. 
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POSITIONS VACANT 





BRIDGE designer wanted for highway 
work; desirable age, 30-45; technical 
graduate preferred; experience, 5 years 
in’ responsible charge, or as designer. 
P-729, Eng. News-Record. 





DRAFTSMEN, at least two years’ struc- 
tural, mechanical, topographical or elec- 
trical drafting experience required ; $1,800 
per annum to start; preference to tech- 
nical graduates; give full particulars as 
to experience, age and nationality in 
first letter. P-675, Eng. News-Record. 





DRAFTSMEN, structural steel, wanted for 
detailing and checking steel work for 
buildings, conveyors, tanks and general 
steel work. Permanent position for men 
who can make good. Submarine Boat 
Corporation, Box 456, Newark, New Jer- 
sey. Phone Mulberry 4300. 





DRAFTSMAN, civil engineering, with ex- 
perience on structural steel and concrete 
design, general maintenance work for 
public utilities; give full details of edu- 
cation and experience, together _ with 
salary required in first letter. P-722, 
Eng. News-Record. 





DRAFTSMAN, ornamental; stairway work 
a specialty. Roanoke Iron Works, 
Roanoke, Va. 





DRAFTSMEN—Experienced structural steel 
detailers wanted. Apply to the Boston 
Structural Steel Co., Cambridge, Mass. 





FIRST-CLASS structural steel detailers 
and checkers with experience on mill 
buildings, office buildings, etc. Position 


in Pittsburgh district. State experience 
and salary desired. P-525, Eng. News- 
Record, Leader-News Bldg., Cleveland, O. 





FIRST-class structural steel detailer, all 
around man, experienced only. Apply 
Room 1946, Grand Central Terminal, New 
York City. 
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Norway’s Technical Institute ; 
A Professorship 


in Wood, Stone and Iron-Concrete Bridges 
and in Iron-Concrete is to be filled as soon 
as possible. The salary is 10,000 kroner 
with 3 pay-increases of 1,000 kroner after 
3, 6 and 9 years service. For the pension 
fund of the state is deducted 10% of 
10,000 kroner. 


UROOEDE HEN EDOOROED DOE DEDDORO ERODE OED EOR ODODE RD EOEOHONeReCTEROOe 


The professor is obligated to accept the 
regulations which may be adopted with 
reference to the arrangement of pensions 
and age limit, and to accept without com- 
pensation such changes in the location of 
his chair as may be prescribed by law or 
by the King with the consent of the Stort- 
ing. More detailed information with refer- 
ence to his curriculum and duties, ete., may 
be had upon application to the Institute. 


It is desired to fill the professorship with a 
Norwegian. 


Applications for this position may be 
addressed to the King and sent to 
Kirke-og undervisnigs-departementet until 
August 16th, 1922. 











Bor Numbers in care of any of our offices 
count as 5 words in addition to advertising copy. 


THE ABOVE RATES ARE FOR ADVERTISEMENTS SET UNDISPLAYED. FOR DISPLAY RATES SEE “EQUIPMENT” HEADING, 
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SEARCHLIGHT SECTION 


EMPLOYMENT—BUSINESS OPPORTUNITIES b 


Positions Wanted, 4 cents a word, minimum charge 75 cents an insertion. b/ 
Positions Vacant and all other classifications, 8 cents a word, minimum $2. 


Replies are forwarded each day as received at 
all of our offices without additional charge. 
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POSITIONS VACANT 


GRADUATE assistant in civil engineering, 
to assist in hydraulics and materials 
laboratory, surveying and mechanics. Op- 
portunity graduate work. Salary $900.00, 
ten months. Box 67, New York Univer- 
sity, Bronx, New York, 








POSITION open for four expert structural 
draftsmen. Apply to McClintic-Marshall 
Co., Oliver Bldg., Pittsburgh, Pa., stating 
in detail experience and salary acceptable 


STRUCTURAL steel draftsmen and check- 
ers, experienced in making shop details 
for structural work as applied to build- 
ings; state age, experience; nationality, 
Salary expected, and when you could re- 
ort for work here; permanent positions 
or experienced men. Barber & Ross, 
Washington, D, C. 
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WANT 
HUSTLING YOUNG MAN 


By well-known investment house, with technical 
training, capable of investigating and reporting on 
all kinds of public utilities and their financing. 
He must show distinct capability in ferreting out = 
and originating new propositions and must state : 
in detail his ability along these lines, Salary 
and future limited only by result. 
P-732, Engineering News-Record, 
h Ave. at 36th St vew York Cit: 
jeeanenneee 
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We have good opportunity 


for man 


28 to 35 years of age in our Contract Bond 
Department. Requirements: Engineering edu- 
cation, at least 5 years active experience 
in construction work (the more varied the 
better), good personality, and ability to 
talk convincingly. This position involves 
much traveling and preference will there- 
fore be given single man. Not a_high- 
salaried position at start but opportunity 
for advancement is good. In replying state 
age, education, whether marri or single. 
complete experience giving account of 
actual duties performed each job or organi- 
zation, sal received in each position, and 
references. Interview can be arranged in 
any large city. Address, 


E. W. BUSH, Engineer, 


The AZtna Casualty and Surety Company, 
Hartford, Connecticut. 
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Thousands of men owe their advancement 


, lost in getting experience in a haphazard 
evenings a week for less than a year will 
; training he needs to meet the everyday 










WILSON ENGINEERING COURSES 


(Copyrighted) 


BY MAIL 


experience in actual work, progress is slow and discouraging, and valuable years are 


Reinforced Concrete Engineering 
Structural Steel Designing—Drafting in Steel or Concrete 
BRIDGE ENGINEERING 


@ur courses are thorough and up-to-date. Easy terms of payment.’ 


Educational requirements: Technical education, 
high school mathematics or their equivalent 


Write for Literature 


WILSON ENGINEERING CORPORATION 


Vol. 89, No. 4 





Discount of 10% is allowed if one payment 
is made in advance for 4 consecutive insertions. 


De 





POSITIONS VACANT 


—_—_- 


WANTED draftsman, two men with one 
three years’ experience in drafting roon 
to make structural steel shop details and 
one experiencd tracer. Apply St. Pay) 
Foundry Co., Mr. Goetz, St. Paul, Minn. 





WANTED, by Hollinger Consolidated Goji 
Mines, Ltd., Timmins, Ont., 2 first class 
mechanical draughtsmen; must be ex- 
perienced and competent in mine or mil! 
design. Apply direct, giving full particu- 
lars and references. 





WANTED—First class detailer and 
checker of structural steel for buildings 
and bridges. Apply Richmond Structura 
Steel Co., Richmond, Va. 





jevenenenneneey: 





vavennaNAneNNeNS 


STRUCTURAL ENGINEER : 


i Graduate in Structural Engineering or man 
: with experience on designing steel and reir - 
i 
: 
3 


eave 


sonnnenaneeee 


forced concrete buildings. Chicago concer... 
State clear!y qualifications. 


P-691, Engineering News-Record 
1570 Old Colony Bidg., Chicago, Il. 


OeUENEOOOGEDOOOGRNAOGEEOOOOEODDGEESOREEOREEROROREOROUERUARsEctoceetosasonesneceT: erenannetn. 


soensevonseunensnens 
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Construction Men 


Learn “Line” and “Grade” 
by Actual Practice. 


Level, Transit, and Plane Table Work. 


“Running” of Farm, Stadia, Highway and 
Railroad Surveys. 


Estimating 
Day and evening courses. Booklet. 


The Pan-American 


Engineering School 
39 West 17th St., New York City 


uenenevveneevsnserecnetes 


SNNnenann Nonna eeeeseenanennsennnsecagecnsaenecccsscceesnteseneecsscnssesees 


sueeepenenesenaneneeserensensecueenenneaenenenectensessnenesenenensesnnrscesenrenensenens: 


eeNUUeNPONEREEDEDENSNENTOTENTenesenvenentrin 





to us. With the new graduate who has no 


way. A WILSON course and two or three 
give the ordinary man just the amount of 
of the busy office. 
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WANTED—Young man with training and 


WANTED—En 


3 
: 
3 
¢ 
Be 


July oT, 1922 


Eng. New s-Record 





POSITIONS VACANT 


EE 
WANTED: A general superintendent for 
building construction in Western Massa- 
chusetts. One capable of organizing and 
ling all classes of building. Must be 
| executive, capable of meeting and 
, with owners and _e architects. 
le able to give A-1 references, do 
et apply. J. R. Hampson & Co., Inc, 
ittsfield, Mass. 








nless 





—_— 


WANTED—Young man with engineering 
experience to act as purchasing agent, 
keep time and run grades for small steam 
shovel work on state highway; state 
salary wanted, experience and when you 
can report; work in_northern Pennsyl- 
vania P-728, Eng. News-Record, Real 
Estate Trust Bldg., Philadelphia, Pa. 


WANTED — District manager, mechanical 
engineer, for Pittsburgh district ; one hav- 
ing experience with air washer field pre- 
ferred; preference will be given to man 
living in Pittsburgh with good acquaint- 
ance with trade; salary and bonus ar- 
rangement; this is an opening for a live 
wire, and must be willing to travel hard; 
give your complete history and _ state 
salary to start, also when available. 
P-721, Eng. News-Record. 





experience in setting piece work rates on 
handling heavy materials in open yard 
by common labor. Position offers oppor- 
tunity to right man for permanent con- 
nection with large manufacturing concern. 
Answer by letter and give complete 
record of education, experiance, references 
ow ae salary. P-714, Eng. News- 
Record. 





neer designer and drafts- 
man on municipal work; capable of de- 
signing and making complete plans for 
improvements and utilities, especially for 
town under ten thousand; only a man of 
age, qualifications and salary expected 
thorough experience considered; state 
in first letter; location in Southern States. 
P-730, Eng. News-Record, Real Estate 
Trust Bldg., Philadelphia, Pa. 


G@iL_SEARCHUIGHT SECO 


eennnenenennesneneson sere ceeeenteer 






In Replying to “Blind” Ads 


be careful to put on envelope the key 
number in the ad and also local address 
of office to which reply is sent. 


10th Ave. at 36th St., New York. 
509 Real Estate Trust Bidg., Phila, 
533 Leader-News Blidg., Cleveland. 
1570 Old Colony Bldg., Chicago. 
531 Rialto Bldg., San Francisco. 


Important 


Original letters of recommendation or 
other papers of value should rot be en- 
closed to unknown correspondents — send 
copies. 


: 
: 
: 
‘, 


CU 


POSITIONS VACANT 


WANTED—First class detailer 


iron works, 


Steel Co., Richmond, Va. 


WANTED—General foreman, familiar with 
foundation 


wet excavation and concrete 
work. P-739, Eng. News-Record. 





WANTED—Detailers and checkers wanted 
for office building work; experienced — 
New 


n fabricated shop drawings only. 
ngland Structural Co., Everett, Mass. 





EMPLOYMENT AGENCIES 





GENERAL ENGINEERING 


overnight, 


assistant, plant engineers, machinery and 


‘a 7 : CIVIL engineer, specialized in port and 
structural designers, checkers, detailers, waterway construction and _ operation, 
architectural, industrial, municipal, rail- operation boats, barges, steamships 
way engineers, draftsmen, transitmen, qualified in technical and executive 
advertising, sales, appraisal engineers- 


accountants, instructors, professors ; serv- 


ice commission 24 per cent. 


USLEEEANEOANULEDOUUECDOCROOE OOD EOR seo EReRDEEEAONROEAGEOOAeonceneeOHenNeNeANeaugeeesusncesscenotennaneneeneenssoOeseRneneseecseneceenesseecacensecnaeunnnensenscsesunsenonscnenenceececsecssesssesessorsonesesnsanneNy. 


e 
The Erie Employment & Supply Co. 
8701 Union Ave., Cleveland, Ohio 
Boarding Camps, and Commissaries, operated for Railroads, Manufacturers, Contractors, 


Coal Mines, etc. 


We furnish laborers, mechanics and all classes of skilled help. 


Em- 


ployment offices at Cleveland, O., Cincinnati. O., Toledo, O., Columbus, O., St. Louis, Mo., 
indianapolis, ind., Chicago, Ill., Danville, Ill., and Buffalo. N. Y. 


sveneocsncncsonoeersceocensaetensrens 
EUUSUUODOUTUSUTUODEDETODEDETODNEHOROSTDORE 









Se ee 


Construction News Correspondents 


for Engineering News-Record 


If you are a resident in one of the cities named 


below ; 


If you can spare an hour or two a day during busi- 
ness hours for calling upon architects, contractors, 
engineers, and city departments; 


If you are conscientious and energetic ; 
If you want to earn some extra money; 


Then write me concerning your qualifications and 
present connection, if you live in 





Mobile, Ala. Grand Forks, N. D. 
Bisbee, Ariz. Carson City, Nev. Cincinnati, O. 
Globe, Ariz. Newark, N. J. Ardmore, Okla. 
Tucson, Ariz. Roswell, N. M. Tulsa, Okla. 
Pine Bluff, Ark. Santa Fe, N. M. Astoria, Ore. 
Sacramento, Cal, Amsterdam, N. Y. Medford, Ore. 
Trinidad, Colo. Binghamton, N. Y. Providence, R. I, 
Hartford, Conn. Cohoes, N. Y. Aiken, S. C. 
Savan . Gloversville, N. Y. Charleston, S. C. 
Council Bluffs, lowa Poughkeepsie, N. Y. Greenville, S. C. 
Dubuque, lowa Schenectady, N. Y. Sioux Falls, S. D. 
Bismarck, N. D. Walla Walla, Wash. 


Paducah, Re” 


Calgary, Alta. 


Alden W. Welch 
Engineering News-Record, 10th Ave. at 36th St., New York 


sNNNNO ERENT NeneNseereneostscenneccennenesersungoresssenenesiets 


Soneanenensssavensenvenenee 


and 
checker of ornamental and miscellaneous 
Apply Richmond Structural 


AGENCY, 
Pittsburgh serving employers everywhere 
atis, requires executives and 


enennnenneneeenignnonenenesesrneneese: 
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EMPLOYMENT SERVICE 





A LEADING organization desiring to fill an 


important position, for obvious ethical 
and other reasons, cannot invite directly 
the candidacy of any particular man 


Similarly, no well-connected man will ex 
ploit personally his own qualifications, no 
matter how receptive he may be to over- 
tures. The undersigned has been re 
tained by a national clientele for many 
years, as a medium for negotiating 
preliminaries in such cases. Your per- 
mission to send booklet discussing this 
problem and describing the service, will 
in no degree obligate or compromise you. 
Strictly confidential. R. W. Bixby, Inc., 
304 Lockwood Building, Buffalo, N. Y. 





PROFESSORS, assistant professors and 
instructors of technical and engineering 
subjects wanted immediately for colleges 
and universities; write fully; no advance 
charges. Educators’ Department, H. H. 
Harrison & Co., Employment Service, 
19 S. La Salle St., Chicago, IIL. 
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POSITIONS WANTED 








Civil Engineers 





B. S. 1918, C. E. 


American; two 


1922 
years’ 


age 26, Christian, 
experience field, 
office ; anything anywhere. PW-720, Eng. 
News-Record. 














CIVIL engineer, American, technical gradu- 
ate, 32, 8 years’ Latin American experi- 
ence, 2 years in the States, irrigation, 
railway surveys, and construction, roads, 
harbor improvements, sugar central erec- 
tion and maintenance, capable executive, 
speaks Spanish, French. Box 215, Ridge- 
wood, New Jersey. 


































































































capacities; speaks English, French and 














American of 


Address 


Spanish; member 


Society 
Civil Engineers. 


2411 Main 
St., Apartment 8, Houston, Texas, 







































experience in construction and operation 
of heavy crushing machinery. A practical 
millwright and labor foreman. Three 
years’ experience as assistant superin- 
tendent of manufacturing concern, also 
traveled in dormant seasons to obtain 
business, Will go anywhere. Salary $250 
per month. PW-659, Eng. News-Record, 
Leader News Bldg., Cleveland, 0. 


———— 

































CIVIL and sanitary engineer, graduate, 33, 
married, ten years’ experience 
and construction of municipal improve- 
ments and utilities: water supply. sew- 
age disposal, land drainage and reclama- 
tion, town site and industrial plant lav- 
outs, and building construction. desires 
connection with contracting. engineering 

industrial organization in which 

executive and sales abilitv will be of 
value. Excellent references. PW-680. 

Eng. News-Record, Old Colony Bide.. 

Chicago. 


design 











or 














CIVIL engineer, M. I. T. graduate, age 30, 
five years’ railroad, highway, building 
construction experience, desires position ; 

PW-708, 







any location, Eng. News- 


Record, 





















CIVIL engineer, technical graduate, 17 
years’ experience design and supervision 
of construction steel and reinforced cqn- 
crete bridges and _ buildings, railroads, 
municipal work, and as engineer, bridges 
and buildings for 400-mile electric rail- 
road in charge maintenance and construc- 
tion,. desires position as chief engineer, 
= super eg Ae or sim- 

-735, 







lar connection. - Eng. News- 


Record. 


ee MRAM Bau! = 





CIVIL and mechanical engineer, technical 
education, Harvard and M. I. T., practical 
















EXECUTIVES 


Engineers and men of proven ability seeking posi- 
tions, find our service extremely satisfactory. Our 
H. H. Harrison can confidentially negotiate 
for you suitable connections, as he has success- 
fully done for thousands of others since 1909. 
Inquiries invited. 
The National Business Bourse, Inc. 

Confidential Negotiators 
Association Bidg.. Chicago 
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POSITIONS WANTED 





CIVIL engineer, graduate, 4 years’ experi- 
ence covering highway and_ reinforced 
concrete construction; available on short 
notice. PW-740, Eng. News-Record, Real 
Estate Trust Bldg... Philadelphia, Pa. 


CIVIL engineer, 18 years’ experience in 
design and construction of large works, 
will consider teaching mathematics, me- 
chanics, hydraulics, or physics. PW-731, 
Eng. News-Record, Old Colony Bldg., 
Chicago, Ill. 





GRADUATE civil engineer of high calibre, 
ten years’ broad experience, desires a 
connection with an industrial firm or con- 
tractor leading to an executive position: 
initial salary no object; prefer Eastern 
location ; references exchanged. PW-717, 
Eng. News-Record. 





GRADUATE civil engineer, 11 years’ ex- 
perience, desires position with industrial 
concern on new plant construction with 
prospect of becoming permanently con- 
nected with productive organization, Ad- 
dress Box 91, Narberth, Pa. 





POSITION wanted by civil engineer, with 
12 years’ experience highway, railroad 
and building work; report immediately. 
a or write 671 Kilbourne St., Elkhart, 
Ind. 

4 





Designers and Estimators 





DESIGN, estimate, sales. Graduate engi- 
neer, 31, experienced with structural 
steel fabricators, available immediately. 
New York interview requested. PW- 
684, Eng. News-Record. 


ESTIMATOR, graduate C. E., 40 years of 
age, 18 years’ experience in monumental, 
residential and industrial structures, Al 
estimator of general building construction 
in all branches, including reinforced con- 
crete, steel, carpentry and masonry, with 
knowledge of design and _ supervision, 
good correspondent, analyst and contract 
man, is open for engagement with re- 
sponsible concern in Metropolitan district. 
PW-725, Eng. News-Record. 





EXPERIENCED estimator and _ superin- 
tendent of large construction will accept 
position of responsibility at once; age 38, 
live organizer. Address a Z, *Generai 
Delivery, Winston-Salem, N. 





CONSTRUCTION draftsman, graduate en- 
gineer, eleven years’ experience, steel, 
concrete, surveying, factory construction. 
Take charge of work. PW-661, Eng. 
News-Record, 





DRAFTSMAN-engineer, graduate, eight 
years’ field and office experience. Gen- 
eral construction, industrial, structural. 
ae location. PW-677. Eng. News- 
Record, 





DRAFTSMAN, Track, steam or street rail- 
way; 17 years’ experience in track shops ; 
will go anywhere; good mathematician ; 
salary $110. PW-723. Eng. News-Record, 
Old Colony Bldg., Chicago. 





Mechanical 





MECHANICAL electrical engineer, tech- 
mieal graduate; wide experience design 
and installation electrical, mechanical 
and chemical apparatus, also plant effi- 
ciency and economical generation of 
power. PW-626, Eng. News-Record. 





MECHANICAL engineer, 13 years’ experi- 
ence in factory equipment, layout installa- 
tion and maintenance, familiar with boiler 
economy power generation and distribu- 
tion in large manufacturing  — PW- 
647, En News-Record, eal Estate 
Trust Bi £., Phila., Pa. 





MECHANICAL engineer, 12 years’ experi- 
ence in construction and operation of 
public utility plants and factories; wide 
experience in organizing men, time and 
production study, and equipment develop- 
ment. PW-719, Eng. News-Record. 


—— ee 





. o ” 
? In Replying to “Blind” Ads 
3 be careful to put on envelope the key 
number in tne ad and also local cddress 
of office to which reply is sent. 
i 10th Ave, at 36th St., New York. 
3 509 Real Estate Trust Bldg., Phila. 
: 533 Leader-News Bldg., Cleveland. 
= 1570 Old Colony Bldg., Chicago. E 
j 531 Rialto Bldg., San Francisco. j 
Important | 
3 Original letters of recommendations or 
= other papers of value should not be en- 
= glosed to unknown correspondents— send : 
2 copies. [ 
ait 


POSITIONS WANTED 


Structural 





GRADUATE civil engineer; 10 years’ 
experience designing, estimating and de- 
tailing reinforced concrete for contrac- 
tors and bar companies; can take re- 
sponsible charge of work. PW-634, Eng. 
News-Record, 


STRUCTURAL engineer and designer, 18 
years’ experience, steel and_ reinforced 
concrete structures, industrial and com- 
mercial buildings. Engineer, 108 West 
Harris St., Savannah, Ga. 





STRUCTURAL steel checker desires even- 
ing work; thoroughly experienced, office, 
loft, mill buildings and apartments. PW- 
701. Eng. News-Record. 





STRUCTURAL engineer, tecchnical gradu- 
ate, extensive experience in design, steel 
and reinforced concrete, industrial and 
commercial buildings, seeks position with 
engineering firm or consulting engineer. 
PW-697, Eng. News Record. 





Superintendents 





A CAPABLE young executive, with the 
broadest of experience covering all 
classes of construction work, specialized 
in building construction and difficult re- 
inforced concrete work, seeks an open- 
ing with a reliable firm as general super- 
intendent, or construction superintendent 
or engineer. Available on short notice; 
location immaterial. Phone’ Barclay 
2645. Address Superintendent, c/o Kan- 
tor, 43 Murray Street, New York, N. Y. 





ARCHITECT'S superintendent, experienced 
in all classes of public buildings and 
other high grade construction. PW-678, 
Eng. News-Record. 





CONTRACTOR’S _ superintendent, fifteen 
years’ experience all classes construction 
work, ballast, rubble, dimension stone 
quarries, masonry, earth dams, roads, 
filters, sewers. PW-686. Eng. News- 
Record, 





ENGINEER and superintendent of con- 
struction. 16 years’ experience. Railroad 
and highway location and construction, 
drainage, sewers, paving, industrial. To 
take responsible charge of engineering 
and supervision of construction. Broad 
experience. Go anywhere. 
America preferred. PW-681, Eng. News- 
Record, Real Estate Trust Bidg., Phila. 


senepeesonen 








EXECUTIVE 


IT AM AN ENGINEER EXPERIENCED IN 
PLANNING AND EXECUTING LARGE INDUS- 
TRIAL BUILDING PROJECTS, 


MY EXPERIENCE HAS BEEN _ GAINED 
THROUGH NINE YEARS’ ASSOCIATION WITH 
A FIRM WIDELY KNOWN FOR ITS EXCEL- 
LENT WORKMANSHIP AND EFFICIENT 
METHODS AND I HAVE HAD CHARGE OF 
OPERATIONS FROM CANADA TO TEXAS. 


I DESIRE A MANENT Sa 
WHERE ABILITY WILL BE RECOG 


PW-733, ENGINEERING NEWS-RECORD, 
10TH AVE. at 36TH ST., NEW YORK CITY 
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POSITIONS WANTED 
rs 
ENGINEER- SUPERINTENDEN’, cighte 
years’ experience, 10 on eastern ra 
roads, covering design, super\ yn and 
inspection on grade crossing eli:ninatio, 
third tracking, yards and docks and 
m. of w.; three years private practio, 
engineering and surveying, fi, years 


design supervision and construction 
highway bridges, foundations, open o ais 
sons, piling, etc. Not afraid of work ay; 

will go anywhere under the sun Furnish 
engineering equipment. Present salary 
$3,600. Say something. PW-615, Eng 
News-Record, . 


—_————__ 


GENERAL building construction superip. 
tendent, at present in full charge of a 
large apartment development in Ney 
York City, open for a proposition with 
first class firm. Advertiser is high grad 
man who can successfully and profit; ubly 
handle either field or office, Experijene 
covers 20 years on all kinds of hig h ela 
buildings; can work anywhere in Unit 
States. PW-641, Eng. News-Record, 


_—— 


GENERAL = superintendent, construction 
manager; broad experience in general 


building construction; specialize in rein. 
forced concrete construction, particularly 
in theatre, church and like intricate 
work; have practically completed the 
largest, unique and most complicated 


piece of reinforced concrete construction 
in the United States, “the three million 
dollar Grauman Theatre,” Los Angeles 
Cal.; reinforced concrete trusses of vari- 
ous designs are used; have had 2 years’ 
field experience in *hydro- electric con- 
struction, which includes both dam and 
power house work; familiar with costs 
estimating, purchasing, contracts § and 
organization ; have an organization 
available; either domestic or foreign 
position considered; available on two 
weeks’ notice. PW-630, Eng. News- 
Record, Rialto Bldg., San Francisco, Cal. 





ne 


SUPERINTENDENT or carpenter fore- 
man, 15 years’ practical experience in 
building construction ; pile driving; coffer 
dams; excavations, oundations; rein- 
forced concrete, etc. PW- 613, Eng. News- 
Record. 





SUPERINTENDENT of asphalt pavements. 
25 years’ experience, wishes position 
PW-738, Eng. News-Record. 


PS 


Notice to Advertisers 


We enlist your cooperation 


—TUESDAY, AUGUST ist— 
is the date of the ANNUAL 
OUTING for employees of the 


McGRAW-HILL COMPANY, 
Inc. 





seeeeneaeesenssesensenensenseeenenesseseenssenssanssenseusenenensanenssan. 


To enable everyone to take part, 
both our officé and print shop will 
be closed on this day. 


Our papers must, however, come : 
out on time and we accordingly : 
ask your cooperation in furnishing 
copy earlier than usual. It should 
reach us as follows for the August 
3rd issue of ENGINEERING 
NEWS-RECORD: 


DISPLAY ADS—Copy required by 
5 P.M. Friday, July 28th. 


WANT ADS—Copy required by 10 
A.M. Saturday, July 29th. 


sesensennenrs 


svenseneeen: 


anenevenerensssaessoe» 


seneaceeneesserersenenes: 
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POSITIONS WANTED 





sUPERINTENDENT of construction will 
be open for position Aug. 15th; wide ex- 
perience in all types of reinforcced con- 
crete construction, office buildings and 
school work ; can furnish complete organ- 
ization; references from leading contrac- 
tors in country. PW-698, Eng. News- 
Record, Leader-News Bldg., Cleveland, O,. 
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SUPERINTENDENT. general foreman, 

“road builder expert, concrete, macadam, 
prick paving. Now available; anywhere, 
Salary $200. Satisfaction assured. PW- 
676, Eng. News-Record, Leader-News 
Bldg., Cleveland, O. 


—_—_————— es 


SUPERINTENDENT fireproof building 
construction desires position; age forty ; 
wide experience, north or south; good 
references; hustler; can report  immedi- 
ately. Address F., P. O. Box 99, Char- 
lotte, N. C. 


oe 
Miscellaneous 
en 


A GOOD carpenter foreman wishing connec- 
tion with firm doing extensive reinforced 
conerete work: well experienced and good 
organizer: capable of taking full charge 
of job if necessary ; age 29 and a hustler; 
best of references; will locate anywhere ; 
available at once, PW-726 Eng. News- 
Record, Real Estate Trust Bldg., Phila- 
delphia, Pa. 


{prvnmeereneeeeseneeenSeRRR REIRSON CONE 


aewees: 


: 


To Employers 
Who Advertise 
for Men: 


The letters you receive in 
answer to your advertisements 
are submitted by each of the 
applicants with the hope of se- 
curing the position offered. 


When there are many appli- 
cants it frequently happens that 
the only letters acknowledged 
are those of promising candi- 
dates. Others do not receive the 
slightest indication that their 
letters have even been received, 
much less given any considera- 
tion. These men often become 
discouraged, will not respond to 
future advertisements, and some- 
times even question if they are 


bona fide. 
We can guarantee that Every 
Advertisement Printed in the 


Searchlight Section Is Duly Au- 
thorized. Now won’t you help 
keep our readers interested 
in this advertising by acknow- 
ledging every application re- 
ceived, even if you only return 
the letters of unsuccessful appli- 
cants to them marked, say, 
“Position filled, thank you.” 
If you don’t care to reveal your 
identity, mail them in plain en- 
velopes. 


NOORDEREDDL NOL DORESPOETOLDE LED ETEREEET INT DRE TESOR TTR TSSORERE PORORRSESERSRRREROSSETT HEL sIASEE THIN LHTHCECEOOOST NC HTOCDOR SORE OOOO TERE EETOROOESEESOECECESOSCERGHSEOOSCRERC RE RSteceeenenntsceeteN 


We suggest this in a spirit of 
helpful co-operation between 
employers and the men replying 


to Positions Vacant advertise- 
ments. 


Searchlight Departmené 
McGRAW-HILL CO., Ine. 


Put Yourself in the Place of 
the Other Fellow’’ 


POOP EEEETTEYTOTOUSETCOTOOETY 08 OFT! /TE RES)! SPE PROTTYER FOINS S1~RIEDI)SS0ESTRNON FOTTET A SUTSTEERS POR SEE OTT TT TTT TTS CTE, 8S 58:18. oT eT Fe ST 








POSITIONS WANTED 








A CAPABLE young executive with the 
broadest of experience covering all classes 
of construction work, specialized in indus- 
trial building construction, highway and 
municipal work, seeks a connection with 
a reliable firm as engineer or construction 
superintendent ; available on short notice; 
location immaterial. PW-716, Eng. News- 
Record. 


A SUCCESSFUL sales engineer and execu- 
tive, now employed, desires connection 
where broad engineering experience com- 
bined with sales ability can be used to 
produce big results; thorough technical 
education and experience in steel, con- 
crete, waterways, railroads, executive 
positions and sales. A producer not afraid 





of hard work. PW-636, Eng. News- 
Record, 
BOSS rigger and erector, with 25 years’ 


experience, 7 years with present firm, 
would like to make a change; go any- 
where. PW-644, Eng. News-Record, Old 
Colony Bldg., Chicago, Ill. 





BUSINESS manager and chief estimator, 
formerly architectural engineer and su- 
perintendent of construction, shrewd 
buyer and cost-keeping accountant, seeks 
connections with reliable firm desiring the 
service of an executive of ability. PW-736, 
Eng. News-Record, Old Colony Bldg., Chi- 
cago, Ill. 


CHIEF accountant, office manager, Amer- 
ican, age 33, desires position; 13 years’ 
experience railway, highway, canal build- 
ing and sugar mill construction in United 
States, Candda, France and Cuba; knowl- 








edge French and Spanish; thorough 
knowledge bookkeeping, office manage- 
ment, purchasing costs, etc. PW-642, 
Eng. News-Record. 

CONTRACTORS’ engineer for general 
work. Estimating, computing, account- 
ing, and supervising work. Plans _ pre- 
pared. Fifteen years’ experience. Grad- 
uate engineer. Prefer Eastern States. 


Highway and concrete work a specialty. 
PW-620, Eng. News-Record, Leader-News 
Bldg., Cleveland, O. 


(stitial 

EXPERIENCED foreman looking for posi- 
tion, furnish large number of men neces- 
sary. James Greco, 159 Prince Street, 
New York City. 


FOREMAN, experience street pavings, 
sewer work, foundations and _ building 
work. PW-689, Eng. News-Record. 





LIVE general foreman highway construc- 
tion, open position N. J.. Penna., N. Y. 
State salary. PW-682, Eng. News-Record. 





PRACTICAL man at railroad construction, 
installing of machinery, last 13 years 
government shipbuilding, want to make a 
change; good executive ability; tackle 
any kind of construction. Address G. J. M., 
115 Ryerson St., Brooklyn, N. Y. 





QUARRY or construction superintendent 
with a following of competent men wishes 
change. Familiar with the development 
and operation of large quarry operations 
and heavy construction. PW-700, Eng. 
News-Record, 





REINFORCING steel and steel products 
manager. A sales engineer, with success- 
ful experience in above lines. Can take 
full charge for building material concern 
or bar company, marketing these goods. 
Past master in commercial design. PW- 
693, Eng. News-Record, Old Colony Bldg., 
Chicago, Tll. 








TECHNICAL graduate, 28, wants perma- 
nent position; five years’ varied experi- 
ence, civil and mechanical engineering ; 
draftsman and computer; salary $175. 
PW-718, Eng. News-Record. 








YOUNG MAN, 26, commercial and I. C. S. 
surveying graduate; five years’ experi- 
ence on surveying corps, railroad, city 
and buildin construction; two years 
engineer, A. F.; two years laborer and 
foreman; wants permanent position with 
reasonable chance of advancement; open 
to oa proposition; location immaterial. 
PW-737, ang. News-Record, Real Estate 
Trust Bidg., Philadelphia, Pa. 


Gi SEARCHUGHT SECON ip 


| 





POSITIONS WANTED 





SALESMAN and engineer, age 34, married, 
desires position as salesman with steel 
fabricating company or manufacturer of 
building specialties. Five years’ con 
tracting engineer and district sales mana- 
ger for structural steel company and 
warehouse. Eleven years draughtsman, 
estimator and structural engineer struc- 
tural steel, reinforced concrete and gen- 
eral construction. Location immaterial. 
Present location South, PW-702, Eng 
News-Record, Old Colony Bldg., Chi- 
cago, Ill. 





YOUNG man with nine years’ experience, 
railroad and highway surveys and map 
drafting, at present studying steel and 
concrete construction, desires position in 
architect's or engineer's office, with op- 
portunity to advance. Salary of second- 
ary importance. PW-710, Eng. News- 
aaa Real Estate Trust Bldg., Phila., 

a. 


EXTRA WORK WANTED 





CIVIL engineering service, plans, surveys, 
design, computations, etc. H. F. Stimm, 
Snyder, N. Y. 


EX TRA—Engineering work solicited; de- 
signing, planning, estimating; computa- 
tions and drawings. Competently and 
promptly executed. Mazeau, 1203 Fulton 
Ave., New York City. 





STRUCTURAL engineer, experienced de- 
signer and detailer; can take care of 
more work; competent, quick service. 


XWW-724, Eng. News-Record. 


TUTORING 





CIVIL engineer teaches arithmetic, alg@bra, 
geometry, trigonometry, draughting, me- 
chanical, structural surveying, building 
construction; prepares engineering posi- 
tions. Mondell, 50 E, 42d St., N. Y. 


OFFICE SPACE FOR RENT 





Wanted—Engineer 
To share architect’s office. Splendid light. 
complete services. Suite 1211. 105 West 
40th St., New York. Tel. Bryant 3231. 





Architect or Contractor 


Can have space in engineer’s suite—$35 
monthly. OSR-715, Eng. News-Record. 





BOOKS AND PERIODICALS 





Periodicals for Sale 


Bound volumes of Engineering News, Janu- 
ary, 1907, to March, 1917, and unbound 
volumes Engineering News-Record, April, 
1917, to date; first check for $30 takes 
them. Ralph Gibson, 21 Vanderheyden 
St., Glens Falls, N. Y. 








PATENT ATTORNEYS 





PATENTS—Send for form “Evidence of 
Conception” to be signed and witnessed. 
Form fee schedule, information, free. 
Lancaster and Allwine, 262 Ouray Bldg., 
Washington, D. C. 










"CHICAGO DEALER. 


* CHICAGO DEALER 


With established office and calling on build- 
ing and road contractors wants icago or 
Illinois territory agency for equipment used 
in building or road construction. Will carry 
stock if necessary. 

AS-692, Engineering News-Record, 
Old Colony Bidg., Chicago, Lil. 


Sveonenevenerevenenesreneeeessen 
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BUSINESS OPPORTUNITIES 





Blue Print Company 


at Laredo, Texas, for sale; cash or terms; 
good opportunity for engineer; party in 
charge now has to leave. Apply Alamo 
Blue Print Company, San Antonio, Texas. 





Established Blue Print Business 
in large Eastern city; modern equipment; 
reason for selling: sickness; will consider 
partner. BO-727, Eng. News-Record. 





New Bullding Methods 

One, “The Universal Monolithic Builder.” a 
Machine Process for building hollow con- 
crete walls at low cost also a Steel 
Panel Knock-Down Building Method for 
making warehouses, garages, at bottom 
cost; want licensees under patents, man- 
ufactuers and organization handling. 
BO-671, Eng. News-Record. 


KS 


Splendid Opportunity 


For a responsible firm to manufacture and 
place in Canada a patented concrete road 
finishing machine universally used _ in 
United States; in replying send _ refer- 
ences. Macon Concrete Roller Company, 
Macon, Ga. 











FOR SALE 





Five Baker Maney Wheelers 
For sale; all in good condition. Wm. D. 
Kelly, R. R. 4, Frankfort, Ind. 


LUENUODETEREDEEDEEELENEDEENEADSeEeeeNOREOENOO Eee eneNeUENEOODESeEOeETEREORTEDeEEneDSeEEeRSRESSSEDEAEe® 


i NEW AND USED SURVEYING 
? INSTRUMENTS AT FACTORY PRICES 






Satisfaction guaranteed or money _ refunded. z 
Write for complete list and catalogue of our high = 
= rade instruments and supplies for civil engineers, = 
= surveyors, mining, builders, contractors, etc.; 40 = 
= years’ experience in repairing instruments of all g 
i makes at reasonable prices. Prompt service. 
: WISSLER INSTRUMENT CO. : 
i. 607 N. Broadway, St. Louis, Mo. : 
jee AONE OREO OOESHOREEONEDEGT HERON RE REOE OO OTRGOSE RENDER ORDO ROS SADE SOROsOS OA ROSLO SHORES 
greeeeevensrecggpecnesonncnanescngscncescnoeestenensnvasnscssnonssousensaennosesnessnieensoucnserneveess tt: 
3 
; Second-Hand 
= . 
i Transits and Levels 


Guaranteed in Good Order and Adjustment 
Write for New Bargain List 
WILLIAMS, BROWN & EARLE, INC. 
918 Chestnut St., Philadelphia, Pa. 


Department D 
HEOOOEOOPOOEC OE T) RORRRERROORERE SE TEES 





‘Seseennseneneceonnseneagssneecesssnenens) 








FOR RENT 


PAVER 


1—Four Bag Lakewood, boom and 





bucket. Complete with Batch 
Meter and Batch _ Transfer 
Derrick. 


Good Condition, Available July 15th. 


75—Four Bag Lakewood Batch Boxes. 
122,000 ft. Lakewood Heavy Duty 
Track. 
Available Immediately. 


MICHAEL STAUB 
Pitman, N. J. 


caeicaeaeanascesmsenecsemmnemeemaemnecme 


- 








 tnnsennenncnneneccnesertnvecseneeseoceoserrecereety: 


EXCAVATION 


Steam Shovels for rent with crews or work 
taken by contract. 


Dinkeys and cars or teams furnished. 


H. C. AMBLER 
3717 Old York Road, Phi'adelphia, 





"snenvenananooescnsnvasesonesossereoneeeees 


Pa. 


cpuaneecananenensesansssnsosscsnacscsereeeR 





Nesensecensessecee! 


Steam Shovel for Rent 


™%-yd. Thew Shovel in fine condition. 
Located at Corning, N, Y. 


JAS. S. BRADEN, 30 Church St., N. Y. 


Dre-seenenneenensenseesaneessnnny 


ANNDEDDEDNODEEODSENTOEDORROOOOED: 


eanerreeeenenecnensenneeeneensensncsnssensecrseeenneveneonensaeccceesnenssserseoensoesen sensed tonseucse’. 














Water Power Plant, 
over 100 miles. 





ONE DRODEEDEREHOEORENEDEENEEEOEEODceAenoEEAcuETsaeneeseeceanenenEteNS 


sseneneeeneec ereneenerenense se 





“matte (nonenencnnacnecuartensenscssessenets 





DOUeUeeuewnenanecereceeeernecneseersnneses 





WANTED 


1000-ton or larger; clearance 
between uprights and 10 ft. be’ 


w-711, 










Wanted to Rent, or Buy, 


snananenanocorrennente: 








number and condition, 






ssanenanevensecusenorans 





Cylinders 8 in. x 6 in. ca 
cu. ft. per minute. 


Aeeeenanenenecsnreensneseesneses: 


St. Joseph, Mo. 





HYDRAULIC PRESS 


Must be in good condition. 


Engineering News-Record 
1570 Old Colony Bidg., Chicago 


Keystone Excavator 


No. 4, must be in good condition; give shop 
i where same can be 
inspected and price in first le‘ter. 


W-742, Engineering News-Record, 
10th Ave, at 36th St.. New York City. 








WANTED—SECOND HAND 


AIR COMPRESSOR 


AUNT JEMIMA MILLS COMPANY. 


Gl SEARCHUGHT SECON —Ie 


WANTED 





about 4 ft. 
tween heads. 


?. 


a Used 


Tvenvenesensnnsosernentsecsonnensersentise. 


pacity 140 


Asneoenesnsenconsnenesscsesnessenssnenets 


Gaenncvesesveccessannnsscossunacensuneccsvececestseanenceseevseesevsesseneeteossnessensenaceersscsevensents 
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NSEDORDUEADESEDECHUOOOONEDDELERREDDEAOOOOOOUODOGESEDASOOODOLOFEAEGSEESSOOOUOORDERAEEOUEOOUEUD ORE OEOLESGOO OOOO ROEAOAEOAEOEOUSAOSERAGUAOOUSGALADANOREDEA BEEEELNEEEE: (11), eetuanennernoony 


BUSINESS OPPORTUNITY 


An opportunity is offered to men of proven ability to join the advertiser in the organization 
of a Construction Company and the reorganization of several Chartered Railroads; and 4 
outside the State of New York. 

To men qualified by past experience and possessing from $5.000 to 
$10,000 to invest, we can offer a most profitable opportunity. 
unless accompanied by references that will stand investigation. 
BO-685, Engineering News-Record, 10th Ave. at 36th St., New York City. 


seneeoeneennenneseneneessenevenseunenssesseseneeseenesnnnsanennmeneennenEEEs ON RUBOOEUOOLOEESADSORSDD ERED DUDE EERGGEENELEEREFREFUEDERENNROREERAEEDCEEOMApONONEHteEOOOEEFAE NEN tiN 11 vee 


The mileage of the railroads are 


No replies considered 


oeesenenenesscesesnanesseenecssrannnen! 


ett, 





annnnenanennnnensnonunssoonosonvnonenansnsasneaonenoaenensnenoneetsonetie+titi 11st, 






avesenvennersensess 


ovevecvoueveunenennene © 





eannenernnenss! 





OCUDUASOGOOEECODEEOLODEEOOGARRAOGAEAaESORSECOnaNE: 


WANTED 


STEEL PILING 





OU 


344 pieces 20 to 28 ft. long. 

Can use longer lengths if condition permits 
cutting to approximate desired lengths. 
W-712, Engineering News-Record 
1570 Old Colony Bldg., Chicago 


ORNANU ONDE ODELOOOUEDDOOEOEDODEDGOOSORANDODAEUEODNACAOO EE sAecestenOegsonOtNtY 


seenacecutecnsensvevenennessssanensas: 





erent vedeneenesneennel 


088 


ee ee 
s “ 2 
1—2-yd. Orange Peel Bucket. 
1—1%-yd. full Revolving Shovel. 
1—21-E Paver full length Caterpillar 
Traction, 
1—36-in. Gage 11 x 16 Locomotive. 
1—10-ton, 3-wheel Road Roller, 
10—4-yd., 36-in. gage Dump Cars. 
2—20 to 25-ton Std. Gage Locomotives, 
J. T. WALSH, 
514 Brisbane Bldg a T. oa 
OOROORNENREAeteDeecnenenontt je 


“Porennvennnnnnnnnensnensneecencencnnocnssensensseneney 
oenenenvnnsnoeneeseceecenanecunonertrsensinsancenny 


TO HELP YOU 


Get WHATEVER You NEED 


“Searchlight” Advertising 
G-4 


Ent seinesiilipocialeahaeisttdabenieaniinaisaiaiiainmaiaiall 


euensencenseneseneensurresesssre®” 


Oenenanenenennonoocenaconeereniensee 











- 
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: 
‘ 
: 


UsveNEDEDUEDNOOURONSUUEDEAEDESUAEDESDONOUAUESDOEOESLOEROGEDDSOEDAORDEDOAAEADONEDEDUOELOCONSOEESOEROASUOESUAEDASLASUORONGLUALAGLESEOEDORGUOOONEOOOOERONOLENAECALEAOEOUSOOURUGOUSOEUDEOCAUACANOEIAALALOHSOHEE: 


“SEARCHLIGHT” Service 


Agencies Wanted 
Agents Wanted 
Auction Notices 

Bids Wanted 

Books and Periodicals 
Buildings For Sale 
Business Opportunities 
Civil Service Opportunities 
Contracts-to-be-let 
Contracts Wanted 
Desk Room For Rent 
Desk Room Wanted 
Educational 


Is 


T is to help you whenever you have a business 
It insures you, at an extremely small 
cost, the quickest and most effective delivery 
of your message to the men in this field who 


want. 


for You, Too 


saueueesensnesreenenssesessesesenseeennennrresessnsensesssnseneneserenessesssentersnessreste®. 





are most likely to be interested in your needs. 
Z 
Try it. Learn what “SEARCHLIGHT” really i 
i 
means to YOU. ' 
Employment Agencies Patents For Sale 
Foreign Business Plants For Sale 
For Exchange Positions Vacant : 
For Rent Positions Wanted = 
Franchises Property For Sale 
Help Wanted Proposals : 
Industrial Sites Receivers’ Sales : 
Labor Bureaus Representatives Wanted : 
Machine Shops Salesmen Wanted i 
New Industries Wanted Specialties i 
Partners Wanted Sub-Contracts Wanted 
Patent Attorneys Water Front Property 
Work Wanted 


For Every Business Want 


Think “SEARCHLIGHT” First 
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Caterpillar 
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PROPOSALS 


For proposals Advertised see the pages 
immediately following the “Censtruction 


News” Section. 








WATERWORKS 

Bids See Eng. 

Close News-Record 

Aug. 7 Okeene, Okla, .......---. July 27 

Aug. 7 Altamont, Ill, .........-..- 27 

Aug. 7 Iron Bridge, Wis. A y 27 

Aug. 7 Falls Creek, Pa. ... 27 
Adv. July 27 and “Aug. 3. 

Aug. 7 West Concord, Minn. ..... Aug. 3 

Aug. 7 Springfield, Minn, ........ Aug. 3 

Aug. 7 St. Paul, Minn. .......... Aug. 3 

Aug. 8 Walbridge, O. ........... July 20 

Aug. 8 Buffalo, N. Y. ........4.. Aug. 3 

Aug. 8 Manasquan, N. J. ...... Aug. 3 
Adv. Aug. 3. 

Aug. 10 Poughkeepsie, N. Y. ..... July 27 
Adv. July 27 and Aug. 3. 

Aug. 10 Benton Harbor, Mich...... July 27 

Aug. 10 New Orleans, La. ........ July 27 

Aug. 10 Rome (Hillards P. O.), O..Aug. 3 

Aug. 10 Martinsville, Ill........... Aug. 3 

Aug. 14 Northville, Mich. ........ Aug. 3 

Aug. 16 Sayreville, N. J. ......... July 27 
Adv. July 27 and Aug. 3. 

Aug. 16 Glendive, Mont. J 27 

Aug. 16 Wash., Bee sh ee .s 
Adv. Aug. 3. 

Aug. 24 Sacramento, Cal. 27 

Aug. 24 Quincy, Fla. ...... abe. 

Aug. 26 Walhalla, N. D. ...... y 27 

Aug. 30 Scituate, R. I. ........ 3 
Adv. Aug. 3. 

Sept.15 Grants Pass, Ore. ........ July 27 

Sept. 15 Plagnemine, La. ........./ Aug. 3 

Oct. 1 Ponchatoula, La. ........Aug. 3 

SEWERS 

Aug. 7 Hamilton, Ont. ...........July 27 

Aug. 7 New Tovey. Ihe Fe! 6 vise cove Aug. 3 

Aug. 7 AMFOR, Qoite ieee view scien Aug. 3 

Aug. 10 Rome Oi ied eos tic TheR, Aug. 3 

Aug. 14 Northville, Mich. ....... ..Aug. 3 

Aug. 14 Hondo, Tex. ......sseeees July 27 

Aug. 14 Pensauken, N. J. ......... July 27 

Aug. 15 Springwells, Mich. ....... Aug. 3 
Adv. Aug. 3. 

Aug. 16 Sayreville, N. J. ........5. July 27 
Adv. July 27 and Aug. 3. 

Aug. 16 Nashville, Tenn. ......... Aug. 3 

Aug. 18. BGe (Pits cvéic ds Goddess é Aug. 3 

Aug. 35 NGWAIR, Dei de S400 bones’ July 27 

Aug. 28: Hare; Bi Yeh sia bola haw July 27 
Adv. July 27 and Aug. 3. 

BRIDGES 

Aug. 8 Stockton; Cah i. occ. ee eves July 20 

Aug. © TRROO Ss te oes dies aes ae 

AUG. 10° BEE Eek oso ab-a4 Smee 

Aug. 10 Columbus, O. ........0%.- 

AUG. ‘19. TAR, Be sas Siiwen'h exec 

Aug. 11 Madison, Wis. ...... . 

Aug. 11 COmsmbun, Oo Ss ea Aug. 

Aug. 11 Miase@ee ce oR. ADK... p 

Aug. 14. COMBOPMIA 6.05 ei vera 

Aug. 14 Missouri ......... eee 

Aug. 15 MRP, BOR octhis ans weieis 


Aug. 15 West Virginia .. 
Adv. July 27 and Aug. 3. 


Aug. 15 Bennettsville, Bh tetas kiweee & Aug. 3 
Adv. Aug. 3. 
Aug. 16 Ballston Spa, N. Y. ....... July 27 
Aug. 15 “VERRENER . daa cuivis ce om eo sts oe Aug. 3 
Adv. Aug. 3. 
Aug. 18 -20Raie soa ie 3 
Aug. 29 Wellington, New Zealand. —. 13 
Sept. 1 Knoxville Tenn, ........ July 27 
Sept. 1, 1923 Sydney, New South 
, Wales, Australia ......... Aug. 3 
Sept. 7 Nashville, Tenn. ........ Aug. 3 
Oct 1 BRIE oe Gans Sse etek oR wks 5 July 13 
Oct. 31 Sydney, Australia ..... -..Jan. 12 
DAMS 
Aug. 14 Newburgh, N. Y. ........ Aug. 3 
Adv, July 27 and Aug. 3. 
RAILWAY 


Aug. 15 New York 


EXCAVATION AND DREDGING 


/ Ang. 7 New Madrid, Mo. ae. 3 

: 8 Grants Pass, Ore. fy 20 
10 Wooster. 0. Bast , Fuly 

iv. July * “es Aug. 3. 

ug. 12 Kokomo, Ind. ........ - ...Jduly 20 

ug. 14 Benton, Mo. ............. July 20 


caa 


a 
R 


U 
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ah <aclp ta AIRRE 3 


bec, is Peay 18 


See Eng. 
News-Record 
Aug. 15 Varner, Ark. ......--+--4 Aug. ; 
Aug. 15 Ft. Lauderdale, Fla. ...... July 13 


Ady. July 13 to Aug. 3. 


Aug. 18 Bloomington, Ill ......... July 


Adv. July 20 to Aug. 3. 
STREETS AND ROADS 


F DE Bie Bi cet co ceees Aug. 
7 Sacramento, Cal. eibeeerde July 
FT CePIBOPRO 62's osc cee sccrered July 
7 White Plains, N. Y........July ° 
7 Leeehburg, Pa. .......+.« July : 
7 San Luis Obispo, Cal......July 
7 Brownstown, Ind. ........: July 
7 Catasauqua, Pa. .......... July 
Cie RSS July 
ye eS ee eee July 
7 JOMDOR, TGs 560 ci se ceccss July 
7 Princeton, Ind. ..........Aug. 
7 Jeffersonville, Ind. ....... Aug. 
7 Casper, WY, ......6..--AUg, 
7 BPranklin, Pa. 2... cscceees Aug. 
7 Columbia, Mo. ...........-AUg. 
Adv. Aug. 3. 
7 New York, N. Y........: Aug. 
7 Council Bluffs, Ia. .......Aug. 
7 Wreeneid, N. J. oe ccccceee Aug. 
Adv. Aug. 3. 
, ee NE: a Oe err eee ee Aug. 
DEE eee cos cee st ved Aug. 
8 San Rafael, Cal. ......... July : 
8 Crown Point, Ind. ......... July : 
BS MargiMRG sei vce cect enced July : 
Adv. July 27 and Aug. 3. 
8 Monticello, Ind. ..........: July 
8 Trenton, N. J. ....--000:: July 
8 Millville, N. J. ...-eeeee ee July 
8 Louisiana ........ a er July 
8 Washington, Ind. ......... July 
OS COMRRPED ii cees 06d Fou ds ate July 
8 Savannah, Ga. ........... July 
Re URE asa ev vos wis ted July 
8 St. George, N. Y..........Aug. 
8 Milwaukee, Wis. .........4 Aug. 
© COMOROS. oe ec ee Sct cee Aug. 
8 Michigan ....0.....ccceees Aug. 
9 Valparaiso, Ind. .......... July 2 
® Ft. Myers, Fim. ........:. July 2 
9 Ft. Myers, Fia. .........-:; July 
9 Hackensack, N. J. ....... July 
Adv. July 20 to Aug. 3. 
9 Mays Landing, N J. ...... July 
Adv. July 27 and Aug. 3. 
9 Marysville, Cal. .......... Aug. 
O BRICMIGOM nce ccc ewcccces Aug. 
9 Sycamore, Ill. .... ...-- Aug. 
Woodpury, N. J. .....--+ July 
Fredericktown, O. ........ July 
South Amboy, N. J. ...... July 
Adv. July 27 and Aug. 3. 
Burlington, Vt. .......... July 
Adv. July 27 and Aug. 3. 
528s inc 6 0 ee wikis’ 00 July 
FraetorG, Me Gy. lc ews, Aug. 
DINO ok oe eiccicccass Aug. 
Willmar, Minn. .......... Aug. 
SOUOs  S  o6 wiv ccecer Aug. 
Petersburg, Va. ......... Aug. 
Oe SN ts Re ca teees Aug. 
eee ae Aug. 
Commun Qu ois. dee oes Aug. 
Johnson Creek, WR. shies Aug. 
MOOD 04's bo ase dt ¢ 0:4 Gos mepd July 
DEEN, Wis Vike < <.0 ¢0 0.0.9 July 
CONIOPUIB 420.22. 0k ese, ouly 
Wpenepureg, Pa. ....c.0%. Aug. 
Scalp Level, Pa. ......... Aug. 
PMO, PRS ogc hn cod on 0 tnd Aug. 
/ RS OR Ps Aug. 
sone Heights (Columbus 
Se ee see) aso 6 OA 9 Aug. 
New EE wet va > 650 6as o¢ Aug. 
Adv. Aug. 3. 
Woodbury, N. J. ......... Aug. 
Adv. Aug. 3. 
Wise, ee, ea eh ee kee Aug. 
Ganta Trees, Cal. ..<... 200d July 
Beaumont, Tex. .........-d July 
Wadsworth, O. ........666 July 
PS ako gle cce bbe a0 08 July 
Knoxville, Tenn. .........: July 
Columbus, O. ..... eRe 
DONE oie o. cb nhc ston c+ se 
Adv. Aug. 3. . 
RS ONE Gs pe soe e se ee Aug. 
a Eh ro be ope sec e seed Aug. 
Nashville, Tenn. ........./ Aug. 
Adv. Aug. 3. 
Rhode Talanhd: ...........: Aug. 
Adv. Aug. s.. 
Henderson, N.C. .......... Tuly 
Youngsville, Pa. Spies oe «0 CPR 


Aus. 17 Halletsville, Tex. ........Aug. 
Mae, 1B TE odd cia ise iced Aug, 
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Bids 
Close 


Aug. 
Aug. 


Aug. 2 
Aug. 2 


Aug. 
Sept. 


Aug. 


Aug. 
Aug. 
Aug. 

Aug. 
Aug. 
Aug. 
Aug. 
Aug. 
Aug. 

Aug. 
Aug. 

Aug. 
Aug. 
Aug. 
Aug. 


Aug. 
Aug. 


Aug. 22 § 
Aug. 31 } 


Sept. 


Sept. 30 


Oct. 


Aug. 


Aug. 
Aug. 
Aug. 
Aug. 
Aug. 
Aug. 
Aug. 
Aug. 
Aug. 


Aug. 


Aug. 


Aug. 


Aug. 
Aug. 
Aug. 
Aug. 
Aug. 
Aug. 
Aug. 
Aug. 


Aug. 
Aug. 


Aug. 
Aug. 
Aug. 


Aug. 
Aug. 


Aug. 


Aug. 





News-Record 
3 California .. 
Orangeburg, S. 
Two Harbors, 







North Carolina 


INDUSTRIAL WORKS 
Pittsburgh, Pa. 
BUILDINGS 


Pelham Manor, N. Y.. 
Detroit, Mich. 










ts 


tote 


“I-l-l¢e~I-1¢0-3 


Detroit, Mich. 


to 





Sterling, 5 Oo. 





tobsotetopoterner 
I-30 
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Owen Sound, ‘a 


Duluth, Minn. 
Duluth, Minn. 


FEDERAL GOVERNMENT WORK 





y 18 to Aug. 3. 
Earthwork — New Orleans, 
Cc himney ‘and Flue—Guaniana- 
Foundations aa er “Lake, 

Ud oleh ad ott wld cate ¢ 6.0.0 Aug. 








Timber Turnout, ete. giana 
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Aug. 30 Circulating Loop — Mare 
Retand, COL sccccsess eco -duly 27 

Aug. 31 Canal—Klamath Falls, Ore.July 27 

Sept. 1 Refrigerating Plants—Perry- 


Sn a: srvesncos tenes ve July 20 
Adv. July 20 to Aug. 3. 
Sept. 5 Dredging — New York, 
Dts: skbntasercenasauens Aug. 3 
Adv. Aug. 3. 
Sept. 5 Steel Gates —. Nashville, 
ee er eer er ee Aug. 3 
Adv. Aug. 3. 
Sept. 5 Dykes, etc.—New Orleans, 
Te.. can gekakhihhaw es de ae Aug. 3 
Sept. 6 Motors, ete.—Yuma, Ariz...July 27 
MISCELLANEOUS 
Aug. 7 Engines and D. C, Generators 
Serr July 13 
Aug. 7 Scarifier Attachment—St. 
ee ER aro July 20 
Aug. 7 Electric Light Equipment — 
ee. BIR. Css oe nan so wae July 27 
Aug. 7 Transmission Line—Pine Tops, 
ee aa scovesshug. 3 
Aug. 8 Cement—Napa, Cal. ...... July 27 
Aug. 9 Heating Oil Distributor—Ft. 
Ne a Er en July 27 
Aug. 9 Transformers, ete. — San 
at ae a July 20 
Aug. 12 Paving Block — Buffalo, 
ha scene ee Senden ones 50 Aug. 3 
Aug. 15 Hydro-electric Development— 
ee aera eee June 29 
Aug. 15 Transmission Line, etc.—Hob- 
SE aR. hs. Chon ees we oe July 27 
Aug. 15 Foundation — Minneapolis, 
BR, § sasevenseeasonviveee July 13 
Aug. 17 Intake Pier, Screens, etc.— 
Whoollme, W. VR .ovcedri Aug. 3 


Adv. Aug. 3. 
Aug. 28 Mechanical Equipment—Sacra- 
— Se Ree Aug. 3 
Sept. 16 Strain & Pin Type Insulators 
—Melbourne, Australia July 27 


Where name of official is not given 
inquiries should be addressed to City 


Clerk, County Clerk or corresponding 
official, 





Waterworks 
PROPOSED WORK 


N. Y¥., Mayfield—Making surveys distri- 
bution system, standpipe, pumping station, 
4 mi. 6-8 in. c.i. pipe, etc. $50,000. M. 
Vrooman, 10 North Main St., engr. 

Pa., Steelton—Authorized $25,000 bond 
issue to improve waterworks. <A. Rupp, 
boro. secy. 

D. C., Wash.—Dist. Comrs., 509 Dist. 
Bidg., plans sewers in various streets. 
$250,000 appropriated 

Va,, Petersburg—Making plans and soon 
take bids for 3 mi. sewers. $75,000. 
L. Budd, city engr. 

La., Alexandria—Soon takes bids water 
reservoir, equipment and mains. $95,000 
bonds voted for project. V. M. Ake, clk. 

0., Warren—Plans c.i. mains in Boule- 
vard, Garden Ave., East Market St., Apple 
PL, Trumbull and Central Parkways, $38,- 
600, 

Mich., Ecorse — Plans’ extensions to 
mains, 4, 6 and 8 in. ci. pipe. To be 
supplied with water from Detroit water- 
works system. $125,000, Engineer not 
selected 

Wis., Madison—Taking bids pumping ma- 
chinery for new pumping station in Monona 
Park, also sewage disposal machinery. FE. 
E. Parker, engr. 

Ia., Rockwell City—Making plans 20,- 
000 gal. rein.-con. reservoir incl, pumping 
machinery. $15,000. W. E. Buell & Co., 
205 Davidson Bldg., Sioux City, engrs. 

Minn., Winona—Making plans pumping 
station. $250,000. Alvord, Burdick & How- 
son, 8 South Dearborn St., Chicago, engrs. 

Tex., Ennis—Voted $35,000 bond issue 
for waterworks improvements and sewer 
extensions. R. A. McCulloch, city mer. 
Noted June 8. 

Tex., Lubbock—Voted $50,000 bonds for 
waterworks improvements. S. Sanders, 
city engr. 

Ok.a., Tulsa—Water Comn. plans receiv- 
ing bids during last half of September for 
Spavinaw Water Supply Project, for which 
$6,800,000 bonds have been voted. A. J. 
Rudd, chn. Trammell & MHolway, 329 
Kennedy Bldg., engrs.; adv. this issue. 

BIDS DESIRED 


R. I., Scituate—Aug. 30, by Water Sup- 
ply Ba., Providence, building tunnel portion 
of Scituate Aqueduct, in Scituate and 
Cranston; adv. this issue. 

N. Y., Buffalo—Aug. 8, by A. W. Krein- 
heder, comr. Pub. Wks., Municipal Bldg., 





1,000 lengths 6 in. c.i. pipe, 100 ton lead, 
eighty 6-16 in. high pressure valves and 
50 high pressure fire hydrants. 

N. J., Manasquan—Aug. 8, by Boro 
Council installing water pumping equip- 
ment. Runyon & Carey, 845 Broad St., 
Newark, consult. engrs.; adv. this issue. 

D. C., Wash.—Aug. 16, at office Washing- 
ton Suburban Sanitary Comn., Evans Bldg., 
New York Ave., mains and sewers, Contrs. 
32 W and S. R. B. Morse, Hyattsville, 
Md.,, dist. ch. engr.; adv. this issue. 

Fla., Quiney—Aug. 24, by city, 1 uniflow 
engine, one 210 kva. or 312 kva. generator, 
3 panel switch board, 2 centrifugal pumps, 
one 500 hp. feed pump and heater, 1 motor 
driven air compressor, condenser, 200 hp. 
125 Ib. return tubular boiler, 200,000 gal. 
concrete reservoir, 6,000 ft. 6-8 in. c.i. pipe, 
ete. J. P. Smith, clk. Noted June 22, 
under Industrial Works. 

La, Plaquemine—Sept. 15, by F. Wilbert, 
mayor, and Bd. of Aldermen, remodeling 
waterworks and electric light plant. $150,- 
000. Swanson-McGraw, Inc., 705 United 
Fruit Bldg., New Orleans, engrs. Noted 
May 11. 

La., Pontchatoula—Oct. 1, by W. R. 
Haight, mayor, and Bd. of Aldermen, con- 
structing waterworks and sewerage system, 
$130,000. Swanson-McGraw, Ince., 706 
United Fruit Blidg., New Orleans, engrs. 
Noted May 11. 

0., Rome (Hilliards, P. O.)—Aug. 10, 
by Franklin Co. (Columbus) laying 13,500 
ft. c.i. mains in Sewer Dist. Prairie 1. 
E. G. Bradbury, 174 East Long St, 
Columbus, engr. 

Mich., Northville—Aug. 14, by T. E. Mur- 
dock, village clk., laying 1,800 ft. 10 in. 
c.i. pipe and lowering 1,000 ft. existing 
pipe. A. Roth and C. W. Hubbell, 2348 
Penobscot Bldg., Detroit, engrs. 

IlL., Martinsville—Aug. 10, by Bd. Local 
Impvts. for 8 mi. 4, 6 and 8 in. c.i. mains, 
incl. valves, specials, and fire hydrants. 
W. B. Lynn, pres. rR. Page, Rose 
Dispensary Bldg., Terre Haute, Ind., engr. 
Noted March 3, 1921. 

Minn., St. Paul—Aug. 7, by H. W. Aus- 
tin, city purch. agt., radial brick or rein.- 
con, tile chimney and one 15 ton hand-oper- 
ated traveling type bridge crane for Water 
Dept. at McCarrons station. 

Minn., Springfield—Aug. 7, by city, wa- 
termain extensions, 16,200 ft. 4-8 in, class 
B. c.i. pipe, thirty-six 4-8 in. gate valves, 
22 hydrants, 12,000 Ib. c.i. specials. $22,000. 
J. Schmelz, clk. Druar & Milinowski, 500 
Globe Bldg., St. Paul, engrs. Noted June 2. 

Minn., West Concord—Aug. 7, by city, 
waterworks extensions, incl. steel tank and 
tower, pump house, removing present build- 
ing, shaft extension and pulley, etc. W. E. 
Glarner, clk. Toltz, King & Day, 1410 
Pioneer Bldg., St. Paul, engrs. Noted June 
29. 

BIDS RECEIVED 

Ss. C., Charleston—For 30,000 ft. rein.- 
con. and terra cotta pipe drains and 
appurtenances, from Bryan & Co., Jack- 
sonville, Fla., $200,000. Noted June 22. 

0., Cleveland—Constructing foundations 
at Fairmount Pumping Station, 2,200 cu. 
yd. concrete, 17,700 cu.yd. earth excav., 
450 ton c.i. pipe and 96,011 lb. reinforcing, 
from Hunkin-Conkey Constr. Co., Century 
Bidg., $231,995; Lake Erie Constr. Co. 
Hickox Bldg., $257.932; Stange Constr. 
Co., Sixth-St. Clair Bldg., $257,984. Con- 
tract awarded to Hunkin-Conkey Constr. 
Co., $231,819. 


CONTRACTS AWARDED 


N. ¥., Buffalo—Dept. Pub. Wks., Munici- 
pal Bldg., for filtration plant structures, 
Contr. 1, to Thompson-Starrett Co., 49 Wall 
St.. New York, $1,800,480. Noted July 20. 

Md., Cumberland—Laying water conduit, 
to Cumberland Contg. Co., 62-3rd Natl. 
Bank Bldg. Engrs. est. $100,000. 

N. C., Kernersville—Constructing 100 ft. 
tower and tank, to R. D. Cole Mfg. Co.. 
Union, Ga.; 2 deep wells, to Cummings & 
Williams, Kernersville; waterworks and 
sewerage system, to Boyd, Higgins & Go- 
forth, Charlotte. Total $100,000. 

0., Cleveland—Cuyahoga Co. 21,300 ft. 
4-10 in. c.i. mains in Parma Dist. Impvt. 
17, to Langahan Constr. Co., Marshall 
Bldg., $103,125; 6,500 ft. 4-8 in. c.i. mains 
in Parma Dist. Irapvt. 18, to D. Pfahl 
& Co., Fisher Rd., $30,506. Noted July 27. 

0., Columbus—See “Streets and Roads.” 

Mich,, River Rouge—Submerged water- 
main across Rouge River about 40 ft. 
below water surface, 500 ft. 30 c.i. pipe 
to Greiling Bros. Co., East Walnut St.. 
Green Bay, Wis., $46,000. Noted July 20. 

Wis., Matison—Heavy duty air compres- 
sor for ae station, to Nordburg Mfg. 
Co., Chicago and Oklahoma Sts., Milwaukee, 
$23,350. Engrs. est. $25,000. Noted March 
16. 

Wis., Milwaukee—Furnishing and erect- 
ing structural steel for Riverside Pumping 
Station, foot of Chambers St., from Wor- 
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den-Allen Co., Port Washington $71 
462; Wisconsin Bridge & Iron « North 


Milwaukee, $72,180; Wagner A; tectural 
Iron Wks., 763 North Water St., $72.99.” 

la., Waterloo—For 2 rein.-con. 1 ; 
to C. H. Werner, Waterloo, $43,000. Gi) 
will buy c.i. pipe. Noted June ° ? 

Minn., Barnum — Waterwork 
5,000 lin. ft. 6in. ci. mains, 
specials, etc.; sewerage system, 00 lin 
ft. 8-12 in. vitr. tile sewers, 15 manholes 
lampholes, 2 outfalls, to Pastoret «o, 
Sellwood Bldg., Duluth, about $21.5.) 

Ont., Islington — Twp. of fk: 


ystem 


irants 


, BOR 


waterworks system in Area 3, abou 3 - 
6 in. ci. pipe; pipe laying to Grant Contg 
Co., 50 Front St. E., Toronto; pipe to Nay 
Iron Wks., foot of Cherry St.. Toronto: 
valves to Drummond McCall Co., 373 Front 
St. E., Toronto; hydrants to J. T Hep- 
burn, 18 Van Horne St., Toronto. Engrs 


est. $60,000. Noted July 13 

Ont., Oakville—Auxiliary gasoline driven 
pump, 1,000 g.p.m. to Goldie McCulloch (o, 
Galt, $32,000. Noted June 1. ; 

Ont., Toronto—For 4,000,000 gal. per day 
electrically driven centrifugal pump, to j 
Ingles Co. 14 Strachan Ave., $1079] 
Noted June 1. ‘ 


Sewers 


PROPOSED WORK 


Pa., Rochester — Making plans sewage 
disposal plant. $25,000. J. P. Leat, boro, 
engr. 

D. C., Wash.—Dist. Comrs., 509 Dist, 
Bidg., plan to extend water supply system. 
$100,000 appropriated, 

Va., Petersburg—Making plans and soon 
takes bids repairing and extending mains. 
$25,000. L. Budd, city engr. 

O., Warren — Authorized $63,500 bond 
issue sanitary and storm sewers in Sout! 
Pine St. and River Ave. 

Mich., Ecorse—Plans extending trunk 
and lateral sewers, brick, concrete, crock 
or segement block. $50,000 bonds sold. 
Architect not selected. 

Wis., Waukesha—Making plans 2,000 ft, 
42 in. rein.-con. pipe outfall sewer. $25,000. 
A. P. Kuranz, City Hall, engr. 

Ia., New Vienna—Making plans sanitary 
sewers and sewage disposal plant. H. R. 
Green Co., Cedar Rapids Savings Bank 
Bldg., Cedar Rapids, engrs, 

Tex., Ennis—See “Waterworks.” 

Tex., Houston—Soon receives bids 106,000 
ft. storm sewers in Turner and Castl 
Court Addition, 12-57 in. vitr. clay, segment 
blocks or concrete pipe. $80,000. J. ¢. 
McVea, City engr. 

Tex., Lubbock—Voted $100,000 bond is- 
sue for sewerage extensions and improve- 
ments. S. Sanders, city engr. 

Cal, Crescent City—See “Streets and 
Roads.” 

Cal,, Mereced—Plan to vote on $70,000 
bonds for sewers and $17,500 for improv- 
ing Bear Creek Park site for camp grounds. 
Cc. D. Martin, city engr. 

Ont., Hamilton—Plans sewage disposal 
system. $2,500,000. James, Proctor & Red- 
fern, 36 Toronto St., Toronto, engrs. 

B. C., Chilliwack—Having plans prepared 
Sewerage system. $30,000. Prices wanted 
on materials and equipment. C. Brecken- 
ridge, City Hall, engr. 


BIDS DESIRED 


N. ¥., New York—Aug. 7, by J. Miller, 
pres. Manhattan Boro., Municipal Bldg. 
construction sanitary sewers and _ recon- 
struction existing sewers in Carmine St 
from Varick St. to point 106 ft. east of 
east building line of Bleecker St. 

Pa., Erie—Aug. 18, by M. J. Henry, city 
clk., constructing 4 sections Mill Creek Val- 
ley Relief Sewer. $40,000. F. Lynch, city 
engr. 

D. C., Wash.—See “Waterworks.” 

La., Pontchatoula—See “Sewers.” 

Tenn., Nashville—Aug. 16, by S. H. Me- 
Kay, secy. Bd. Pub. Wks., brick storm 
water culvert, incl. tailing ditches and 
catch basins, etc., in Hefferman St., private 
property, and alley west of 21st Ave. from 
point in private property, south of Jefferson 
St., thence couthwardty through private 
property to Hefferman St., about 30) ft. 
west of 2ist Ave., thence eastwardly in 
Heiferman St. to alley west of 21st Ave. 
and southwardly in said alley to point 
about 20 ft. south of Hefferman St. F. Z. 
Wilson, mayor. 

0., Akron—Aug. 7, by M. P. Tucker, serv- 
ice dir., 2,595 ft. Gorge Blvd. Trunk Sewer 
30 to 72-in. brick or segment block. $7°),()()0- 
J. E. Root, Delaware Bldg., engr. 

Mich., Northville—Aug. 14, by T. E. Mur- 
dock, clk., 4,315 ft. sanitary sewer, Sect. 4. 
8 in. vitr. crock pine. $25,000, A. Roth 
and C. W. Hubbell, 2348 Penobscot Pld. 
Detroit, engrs. 


Mich., Springwells—Aug. 15, by 1. P 
Esper, village clk., Village Hall, construct: 
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Sewers 

, sewers, Sects. 10, 14 and 15. C. W. 
iebbeil, 2348 Penobscot Bldg., Detroit, 
consult. engr. + adv. this issue. 


Wis., Madison—See “Waterworks.” 
Wyo., Casper—See “Streets and Roads.” 


BIDS RECEIVED 


x. ¥., Brooklyn—E. Riegelmann, boro 
pres, Boro Hall, opened bids July | 26, 
cawers in (1) Rochester Ave., (2) Ashford 
St. (3) Van Sicklen St., (4) Ave. Q, (5) 
sith St. (6) Union St., (7) East 28th St., 
(8) Nostrand Ave., etc. from F. Frey, 818 
Qcean Parkway, (1) $23,157 (3) $4,170 
(4) $3,859 (6) $2,667 (7) $2,258 (8) $2,006; 
Tomasetti & Co., Inc, 1133-60th St. (1) 
$24,650; Murphy Bros., 262 Bay 43rd St., 
(1) $25,090 (2) $6,570 (4) $4,153 (6) 
$2,689; D. Bonnacci, (2) $7,383 (5) $2,791 
(8) $2,391; J. Jenings, Belle Harbor, (2) 
$8,029; J. J. Guinan Contg. Co., 2314 
Gravesend Ave., (3) $3,761; Nazzarro & 
Querriero, 6712 llth Ave., (3) $3,925 (4) 
$3,749 (5) $2,326 (6) $2,385 (7) $2,024 (8) 
32.183; Dady & Merrindino, (5) $2,693; 
Fozzi Bros., (7) $2,258. Noted July 20. 


N. Y., Gloversville—Received low bid for 
890 ft. 15 in., 1,640 ft. 12 in., 1,330 ft. 10 in. 
and 420 ft. 8 in. sewers and 1,300 ft. 4 in. 
laterals in Kingsboro Ave., Newman, Law- 
rence, Meadow and East State Sts., incl., 
from M. Vrooman, Inc., 10 North Main St., 
cheapest combination $27,242, using all 
vitr. pipe $27,247, concrete pipe $28,114. 


N. Y., Long Island City—M. E. Connolly, 
pres. Queens Boro, Queens Subway Bidg., 
opened bids July 26, sewers in (1) Brown 
Pl. from Grand St. to Whitlock Ave., Whit- 
lock Ave. from Brown Pl. to Bittman Ct., 
ete., receiving basins, etc., in (2) southerly 
corner of Sothern and Corona Aves, and on 
easterly side of Corona Ave. near angle 
point between Sothern Ave. and Merritt Pl., 
2nd Ward, from S. Muccini, 6102 18th 
Ave., Brooklyn, (1) $28,229; Kennedy & 
Smith, 93 Amity  St., Flushing, (1) 
$33,212 (2) $775; Murphy Bros., 262 Bay 
43rd St., Brooklyn, (1) $34,848; Green 
Contg. Co., (2) $900; J. H. O’Brien, Jr., 
(2) $940. Noted July 20. 


CONTRACTS AWARDED 


Y., Perrysburg—See “Buildings.” 
C., Kernersville—See “Waterworks.” 
Columbus—W. H. Duffy, dir. Pub. 
Serv., 23,480 ft. 6-15 in. sanitary sewers 
in Dunedin Rd., to Gessner & Co., 616 
Nicholas Bldg., Toledo, $39,018. Noted 
July 20. 
0., Columbus—See “Streets and Roads.” 
Minn., Barnum—See “Waterworks.” 
Mo., Kennett—See “Streets and Roads.” 
Neb., Grand Island—Sewers and sewer- 
age disposal plant, Sects. 1 and 4, to H. J. 
Peterson, 1119 South 35th St., Omaha, who 
sublet same to Ward & Weighton, 516-17 
Davidson Blidg., Sioux City, Ia., $61,846; 
Sect. 2, to C. L. Hansen, Charles City, Ia., 
$131,274; Sect. 3, to Chambers Constr. Co., 
Grand Island, $41,181; Sect. 5, to Hansen 
& Willodson, Omaha, $35,718. Noted May 4. 


Ont, Atwood—Elma Twp., ditching,mostly 

excav.,, small amount tile and concrete 
work, to G. Arbuckle, c/o G. Lochead, At- 
wood, $63,742. Engrs. est. $70,000. 
_ Ont., Toronto—Vitr. tile sanitary sewers 
in Mount Pleasant Rd., to Grant Contg, 
Co,, 50 Front St. E., $2,295 ; in Ruskin Ave., 
to W. R. Worthington, 555 Markham S&t., 
$64,694. Work involves 12,000 ft. vitr. tile, 
Sin. and up. Engrs. est. $67,000. 


Waste Disposal 


BIDS RECEIVED 


N. Y¥., Buffalo—For 200 ton incinerator 
plant, from C. O, Bartlett-Snow Co., French 
and Winter Sts., Cleveland, O., $291,286, G. 
\V. Goethals Co., 40 Wall St., New York, 
$309,379, Universal By-Products Corp., Buf- 
falo, $135,000 ; 50 ton garbage Te plant, 
‘rom C, H, A, Wannenwetsch Co., 563 
\Villiam St., $78,000. Noted June 22. 

_ D. C. Wash.—Dist. Comrs., 509 Dist. 
Bidg., additional incinerators at trash 

‘nt, Mt. Olivet Rd. and. Mantello Ave., 
rom Vulean Incinerator Co., Surety Bldg., 
St. Louis, Mo., $33,685 (9) days); Sparks 

matory Constr. Co., Memphis, Tenn., 
10,350 (60 days) ; Nye Odorless Crematory 

', Georgia Life Bldg., Macon, Ga., $18,- 

2 (18 days). Noted July 6. 


Bridges 
PROPOSED WORK 


La., Minden—See “Streets and Roads.” 


\y., Morganfleld—Union and Crittenden 
~Untles soon take bids steel bridge across 
sTadewater River, $25,000. R. Orcutt, 
rganfield, engr. 


N. 
N. 
0., 


Q 


ww 


Mo., Kansas City—See “Railways.” 
Ont., Prairie Siding—Kent Co. (Chatham) 
authorized construction of steel, double 
lift, leaf type bridge over Thames River, 
here. $150,000. W. G. McGeorge, Chat- 
ham, Co. engr. 


BIDS DESIRED 


Virginia—Aug. 18, by State Hy Comm., 
Richmond, bridge over Rappahannock 
River, Route 1, Project S-225; rein.-con. 
bridge over Swift Creek, Route i, Project 
S-249; bridge over Spring Branch, Route 
10, Project S-250. G. P. Coleman, commr. ; 
adv. this issue, 

S. C., Bennettsville—Aug. 15, by Bd. 
Comrs. Marlboro Co., 6 culverts and #4 
rein.-con. bridges. B. M. English, co. 
engr.; adv. this issue. 

Tenn., Nashville—Sept. 7, by S. H. Mc- 
Kay, city clk., City Hal, for East Nash- 
ville viaduct and east and west approaches 
to Church St. viaduct. Freeland, Roberts 
& Co., 1212-13 Independent Life Bldg., 
consult. engrs.; adv. this issue. 

0., Columbus—Aug. 11, by Dept. Hys., 
and Pub. Wks., bridges in following coun- 
ties; Brown Co., Sect, “P” Milford-Hills- 
boro Rd., $2,777; Guernsey Co., Sect. “I” 
National Rd., $8,361; Guernsey Co., Sect. 
“K" National Rd., $8,724; Columbiana Co., 
Sect. “Salineville” Salineville-Yellow Creek 
Rd., concrete bridge, $6,053; Highland Co., 
Sect. “N” Hillsboro-Washington C. H. Rd. 
2 bridges $11,096; Medina Co., Sect. “P” 
Ashland-Medina Rd., bridges and culverts, 
$6,923; Pickaway Co., Sect. “U’ Columbus- 
Portsmouth Rd., $12,565. 

Mlinois—Aug. 18 by Dept. Pub. Wks. and 
Buildings, Div. Highways, Springfield, 
following bridges: substructures for 1 
steel bridge and 1 steel span, 4 rein.-con. 
approach spans for 1 steel and concrete, 
Route 1, Sect. 29-B, Saline Co., 1 steel 
superstructure, Route 1, Sects. 29-C, Saline 
Co., 1 rein.-con., Route 1, Sect. 30-B, 
Saline Co., 4 rein.-con., Route 1, Sect. 
31-B, Saline Co., rein.-con. approach spans 
for steel and concrete, 1 rein.-con. bridge 
and 1 culvert, Route 1, Sect. 33-B, Saline 
Co., 1 steel superstructure, Route 1, Sect. 
33-C, Saline Co., 1 rein.-con. bridge and 
1 culvert, Route 1, Sect. 34-B, Williamson- 
Johnson Co., 1 rein.-con. bridge and 1 
culvert, Route 1, Sect. 37-B, Johnson Co., 
2 rein.-con. bridges and 2 culverts, Route 
3, Sect. 37-B, McDonough Co., 2 rein.con. 
bridges and 7 culverts, Route 3, Sect. 8-H, 
Rock Island Co., 1 substructure for steel. 
Route 8, Sect. 32-B, Woodford Co., 1 steel 
superstructure, Route 8, Sect. 32-C, Wood- 
ford Co., rein.-con. bridges, Route 12, 
Sect. 15-B, Marion Co. rein.-con. approach 
spans for concrete and steel, Federal Aid 
Project 26, Sect. 20-B, Logan Co., 1 steel 
superstructure, Route 26, Sect. 20-C, Logan 
Co., rein.-con. approach spans and 1 steel 
substructure, 1 rein.-con., Route 33, Sect. 
43-B, Fulton Co., 1_ steel superstructure, 
Route 33, Sect. 43-C, Fulton Co., (Proposals 
will also be considered for specified com- 
binations.) C. Older, ch. highway engr. 

Ia., Tipton—Aug. 10 by Auditor Cedar 
Co., 40 box culverts, 1 circular culvert, 20 
extensions, 1 slab and 1 pony truss bridge, 
reconstruction 2 I-Beam bridges. H. L. 
Phelps, co. engr. 

Minn., Two Harbors—See “Streets and 
Roads.” 

Missouri—Aug. 11, by State Hy. Dept. 
Bd., at Kennett, two 80 ft. steel truss 
spans, one 45 ft. and one 30 ft. I beam 
spans, one 30 ft. I beam span-skewed, 
all creosoted wood floors, 18 ft. roadways, 
concrete abutment, Federal Aid Project 183 
Cc, Dunklin Co. 

Missouri-—-Aug. 14, by State Hy. Bd., at 
Benton, one 50 ft. and one 40 ft. I beam 
span, one 70 ft. and one 85 ft. steel truss 
spans, all creosoted wood floors, 18 ft. 
roadways, concrete abutments, Federal Aid 
Project 5, Scott Co. 

Wash., Seattle—Aug. 15 (change of date) 
constructing bascule portion of 288 ft. 
bridge over West Waterway on Spokane 
St., two side spans and girder crossing, 
steel construction, 5 ft. cénter to center, 
wood block floor, 6 ft. sidewalk, $1,500,000. 
F. A. Rapp, 6312 44th St., S. W., engr. 

Que., WVaudreuvil—TIles Perrot Bridge 
Comn. taking bids, 2 bridges, which will 
connect Ile Perrot with Vaudreil on one 
side and St. Anne De Bellevue on other. 
M. Necktar, Dept. Roads, Quebec, engr. 
Noted March 2. 

Australia, New South Wales—Sydney— 
Sept. 1, 1923, by New South Wales Govern- 
ment, superstructure and substructure of 
cantilever bridge across Sydney Harbor. T. 
A. Coghlan, agt. genl. 


BIDS RECEIVED 
North Carolina—State Hy. Dept., Raleigh, 
rein.-con. bridges and culverts on (1) State 
Project 131, Gates, (2) State Project 888, 
Yancey Co., (3) State Project 484. Wake 
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Co., (4) State Project 702 A, Alleghany Co., 
(5) State Project 952 A, Jackson Co., (6) 
State Project 569, Moore Co., (7) State 
Project 963, Macon Co., from W. D. Murray- 
Saddler Corp., Norfolk, Va., (1) $28,908; 
Batson-Cook Co. West Point, Ga. (1) 
$29,462, (3) $31,292; Bacom-Moore Co., 
Littleton, (1) $30,707; Clark Co. Constr. 
Co., Winchester, Ky., (2) $42,076; Luck 
co., Sylva, (2) $45,436, (5) $42.608; Luten 
Bridge Co., 405 East 4th Ave., Knoxville, 
Tenn., (2) $57,022, (4) $36,469; Booz-Lioyd 
& Co., Marion, (3) $28,205; R. G. Lassiter 
& Co., Citizens Bank Bldg., Raleigh, (3) 
$31,310; W. E. Graham, Mt. Ulla, (4) $38,- 
786; Brooks Calloway Co., Forsyth Bldg., 
Atlanta, Ga., (5) $36,889, (7) $25,115; 
Costello Bros., Knoxville, Tenn., (5) $45.426 
(7) $26,731; C. B. Hester, Greensboro, (6) 
$26,390; Mayfield Constr. Co.. Denmark, 
S. C., (6) $26.871; J. A. Marrow, Clarks- 
ville, Va., (6) $27,645; J. T. Plott, Greens- 
boro, (7) $28,310. Noted July 6 and 13. 


Tilinois—Dept. Pub. Wks. and Buildings, 
Div. Highways, Springfield, received bids 
for following bridges (1) 1 concrete and sub- 
structure for steel, Route 3, Sect. 38-B, 
(2) 1 steel superstructure, Route 3, Sect. 
38-C, McDonough Co. (3) 5 concrete, Route 
3, Sect. 56-B (4) 1 steel superstructure, 
Route 3, Sect. 56-C (5) 4 concrete and 1 
steel, Route 3, Combination K, Greene Co, 
(6) 1 concrete, Route 11, Sect. L-2, Effing- 
ham Co. (7) 1 substructure for steel, Route 
11, Sect. H-1, (8) 1 steel superstructure, 
Route 11, Sect. H-2, Cumberland Co. (9) 
4 concrete, Route 14, Sect. 9-B, Hamilton 
Co. (10) 1 concrete, Project 6, Sect. K-1. 
(11) 1 steel superstructure, Project 6, Sect. 
K-2. (12) 1 concrete and 1 steel, Project 6, 
Combination V, Mason-Menard Co. (13) 5 
concrete, Project 26, Sect. 17-B, McLean 
Co. (14) 3 concrete, Project 34, Sect. 26-B 
(15) 2 concrete, Project 34, Sect. 27-B 
16) 5 concrete, Project 34, Combination N 
17) 1 concrete, Project 37, Sect. 22-B (18) 
steel superstructure, Project 37, Route 
2-C (19) 1 steel, Route 37, Combination O, 
‘linton Co. (20) 1 steel substructure, Route 
9, Sect. 1-B (21) 1 steel superstructure, 
Route 39, Sect. 1-C (22) 1 steel, Route 39. 
Combination P, Carroll Co., from D. Alford, 
Cuba, (1) $11,152. H. C. Holmes, Ma- 
comb, (1) $12,308. W. H. Shons, 109 
Spring St., Freeport, (1) $12,443 (3) $43.- 
820 (6) $13,769 (7) $12,174 (9) $10,057 
(10) $75,559 (14) $11,555 (16) $39,200 (20) 
$2,804 (21) $8,545 (22) $11,100. Mis- 
sissippi Valley Steel Co., Decatur, (2) $6,- 
751 (4) $10,441 (8) $7,632. Tilinois 
Steel Bridge Co., Jacksonville, (2) $7,081 
(4) $10,621 (11) $14,998 (18) $13,148. 

St. Louis Structural Steel Co., Bank of 
Commerce Bldg., St. Louis, Mo., (2) $7,313. 
Herrick Constr. Co., Carlinville, (3) 
$36,726. Cc. M. Haines, Jerseyville, (3) 
$40,318. Rochester Bridge Co., Roches- 
ter , Ind., (4) $10,796 (8) $8,185 (11) $15.- 
272 (18) $13,232 (21) $8,294. J. Brogen, 
Carrolton, (5) $58,500. W. Belindt, St. 
Peter, (6) $10,445, (9) $7,641. Cc. J. 
Moritz, Effingham, (6) $13,781. Zim- 
merly Bridge Co., Paris, (7) $13,311 (15) 
$24,000 (17) $53,732. W. Cc. Johnson, 512 
South High St., Belleville (7) $13,789 (14) 
$11,569 (15) $25,952 (18) $13,500 (19) $75,- 
000, Vineennes Bridge Co., Vincennes, 
Ind., (8) $7,947. M. Frazier, Louisville, 
(9) $10,021. Ferguson Constr. Co., Rock- 
ford, (10) $75,975 (17) $56,909. Porter- 
McCully Co., Mackinaw, (11) $16,482 (12) 
$103,700. E. H. Riebe, Lincoln, (13) 
$20,901. Carmine Constr. Co., Sullivan, 
(13) $21,719. G. C. Fairclo, Milburn, 

A. H. Ladd, Edwardsville, 
) $11,561. Parkham Constr. Co., 
East St. Louis, (15) $25,598 (19) $75,500. 
M. & P. Contg. Co., Rockport, Ind. (16) 
$39,700. Roth Bros. & Akers, Ottumwa, 
Ta., (16) $41,000. Stressenreuter Bros., 
3020 South Halstead St., St. Louis, Mo., 
(17) $57.884, B. Harrison, Decatur, (20) 
$2,263 (22) $11,700. B. Griesen, Bloom- 
ington, (20) $2,582. Continental Bridge 
Co., 460 Monadnock Bldg., Chicago, (21) 
$8,503. Noted June 29 

Missouri—State Hy. Dept. at div. office, 
Canton, opened bids June 30, one 85 ft. 
steel, one 30ft. rein.-con. spandrel filled 
arch one 24ft. and three 30 ft. rein.-con. 
deck girder, one 14 ft., and two 20 ft. rein.- 
con, slah spans, 18 ft. roadways, on Federal 
Aid Project 38, Lewis Co., from O. J. 
Hanick, 4066 Lindell St., St. Louis, $35,370. 
Noted May 4. 

CONTRACTS AWARDED 

Michigan — State Hy. Dept., Lansing, 
Bridge 3,807,001, grading and drainage 
structures on 0.398 mi. road, and abut- 
ments for subway ufider Michigan Central 
R.R. tracks, 1,683 cu.yd. rein.-con., 26,921 
Ib. steel, 15.442 cu.yd, earth approach and 
fill. ete, to Fargo Eng. Co. Jackson, 
$45,203. State to furnish cement, 
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Bridges (Continued) 


la... Newton—Jasper Co. 2 high truss 
bridges to Vinton Eng. and Constr. Co., 
Vinton, $38,932. Concrete figures $25.95 
per cu.yd. 

Ia.. Waukon—Allamakee Co. to A. Ol- 
son Constr. Co., Waterloo, 1 high truss, 1 
[-Beam, 18 box culverts and extensions, 
$40,636, concrete figures $27.92 per cu.yd.; 
J. C. Beede, Waukon, 30 box culverts and 
extensions, $14,532, concrete figures $19.57 
per cu.yd.; W. CC. Bender, Waukon, 10 box 
culverts, $6,153, concrete figures $24.13; 
Pittsburgh-Des Moines Steel Co., 4th St. 
south of Tuttle St., Des Moines, 10 box 
culverts, 1 I-Beam, 1 pony truss, $20,480, 
concrete figures $30.39 per cu.yd.; J. J. 
Thomas, Waukon, 6 box culverts $2,729, 
concrete figures $22.18 per cu.yd.; J. B 
Elliott, Fairbank, 20 box culverts and ex- 
tensions $11,900 concrete figures $25.48 per 
cu.yd. 

Minn., Moorhead 
Roads,” 

Tex.—Waco-McLennan Co., concrete cul- 
verts and bridges on 10 mi. lateral roads 
in Mart Dist., to McCoy & Richards, Arling- 
ton, $37,886. 

Colorado—State Hy. Dept., Denver, 11 
timber bridges, Lincoln Co., to A. R. Mac- 
key, Sterling, $37,738. Engrs. est. $37,192. 
Noted July 6. 

Wash., Central Ferry (Penawawa P.O.) 
—State Hy. Comm., Olympia, 700 ft. steel 
bridge across Snake River on Inland Bm- 
pire Highway, here, connecting Whitman 
and Garfield Counties, to Penn Bridge Co., 
Beaver Falls, Pa., 4.270 cu.yd. concrete at 
$21 to $27.50 per cu.yd., 1,900,000 Ib. struc- 
tural steel $0.0767 per Ib., 210,000 Ib. steel 
reinforcing bars $0.059, 3,000 cu.yd. earth 
approach and fill, $8.50 per cu.yd., etc., 
total $283,297. Engrs. est. $300,000. Noted 
June 15, 

Ont., Orangeville—Garafraxa and East 
Luther Twps., Dufferin Co., two bridges 
over Grand River, 100 ft. concrete truss to 
J. Langdon, Kenilworth, $18,374; 180 ft. 
concrete bridge with two concrete arch 
trusses, to J. Kidd, Inglewood, $22,055. 
Noted June 22. 


See “Streets and 





Dams 


BIDS DESIRED 
N. Y., Newburgh—Aug. 14, by W. J. 
McKay, city mer., dams at Silver Stream. 
G. W. Fuller and J. C. Harding, 170 Bway., 
New York City, engrs.; adv. this issue. 


. 
Railways 
PROPOSED WORK 
New York—HEd. Contract & Supply, 
Rochester, soon takes bids removing car 
tracks on Augustine St. from side to 
center of street. $33,000. Cc. A. Poole, 
city engr. f 
Missouri—Kansas City, Kaw Valley & 
‘Western R.R., 919 Baltimore Sj., Kansas 
City, purchased Kansas City Outer Belt 
& Electric R.R. and plans to expend $500,- 
000 on improvements, incl. regrading and 
relaying with 80 Ib. steel rail in several 
places, constructing overhead crossing and 
number of bridges. W. R. Taylor, vice 
pres. and genl. mer. 
BIDS DESIRED 


New York—Aug. 15, by Transit Comn., 
49 Lafayette St. New York, installing 
tracks for portion of 14th St.-Eastern Line 
in Boros. of Manhattan and trooklyn. 
Former bids rejected. G. C. McAneny, 
chn. Noted July 6. 

CONTRACTS AWARDED 

Quebec — Montreal Tramways Co., 78 
Craig St. W., Montreal, will lay 3,187 ft. 
double track on Church Ave., Verdun, 
from Wellington St. to Aqueduct. $133,- 
27. Work will be done by day labor. RK. 
és. Graves, ch, engr. 


. . 
Excavation and Dredging 
PROPOSED WORK 

La., Alexandria—Soon takes bids improv- 
ing 7th St. Ditch and other drainage im- 
provements. $100,000 bonds voted for pro- 
ject. V. M. Ake, clk. 

Ky., Morganfield-——Bd. Drainage Comrs., 
Union Co., soon takes bids 11 mi, open 
ditches, 300,000 cu.yd. excav., floating 
dredge work. N. R. Orcutt, ch. engr. : 

Mich., Detroit—Wayne Co.. Macomb Co 
(Mt. Clemens) and Oakland Co. (Roches- 
ter) making plans Stevens and Base Line 
Drain No. 1, 4,758 ft. long, average depth 
5 ft., width at bottom 2 ft.; Stevens and 
Base Line Drain No. 2, 14,700 ft. long, 
depth varying from 7 ft. to 4.5 ft. aver- 
age width at bottom 2 ft. $25,000. G. A. 
Dingman, County Bldg., engr. 


Wis., Kenosha—Kenosha Co., Drainage 
Bd., c/o A. L. Drury, attorney, 210 Market 
St., making preliminary plans draining 8 
sq.mi. Dist. 2, Mud Lake, part open ditch 
and part tile drains. W. E. O’Brien, 791 
Sheridan Rd., engr. 

Wis., Madison—Dane Co. Drainage Bd., 
c/o P. H. Hintze, Court House, plans dredg- 
ing Yahara River. $75,000. Engineer not 
selected, 

Wis., Mayville—Dodge Co. Farm Drain- 
age Bd., having plans prepared 15,000 ft. 
10-18 in. drian tile, some open ditch work. 
$25,000. L. M. Schindler, 717 Clark St., 
Appleton, engr. 

Minn., New Ulm—L. G. Vogel., and Brown 
Co. takes bids about Aug. 19, drainage 
work, 27,050 ft. 6-26 in. tile. C. Case, New 
Ulm, engr. 

Neb., North Platte—D. D. 1, Lincoln Co., 
plans drainage system, 22.8 mi. open 
ditches, 16.4 mi. tile drains, 884,000 cu.yd. 
excav. $260,000. W. A. Kelly, c/o Federal 
Land Bank of Omaha, Omaha, dist. engr. 

Cal., Paradise—Paradise Irrigation Dist. 
takes bids about Aug. 7, replacing 1,300 
ft. open canal with wood stave pipe line and 
completing distributing system. $65,000 
bonds voted. L. M. Edwards, Paradise, 
supt. 

BIDS DESIRED 


Mo., New Madrid—Aug. 7, by C. L. V. 
Jones, clk. New Madrid Co., and W. B. 
Rossiter, engr., New Madrid, main ditch and 
Laterals 1 and 2, in D. D. 36, 124,552 cu.yd. 
excav.; main ditch and laterals 1, 2 and 3 
in D. D. 37, 49,925 cu.yd. excav. 

Ark., Varner—Aug. 15, by Comrs. Cum- 
mins D. D., Lincoln and Desha Counties, 
at office of Penitentiary Comn., State Capi- 
tol Bldg., Little Rock, 54 mi. main ditch, 
10 ft. deep, 45 ft. bottom, 428,117 cu.yd. 
excav.; 3 mi. lateral ditches, 6 ft. deep, 6 
ft. bottom, 31,000 cu.yd. excav. Parkes 
Eng. Co., Citizens Bank Bldg., Pine Bluff, 
engrs. 

BIDS RECEIVED 

N. Y., Brooklyn—C. L. Cadle, supt. Pub. 
Wks., Albany, opened bids July 25, dredg- 
ing portion of Henry St. slip at Gowanus 
Bay, here, Terminal Contr. 90, from Taylor 
Dredging Co., Communipaw Ave., Jersey 
City, N. J., $19,085; Great Lakes Dredge & 
Dock Co., 17 Battery Pl, New York City, 
$21,184; Columbia Dredging Corp., 30 
manele, tan New York City, $22,235. Noted 
June 29, 


Streets and Roads 


PROPOSED WORK 

N. Y., Bath-@ Defeated $25,000 bond 
eee paving various _ streets. Noted 
July 13. 
N. Y., Hornell—Authorized $100,000 for 
new brick pavements. 

Pa., Erie—See “Miscellaneous.” 

Pa., Franklin—Comrs. Venango Co. plan 
paving 1.5 mi. Reno-Oil City Rd., concrete, 
16 ft $25,000. Co. Eng. Dept., engrs. 

Pa., Pittsburgh—Plans repaving Mil- 
waukee St. from Herron to Jefferson Sts., 
30 ft. wide. $44,000. C. A. Finley, dir. 
pub. wks. 

D. C., Wash.—Dist. Comrs., 509 Dist. 
Bldg., plan paving various streets. $235,- 
000 appropriated. 

D. C., Wash.—Dist. Comrs., 509 Dist. 
Bidg., plan grading and paving various 
streets. $70,000 appropriated. 

Va., Norfolk—Making plans and sdon 
takes bids concrete paving New York Ave. 
$8,700, Harrington Ave. $7,70, Claremont 
St. $18,000; draining Omohundro Ave. 
$9,235. C. E. Ashburner, city engr. 

Va., Petersburg—Making plans and soon 
take bids constructing 3 mi. of 18-30 ft. 
concrete road. $60,000. L. Budd, city 
ener. 

Fla., Bushnell—Sumpter Co. plans to vote 
on $54,000 bonds for paving with asphalt 
and crushed rock 4 mi. road from Center 
Hill west to Main Rd.; $54,000 4 mi. road 
from Wildewood to Lake Co. line; $18,000 
road from Main Highway to Dade Me- 
morial Park. W. N. Potter, co. clk. 

Fla,, Melbourne—Aug. 12, to vote on $70,- 
600 bonds grading, widening, paving and 
laying storm sewers in various streets. 

Tenn., Knoxville—VPlans asphalt paving 
7 mi. Snabs Bivd., 35 ft. W. T. Brooks, 
Knoxville, engr. 

Tenn., Rutledge—CGrainger Co. making 
plans grading 50 mi. and paving 25 mi. 
road, 22 ft., macadam. $204,000. WwW. 
Bewely, Knoxville, engr. 

Tenn,, Sevierville—Plans paving, gutter- 
ing and grading various streets, 20-30 ft. 
$75,000. 

La., Minden—Webster Parish will sell 
$325,000 bonds Aug. 22 building roads and 
bridges in Road Dist. 1. C. R. Davis, clk. 

Ky., Morganfield—Soon takes bids brick 
paving, curbing, guttering and laying side- 


—s 


walks on 2 mi. various streets. \ p 0 
cutt, city engr. ee 

0., Warren—Plans to issue $93.0) bonds 
paving and widening etc., 3,925 ft. Kas 
Market St. G. T. ccklinger, city clk. 

Ind,, Cannelton—Perry Co. re ved ny 
bids grading and gravel surfacing 17,24, 
ft. Hanser Rd., 16 ft. $37,000. Wil fr. 
.advertise. County Surveyor, C.nnelton 
engr. : 

Mich., Hamtramek (Detroit }». o)— 
Making plans paving 2,599 ft. Lumpkin Ay. 
from Caniff to Carpenter Ave., 24 {1., §.953 
sq.yd. asphalt or concrete, 5,136 lin.?t. com. 
bined concrete curb and gutter, 3,08) ouy 
earth excav., etc. G. Jerome, 1331 Majestic 
Bldg., Detroit, engr. ; 

Wis., Beloit—Soon receives bids rmsurtac. 
ing 10,000 sq.yd. State St. from Public Ay. 
to State line, 13,000 sq.yd. Portland Ayo 
from 4th to Lincoln Aves. Bids to be askexj 
on various types. G. E. Helbink, (By Ha)) 
engr. F 

Kan., Garnett—Anderson Co. plans grave} 
surfacing 4.121 mi. King of Trails High- 
way, Sect. A, Federal Aid Project 113. 1x 
ft. J. P. Irons, co. engr. 

Kan., Wellington—Sumner Co. had plane 
prepared grading 8.425 mi. Meridian Rd., 
Sects. D. and E, Federal Aid Project 35, 
294 ft. J. W. Mavity, Wellington, ener 

Nebraska—State Hy. Depm., Lawoin, 
plans gravel surfacing 8 mi. Prope 3. 
Grand Island West; grading Project 14. 
from Grand Island to Hastings, row! from 
Schuyler west, Colfax Co.; paving Project 
98 B, Crete east, 690 lin.ft. concrete, biw- 
lithic, brick, asphalt or asphaltic concrete. 
20 ft., with 12 in, flat curb both sides, 5,910 
lin.ft. 4 in, gravel, 20 ft.; grading and clay 
surfacing Project 197, Springview to Ains- 
worth, Keyapaha and Brown Counties. G, 
KE. Johnson, state highway engr. 

Neb., Lincoln—Plans paving 6 blocks 
Dist. 490, 11th St. from Van Dorn to High 
Sts., High St. from 11th to 13th Sts.; 1 
block Dist. 491, Plum St. from 14th to 15th 
Sts.; 5 blocks Dist. 492, 10th St. from D 
to Garfield Sts.; 2 blocks Dist. 493, 28th 
St. fram Holdredge to Potter Sts.; 16 
blocks Dist. 494, A St. from 11th to ist 
Sts., west half of A St. from Ist St. to 
Folsom Ave.; 1 block Dist. 131, alley be- 
tween 17th and 18th Sts. from L to M Sts. 
G, W. Bates, city engr. 

Missouri—State Hy. Dept., Jefferson City 
plans 7.329 mi. road from Cairo to Poplar 
Hauff, 24 ft., Federal Aid Project 5, Scott 
Co., 10,107 cu.yd. earth excav., 3,307 cu.yd 
borrow, 16,546 sq.yd. reconstructed base 
course, 51,815 sq.yd. gravel pavement, 16 
ft. wide, 11 in. at center, 9 in. at edges, 
16,546 sy.yd. gravel surface course, etc.; 
8.426 mi. road from Dexter to Malden, 24 
ft., Federal Aid Project 183, Sect. C, Dunk- 
lin Co., 26,955 cu.yd. earth excav., 10,711 
cu.yd. borrow, 40,356 sq.yd. of & in. 1 
course plain concrete, 9 ft. wide, 7,257 sq. 
yd. of 74 in. gravel surfacing, 7 ft. wide, 
31,283 sq.yd. gravel surfacing, 16 ft. wide, 
10 in. at center, 8 in. at edges, etc.; 5.801 
mi. road from Dexter to Malden, 24 ft. 
Federal Aid Project 183, Sect. B, Dunklin 
Co., 17,624 cu.yd. earth excav., 4,318 cu.yd. 
borrow, 54,440 sq.yd. gravel surfacing 16 
ft. wide, 11 in. at center, 9 in. at edges, 
etc.; 12.311 mi. road through Buffalo, State 
Aid Project 20.183, Dallas Co., 42,437 cu. 
yd. earth and 1,009 cu.yd. rock excav., 10,- 
526 cu.yd. borrow, 586.5 cu.yd. concrete 
masonry, etc. B. H. Piepmeier, state high- 
way engr. 

Tex., Jasper—Jasper Co. plans grading 
and gravel oe 8 mi. State Highway 
7, from here to ewton Co. line, 16 ft 
$130,000. C. P. Hunder, co. engr. 

Tex., Leonard—Voted $25,000 bond issue 
for street paving and improvements. Ad- 
dress Mayor. 

Tex., Tyler—Smith Co. having plans pre- 
pared grading, surfacing with gravelly clay 
and bridging 7 mi. State Highway 31 from 
near here to Henderson Co. line, 16 ft., 20,- 
000 cu.yd. borrow, 37,000 cu.yd. roadway 
earth excav., 1,440 lin.ft. concrete piles, 
18,250 cu.yd. gravelly clay, 112,000 Ib. re- 
inforcing. $80,000. C. K. Caldwell, co 
engr. 

Cal, Crescent City—Had plans prepared 
improving various streets 23,900 cu.yd. 
grading excav., 316,300 sq.ft. grading sur- 
face, 316,300 sq.ft. asphaltic macadam pave- 
ment. 168,418 sq.ft. asphaltic macadam 
pavement to be rebuilt, 22,312 lin.ft. con- 
erete curb, 55,351 sq.ft. concrete gutter, 
607 lin.ft. 12 in. ¢. i. pipe for outfall sewer, 
11,321 lin. ft. 6-12 in. vitr. pipe sewers, 
893 ft. 10-24 in. corrugated iron pipe cul- 
verts, 648 ft. 18-30 in. corrugated iron 
segmental culverts, 2,170 lin.ft. 1 in. gal- 
vanized iron electric conduit, etc. . 
Kennedy, Call Bldg., San Francisco, ©ngt. 

Cal., Merced—Had plans prepared im- 
proving 2ist St., between L and R Sts. 
24,630 sq.ft. grading, 24,630 sq.ft. 14 in 
warrenite bitulithic on 34 in. asphaltic con- 
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nd Roads (Continued) bh incl. 14,400 sq.yd. concrete. R. D. 

‘ 7 . aw udd, city engr. 
crete + lin.ft, cqnceate, Saree se North Carolina—Aug. 30, by_ State Hy. 
Blocks 84 and 112, ‘enite bitulithic on Comn., Raleigh, improving 10.47 mi. State 
15,732 sa-ft. 14 pepe bee oh 1.600 lin.ft. wood Project 822, Cleveland Co., 12 acres clear- 
2 in. phate er ane seed, cnar. ing, 89,000 cu.yd. common and 4,300 cu.yd. 
curbs. C. D ars oa slans prepared rock excav., 3,502 ft. 15-30 in. concrete pipe, 
Ont Homie eena uttering Gib- 110,620 sq.yd. concrete or asphaltic paving, 
asphalt paving, curbing t ay "aves, 670 cu.yd. concrete, 81,000 Ib. reinforcing, 
gon Ave. from Wilson (om Roxboro to 1,340 Ib. plates and bolts, $353,000 ; 7.03 mi. 
$22,0 Edgemont 000: Roxboro Ave State Project 328, Columbus Co., 8,250 cu. 
Dunsmor' Avees PA Robins Ave., $17,000 —. * excav., 74,260 sq.yd. concrete or as- 
from Proview s ‘ade “be Sherman Aves.. phaltic paving, $199,000 ; 2.1 mi. State 
Cannon St. _s nioee 15,000 sq.yd. as- Project 590, Rockingham Co., 4,600 cu.yd. 
$17,000. Wor ow E.R. Gray, City Common and 1,200 cu.yd. rock excav., 342 
phalt concrete, ete. - » “Fay, \ ft. 15-24 in. concrete pipe, oe onze. ve 
Hall, engr ‘ : ‘“ crete or asphaltic paving, etce., $57,200; 7.12 
Ont, Niagara Falls—Authorized asphalt Ti“ Giles Project 106, Bertie Co., 18 acres 


s on Victoria Ave. $62,559; South 
$56,729. J. C. Gardner, city engr. 
Stamford—Plans to construct new 


clearing, 42,000 cu.yd. common excav. and 


paveme nt 
borrow, 3,000 cu.yd. drainage ditches, 454 


Main St 


Ont., % a Sie cee , ft, 18-30 in. concrete pipe, 18,800 cu.yd. top- 
roads, $30,000, a as soil, 533 cu.yd. concrete, 66,400 Ib. rein- 
320,000. M. F. err, ’ . forcing. 1.050 ft. untreated timber piles, 

BIDS DESIRED etc., $43,000; 9.55 mi. State Project 658, 
Mecklenburg Co., 34,400 cu.yd. common 


Rhode Island—Aug. 16, by State Bd. Public 
Roads, Providence, reconstructing 2 sec- 
tions State Highway, on Boston Neck Rd., 
in Narragansett; adv. this issue. 

N. Y., Elmira—Aug. 7, by G. Jarchow, 
ck., paving 2,659 sq.yd. North Main St., 
2446 sq.yd. Baldwin St., 11,373 sq.yd, East 
and West Miller St., 3,733 sq.yd. College 
and West Side Aves., widening 121 sq.yd. 
North Main St., 3,010 sq.yd. North Main 
St, Sect. 2, 2,479 sq.yd. Sly St., 361 sq.yd. 
Irvine Pl, 300 sq.yd. Diven Ave., brick, as- 
phalt, sheet asphalt, bitulithic or rein.-con. 
Noted June 29. 

New York—Aug. 15, by H. S. Sisson, 
comr, State Hy. Dept., Albany, reconstruct- 
ing roads in Columbia, Dutchess, Lewis and 


excav., 1,314 ft. 15-36 in. concrete pipe, 58,- 
870 sq.yd. concrete or asphaltic paving, 297 
cu.yd. concrete, 15,200 Ib. reinforcing, $213,- 
400; 11.06 mi. State Project 712, Ashe Co., 
111,600 cu.yd. common and 16,600 cu.yd. 
rock excav., 222 cu.yd. rubble masonry, 
2,806 ft. 15-30 in. concrete pipe, 29,300 cu. 
yd. topsoil, $69,000; 3.84 mi. State Project 
847, McDowell Co., 27 acres clearing, 25,- 
600 cu.yd. common and 41,200 cu.yd. rock 
excav., 571 cu.yd. concrete, 43,000 Ib. rein- 
forcing, 730 cu.yd. rubble masonry, $64,900 ; 
7.59 mi, State Project 901, Buncombe Co., 
77,100 cu.yd. common and 10,000 cu.yd. 
rock excav., 2,224 ft. 18-30 in. concrete pipe, 
83,270 sq.yd. concrete or asphaltic paving, 
619 cu.yd. concrete, 54,000 Ib. reinforcing, 


e 


Orleans Counties; improving roads in (i "$580,900; 15.8 mi. State Project 882 
Cayuga, OP ee on ae ee Rutherford Co., 154,400 cu.yd. common and 
Countles, J. \. cn, yes . 6,000 cu.yd. rock excav., 3,476 ft. 15-30 in. 
issue. ; ille concrete pipe, 40,920 cu.yd. topsoil, 614 cu. 

N. ¥. New York—Aug. 7, by J. Miller, yq. concrete, 38,000 Ib. reinforcing, etc., 
pres. Manhattan Boro., Municipal Bldg., $92,000. C. M. Upham, state highway engr. 


for widening and repaving with sheet as- 


; N. C., Raeford—Aug. 10, by Bd. Town 
phalt on concrete, roadway Madison Ave. 


Comrs., 15,000 sq.yd. concrete or asphaltic 


from 60th to 61st Sts., 57th St. from 5th paving. Taplin & Perkins, High Point, 
to 6th Aves.; repaving with asphalt on engrs. Noted May 4. 

concrete roadway 50th St. from Madison S. C., Charleston—Aug. 24, by Comrs. 
to 6th Aves, 5ist St. from point 50 ft. Charleston Co., grading and surfacing 2.17 


west of westerly house line Park Ave. tO mi, road between Navy Yard and Port 
anite block on 


8th Ave. also paving er Terminals, 5,564 cu.yd. excav., 20,375 sq.yd. 
concrete between rails of track from 6th o¢oncrete surfacing. Sanitary and Drain- 
Ave. to point 210 ft. westerly. age Comn., Broad St., engrs. 

| > - * George—Aug. 10, by ae ais 8. C., Orangeburg—Aug. 22, by Orange- 
Lynch, pres. Richmond _ Boro., grading purg Co., paving 1.59 mi. Orangeburg-Bam- 
Lincoln Ave from South Railroad Ave. to berg Rd., 3,198 cu.yd. excav., 16,837 sq.yd. 
Southfield Blvd. 50 ft. plain concrete, bituminous concrete or sheet 

N. ¥., St. George—Aug. 8 by J. A- asphalt, etc., on 5 in. concrete. 


Lynch, pres. Richmond Boro., reconstruct- 
ing with concrete pavement roadway Rich- 
mond Turnpike from Bulls Head to Lino- 
leumville factory. . 
( 
A. 


S. C., Pickens—Aug. 15, by Pickens Co., 
improving 8.525 mi, Pickens-North Carolina 
Rd. between point near Reedy Cove Gap 
and North Carolina State line, work to be 
done in two sections, first section 1.54 mi. 
long, 25,978 cu.yd. common and 4,032 cu. 
yd. rock excav., 16,338 sq.yd. crushed stone 
surfacing, etc.; other section 6.97 mi. long, 
144,600 cu.yd. common excav., 12,434 cu.yd. 
rock in retaining wall, 9,379 cu yd. topsoil, 
21,894 sq.yd. crushed stone surfacing, 5,191 
lin.ft. rein.-con. pipe. : 


N, J., Freehold—Aug. 7, by Mayor an 
Council, reconstructing Bowne Ave. C, 
Niles, boro. engr.; adv. this issue. 

N. J., Woodbury—Aug. 15, by Bd. Free- 
holders Gloucester Co., reconstructing 
Paulsboro-Gibbstown Rd. W. C. Cattell, 
co, engr.; adv. this issue, 

Pa., Ashville—Aug. 14, by Boro. Council, 


c/o Cambria Co, Controller (Ebensburg), Ga.. Americus—J. B. Ans'fey,  enegr., 
paving 3,000 ft. Broad St. and Dry Gap Gourthouse, Sumter Co., taking bids sur- 
Rd. known as Main St., 20 ft., $30,000, facing 7 mi. Americus-Ellaville Rd., 50,000 


separate bids on 245,000 No. 1 repressed sq.yd. bituminous macadam. 


vitr. paving block. O. P. Thomas, Johns- Louisiana—Aug. 10, by Highway Comn., 
town, engrs, ; — _ Baton Rouge, gravel surfacing Homer- 
poet Ebensburg—Aug. 14, by Supervs. Minden Highway, Sects. A and B, Projects 
ast Taylor Twp., c/o Cambria Co. Con- 364 and 365, 3,685 cu.yd. washed gravel, 
troller, paving 4,800 ft. Mineral Point Rad. 5,475 cu.yd. sand clay gravel not less than 
Starting at West Point, 18 ft., $40,000, 49% stone. J. M. Fourmy, state highway 
Separate bids on 360,000 No. 1 repressed engr. 

brick ; by. Supervs. Conemaugh Twp., c/o Tenn., Nashville—Aug. 16, at office S. H. 
“ambria Co, Controller, 5,460 ft. Clapboard wekay, city clk. resurfacing various 
oo a 18 ft., $55,000, separate bids on streets’ with granite block and bituminous 
T} nee No, 1_ repressed brick. O. P. concrete, also grading and paving various 
homas, Park Bldg., Johnstown, ener. streets asphaltic pavement. F. Z. Wilson, 


Pa., Franklin—Aug. 7 paving 6,200 sq.yd. 
r, Eagle and Chestnut Sts., brick on 
concrete. $25,000. J. McSnow, City Hall, 


mayor; adv. this issue. 

0., Columbus—Aug. 11, by Dept. High- 
ways and Pub. Wks., grading, bridging and 
paving roads in the following counties: 
Allen Co., Sect. “A” Delphos-Kalida Rd., 
0.66 mi., bituminous macadam, asphalt or 


eT 


Pa., Scalp Level (Windber P. O.)—Aug. 


by Sealp Level Boro., c/o Cambria Co. 


14+ 


Controller (Ebensburg), paving 2,500 ft. tar, $14.478; Ashland Co.,.Sect. “Loudon- 
Main St. 20 ft., $25,000, separate bids on ville” Columbus-Wooster Rd., 0.208 mi., 
x " No, 1 repressed vitr. brick. O. P. brick, $16,183; Crawford Co., Sect. “G” 
thomas, Park Bldg., Johnstown, engr. Bucyrus-Cresline Rd., 1.69 mi., rein.-con. 

Pa., Youngsville—Aug. 17, by C. W. $64,821, bituminous macadam, asphalt or 


neer, boro. secy., paving 3,637 ft. Main tar, $57,254, brick $64,776; Cuyahoga Co., 


St. 18 ft. one course rein.-con. $25,000. Sect. “A” Chagrin Falls-Cuyahoga Falls 
Noted June 1, Rad., 2.731 mi., rein.-con., $81,534, brick 
_ Maryland— Aug. 15, by State Roads $128,497; Franklin Co., Sect. “B” Colum- 

‘on, Baltimore, building seven sections bus-Wooster Rd., 4.113 mi., Proposal No. 


highways in following counties, Gar- 1 and Proposal No. 2 combined, waterbound 


Jd Co., Contr. H-28; Somerset Co., Contr. macadam $69,587, brick $108.986; Gallia 
R-5¢ : Montgomery Co., Contr. M-36; Har- Co., Sect. “A-1” Gallipolis-Crown City Rd., 
ad Ce., Contr, H-28; Someset Co., Contr. 0.86 mi, plain concrete, $31,909; Guernsey 
te Worcester Co., Contr. WO-27; Co. Sect. “F” and “Liberty” Cambridge- 
oe rd Co.. Contr. HO-25. J. N. Mackall, Newcomerstown Rd., 1.672 mi., rein.-con., 
" av. this issue. $51,406; Guernsey Co. Sect. “G-1" Cam- 
i Va., Petersburg—Aug. 10, by L. Brown- bridge-Newcomerstown Rd., 2.036 mi, 

» city mgr, 3 mi. 18 to 30 ft. rein.-con., $64,504; Jefferson Co., Sect. “K-1 


ro 
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Ohio River Rd., 2.157 mi., brick, $112,248; 
Medina Co., Sect. “Medina West" Ashland- 
Medina Rd., 0.83 mi., rein.-con., $33,131, 
mono-brick $37,693; Meigs Co., Sect. “L” 
Pomeroy-Athens Rd., 2.845 mi., rein.-con., 
$78,727, bituminous macadam, asphalt or 
tar, $76,692; Morrow Co., Sect. “J Marion- 
Galion Rd., 2.233 mi., bituminous macadam, 
asphalt or tar, $72,495; Morrow Co., Sect. 
“L” Mt. Gilead-Mansfield Rd., 6.322 mi., 
Kentucky rock asphalt, $196,895, bitumi- 
nous concrete, $197,813, rein.-con., $200,904; 
Scioto Co., Sect. “R-2-a" Ohio River Rd., 
3.139 mi., mono-brick, $129,068, rein.-con., 
$115,500, bituminous macadam, asphalt or 
tar, $105,851; Seneca Co., Sect. “A-1" Co- 
lumbus-Sandusky Rd., 0.69 mi., concrete 
curb only $2,772; Washington Co., Sect. 
“K-2" Marietta-Caldwell Rd., 4.88 mi., rein.- 
con., $150,660. 

0., Columbus—Aug. 
ways and Pub. Wks., grading, bridging 
and paving 2.002 mi. Sect. “P” Akron- 
Wooster Rd. in Wayne Co., rein.-con. $52,- 
697, monolithic brick $58,497, bituminous 
concrete $61,509. 

O., Grandview Heights (Columbus P. O.) 
—Aug. 14, by Village Clerk, grading, paving 
with bituminous macadam, asphaltic con- 
crete or sheet asphalt and building walks 
on following streets: Oakland Ave. (South) 
680 ft. long, 50 ft. wide, 1,563 cu.yd, excav., 
1,660 sq.yd. paving, 725 sq.yd. sidewalk 
and 1,304 lin.ft. curbs and gutters; Mer- 
rick Rd., 1,050 ft. long, 60 ft. wide, 965 cu. 
yd. excav., 2,824 sq.yd. paving, 1,096 sq. 
yd. sidewalk and 2,110 lin.ft. curbs and gut- 
ters; Broadview Ave., 1,018 ft. long, 60 ft. 
wide, 1,920 cu.yd. excav., 2,400 sq.yd. pav- 
ing, 1,100 sq.yd. sidewalk and 1,964 lin.ft. 
curbs and gutters; Ashland Ave., 1,018 ft. 
long, 50 ft. wide, 3,258 cu.yd. excav., 2,415 
sq.yd, paving, 1,100 sq.yd. sidewalk, 1,970 
























15, by Dept. High- 

























lin.ft. curbs and gutters; Oakland Ave. 
(North), 1,175 ft. long, 50 ft. wide, 2,753 
cu.yd. excav., 2,775 sq.yd. paving, 1,263 






sq.yd. sidewalk and 2,264 lin. ft. curbs and 
gutters; Elmer Ave., 952 ft. long, 50 ft 
wide, 1,422 cu.yd. excav., 2,415 sq.yd. pav- 
ing, 1,100 sy.yd. sidewalk, 1,970 lin.ft. curb 
and gutters; Elmwood Ave., 1,018 ft. long, 
50 ft. wide, 2,105 cu.yd. excav., 2,415 sq. 
yd. paving, 1,100 sq.yd. sidewalk, 1,970 lin. 
ft. curb and gutters; 2nd Ave., 864 ft. long, 
60 ft. wide, 4,148 cu.yd. excav., 2,262 sq.yd. 
paving, 925 sq.yd. sidewalk and 1,900 lin. 
ft. curb and gutters; Eastwood Ave., 570 
ft. long, 50 ft. wide, 2,917 cu.yd. excav.. 
934 sq.yd, paving, 220 sq.yd. sidewalk and 
785 lin.ft. curb and gutters; Virginia Ave., 
500 ft. long, 50 ft. wide, 1,604 cu.yd. excav., 
833 sq.yd. paving, 350 sq.yd. sidewalk and 
650 lin.ft. curbs and gutters; Oxley Rd., 
3,612 ft. long, 50 ft. wide, 10,888 cu.yd. 
excav., 9,059 sq.yd. paving, 3,783 sq.yd. 
sidewalk and 6,660 lin.ft. curb and gutters. 
All to be awarded to one bidder. Total 
cost, $140,000. turgess & Niple, 223 East 
Broad St., Columbus, enegrs. 

0., Dayton—Aug. 7, by G. F. Baker. 
dir. pub. service, paving 1,000 ft. Five 
Oaks Ave. from Forest to Old Orchard 
Aves., 30 ft. wide, brick, cement curb and 
gutter, $19,600; repaving 1,500 ft. Monu- 
ment Ave. from Main to Kenton Aves. 
40 ft., brick, or brick gutters with asphalt. 
$25,000; 3 alleys, 1,750 ft. long, 16 ft 
wide, rein.-con., $9,500. I. E, Houk, city 
ener. 

Indiana—Aug. 8, by State Hy. Comn., 
Indianapolis, grading and gravel surfacing 
8.877 mi. French Lick Rd., 16 ft., in Dubois 
Co., $76,000; grading and concrete paving, 
3.26 mi. Dixie Bee Line, 16 ft., in Sullivan 
Co., 18,932 sq.yd. concrete on concrete, $65,- 
000. State Hy. Dept., engrs. 

Ind,, Jeffersonville—Aug. 7, by Comrs. 
Clark Co., grading and paving 9,343 ft. 
James Helger Rd., 16 ft., 10,277 sq.yd. con- 
crete on concrete. $38,500. County Sur- 
veyor, Jeffersonville, engr. 

Ind., Princeton—Aug. 7, by Comrs. Gibson 
Cen grading. and paving with crushed stone, 
14,807 ft. C. B. Smith Rd., $28,000; 13,604 


























































ft. W. C. Barrett Rd., $26,500; 15,748 ft. 

Chas. Sidle Rd., $29,000, all 18 ft. County 

Surveyor, Princeton, engr. 
Michigan—Aug. 8, by State Highway 






Dept., Lansing, grading and surfacing 8.283 








mi, State Trunk Line Rd. 89-4, Allegan 
Co.,* 50,576 cu.yd. excav., 77,597 sq.yd. 
gravel. 

Michigan—Aug. 9, by State Hy. Dept., 





Lansing, grading and surfacing 1.063 mi. 
State Trunk Line Rd. 31-12, Sect. A, Huron 
Co., 4,930 cu.yd, excav., 11,228 sq.yd. as- 
phalt, concrete or bituminous concrete. 
Tilinois—Aug. 18, by Dept. Pub. Wks. and 











Buildings, Div. Highways, Springfield, 
gravel surfacing 1.68 mi. Route 7, Sect. 
N-29-A, Madison Co., 16 ft., paving 5.37 
mi. Route 1, Sect. 25, Clark Co., 5.04 mi. 






Route 3, Sect. 8, Rock Island Co., 0.61 mi. 
Route 6, Sect. 28, Whiteside Co., 1.67 mi. 
Route 6, Sect. 29, Whiteside Co., 5.94 mi. 
Route 9, Sect. 9, McLean Co., 3.75 mi. Route 
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Streets and Roads (Continued) 


9, Sect. 10, McLean Co., 6.58 mi. Route 22, 
Sect. 13, Will Co., 0.77 mi. Route 22, Sect. 
17, Kane Co., 5.09 mi. Route 31, Sect. 5, 
Adams-Brown Co., 5.67 mi. Route 31, Sect. 
6, Brown Co., 5.81 mi. Route 88, Sect. 1, 
Jersey Co., 4.87 mi, Federal Aid Project 
26, Sect. 21, Logan Co., 5.68 mi. Federal 
Aid Project 26, Sect. 22, Logan Co., 5.28 mi. 
Federal Aid Project 27, Sect. 36, Tazewell 
€o., 5 mi. Federal Aid Project 28, Sect. 26, 
Livingston Co., 4.23 mi. Route 29, Sect. 36, 
kroquois Co., 6.6 mi. Route 29, Sect. 37, 
Iroquois Co., 2.9 mi. Federal Aid Project 
29, Sect. 38-D, Iroquois Co., 3.66 mi. Federal 
Aid Project 30, Sect. 15, Kankakee Co., 5.63 
mi. Federal Aid Project 30, Sect. 16, 
Kankakee Co., 4 mi. Federal Aid Project 
30, Sect. 17, Will Co., 4.17 mi. Federal Aid 
Project 32, Sect. 11, Jefferson Co., 3.4 mi. 
Federal Aid Project 32, Sect. 12, Jefferson 
Co., 5.42 mi. Federal Aid Project 32, Sect. 
13, Washington-Jefferson Co., 5.16 mi, Fed- 
eral Aid Project 33, Sect. 42, Fulton Co., 
5.87 mi. Federal Aid Project 36, Sect. 66, 
Woodford-Marshall-La Salle Co., 4.91 mf. 
Federal Aid Project 36, Sect. 67, Marshall- 
La Salle Co., 5.21 mi. Federal Aid Project 
38, Sect. 45, Schuyler Co., 3.64 mi, Federal 
Aid Project 38, Sect. 46, Schuyler Co., 5.04 
mi. Federal Aid Project 39, Sect. 2, Carroll 
Co., 6.63 mi. Federal Aid Project 44, Sect. 
2, Christian Co., 0.35 mi. Route 6, Sect. E, 
Bond Co., 0.94 mi. Route 15, Sect. K-29-A, 
La Salle Co., all foregoing 18 ft. Alternate 
bids on following types; portland cement 
concrete, monolithic brick (4 in. brick) 
bituminous filled brick (3 in. brick) bitumi- 
nous concrete with binder course (specifica- 
tions C1, C2, C8 or CT) bituminous con- 
erete without binder course (specifications 
C1, C2, C3 or CT). Grading 90,505 cu.yd. 
Route 1, Sect. 29-A, White-Gallatin-Saline 
Co., 30,125 cu.yd. Route 1, Sect. 30-A, Saline 
Co., 47,500 cu.yd. Route 1, Sect. 31-A, Sa- 
line Co., 45,895 cu.yd. Route 1, Sect. 33-A, 
Saline Co., 60,410 cu.yd. Route 1, Sect. 34-A, 
Williamson-Johnson Co., 31,400 cu.yd. 
Route 1, Sect. 35-A, Johnson Co., 55,970 cu. 
yd. Route 1, Sect. 36-A, Johnson Co., 52,010 
cu.yd. Route 1, Sect. 37-A, Johnson Co., 
56,049 cu.yd. Route 3, Sect. 37-A, McDon- 
ough Co., 67,020 cu.yd. Route 8, Sect. 32-A, 
Woodford Co., 42,225 cu.yd. Route 8, Sect. 
37-A, Tazewell Co., 42,120 cu.yd. Route 9, 
Sect. 9-A, McLean Co., 26,370 cu.yd. Route 
9, Sect. 10-A, McLean Co., 37,340 cu.yd. 
Route 12, Sect. 15-A, Marion Co., 36,865 cu. 
yd. Route 28, Sect. 44-A, Knox-Henry Co., 
31,550 cu.yd. Route 28, Sect. 5-A, Henry 
Co., 25,797 cu.yd. Federal Aid Project 26, 
Sect. 25-A, Logan Co., 60,930 cu.yd. Federal 
Aid Project 33, Sect. 43-A, Fulton Co., 46,- 
830 cu.yd. Route 38, Sect. 44-A, Schuyler 
Co. Proposals will be considered for the 
sections separately and also for specified 
combinations. C. Older, ch. highway ener. 

1il., Morris—Aug. 15, by Bd. Supervs. 
Grundy Co., paving 6,584 ft. Route 2, Sect. 
E-15-D, 18 ft. portland cement concrete. 
$29,613. E. G. eryaer, chn. 

TIL, Sycamore — Aug. 9 at office J. G. 
Betty, clk., for 9,140 sq.yd. bituminous 
macadam and 580 sq.yd. rein.-con. paving, 
5,138 ft. concrete curb. 

Wis.. Johnson Creek—Aug. 11, by W. A. 
Christians, village clk., and Jefferson Co. 
State Road & Bridge Com., concrete 
surfacing etc. Milwaukee St. from Union 
to South Sts., Watertown St. from Mil- 
waukee to Lincoln Sts., incl., 2.062 lin.ft. 
combined curb and gutter, 2,144 cu.yd. 
earth excav., 7,803  sq.yd. concrete, etc 
$25,000. Parsons & Orbert, 216 West 
Water St.. Milwaukee, — — 

Wis., Milwaukee—Aug. 8, by . Cary, 
clk. Milwaukee Co., paving Oklahoma Ave. 
from Howell Ave. to Old Chicago Rd., 
6.800 sa.yd. asphalt on concrete. 5,900 cu. 
yd. earth excav. $30,000. W. Cavanaugh, 
Court House Annex, ener. 

Ia., Council Bluffs—Aug. 7, paving 10,971 
sq.vd. various streets. $28.000. E. E. 
Spetman, city engr. 

Ta., Garner—Aug. 8, by Auditor Han- 
cock Co., grading 6.37. mi. Federal Aid 
Project 1389, Sect. A, between here and 
Klemme, 62,449 cu.yd. excav.; gravel 
surfacing 16.219 mi. Federal Aid Project 
139, Sect. A, from Klemme_ south to 
county line, and from here north, 25.301 
cu.yd. gravel. 

Minn., Two Harbors—Aug. 23, by I. W. 
Foote, aud. Lake Co., 39.5 mi, State Project 
1-01, Federal Aid Project 282, between Lit- 
tle Marais and Two Harbors, 549,000 cu.yd. 
excav., portable and monolithic culverts; 
Bridge 3457, 150 ft., Bridge 3459, 380 ft., 
Bridge 3460, 80 ft., Bridge 3582, 220 ft., 
Bridge 3586, 60 ft., Bridge 3587, 50 ft., 
Bridge 3588, 60 ft., Bridge 3590, 40 ft., 
Bridge 3887, 23 ft., all concrete. State 
Highway Dept., 1246 University Ave., St. 
Paul, engrs. 


Minn., Willmar—Aug. 10, by S. Nelson, 
aud. Kandiyohi Co., 6 mi. State Rd. 2, Job 
2207, 6,000 cu.yd. excav., 10,000 cu.yd. 
overhaul; 6 mi. State Rd. 2, Job 2208, 64,- 
940 cu.yd. excav., 96,400 cu.yd. overhaul; 
oer Rd. between Kandiyohi and Meeker 
Counties, 5,000 cu.yd. excav. $25,000. 


Wye., Casper—Aug. 7, paving and build- 
ing storm sewers in Lincoln St. from 6th 
to 2nd Sts., Paving Dist. 22, 11,948 sq.yd. 
paving, 370 lin.ft. 10 in. and 765 lin.ft. 
12 in. tile sewer, 220 cu.yd. excav., etc., 
$40,135 ; 980 ft. South Jackson St., Dist. 21, 
4,988 sq.yd. pavement, 1,060 ft. 12 in.vitr. 
tile sewer, 850 cu.yd. excav., etc., $17,655; 
East Ist St. from Durbin to Grant Sts., 
also Grant, Kimball, Park and Beech Sts., 
Dist. 19, alternate bids on concrete, bitumi- 
nous concrete and btiulithic, $57,313-$77,- 
902; 1,940 ft. North McKinley and Fast C 
Sts., alternate bids on concrete, bituminous 
concrete and bitulithic, $27,376-$36,160. F. 
S. Knittle, Box 1143, engr. 


Missouri—Aug. 11, by State Highway 
Dept. at div. office, Kennett, 5.801 mi. road 
from Dexter to Kennett, Federal Aid 
Project 183 B, Dunklin Co., 17,624 cu.yd. 
earth excav., 4,318 cu.yd. borrow, 7,600 
cu.yd. per 100 ft. overhaul, 54,440 sq.yd. 
gravel surfacing, 87.1 cu.yd. concrete, 5,U27 
lb. reinforcing; 8.426 mi. road from Dexter 
to Kennett, Federal Aid Project 183C, 
Dunklin Co., 26,955 cu.yd. earth excav., 
10,711 cu.yd. borrow, 5,000 cu.yd. per 100 
overhaul, 40,356 sq.yd. 1 course plain con- 
crete pavement, 38,540 sq.yd. gravel pave- 
ment, 10 in. at center, 18 in. at edges, 80.2 
cu.yd. concrete, etc. B. H. Piepmeier, 
Jefferson City, state highway ener. 


Missouri—Aug. 14. by State Highway 
Bd. at div. office, Buffalo, 12,311 mi. road 
from Sikeston eastward and westward, 
Federal Aid Project 5, Scott Co., 10,107 
cu.yd. earth cav., 3,307 cu.yd. borrow, 
100 cu.ydx_sub-base, 16,546 sq.yd. recon- 
structed base course, 51,815 sq.yd. gravel 
pavement, 16,546 sq.yd. gravel surface 
course, 180 cu.yd. Class B concrete, 1,320 
Ib. reinforcing. B. H. Piepmeier, Jefferson 
City, state highway engr. 


Missourf—Aug. 14, by State Highway 
Bd. at div. office, Buffalo, 12.311 mi. road 
through Buffalo, State Aid Project 20.183, 
Dallas Co., 42,437 cu.yd. earth and 1,009 
cu.yd. rock excav., 10,526 cu.yd. borrow, 
386.5 cu.yd. concrete, 40,196 Ib. reinforc- 
ing, etc. $31,509. B. H. Piepmeier, Jeffer- 
son City, state highway engr. 


Mo., Columbia—Aug. 7, by J. S. Bicknell 
city clk., grading, curbing, guttering and 
paving 5 streets, Kentucky rock asphalt, 
also repairing, surfacing and resurfacing 
eee in Dists. 2, 4, 6 and 7; adv. this 
ssue, 


Tex., Halletsville— Aug. 17, by J. A. 
Somerlatte, judge Lavaca Co., ‘grading, 
bridging, etc. 11.07 mi. State Highway 3-B, 
16 ft., 64,023 cu.yd. earth excav., 1,835.8 
cu.yd. concrete, 227,256 Ib. reinforcing and 
174,740 lb. structural steel. W. H. Koether, 
co. engr. 


Tex., Seguin—Aug. 15, by J. B. Williams, 
judge, Guadalupe _ Co., ading, gravel 
surfacing, etc., 3.39 mi. State Highway 3, 
between Schertz and Cibolo, 16 and 18 
ft., 13,194 cu.yd. borrow, 10,538 cu.yd. 
roadway excav., 657 cu.yd. concrete, 86,240 
Ib. reinforcing, 9,157 cu.yd. gravel surfac- 
ing at pits. $36,745. C. E. Sandford, 
res. engr. 


Colorado—Aug. 8, by State Hy. Dept., 
Denver, paving 4.049 mi. Ft. Collins-Denver 
Rd., Federal Aid Project 221, Larimer Co., 
18 ft., 1 acre clearing, 856 cu.yd. concrete, 
12,000 cu.yd. earth and 50 cu.yd. roc 
excav., 14,300 cu.yd. borrow fill, 42,788 cu. 
yd. 1 course plain cement concrete pave- 
ment, 72,350 Ib. reinforcing, $144,627, 0.433 
mi. road beginning at Arkansas River 
Bridge north of Las Animas and extendin 
south to Las Animas city limits, Federa 
Aid Project 630, Bent Co., 18 ft., 430 cu.yd. 
earth excav., 1,000 cu.yd. borrow fill, neti 
sq.yd. 1 course plain cement concrete pave- 
ment, $13,184; grading 7.477 mi. Cochetopa 
Pass Rd. beginning at point about 6 mi. 
west of Saguache and extending westerly 
toward Cochetopa, Federal Aid Project 
119-B, Saguache Co., 16 ft., 12,400 eye. 
earth and 1,000 cu.yd. rock excav., 23.600 
cu.yd, borrow fill, 398 cu.yd. concrete, 19,°%50 
sq.yd. gravel surfacing, 20,064 Ib. reinforc- 
ing, $48,632; gravel ore. 3.634 mi. 
beginning 13 mi. northwest of Grand Junc- 
tion and extending northwest toward Fruita, 
Federal Aid Project 209, Mesa Co., 18 ft., 
13,500 cu.yd. earth and 50 cu.yd. rock 
excav., 800 cu.yd. borrow fill, 631 cu.yd. 
concrete, 7,310 cu.yd. gravel surfacing, 41,- 
430 lb. reinforcing, $45,286, 8.341 mi. Sante 
Fe Trail aes at Hasty and extending 
easterly toward Lamar, Bent Co., 18 ft., 
9,800 cu.yd. earth excav.. 26,700 cu.yd. bor- 


} No, 5 
row fill, 195 cu.yd. concrere, 8.677 oo, 
gravel surfacing, 9,310 Ib. r: conhyd, 


acre clearing, $58,925. nico it 

Tex., Sonora—Aug. 10, by L. \y. » 
udge Sutton Co., grading, er. 
ng, etc. 9.66 mi. State Highway, 
Aid Project 272, 18 ft., 22,129 
Way and 3,520 cu.yd. rock « .. 6 
cu.yd. concrete, 71,338 Ib. nforcine 
steel, (30,774 cu.yd. avel surficing tye 
nished by county.) 114,000. _ 

California—Aug. 21, by State |! 
Sacramento, grading 9.3 mi. and ; 
facing 7.6 mi. highway between 
dary and Central House, Amai 
B. Fletcher, state highway engr 

Cal, Marysville—Aug. 9, }\ Supe 
Yuba Co., improving 6 mi. Knox |: 
1 and 2, 31,000 cu.yd. excav., 3.8); 
crushed rock, 4 concrete bridges 
B. Crook, co. surv. 











BIDS RECEIVED 

N. Y¥., Brooklyn—E. Riegelmany >», 
pres. Boro Hall, opened bids Jyjy » 
paving (1) Bay 32nd St. from 861) &. >, 
Benson Ave. (2) Dikeman St. froin [)\ Jen. 
to Otsego Sts. (3) Division Pl. fro) 
land to Debevoise Aves. (4) Dumv: 
from Barbey to Jerome Sts. (5) Hi: 
Ave. from Pennsylvania to New rsey 
Aves. (6) Midwood St. from Nostrand : 
New York Aves., (7) Rutland Ril. fron 
Nostrand to New York Aves. (8) 1%th Ay. 
from 72nd to 76th Stas. and 15th Ave. al 
intersection of 74th St. where not already 


paved, (9) 85th St. from 4th to 5th Aves 
repaving (10) Porter Ave. from Johnson 
Ave. to Ingraham St., (11) Bradford St 


from Liberty to Pitman Aves., (12) Cooper 
St. from Bway to Wilson Ave. (13) High 
St. from Liberty St. Plaza to Washingtor 


St. (14) Johnson Ave. from Leonard st 
to Bushwick Ave. (15) Wyona St! fron 
Dumont to Riverdale Aves, (16) 7th st 
from 2nd to 8rd Aves, (17)17th St. fron 
6th Ave. to Prospect Park West, grading 


curbing and laying sidewalks on (18) East 
2nd St. from Elmwood Ave. to Ave. I, grad- 
ing (19) Hinsdale St. from Hegeman 1 
Lorraine Aves., (20) Schenectady Ave. fron 
Crown to Montgomery Sts. also grading 
curbing and flagging Empire Blvd. fron 
Troy to Lefferts Aves. and Lefferts Ave. 
from Schenectady to Utica Aves., curbing 
and laying sidewalks on (21) Hinsdale St 
from ‘Hegeman to Lorraine Aves., curbing 
and paving (22) Ave. K from Ocean t 
Bedford Aves., (23) Sunnyside Court fron 
Sunnyside Ave. to point 204 ft. northerlh 
from 

Cranford Co., 52 9th St., (1) $6,393 (3) 
$3,217 (4) $2,271 (5) $2,453 and $2,427 (6) 
$6,887 (7) $6,887 (8) $13,723 (9) $13,454 
(11) $10,616 (12) $42,804 (14) $35,939 
(15) $13,787 (17) $21,771 (22) $14,464 

Brooklyn Aleatraz Asphalt Co. 467 
Hamilton Ave., (1) $6,843 (6) $7,321 and 
$7,245 (7) $7,314 (8) $13,056 (9) $13.38) 
(17) $21,162 (22) $15,415. 

Borough Asphalt Co., 1301 Metropolitan 
Ave., (1) $7,250 (5) $2,710 (8) $14,585 
(9) $15,875 (12) $39,950 (14) $39,726 (17) 
$21,802 (22) $16,046. 

J. D. Norton, 20 Sterling Pl.. (2) $3,837 
(13) $1,657 (16) $15,975 (20) $12,742 (19) 
$1,236 (23) $1,228. 

Grimm Constr. Co., 170 MeKinley Ave, 
(2) $3,810 (10) $3,587 (18) $1,919 (21) 
$2,437. 

T. B. Scott, 671 Halsey St., (2) $3,949 
(10) $3,548 (13) $822 (18) $1,604 (21) 
$2,402 (23) $1,218. 

Sicilian Asphalt Paving Co., 41 Park 
Row, New York City, (3) $3.244. () 
$2,291 (11) $10,180 (12) $35,341 (14) 
$30,586 (15) $13,296. 

Cleveland Trinidad Paving Co. Flush- 
ing, (3) $3,586 (4) $2,422 (5) $2,661 (6) 
$7,766 (7) $7,721. 


Casalino Contg. Co., 217 Havemey:r 8! 
(10) $3,367 (20) $15,320. 
Uvalde Asphalt Paving Co., 1) Bway, 


New York City, (11) $10,978 (15) $14.53! 

Greico Bros., 172 Russell St., (13) $2.0%, 
(16) $17,410. 

M. J. O’Hara, 1228 Park Ave., New York 
City, (16) $16,792. 

Emmerett Co., Inc., (18) $1,860 (21) 
$2,425. 
ater” Dempsey, 516 Prospect Ave., (19) 

Catapana & Wright, (19) $1,291. 

H. E. Kordes Co., 2577 Cooper St., (2°) 
$14.940 (23) $1,473. Noted July 2) 

N. Y., Long Island City—M. E. Connolly, 
pres. Queens Boro, Queens Subway Bidz, 
opened bids July 25, grading, curbing and 
laying sidewalks on (1) Buckley St. from 
Foster Ave. to Queens Blvd., paving (©) 
Newtown Rd. from 13th to 16th Aves., ett, 
(3) 13th Ave. from Jamaica to Grand Aves. 
Jamaica Ave. from 13th to 14th Aves. (4) 
Kingsland Ave. from Luydig PI. to 5ist St. 
(5) 7th Ave. from Washington to Crahas 
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August 3, 1922 


ts and Roads (Continued) 


Streets 
~~ 6st Ward, recurbing (6) John St. 
® ee Metropolitan Ave. to Bleecker St., 
curbing, paving and laying sidewalks on 
(7) Park Lane from Union Turnpike to 
qisth St. (Hamilton 4). grading, carving, 
ea . fla ng, re ° . 
ee a eth St trom Jackson to Roosevelt 
Aves, Louvona Ave. from Roosevelt to 
Kines Aves., repairing sheet asphalt pave- 
ments in (9) Ist and 2nd ards, from 
Welsh Bros. Contg. Co., 32 Queens St., (1) 
sy4ss, (6) $4,560, (7) $88,571; Peace 
Bros, Inc, 20 Main St.,_ Flushing, (1) 
$4,790; Cleveland Trinidad paves 0, 
Flushing, (2) $11,799, (3) $14,304, (4) 


5,33 5) $13,733, (8) $73,304; Borough 
a i ’ A, 1301 Metropolitan. Ave. 
1 (2) $12,347, (3) $15,120, (4) 


Brooklyn, 

908. (5) $14,515, (8) $69,500, (9) $1¥,- 
ie Ww. }? Fitzgerald, 547 West 45th St. 
New York City, (2) $12,955, (3) $15,984, 


(4) $38,852, (5) $12,566, (8) $63,637; Ken- 
nedy & Smith, 93 Amity St., Flushing, (6) 
$5,279, (7) $47,113; H. J. Mullin Contg. 
Co, Jamaica Ave. and 144th St, Jamaica, 
(6) $5,776; C. Gallagher, 745 Dean St., 
Brooklyn, (7) $46,920; Brusstar Constr. 
Co. Inc., Harlem River and 150th St., New 
York City, (9) $17,744; Sicilian Asphalt 
Paving Co., 41 Park Row, New York City, 
(9) $22,660. Noted July 20. 


N. Y., Syracuse—C. L. Cadle, supt. Pub. 
Wks., Albany, opened bids July 25, paving 
portion of terminal site, constructing rail- 
road and crane tracks, etc., here, Terminal 
Contr. 89, from J. H. Gallup, Union Bldg., 


$59,409; Mohawk Dredge & Dock Co., 
Manion Bldg., Herkimer, $66,840; Brown, 
Lowe & Law Bros., Herkimer, $67,572. 


Noted June 29. 

Pa, Phila—F. H. Caven, dir. pub. wks., 
opened bids July 25, (1) grading Fairhill 
St. from Wingohocking to Ansberry Sts., 
(2) asphalt paving Magee St. from Torres- 
dale Ave. to Tulip St., Water St. from 
Tabor Rd. to Clarkson Ave. and 2nd St. 
from Mentor St. to Roosevelt Blvd., (3) 
Allegheny Ave. from Chatham to Miller 
Sts. (4) Fillmore St. from Ashland to 
Leiper Sts. Mascher St. from Tioga to 
Venango Sts., Wakeling St. from Horrocks 
to Large Sts., (5) C St. from Ruscomb to 
Eleanor Sts., (6) granite block paving 2nd 
St. from Wyoming Ave, to Mentor St., from 


T L. Flannigan, 1403 East Montgomery 
Ave., (1) $5,274. Mark Contg. Co., Com- 
mercial Trust Bldg., (1) $2,619. Barber 


Asphalt Paving Co., Land Title Bldg., (2) 
$25,163, (3) $25,266, (4) $27,012, (5) $35.,- 
873. Mack Paving Co., Germantown, (2) 
$26,783 Eastern Paving Co., Colonial 
Trust Bldg., (2) $24,582, (3) $25,973, (4) 
$27,963, (5) $35,022. Fish-Rutherford, Inc., 
Real Estate Trust Bldg., (6) $5,917. M. J 


McCrudden, Real Estate Trust’ Bldg., (6) 
$6,275. Noted July 20. 
North Carolina—State Hy. Dept., Ra- 


leigh, improving (1) 7.78 mi. State Project 
535, Guilford Co., (2) 14.83 mi. State Proj- 
ect 236, Johnston Co., (3) 3.53 mi. State 
Project 713, Ashe Co., (a) grading and 
concrete or asphaltic paving, (b) rein.-con. 
bridges and culverts; grading, concrete or 
asphaltic paving and rein.-con. bridges and 
culverts on (4) 6.21 mi. State Project 494, 
Warren Co., (5) 5.91 mi. State Project 342, 
Cumberland Co., improving (6) 9.73 mi. 
State Project 132, Gates Co., (a) clearing, 
grading and _ topsoiling, (b) rein.-con. 
bridges and culverts; grading and concrete 
or asphaltic paving (7) 13.54 mi. State 
Project 183 A, Pitt Co., (8) 8.79 mi. State 
Project 484, Wake Co., (9) 1.63 mi. State 
Project 764, Surry Co., grading and water- 
hound or penetration macadam paving (10) 
‘28 mi, State Project 602, Alexander Co., 
(11) 8.17 mi, State Project 640, Iredell Co., 
ecrading, waterbound macadam paving or 
two course gravel surfacing (12) 15.2 mi. 
State Project 888, Yancey Co., clearing and 
Trading (18) 10.22 mi. State Project 952 A, 
Jackson Co., (14) 8.68 mi. State Project 
‘63, Macon Co., grading, sand-clay and 
waterbound macadam paving (15) 7.75 mi. 
State Project 702 A, Alleghany Co., clear- 
‘ns, grading, topsoiling and_ corduroy, (16) 
3.9 mi, State Project 131, Gates Co., clear- 
ing, grading and topsoiling (17) 18.97 mi. 
State Project 569, Moore Co., grading, con- 
crete, asphaltic or brick paving, rein.-con. 
bridges and culverts (18) 7.22 m‘, State 
Project 173, Perquimans and Pasquotank 
Co., from Leaksville Lumber Co., Leaks- 
ville, (la) $246,731, (9) $45,962; Hagedorn 
onstr. Co., Thomasville, (la) $246,932, 
C ) $16,907, (9) $50,922; Atlantic Bridge 
‘0. Roanoke, Va., (1b) $18,272; S. J. 
eee & Son, 306 Globe Bldg., Minneapolis, 
Minn., (1a) '$248.938, (5) $172,003, (7) 
263,504, (10) $208,393, (11) $198,390 ; 
Concrete Steel Brid Co. larksburg, W. 
Va., (1b) $19,821, (2b) $18,147, (3b). $18,- 
22; R. G. Lassiter & ‘o., Citizens nk 
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Bldg., Raleigh, (2a) $419,943, (2b) $12,- 
167, (4) $199,158, (8) $282,610; R. M. Hud- 
son lisbury, (2a) $437,737, (8) $280,- 
196; A. J. Wardrep, Holston Bank Bidg., 
Knoxville, Tenn., (2a) $459,044, (5) $161,- 
275, (7) $368,993; Luten Bridge Co., 405 
East 4th Ave., Knoxville, Tenn., (2b) $13,- 
721, (3b) $20,595; J. F. Mulligan, North 
Wilkesboro, (3a) $135,908, (3b) $21,269, (15) 
$143,555; W. E. Graham, Mt. Ulla, (3a) 
$140,274, (10) $147,608, (11) $142,655, (15) 
$133,444; Clifford Eng. Co., Montgomery, 
W. Va., (4) $189,209; P. R. Ashby, Tucker 
Bidg., Raleigh, (4) $193,139, (8) $257,117; 
Cc. D. Rigsbee, Durham, (5) $173,351; J. 
A. Marrow, Clarksville, Va., (6a) $38,508, 
(6b) $17,032, (17) $62,245; Batson-Cook 
Co., West Point, Ga,, (6a) $51,545; W. D 


Murray-Sadler Corp., Norfolk, Va., (6b) 
18,134; Jamison Bros., High Point, (6a) 
51,998; Bacon-Moore Co., Littleton, (6b) 
$18,148, (16) $103,529; Clayton, Mitchell 
Co., Jacksonville, Fla., (7) $391,409; G. R. 
Martin, Salisbury, (9) $50,586; Porter & 
Boyd, Realty Bldg., Charlotte, (10) $152,- 
000, (11) $191,197; Luck Co., Sylva, (12) 
$89,304, (13) $116,649; Ross Bros., An- 
drews, (12) $102,860; O’Brien Constr. Co., 


Birmingham, Ala., (12) $108,560, (14) $87,- 
971, (15) $132,153; Brooks Callaway Co., 
Forsyth Bldg., Atlanta, Ga., (13) $197,517; 
Costello Bros., Knoxville, Tenn., (13) $124,- 
090, (14) $85,208: Bolton Constr. Co.,, 
Marion, (14) $90,584, (17) $65,682; May- 
field Constr. Co., Denmark, S. C., (17) $61,- 
929; D. E. and L. E. Williams, South Mills, 
(18) $218,816; N. M. Leigh, Mannington, 
i Va., (18) $260,864. Noted July 6 and 


0., Upper Sandusky—Opened bids July 
26, grading, curbing, laying watermains, 
sewers and sewer connections and paving 
(1) 3,000 ft. Tremont Rd., 26 and 36 ft. 
(2) _ 1,700 ft. Andover Rd., 20 ft. (3) 800 
ft. Fairfax Rd., 20 ft. (4) 2,100 ft. York- 
shire Rd., 20 ft. all asphalt, from B. F. 
Patterson, 1214 Neil Ave., Columbus, (1) 
$48,086 (2) $18,544 (3) $5,323 (4) $27,790: 
Cleveland Trinidad Paving Co., The Arcade. 
Cleveland, (1) $48,001 (2) $13,808 (3) 
$5,334 (4) $27,744; Franklin Asphalt Pav- 
ing Co., 209 South High St., Columbus, (1) 
$49,234 (2) $14,196 (3) $5,594 (4) $29,109. 
Noted July 20. 


Tilinois—Dept. Pub. Wks. and Buildings, 
Div. Highways, Springfield, concrete paving 
(1) 6.324 mi, Route 2, Sect. 59, Macon Co. 
(2) 3.644 mi. Route 3, Sect. 48, Greene Co., 
(3) 3.209 mi. Route 8, Sect. 14, (4) 2.858 
mi. _Route 8, Sect. 15 (5) 6.067 
mi. Route 8, Combination A, Peoria Co., 
(6) 4.825 mi. Route 14, Sect. 9, (7) 4.825 
mi. Route 14, Combination B, incl. 1 steel 
bridge, Hamilton Co., (8) 4.616 mi. Route 
17, Sect. 2, aMrshall Co. (9) 4.129 mi. 
Route 37, Sect. 11, Franklin Co., (10) 4.599 
mi. Route 37, Sect. 12, Franklin-Williamson 
Co., (11) 1.8 mi. Route 37, Sect. 13, Wil- 
liamson Co., (12) 10.528 mi. Route 37, Com- 
bination C, Franklin-Williameon Co., (13) 
10.464 mi. Route 44, Sect. 18, Will Co., (14) 
0.302 mi. Federal Aid Project 8, Sect. V-4, 
Macoupin Co., (15) 0.882 mi. Federal Aid 
Project 9, Sect. Y, Bond-Fayette Co., (16) 
6.488 mi. Project 26, Sect. 16, (17) 5,175 
mi. Project 26, Sect. 17, (18) 5.278 mi. 
Project 26, Sect. 18, (19) 16.941 mi. Project 
26, Combination D, McLean Co., (20) 3.141 
mi. Project 27, Sect. 31, Woodford Co., (21) 
5.277 mi. Project 27, Sect. 36. Tazewell Co., 
(22) 8.418 mi. Project 27, Combination F, 
Woodford-Tazewell Co., (23) 5.71 mi. Proj- 
ect 34, Sect. 26, (24) 5.71 mi. Project 34, 
Combination G, Clinton Co., (25) 3.914 mi. 
Project 35, Sect. 17, Marion Co., (26) 3.682 
mi. Project 35, Sect. 18, (27) 7.596 mi. 
Project 35, Combination H, Marion-Clinton 
Co., (28) 4.81 mi. Project 40, Sect. 29, Han- 
cock Co., (29) 5.083 mi. Project 41, Sect. 
16, Minnebago Co., (30) 6.853 mi, Project 
42, Sect. 161, Cook Co.; grading (31) 137,- 
120 cu.yd. Route 3, Sect. 56-A, Greene Co., 
(32) 6,400 cu.yd. Federal Aid Project 2, 
Sect. 11, Will Co., (33) 66,590 cu.vd. Fed- 
eral Aid Project 34, Sect. 27-A, (34) 42,- 
420 cu.vyd. Project 37, Sect. 22-A, Clinton 
Co., (35) 34,900 cu.yd. Project 39, Sect. 1-A, 
(36) 17,8375 cu.yd. Project 89, Sect. 2-A, 
(37) 52,275 cu.yd. Project 39, Combination 
TI. Carroll Co., from McMahon Constr. Co., 
Rochester, Ind., (1) $120,773. 


Verhey Constr. Co, St. Joseph, (1) 
$130,498. 
Macon Co. Bd. Supervs., Decatur, (1) 
$139,893. 
J. Kesl & Sons, Edwardsville, (2) $71,- 
546, (23) $117,300, (24) $130,000, (25) 


$79,351, (26) $69.194, (27) $146,000. 
os Haines, Jerseyville, (2) $72,789. 
Dawson-Powers Constr. Co., 5866 Etzel 
Ave., St. Louis, Mo., (2) $73,258, (23) $122,- 


889. 
McElwee & Rogy, Peoria, (3) $78,682, (4 
$64.650, () s1deein OF ? 





Capitol Constr. Co., Des Moines, Ia., (3) 
$81,339, (4) $71,169, (20) $79,388, (21) 
$146,098, (22) $225,486, (28) $119,957. 

Cameron & Joyce, Keokuk, Ia., (3) $83,- 
210, (4) $75,230, (5) $143,302, (17) $138,- 
517, (19) $368,354, (20) $66,796, (28) 
$102,984. 

L. S. Kuhn, Bloomington, (5) $150,000. 

J. Moritz, Effingham, (6) $109,419, 


cy 
(13) $208,264, 

Mautz & Oren, Effingham, 
(7) $121,500, (15) $38,408. 

Jaicks Bros., 232 East Pearson St., 
cago, (8) $108,218, (29) $107,975. 

J. W. Etchison, Casey, (6) $116,821, (23) 
$123,350, (25) $76,208, (26) $61,378, (27) 
$136,791. 

Cole & Fauber, Marion, (9) $84,753, (10) 
$102,034, (11) $38,849. 

Cc. E. Hamilton, Carbondale, (9) $91,989, 
(10) $108,183, (11) $41,674, (12) $241,846. 

Wabash Constr. Co., Vincennes, Ind., (9) 


(15) $33,770, (20) $67,190. 
(6) $110,752, 


Chi- 


$104.315, (10) $120,795, (11) $46,812, (12) 
$244,730, (27) $164,433. 

Powers & Thompson Co., Joliet, (13) 
$210,904, (32) $6,500 

Cc. E. Carson, 601 St. Clair St., Chicago, 
(13) $221,199, (16) $150,249, (17) $146,- 
852, (19) $374,500. 

A. M. Boatman, Carlinville, (14) $7,007. 
if Constr. Co., Springfield, (14) $10,- 

W. C. Johnson, 512 South High St., Bell#- 
ville, (15) $36,626, (34) $14,404. 

I. D. Lane, Bloomington, (16) $139,865, 
(17) $130.533, (18) $190,118, (19) $370,516. 

R. L. Williams, Wyatt, Mo., (16) $145,- 
795 (18) $109,083. 

Chicago Heights Coal Co. Chicago 
Heights, (18) $109,263. 


Keokuk Quarry and Constr. Co., Keo- 
kuk, Ia., (21) $137,956 (28) $99,340. 

H. Pfizenmeyer, 710 South 4th, St., Terra 
Haute, Ind., (21) $141,792 


eon owen & Gauen, Collinsville, (24) $148,- 


Edwardsville Constr. Co., Edwardsville, 
(25) $78,201 (26) $69,549. 

Milburn Bros., Roekland, (29) $104,475. 
ser: E. Marsh, Jefferson, Ia., (29) $111,- 

A, Ward & Son, Oak Glen, (30) $181,817. 

Public Constr. Co., Hammond, Ind., (30) 
$186,582. 

F. Lorenz, Oak Glen, (30) $188,542. 

C. M. Haynes, Jerseyville, (31) $36.106. 

F. J. McLowey, Chicago, (31) $36,689 
(33) $22.360. 

New Era Constr. Co., 3735 North Hal- 
sees St., Chicago, (31) $36,988 (33) $21,- 

J. N. Pierson Co., Chicago Heights, (32) 
$5,509. 

A. W. Hecht, St. Louis, Mo., (32) $7,043. 

B. Kyffmeyer, Carlyle, (33) $18,988. 

Keating Bros., Auburn, (34) $10,639. 

Tritt Bros., Belleville, (34) $16,165. 

Anderson Bros., Rockford, (35) $14,934 
(36) $10,146 (37) $25,000. 

Lord & Talbot, Monmouth, (35) $15,127 
(36) $9,876 (37) $23,900. 

B. Harrison, Poor Farm Rd., Decatur, 


(35) $15,353 (36) $9,437 (37) $24,100. 
Noted June 29. 
Minn., St. Paul—Opened bids July 17, 


paving with 34 creosoted wood blocks (1) 
Grand Ave. from Oakland Ave. to Milton 
St., (2) Grand Ave. from Milton St. to 
Cretin Ave. ; paving Hudson Rd. from Point 
Douglas Rd. to east city limits, (a) trap- 
rock concrete, (b) gravel concrete, (c) 
limestone aggregate, from Fielding & 
Shepley, 216 Universitv Ave., (1) $55,929, 
(2) $175,046, (3a) $82,200, (3c) $79,500; 
White Constr. Co., 17 North La Salle St. 
Chicago, (1) $60,900, (2) $187,600; Thorn- 
ton Bros, Co., 304 Central Bank Bldg., (1) 
$61,151, (2) $188,252, (3a) $80,016, (3b) 
$77,445; Johnson Drake & Piper, 809 1st 
Natl-Soo Line Bldg., Minneapolis, (3a) 
$80,593. (3c) $77.653; E. M. Ganley (Co., 
1002 Plymouth Bldg., Minneapolis, (3b) 
$79,888, (3c) $78,445. Noted July 13. 


Missouri—State Hy. Dept., Jefferson City, 
opened bids improving 13.07 mi. road from 
Liberty to Excelsior Springs, Federal Aid 
Project 25. Clay Co., from Haden & Austin, 
Hill and Market Sts., Houston, Tex., $230,- 
186 and $221,501; E. T. Meek, Kansas City, 
$264,093 and $238,150; W. M. Spencer, In- 
dependence, $286,564 and $359,556; Unit 
Constr. Co., Title Guaranty Bldg, St. 
Louis, $239,217 and $284.159; P. P. Young, 
Savannah Rd., St. Joseph, $358,885 and 
$360,185: Koss Constr. Co., 2818 5th Ave., 
Des Moines, Ia., $374,048; Dalton Constr. 
Co., Junction City, Kan., $387,927. Noted 
July 20. 

Missouri—State Hy. Dept. at div. office 
New London, opened bids June 26, 3,8 mi. 
road from New London eastward and west- 
ward, 24 ft., State Aid Project 20.168, Ralls 
Co., from O. J. Hanick, 4066 Lindell St., 
St. Louis, $21,513, Noted July 6. 
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Streets and Roads (Continued) 


Missouri—State Hy. Dept. at div. office 
Fayette, opened bids June 26, 4.811 mi. 
road through Fayette, 24 ft., State Aid 
Project 20.93, Howard Co., (1) 41,452 cu.yd. 
earth excav., (2) 700 cu.yd. borrow, etc., 
from K. A. Raines, Fayette, (1) $0.39 per 
cu.yd, (2) $0.34, total $26,488; Hartman 
Constr. Co., St. Joseph, (1) $0.40 (2) $0.35, 
$27,171; W. Washam, Jacksonville, (1) 
$0.46 (2) $0.42, $30,225. Noted June 8. 

Mixsouri—State Hy. Dept. at div. office 
Bloomfield opened bids June 27, 4.946 mi. 
road from Cairo to Poplar Bluff, 24 ft., 
Federal Aid Project 178 A, Stoddard Co., 
(1) 11,844 cu.yd. earth excav., (2) 23,605 
cu.yd. borrow, (3) 34,793 sq.yd. gravel sur- 
facing, 12 ft. wide, ete., from Allhands & 
Davis, Joplin, (1) $0.27 per cu.yd. (2) $0.27 
(3) $0.61, total $35,350; J. H. Howitt, Little 
Rock, Ark., (1) $0.25 (2) $0.27 (3) $0.725, 
$38,707; N. Davis, Sikeston, (1) $0.25 (2) 
$0.25 (3) $0.75, $39,268. Noted June 15. 

Missouri—State Hy. Dept. at div. office 
Canton, opened bids June 30, 7.9356 mi. 
road from Canton northward and south- 
ward, 24 ft., Federal Aid Project 39, Lewes 
Co., (1) 30,882 cu.yd. earth excav., (2) 
5,692 cu.yd. borrow, (3) 18,824  cu.yd. 
broken stone base course, (4) 55,867 sq.yd. 
gravel pavement, (5) 18,824 sq.yd. gravel 
surface course, etc., from Gaines Bros., Fair- 
land, Okla., (1) $0.46 per sq.yd. (2) $0.40 
(2) $0.35 (4) $0.61 (5) $0.35, total $79,856 ; 
O. J. Hanick, 4066 Lindell St., St. Louis, (1) 
$0.46 (2) $0.40 (3) $0.35 (4) $0.65 (5) 
$0.30, $83,466. 

Missouri—State Hy. Dept. at div. office 
Pineville, opened bids July 7, 4.972 mi. road 
from Pineville northward and southward, 
24 ft., State Aid Project 20,178, McDonaid 
Co., (1) 36,753 cu.yd. earth excav., (2) 12,- 
551 cu.yd. borrow, etc., from J. P. Wolfen- 
barger, Neosho, (1) $0.32 per cu.yd. (2) 
$0.30, total $26,036; J. M. Roark, Anderson, 
(1) $0.35 (2) $0.32, $26,669; M. A. Holman 
Constr. Co., Carterville, (1) $0.36 (2) $0.35, 
$28,402. 

Arizona—State Hy. Dept., Phoenix, re- 
ceived bids July 6, grading, gravel surfacing 
and building structures on 5.1929 mi. 
Florence-Superior Highway, Sect. F, Fed- 
eral Aid Project 23, from Goodman & 
Merrill, St. David, $55,341; M. Ryan, 
Superior, $56,662; O. C. McElrath Constr. 
Co., Mesa, $60,644. 

Cal., San Francisco—Improving Taraval 
St. between 37th and 48th Aves., (1) 6,228 
lin.ft. concrete curb, (2) 655 lin.ft. 8 im 
sewer, (3) 315 linft. 12 in. sewer, (4) 
1,225 lin.ft. 10 in. culvert, (5) 6,604 sq.ft. 
artificial stone walks, (6) 180,930 sq.ft. as- 
phaltic concrete pavement, from Fay Impvt. 
Co., Phelan Bldg., (1) $0.98, (2) $4.14, (3) 
$4.38, (4) $2.12, (5) $0.197, (6) $0.29, total 
$71,720; State Impvt. Co., San Francisco, 
(1) $1.05, (2) $4, (3) $4.50, (4) $2, (5) 
$0.195, (6) $0.294, total $72,720; A. J. 
Raisch, 46 Kearny St., (1) $1, (2) $3.90, 
(3) $4.60, (4) $2, (5) $0.2, (6) $0.30, total 
$73,349. Noted May 25. 

Que., Montreal—Opened bids asphalt pav- 
ing (1) 750 ft. Des Erables St. from Amity 
to Sherbrook Sts., 65 ft., (2) 300 ft. St. 
Donat St., 65 ft., and 200 ft. cement side- 
walks, 5 ft.; cement sidewalks on (3) 1,687 
ft. Monkland St. from Melrose to Grand 
Blvd., 5 ft. wide, (4) 937 ft. Des Carrieres 
St. from Laurier to Lamorichiere Sts., 5 ft., 
from B. Brault Ltd., Bleury St., (1) $21,361, 
(2) $15,628 ; Sicily Asphaltum Paving Co., 60 
St. Viateur St. E., (1) $21,627, (2) $15,902; 
Quinlan, Robertson & Janin, Ltd., 50 Notre 
Dame St., (3) $4,305; Duranceau & Duran- 
ceau, 152 Hamilton St., (3) $5,775 ; Rondon, 
Corlier & Co., 3227 Christophe Colomb St., 
(3) $6,259, (4) $3,387; F. Lapau, 601 
Lamorichiere St., (4) $2,938. Noted June 22. 


CONTRACTS AWARDED 


Massachusetts—Concrete paving 6,400 
ft. state highway in Andover, to M. 
McDonough Co., Swampscott, $89,850, 6,200 
ft. in Longmeadow, 21 ft., to Lane Constr. 
Co., 37 Colony St., Meridan, Conn., $64,960, 
9.994 ft. in West Springfield, 18 ft., to 
Hassam Paving Co., 17 Federal St., Wor- 
cester, $82,830; bituminous macadam pav- 
ing 18.430 ft. in Sterling and West 
Bolyston, 18 ft., to State Constr. Co., 158 
Adams St., Boston, $104,268, 5,160 ft. in 
Lowell, to Powers Bros., North Montello 
St.. Brockton, $103,918, 8.794 ft. in Yar- 
mouth, 18 ft., to Atwood-Thomas Constr. 
Co., Middleboro, $53,433. 

Mass., North Adams—Improving 1,500 
ft. State St., 7,000 sq.yd. concrete, 950 ft 
granite curb to reset, 800 sq.yd. concrete 
sidewalk. 1,400 sq.yd. combined curb and 
gutter, 2.000 cu.vd. excav., to D. S. McGrath, 
Inc., Adams. Engrs. est. $25,000. 

N. ¥.. Lynbrook — Village Bd. Trustees 
paving certain streets, reinforced cement 





concrete, to Good Roads Eng. & Contg. 
Co., Portchester, $143,674. Noted July 6. 

N. C., Greensboro—Paving 5 mi. vari- 
ous streets, 83,000 sq.yd., to Murray Constr. 
Co., Holston Natl Bank Bldg., Knoxville, 
Tenn., $250,000. 


Fla., Sanford—Comrs. Seminole Co., 181,- 
000 sq.yd. macadam, 45,450 sq.yd. brick 
and 12,700 sq.yd. rock, to Finley Method 
Co., Graham Bldg., Jacksonville, $78,343. 
Noted July 13. 

N. J., Newton—Paving High St., rein.- 
con., to Pub. Service Production Co., 80 
Park PL, Newark, $38,737. Noted June 29. 

O., Cleveland—Sandstone walks in East- 
erly, Westerly and Southerly Dists., to 
Ohio Quarries Co., Citizens Bldg., $59,792; 
cement walks in Westerly: and Southerly 
Dists., to Rieley Bros., The Arcade, $18,284; 
walks in Northerly Dist., to P. H. De 
Santis, Woodland Ave., $10,613. 


0., Cleveland—Paving Kinsman Rd, from 
fast 55th to East 79th Sts., to Cleveland 
Trinidad Paving Co., The Arcade, $60,965. 
Noted July 27. 

0., Cleveland—Paving Euclid Ave., as- 
phalt, to Cleveland Trinidad Paving Co., 
The Arcade, $80,871. Noted July 13. 


0., Columbus — W. H. Duffy, dir. Pub. 
Serv., to Franklin Asphalt Paving Co., 209 
South High St., grading, curbing and pav- 
ing 332 ft. Clinton St., 24 ft, $5,669, 
284 ft. Frebis Ave., 24 ft., $5,347, 303 ft. 
Tompkins St., 20 ft., $4,536, grading and 
paving 145 ft. 8th Ave., 20 ft, $1,819, all 
asphalt; to Davies & Davies, Columbus, 
366 ft. alley west of 4th St., 16 ft., $1,494, 
306 ft. alley north of 5th Ave. 16 ft., 
$1,360, 240 ft. alley west of 4th St., 16 ft. 
$1,848, 450 ft. alley west of Lexington Ave., 
$2,453, 208 ft. alley north of Madison Ave., 
su ft., $1,428, all concrete; to B. F. Patter- 
son, 1214 Neil Ave., resurfacing 2,155 ft. 
lith Ave., 36 ft., asphalt, $31,679; to Pub. 
Wks. Constrfl Co., 57 Wiggins Bilk., Cin- 
cinnati, 2,569 ft. Fair Ave., 30 ft., $23,704 
also water and sewer connections and 
paving 2,590 ft. Champion Ave., 28 ft., 
$23,704, both asphalt. Noted July 20. 


0., Dayton—G. M. Baker, dir. Pub. 
Serv., paving South Main St. from 5th to 
6th Sts., 60 ft., wood block, to E. D. Mur- 
ray, 18 Cambridge Ave., $24,247; Louie St. 
from Washington to Norwood Aves. and 
Norwood Ave. from 5th to Louie Sts., brick, 
to J. I. Geiger, 409 Dayton Savings & Trust 
Bldg., $20,506 and $4,095 respectively ; Gar- 
land Ave., rein.-con., to Finke Eng. Co., 15 
South St. Clair St., $10,302. Noted July 20. 


0., Euclid—Laying concrete sidewalks on 
Arbor Ave., Bliss Rd. and East 207th St. 
to V. Q. Galier, Builders Exch., Cleveland, 
$46,661; Cut Rd., Fuller, Brewer, Donald, 
Erieview and Pond Aves., to F. B. Stein. 
Euclid, $55,497; bluestone sidewalks on 
Goller Rd. North Vine St., Recher Ave.. 
East 209th, 210th and 212th Sts., to Green 
Rd. Stone & Supply Co., Euclid, $23,815. 
Noted July 20. 


Ind., Cannelton—Perry Co., grading and 
gravel surfacing 18.480 ft. Gayer Rd., 16 
ft., to A. H. Lutgring, Tell City, $34,325. 
Engrs. est. $36,000. 


Michigan—State Hy. Dept., Lansing, 
grading and surfacing 2.079 mi. Federal 
Aid Project 29, Sect. B, Calhoun Co., to 
Lenderink & Baber, Kalamazoo, 16,017 cu. 
yd. earth excav. $0.50, 2,790 yd. sta. over- 
haul $0.02, 19.9 cu.yd. concrete $12, 24,286 
sq.yd. rein.-con. pavement $1.515, ete., total 
$46,204. State to furnish cement $20,920. 
Noted June 22, 


Michigan—State Hy. Dept., Lansing, 
grading and surfacing 2.912 mi. Federal 
Aid Project 75, Sect. B, Jackson Co., 20 
ft., to Brooks Constr. Co., 2104 Miner St., 
Ft. Wayne, Ind., 14,148 cu.¥d. earth excav. 
$0.45, 2,310 lin.ft. 8 in. vitr. tile under 
drain $0.70, 1,160 lin.ft. vitr. tile under 
drain $0.80, 76.5 cu.yd. concrete $13, 34,324 
sq.yd. reinforced bituminous pavement $2, 
ete., total $81,643; 6.42 mi. Assessment 
Dist. Rd. 23, Lenawee and Monroe Coun- 
ties, 12 ft., to J. E. Coon, Swanton, O., 
$46,926; 5.867 mi, State Trunk Line Rd. 
14-3 Sect. C, 14-13 Sects. A and B and 
14-11 Sect. B, Missankee and Roscommon 
Counties, 16 ft., te G. Davenport, Lake 
City, $25,562; 0.947 mi. State Trunk Line 
Rd. 19-18, Marysville Co., 20 ft.. to J. H. 
Baker & Son, Port Huron, $22,755; 1.241 
mi. State Trunk Line Rd. 27-18, Sanilac 
Co., 16 and 18 ft.. to Moore-Elmer Constr. 
Co., Snover, $23,963; 2.773 mi. State Trunk 
Line Rd. 12-29, Bessemer Co., 16 and 20 
ft. to W._S. Peters, Wakefield, $44,459; 
6.367 mi. Federal Aid Project 66, Sect. A, 
St. Joseph Co., 18 and 20 ft., to Dovey & 
Kloosterman, Batavia, 19,053 cu.yd. earth 
excayv. $0.30, 68,708 sq.yd. reinforced con- 
crete pavement $1.35, etc., tota. $99,891; 
7.929 mi. State Trunk Line 1Rd. 54.1, 
Newaygo Co., 16 ft., to F. Hill, Big Rapids, 





44,366 cu.yd. earth excav. $0.35 
yd. one course gravel surfac: 

total $56,547; 2.946 mi. Federa! i 
ect 79, Genesee Co., 18 ft., to M far 
phalt Paving Co., Flint, 19,991 ; a 
excav. $0.50, 183.9 cu.yd. concret ' 
555 sq.yd. reinforced bituminous piycy..) 
sheet asphalt specifications $2.25 t 
$114,985; grading 9.344 mi. si Tris 
Line 69-4, Baraga Co., to Hill Bb: hes 
ham, 79,603 cu.yd. earth ex: $i) 59 
6,000 cu.yd. rock $2.25, 120 cu.yd. conor 
$22, etc., total $72,487. All « Nt for 
above projects furnished by Sta : 

Michigan—State Hy. Dept., 

grading and surfacing 4.862 mi. A 

Dist. Rd. 346, Ionia and Barry Co 

ft., to Saginaw Constr. Co., Sagina\ 
131; 0.916 mi. State Trunk Line k 

St. Charles Co., 18 to 70 ft., 1,236 lin.tt. con 











bined curb and gutter, 5,473 cu.yd. earth 
excav., 14,774 sq.yd. concrete. to ‘Taylor 
Constr. Co., Birmingham, $25,012, State t, 


furnish cement at $12,922; 4.631 mi. State 
Trunk Line Rd. 47-3, Saginaw Co., 16. 18 
and 20 ft., to R. C. Bailey, Corunna, 19.175 
cu.yd. earth excav. $0.50, 192.6 cu.yd. con. 
crete $14, 39,475 sq.yd. gravel surface $0.6} 
4,994 sq.yd. concrete pavement $1.96, et¢, 
total $50,789, State to funish cement at 
$4,957 ; 2128 mi. State Trunk Line Ru. 47-9. 
Chesaning Co., 16, 20 and 70 ft., to Holmes. 
Crane & Baily, Alma, 7,826 cu.yd. earth 
excav. $0.65, 7,598 sta.yd. overhaul! $0.03 
5,652 sq.yd. gravel surface $1, 25,360 sq ya 
concrete pavement $1.30, etc., total $48,7%6 
State to furnish cement at $21,414. . 


Mich., Detroit— Paving to Detroit As- 
phalt Paving Co., 20 McGraw Blidg., 9,709 
sq.yd. Baylis Ave. $38,534, 3,780 sq.yd. 
Burke Ave. $18,873, 1,800 sq.yd. Canfield 
Ave. $8,985, 1,370 sq.yd. Edgewood Ave. 
6,851, 3,990 sq.yd. Fairview Ave. $19,399, 
440 sq.yd. Strong Ave. $7,222, all above 
34 in. sheet asphalt on 8 in. concrete, 26 ft. 
wide, 1,880 sq.yd. Fern Ave. $7,476, 4,600 
sq.yd. Pelouze Ave. $20,376, 3 in. asphalt 
on 6 in. concrete, 26 ft.; to Cleveland 
Trinidad Paving Co., 402 Hammond Blidg., 
2,600 sq.yd. Louis Ave. 3 in. sheet asphalt 
on 6 in. concrete, 24 ft., $10,895, 3,550 sq 
yd, Leslie Ave., 24 ft., $17,738 and 3.800 sq. 
yd. Sturtevant Ave., 26 ft., $18,717, both 
with 34 in. asphalt on 8 in. concrete. Noted 
July 27. 


Wis., Fond du Lac—Paving Oak PI. 
Howard and Merrill Aves., Rose. Oak, 
Smith and Grand Sts., to J. Rasmussen & 
Sons, foot 7th St., Oshkosh, trinidad as- 
BO 80 $2,80 sq.yd. concrete curb and gutter 
0.80 lin.ft. catch basins, $55, total $85,- 
394. Noted July 13. 


Wis., Milwaukee—Concrete paving to F. 
Banaszak, 1335 4th Ave., Middlemass St 
from Dunlap St. to Middlemass subdivision 
$4,766, Windlake Ave. from 138th to 15th 
Aves. $5,133, 8 alleys $17,610; to J. Bluhné& 
Son, 164 Burliegh St., 19th St. from Teu- 
tonia to Atkinson Aves, $23,360, 4 alleys 
$17,807; to R. B. Hartman, 4001 Highland 
Blvd., 6 alleys $10,415; to Ryback & 
Sadowski, 1092 2nd Ave. 1 alley $1,554; to 
A. Retzloff, 948 4th St., 7 alleys $15,541 
to Kroening Constr. Co., 39th Ave. and 
Mitchell St., 2 alleys $7,511; to S. W. 
Talmadge, 445 Milwaukee St., 1. alley 
$2,403; to F. Schomann, 770 28th St., 1 
alley $1,734; to T. C. Froemming, 1288 
Humboldt Ave., 1 alley $24,706. 


Wis., Watertown—Paving Milford St., to 
Lehmann Bros., 900 8th St., 3,500 cu.yd. 


excav. $0.90, 8,300 sq-yd. plain concrete 


pavement $2.33, 2,080 sq.yd. rein.-con. pave- 
ment $2.46, 1,560 lin.ft. combined concreté 
curb and gutter $0.85, total $29,272. Noted 
June 1, 


Ia., Allison—Butler Co. gravel surfacing 
11.42 mi. Primary Rd. Project 71, north 
and south of Greene, north of Parkersburg 
and east of here, to L. O. Kimball, Clear 
Lake, 14,866 cu.yd. gravel 1 mi. haul at 
$0.36, 3,011 cu.yd. at $0.40, 27,467 units 
gravel 4 mi. haul $0.10, 131,500 units $0.09 
and 10,500 units $0.12; 2.9 mi. Sect. D, Fe- 
eral Aid Project 85, south of here, to L. 
O. Kimball, Clear Lake, 4,360 cu.yd. grave! 
1 mi. haul $0.38, 23,250 units gravel } mi. 
haul $0.10; Primary Rd. Project 167, north- 
west and east of Shell Rock and southeast 
of Parkersburg, to W. Bolen, Omaha, Neb 
94,866 cu.yd. excav. $0.199, O'Hanlon & 
Reilly, Omaha, Neb., 63,980 cu.yd. $0.21, J. 
Ww. ze & Son, Ft. Dodge, 63,980 cu.yd. 


Ia., Algona—Kossuth Co. grading and 
paving 1.8 mi. Primary Rd. Project 270 
from Wesley to east county line, to Empir 
Constr. Co., 308 7th St., Des Moines, 6,259 
cu.yd. excav. at $0.55 and 19,120 sayd 
pavement at $2.53. 

Ia., Cresco—Howard Co. grading 10.414 
mi. Primary Rd. Project 103, east of Elma 
to here, 138,793 cu.yd. excav. to Leach 
Bros., Omaha, Neb., $0.20 per cu.yd 
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streets and Roads (Continued) 
Minn. Fairmont—Paving about 10,600 
‘gq. various streets, concrete, to F. D. 

sa.yd- )-\\rmont, $23,383. Noted July 20. 


Gould : 

Minn Moorhead—Clay Co., grading 16 

a Highway 2, east of Moorhead, 
4 f Larkin Constr. Co., Barry $63,- 
<3. two bridges and monolithic culverts 
“\tinneapolis Bridge Co., Metropolitan 
“Bidg., Minneapolis, $12,261. 

Neb., Lincoln—To Abel Constr. Co., Ter- 
minal Bldg. repaving Dist. 87, 11,390 sq. 
i. asphaltic concrete at $0.94 pere sq.yd., 
‘tc, total $10,707; paving Dist. 406, 4,357 
sq.yd isphaltie concrete $2.32, 325 sq.yd. 
concrete pavement $2.10, 260 lin.ft. artificial 
stone curb $0.50, 2,984 lin.ft. artificial stone 
curb and gutter $0.80, total $13,406. Noted 
July 6 ; 

Mo. Kennett—Curbing, laying sewers 
and paving various_ streets, to Rouse & 
Hely Constr. Co., Cape Girardeau, $90,- 
540, Noted July 13. ; 

Tex., Georgetown—Williamson Co, paving 
and topping 7 mi. various streets, macadam 
hase With 71,211 sq.yd. 2 in. bituminous 
topping, 21,904 lin.ft. curb and 3,200 lin.ft. 
resetting curb, to W. E. Dozier, Austin 
Natl Bank Bldg., Austin, $237,000, 

Tex., Gonzales—Gonzales Co. grading and 
gravel surfacing 9.27 mi. State Highway 
29 Federal Aid Project 183-C, 15 ft., to 
R. G. Buckner & Sons, Cleburne, $49,292. 
Noted July 27. - ; 

Tex., Port Arthur—Jefferson Co. grading, 
paving, ete., 3 mi, Houston, San Antonio, 
Dallas and Ft. Worth Aves., ete., 30, 50 
and 70 ft., to Smith Bros., Crockett, $450,- 
561. Noted July 6. 

Okla., Dunean—Bd. Comrs. asphaltic 
concrete paving Dist. 10, 11, 12, 13 and 15, 
to Western Paving Co., 1 West Chickasaw 
St.. Oklahoma City, $100,000. 

Wash., Seattle—Paving Yale Ave. et al, 
8,625 sq.yd. 6 in, vitr. block, 740 sq.yd. 7 in. 
conerete, 4,775 lin.ft. concrete curbing, 
» 300 cu.yd, subgrade, to R. G. Stevenson, 
North 34th St., $62,191. Engrs. est. 
$65,000. Noted July 20. 

Cal., Hemet—Improving Buena Vista St., 
et al., 409,700 sq.ft. 4 in. concrete pavement, 
8.600 lin.ft. cement curb, 6,600 sq.ft. cement 
walks, to Oswald Bros., 366 East 58th St., 
Los Angeles, $72,784. Noted July 27. 

Cal., Hanford—KlIngs Co. paving 1.75 mi. 
Kings Co. Highway from Eaton bridge 
south and east, to California Constr. Co., 
58 2nd St., San Francisco, 17,640 sq.ft. 3 in. 
asphaltic conerete base in shoulders at 
$0.195 per sq.ft., 158,769 sq.ft. 2 in. asphaltic 
concrete wearing surface $0.103. 

Cal., Lodi—To Clark & Henery Constr. 

Co., 88 South Sutter St., Stockton, improv- 
ing Eden St., 83,415 sq.ft. 14 in. warrenite 
bitulithic on 2% in. asphaltic concrete at 
$0.185 per sq.ft., 91,425 sq.ft. grading $0.02, 
4,980 lin.ft. concrete curbs $0.50, 5,525 sq.ft. 
concrete gutters, $0.26 Stockton St. 77,352 
sq.ft. 14 in. warrenite bitulithic on 23 in. 
asphaltic concrete $0.185, 83,159 sq.ft. grad- 
ing $0.02, 3,664 lin.ft. concrete curb $0.50, 
4.505 sq.ft. conerete gutter $0.26. 
_ Cal. San Rafael—Grading and surfac- 
ing Bolinas Co, Rd. from Steep Ravine to 
Randall Ranch, to §S. P. Brownlee, San 
Rafael, $27,983. Noted June 15. 

Cal, San Rafael—For 267,000 sq.yd. war. 
renite bitulithic pavement, to S. P. Brownlee, 
San Rafael, $41,520. Noted July 27. 

Cal, San Rafael—Marin Co. paving Sect. 
1, Point San Pedro Rd., hydraulic concrete, 
to S. P. Brownlee, San Rafael, $27,089. 

_ Cal, Steckton—Improving streets in 
Searchlight Addition, to C. Moreing & Son, 
Commercial & Savings Bank Bldg., $102,- 
350. Noted July 27. 

Ont., Hamilton—Will construct 250,000 
Sq.It. concrete curbs and sidewalks on Ark- 
ley Ave., both sides Cline to Parsley Aves. ; 
Newton Ave. from King St. to Hamilton 
Ancaster Rd.; Parsley Ave. from South 
Oval to Hamilton Ancaster Rd. and from 
South Oval to Newton Ave.; Barkley Ave., 
both sides, from Marion to Cline Aves. ; 
Marion Ave., west side, from South Oval to 
Barkley Ave.; Cline Ave., south side from 
King St. to Hamilton Ancaster Rd.; Sher- 
broke Ave. north side from Kensington to 
ossiyn Aves.; Paling Ave., east side, from 
Britannia to Roxboro Aves.; Wallace Ave. 
rom Beach Rd. to MeNulty Blvd.; New- 
| Ave, from South Oval to Arkell Ave. ; 
sley Ave. from King St. to Arkell Ave. ; 
> tion Ave. from King St. southerly to Lot 
Is22. $50,000. Work will be done by day 

r. City will buy all materials. 

{Ont pilbury—Paving 4 mi. Young St., 
M nae 26 ft., concrete, to Chick Contg. Co., 
; Dougall Ave., Windsor. Engrs. est. $28,- 

. Noted May 11. 
conn Toronto—York Twp. let following 
Vi tcts for concrete sidewalks, to D. M. 
ea sane 289 Ashdale Ave., Bungalow Rd. 

0, Chilton Ave. $4,300, Hopedale Ave. 


mi, Trunk 

















$6,500, Pope Ave. $4,000, Stanhope Ave. 
$3,500, to Britnell Contg. Co., Baxter St., 
Bude St. $1200, Dunvegan Rd. $7060, Nor- 
manna Ave. $1,000, to S. Simpson, 41 Stib- 
bard St., Brunnell Ave. $800, Metheun Ave. 
$2,700, to Natl. Contg. Co., 9 Garnock Ave., 
Harshaw Ave. $3,200, Willard Ave. $1,000, 
to A. Johnson, 35 Burgess Ave., Cedarvale 
Ave. $650, Woodycrest Ave. $750; for 24 
ft. asphalt pavement on concrete, to Kilmer 
& Barber, 24 Adelaide St., W., Connaught 
Ave. $7,000, Dunvegan Rd, $8,000 to Con- 
structing and Paving Co., Confederation 
Life Bldg., Heathdale Rd. $6,000, Forest 
Hill Rd. $8,400, to Godson Contg. Co., Man- 
ning Chambers, Normanna Ave. $7,500, to 
Britnell Contg. Co., Baxter St., Becknell 
Ave. $3,300. 


Industrial Works 


PROPOSED WORK 


Mass., South Boston (Boston P. O.)— 
Natl Can Co., 36 Washington St., soon 
lets contract 2 story, 92 x 160 ft. rein.-con. 
factory, 1 story, 20 x 60 ft. brick garage 
and 3 story 20 x 40 ft. brick storehouse, 
Locust St. $125,000. Noted April 6. 

Pa., Osgood—Du Roth Steel Truck and 
Car Wheel Co., 611 Keystone Bldg., Pitts- 
burgh. Plans to construct several build- 
ings, here. First unit 1 story, 100 x 200 
ft. steel structure. Total cost $1,500,000. 
Cc. E. Long, 1202 Peoples Bank Bldg.. 
Pittsburgh, engr. 

Pa., Pitcairn—Pennsylvania R.R., Broad 
St. Sta., Phila., soon receives bids for super- 
structure of steel car repair shop, here. 
$300,000. A. C. Shand, ch. engr. 

Tenn., Knoxville—Iddens Mchy. Co. 
making plans and soon takes bids 1 story 
plant. $50,000. Architect not announced. 

Ill., Chicago—Henschien & McLaren, 
archts., 1637 Prairie Ave., soon receive bids 
4 story, 75 x 150 ft., rein.-con., brick and 
steel, packing plant near Union Stock 
Yards, for Western Packing and _ Pro- 
vision Co., 3854 South Morgan St. $170,000. 

Mo., Kansas City—Plans election in 
November to vote on _ $100,000-$150,000 
bonds improving hospital at Leeds Farm, 
incl, completion east wing of building and 
install hospital to care for drug addicts, 
ice refrigerating plants, modern laundry 
for men and women’s buildings, electrical 
plant, roads, etc. A. Cromwell, mayor. 

Wash., Tacoma—Carstens Packing Co. 
Tile Flats, having plans prepared by _ P.- 
V. Cornils, company archt., 4 story, 67 x 
72 ft. packing plant with 32 x 40 ft. 
wing, rein.-con. and steel. $1,000,000. 

Ont., Aurora—Taylor Rubber Co., 37 
Richmond St. E., Toronto, plans factory, 
probably concrete or steel aed brick, Yonge 
St. About $300,000. Architect not selected. 


Ont., Brantford—H. C. Johnston & Sons, 
having plans prepared and take bids about 
August 15, addition to plant. $100,000. 
Private plans. 

Ont., Ft. William—Fort William Paper 
Mills plan mill, Mission St. $300,000. 
Private plans. 

Ont., Welland—Dodds Canadian Iron 
Wks., Ltd., plans large iron works. $250,- 
000. Private plans. 


Ont., Welland—Maple Leaf Milling Co. 
plans 5 story flour and grain mill to re- 
place one destroyed by fire. $150,000. 
Architect not announced. 


BIDS DESIRED 


Pa., Pittsburgh — Aug. 8 by Hunting- 
Davies Co., archts., Century Bldg., 3 story. 
79 x 117 ft., brick and concrete warehouse 
addition, for H. J. Heinz Co., 1062 Progress 
St., N. 8. 

Pa., Pittsburgh — Hunting-Davis Co., 
archts., Century Bldg., taking bids 1 story, 
41 x 108 ft. brick and tile garage, Western 
Ave., for T. Donaldson, c/o Donaldson 
McAleer Motor Co., 1100 Western Ave. 


Pa., Pittsburgh—Commercial Land Co. 
c/o F. M. Love, 235 Water St., receiving 
bids 4 story garage, rein.-con. and brick, 
Rebecca St. and Baum Blvd. $175,000. 
Private plans. Buick Motor Co., Baum 
Blvd. and Euclid Ave., Lessee. 

La., Plaquemine—See “Waterworks.” 

0., Cleveland—Cleveland Heater Co., 1905 
West 112th St., receiving bids 1 story, 30 
x 240 ft. brick, steel and wood factory, plain 
foundation, West 112th St. and Locust Ave. 
$100,000. G. S. Rider & Co., Century Bidg., 
archts, and engrs. 

Mich., Detroit—A. Kahn, archt., 1000 
Marquette Bldg., taking bids and opens 
same about Aug. 15, for 5 story, 60 x 441 
ft., rein.-con., brick and steel factory, plain 
foundation, Campau Ave., for Studebaker 
Cory Brush St. and Piquette Ave. $400,- 
000. 

Ill., Evanston—C, C. Henderson, archt., 
105 South La Salle St., Chicago, receiving 


bids 1 and 2 story, 66 x 204 ft., rein.-con., 
brick and steel garage, 1622-24 Chicago 
Ave., here, for J. E, Hibblethwaite, 1707 
Ridge Ave. $40,000 

Cal., Pittsburg—Pioneer Rubber Mills, 68 
Sacramento St., San Francisco, receiving 
bids 1 story, 80 x 200 ft., rein.-con, ware- 
house, here. $150,000. B, G. McDougall, 
381 Bush St., San Franciseo., archt. Noted 
June 15. 

Ont., Petrolea Peninsular Sugar Co., 
Petrolea, receiving bids 1 and 2 story 
250 x 800 ft. brick and steel plant, and 
1 story, 175x225 ft. brick power house. 
$1,500,000. Honolulu tron Wks., 8047 
Hamilton Blvd., Detroit, Mich., engrs. 
Noted Dee. 15. 


CONTRACTS AWARDED 
N. Y., Rochester—Eastman Kodak Co., 


2 story, 162 x 262 ft., rein.-con. warehouse, 
known as Bidg 56, in Kodak Park, to Ridge 
Constr. Co., c/o owner. Archts. est. $125,000. 


Pa., Butler—Hinman_ Bros., 1017-7th 
Ave., Altoona, 2 story, 100x150 ft. brick 
and steel garage, on Green Ave. and &th 
St., here, to C. M. Singiser, 1717-21st St., 
Altoona, $60,000, 

Pa., Butler—Standard Plate Glass Co., 
near Lincoln Ave., will build 1 story, 100x 
250 ft. factory addition, brick and steel, 
by day labor. Archts. est.* $100,000. 


Pa., New Kensington—Natl. Auto Service 

Co., 1 story,, 25 x 60 ft. and 75 x 60 ft., 
brick garage, 1030 5th Ave., to Good Constr. 
Co., §452 Penn Ave., Pittsburgh. Archts. 
est. $40,000. 
_ Pa., Waynesboro—Frick Co., West Main 
St., will build 1 story, 300 x 600 ft. concrete 
brick and steel addition to plant, by day 
labor. 

Pa., West Hickory—H. H. Smith & Co., 
will rebuild 3 story, 68 x 72 ft. and 50 x 140 
ft. tannery and bleach house, by day labor. 
Archts. est. $50,000. Noted June 15. 

WwW. Va., Wheeling—Natl. Garage of 
Wheeling will build 2 story, 103 x 112 ft., 
brick, tile and steel garage, Natl. Pike, by 
day labor. $50,000. G. H. Dieringer, 880 
McCollock St., archt. 

N. C., Reidsville—Reidsville Warehouse 
Co.. 2 story, 128 x 235 ft., brick ware- 
house with 60 x 60 ft. annex in rear, 
South Scales St., to Leaksville Lumber 
Co., Leaksville. Noted June 22. 

0., Cleveland—F. P. Screw Co., 2921 
East 79th St., 1 story, 25 x 160 ft., brick 
and steel factory, plain foundation, 2921 
East 79th St., to L. Dautel & Sons Co., 
5710 Hough Ave. Archts. est. $40,000. 


0., Zanesville—Kerns Gersuch Bottle Co., 
1 story, 24 x 40 ft. factory, to Fort Pitt 
Bridge Co., Oliver Bldg., Pittsburgh, Pa. 
Archts. est. $100,000, 

Ind., Anderson—Natl. Tile Co., 25th and 
Pitts Sts., 1 story, 85x 485 ft. plant, brick, 
to Eshelman & Sons, Anderson, $50,000. 


Mich., Detroit—Park Davis Co., 2951 At- 
water St., 75 x 100 ft. power house addi- 
tion to factory, Gouin St., to F. H. Davis, 
1838 Penobscot Bldg. Engrs, est. $75,000. 
Noted June 22, 

Il., Chicago—Commonwealth Edison Co., 
Clark and Adams Sts., 6 story, 120 x 280 ft. 
power plant addition, rein.-con., brick and 
steel 100th St. and Ave. N., to G. A. Fuller 
& Co., 140 South Dearborn St. Archts. est. 
$1,000,000. 

Ill., Chicago—Pratt & Lambert, Inc., 320 
West 26th St.. 2 story, 50 x 150 ft., rein.- 
con., brick and steel factory, 26th St. near 
Princeton St., to J. P. and J. W. O'Connor, 
189 West Madison St. Archts. est. $60,000. 


Wis., Marinette—Heath Cedar Co., 1863 
Riverside Ave., will build 1 story, 50 x 100 
ft., brick and timber, addition to factory, 
plain foundation, Sherman and State Sts., 
by day labor. Private plans. 

Wis., Nekoosa—Nekoosa Iron Wks. will 
build 1 story, 50 x 75 ft., machine shop 
and foundry, brick and rein.-con., plain 
foundation, by day labor. $40,000. Man- 
ske & Henry, Wisconsin Rapids, archts. 

Wis., Waukesha — Manitowoc Church 
Furniture Co., 1214 Lincoln Ave., 1 story, 
70 x 90 ft., brick and rein.-con. unit to 
factory, plain foundation, to C. A. Dailey 
Son, 202 Randall St. Engrs. est. $50,000. 


Minn., Duluth — McDougall Terminal 
Warehouse Co., 510 Alworth Bldg., 6 story, 
200 x 500 ft. refrigerator plant and 
terminal warehouse, steel frame, rein.-con. 
and brick, Railroad St. and 9th Ave. Wy 
to Jacobson Bros., 406 Cqlumbia Bldg. 
$1,000,000, 

Minn., Duluth — Universal Portland 
Cement Co., 202 Wolvin St., will increase 
capacity of plant No. 7. Improvements 
include 200 ft. kiln for pepning raw ma- 
terial, etc. $200,000. Work will be done 
by day labor. Structural steel from Amer. 
Bridge Co., Wolvin Bldg. 
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Industrial Works (Continued) 


Minn., Minneapolis—A. L. Westernhagen, 
mer. Western Newspaper Union, 200 North 
3rd St., 2 story, 46x 134 ft. printing plant 
and office, rein.-con, brick and tile, 316-8th 
Ave. S., general contract to O. P. Bailey 
Co., 746 Builders Exch. Bldg., percentage 
basis. Archts. est. $125,000. Noted July 6. 

Cal., San Francisco—W. P. Fuller Co., 
Beale and Mission Sts., rein.-con. garage, 
to McLeran & Co., Hearst Bldg., $40,000. 

Ont., Trenton—Dominion Combing Mills, 
709 Continental Life Bldg., Toronto, general 
contract, 1 and 2 story, rein.-con. and brick 
plant, here, to G. T. H. Shaw, 291 A Mark- 
ham St. Toronto. Archts. est. $200,000. 
Noted April 20. 


Buildings 
PROPOSED WORK 

N. Y¥., Brooklyn—Office—Brooklyn KEdi- 
son Co., 360 Pearl St., having plans pre- 
pared by McKenzie, Voorhees & Gmelin, 
archts., 342 Madison Ave., New York, 12 
story, brick, steel and stone, Wiuoughby 
and Pearl Sts. $1,000,000. 

N. ¥., New York—Club House—lIntercol- 
legiate Cosmopolitan Club, 2929 Bway., hav- 
ing plans prepared by Jallade, Lindsay & 
Warren, archts., 129 Lexington Ave., *9 
story, 128x168 ft., brick, steel and stone, 
520 Rivers.de Dr. $750,000. 

Pa., Wilkes-Barre—Bank and Office— 
Luzerne County Natl. Bank, 27 Public Sqa., 
plans 10 story building, 92 ft. wide. Archi- 
tect not announced. 

Va., Portsmouth—Prentis Place Baptist 
Church, 1708 Prentis Ave., having plans 
prepared by C. M. Major, archt., Commer- 
cial Bldg., and soon takes bids 2 story, 60 
x 110 ft., stone, Lincoln St. $150,000- 
$175,000. 

N. C., Asheville—Store—E. D. Lotta, 
Charlotte, having plans prepared by W. H. 
Peeps, archt., 222 Latta Arcade, Charlotte, 
ten 3 story, combined frontage 250 ft., 
depth 100 ft., concrete and brick, Biltmore 
Ave., here. $500,000. 

N. C., Baleigh—Office—Odd Fellows 
Lodge, Home Bidg., having plans prepared 
by G. L. Preacher '& Co., archts., Raleigh, 
and Healy Bldg., Atlanta, Ga., 10 story, 
rein.-con., steel, tile and granite, Hargett 
and Salisbury Sts. 

Ia., Muscatine—Y. W. C. A., c/o M. Robe, 
secy., receives bids about Aug. 15, 3 story, 
60 x 140 ft., rein.-con., brick, tile and stone. 
$150,000. Shattuck & Layer, 19 South La 
Salle St., Chicago, archts. Noted June 30, 
1921. 

Cal., Tanforan — Club — Pacific Coast 
Jockey Club, 913 First Natl. Bank Bldg., 
San Francisco, soon takes bids 2 story, 
frame, club, and steel and frame grand 
stand, on race track site, here. $200,000. 
H. Spreckels, secy. Contract for twelve 
1 story barns, containing 388 stalls, (in 
connection with above project), to J. 
Piasecki, 239 Clinton Park, San Francisco, 
$63,624. 

Que., Montreal—Church—Church of the 
Sacred Heart plans 77 x 220 ft. gothic 
architecture, to replace one recently 
destroyed by fire. $300,000. J. Venne, 
402 Plessis St., archt. 

Que., Montreal — Engineering — McGill 
University of Montreal plans 5 story, 11,000 
sq.ft., steel, rein.-con., grey limestone, 
corner University and Milton Sts. $500,- 
000. F. G. Robb, 127 Stanley St., archt. 

Que., Montreal—School—Catholic School 
Comn. having plans prepared by Gascon & 
Pount, archts., 502 St. Catherine E., 
story, 64 x 151 ft., 18 room, St. Josephs 
Blvd. between C hambord and DeLanondiere 
Sts. $150,000. 

Ont., London—Home—Victoria Hospital 
Trustees, Ottaway Ave., plan Nurses Home, 
Ottaway Ave. Election probably in _Janu- 
ary to vote on $300,000 bonds. Ww. M. 
Gartshore, chn. 


BIDS DESIRED 


N. Y., New York—Theatre—Aug. 31, by 
H. G. Wiseman, archt., 25 West 43rd St., 
altering brick, steel and stone theatre, for 
Manhattan Opera House, West 34th St. 
$250,000. 

La., New Orleans—School—Orleans Par- 
ish School Bd., Municipal Bldg., taking bids 
2 story, 147 x 250 ft. rein.-con. and brick, 
Claude and Alder Sts. $250,000. E. A. 
Christy, City Hall, archt. 

Mich., Detroit—Office—Bonnah & Chaffee, 
arehts., 528 Farwell Bldg., receiving bids 
and opens same about Aug. 10, for 10 story, 
40 x 100 ft. rein.-con., brick, steel and 
stone, plain foundation, Randolph St. and 
Cadillac Sq. Owner’s name withhelld. 

Mich., Detroit—School—Aug. 7, by Bd. 
Educ., 2 story, 85 x 125 ft. and 76 x 90 ft. 
rein.-con., brick, steel and stone, plain foun- 


dation, Congress St. $150,000. Malcomson, 
Higginbotham & Palmer, 405 Moffat Bldg., 
archts. Noted May 4. 


Mich., Detroit—School—Aug. 8, by Bd. 
Educ., 2 story, 105 x 145 ft. rein.-con., brick, 
steel and stone addition to Hutchinson 
School, Kerwin and Warren Aves. $150,000. 
Malcomson, Higginbotham & Palmer, 405 
Moffat Bidg., archts. 


Ill., Chicago—Apartment—D. S. Klafter, 
archts., 64 West Randolph St., receiving 
bids 3 story, rein.-con., brick and _ steel, 
Pratt Blvd. near Ashland Ave., for W. 
Ferlman, c/o architect. $200,000. Noted 
May 18. 

Ill., Chicago—Church—J. W. McCarthy, 
archt., 139 North Clark St., receiving bids 
1 story, 166x168 ft. rein.-con., brick and 
steel, 63rd St. near Fairfield Ave., for St. 
Rita of Casia Catholic Parish c/o J. F. 
Green, pastor, 6211 South Washtenaw Ave. 


Il, Chicago—Store and Office—J. P. 
Cowing Eng. Co., archts., 30 North La Salle 
St., receiving bids 2 story, 100 x 250 ft., 
rein.-con., brick and steel, Randolph St, 
near May St. here, for C. A. Stanton, South 
Bend, Ind. $250,000. 


Il., Oak Park—Club—Holmes & Flinn, 
archts., 8 South Dearborn St., Chicago, 
receiving bids 2 story, 160x165 ft., rein.- 
con., brick and steel, Ontario St. and Oak 
Park Ave., here, for Oak Park Club c/o 
architects. $300,000. Noted Sept. 15. 


Ill., Stateville—Administration, etc.—Aug. 
22, by Penitentiary Comn., at office J. A. 
Patten, secy., 111 West Jackson Blvd., Chi- 
cago, for administration building, kitchen 
and dining hall, steel and terra cotta. at 
new Illinois State Penitentiary, here, Zim- 
merman, Saxe & Zimmerman, 64 East Van 
Buren St., Chicago, archts. 

Minn., Duluth—Jail—Oct. 1, by F. W. 
Borgen, aud. St. Louis Co., 4 story, 45 x 
131 ft., rein.-con., steel, stone and’ terra 
cotta, 2nd St. and 5th Ave. W. $400,000. 
Holstead & Sullivan, 407 Palladio Bldg., 
archts. Noted June 1 


BIDS RECEIVED 

N. Y., New York—Schools—Bd. Educ., 
500 Park Ave., opened bids July 25, (1) 
P.S. 139, southerly side of West 140 St. 
and point 275 ft. easterly of 7th Ave., Man- 
hattan, (2) P.S. 69, southerly side of Ran- 
dall Ave. from Thieriot and Soundview 
Aves. to Leland Ave., Clason Point, Bronx, 
from P. J. Brennan & Son, 624 Madison 
Ave., (1) $604,200; G. F. Driscoll Co., 115 
Schermerhorn St., Brooklyn, (1) $609,800 
(2) $307,600; J. MacArthur Co., 220 Or- 
mond Pl., Brooklyn, (1) $610,548; Blenton 
Building Co., 342 Madison Ave., (2) $261,- 
769; T. Dwy yer, Bway and 216th St., (2) 
$313,000. Noted Dec. 29. 


N. Y., Wende — Penitentiary — Bd. 
Supervs. Erie Co., (Buffalo), for adminis- 
tration building, bakery, laundry, and other 
buildings, here, from Morris & Allan, Inc., 
Prudential Bldg., Buffalo, $687,900, Mosier 
& Summers, Inc., 1266 Seneca Bldg., Buf- 
falo, $739,000, Eastern Concrete Steel Co., 
Morgan Blidg., Buffalo, $897.350; heating 
and ventilating from Power Efficiency Corp., 
White Bldg., Buffalo, $47,700, Shevlin Eng. 
Co., Ince., 110 West 34th St. New Yc¥k, 
$81,743, E. Joy Co. Buffalo, $109,000. 
Noted July 20. 


CONTRACTS AWARDED 


Conn., Bridgeport — Bank — Commercial 

Bank and Trust Co., 1334 Main St., 1 story, 
brick, stone, marble and tile, plain founda- 
tion, Main St., to T. J. Pardy Constr. Co., 
1481 Seaview Ave. Archts. est. $150,000. 
Noted May 11. 
: Conn., New Britain—Normal School— 
State Bd. Educ., Hartford, 1 and 2 story, 
brick, steel and rein.-con. main structure, 
and 1 story boiler house, Camp St., general 
contract to Fitzpatrick & McArthur, 55 
South Bway., New York City, $553,518; 
heating and ventilating, to M. J. Daly & 
Sons Co., 555 Bank St., Waterbury, $60,- 
077: plumbing to A. A. Mills, 80 West 
aie te New Britain, $26,023. Noted 
uly 13. 


N. Y., Elmira—High Schook—Bd. Educ. 
general contract Junior High School, 3 
story, brick, on south side, to Felton Constr. 
Co., Elmira, $374,926; vacuum cleaning 
equipment, plumbing and gas fixtures, also 
heating and ventilating work. to Ellet- 
Stemnvfie Co., 112 Lake St., $28,144 and 
$55.723 respectively. Noted July 13. 

N. Y., New York—Apartment—Paterno & 
Son Contg., Co., 117 West 54th St., will 
build 15 story, 80 x 122 ft., brick, steel and 
stone, Riverside Dr. and 88th St., by day 
labor. 3 000,000. 

N. & Perrysburg — Hospital — Com. 
Parks % Buildings, Room 6, Municipal 
Bldg., Buffalo, general contract hospital 
incl 1 story X-ray laboratory, power 





plant, etc., here, to J. W. 
Fidelity Bidg., Buffalo, $20: 
work, to Shelvin Eng. Co., 1) 
St.. New York City, $218.74 
work, to Power Efficiency 
Bldg., Buffalo, $98,250; sew 
plant, to G. W. Moore, 82 k 
Buffalo, $23,849. Noted June & 

N. J., Westwood — Schoo! 
brick, steel and stone, plain 
to Equity Constr. Co, 400 s 
Ave., New York City. 

Pa., Carrick—Church—Stew Aver 
Evangelical Lutheran Church. 1 “ana” 
story, brick and stone, Stewart Ay... 
Brownsville Rd., to J. Ehrlingers Sons ‘- 
Van Braam St., Pittsburgh, Archts’ ¢2, 
$150,000. oo 

Pa., Duquesne—Church and P ) 
Methodist Episcopal Church, ¢ ) Pp. |. 
berg, pastor, 29 North 2nd St.. ? story '3 
x 100 ft., stone, 6th and Kennedy 
C. V. Hobaugh, Butler. Archts. cst 








ar 


st, $15 

000. Noted Feb. 10, * ae 

Pa., Elwood City—Store, Apart lent ¢ 
Theatre—T. N. Barnes, 112 St 


build 3 story, 66 x 150 ft., brick 
and stone, Lawrence Ave., by d 
Archts. est. $150,000. ; 

Pa., Pittsburgh—Church—Centra} 
tist Church, Wylie Ave., 2. stor 
Kirkpatrick St. and Wylie Av 
State Constr. Co., Memphis, Ten: 
est. $150,000. 

Ps. Pittsburgh—Office ——Natl U: 





? nF 
Insurance Co., Chamber of Commerce P! 

4 story, stone and steel, Natalie St. t, y 
7. Grange Constr. Co., Keenan Bldg. Areh: 


est $250,000. 
Pa., Pittsburgh—Store—Donaho: 


c 





Inc., 421 Smithfield St., 3 story, 30 x 100 , 
110 x 120 ft., brick, tile and steel, Diam» 
St., to W. B. Snoman, Empire Blidg.. $35 
000. Noted July 6, 
Pa., Sandy Creek (Verona P. 0.)—c' 
* Vue Country Club, Lin 
Ave., Pittsburgh, 3 story, here, to E. Wehr 


Highland Bldg.. Pittsburgh, arc! 
$400,000. 

D. C., Wash.—School—Dist. Comrs. 
Dist. Bldg., plan 8 room addition to Garriso; 
School, 12th St. near R St., N.W. $140.00 
appropriated. 

W. Va., Charleston—Theatre—Plagonees 
Shirello & Becker, 705 State St., 1 story 
50x120 ft., brick and terra cotta, 7/ 
State St., to C. C. Jones, 204 Russel $ 
Archts. est. $200,000. 

0., Cleveland—Office—K. V. Painter, 394) 
Fairmount Blvd., will build 2 story, 41 x 
127 ft., brick and steel, East 17th St. and 
Euclid Ave., by day labor. $200,000, 
Private plans. 

0., Cleveland—School—Our Lady of 
Peace Church, c/o J. T. Cummins, pastor 
12402 Buckingham Ave., 2 story, 66 x 188 
ft., concrete, brick and. steel, rein.-con 
flooring, East 126th St. and Shaker Blvd. 
to W. J. Pierik. 7016 Fuclid Ave. Archts. 
est. $200,000. Noted May 11. 

0., Cleveland -— Temple — Oak Pythia 
Temple Co., c/o F. W. ‘aividbinger, Sekt 
1900 Euclid Ave., 4 story, 50 x 100 ft 
ett, steel and concrete, plain foundation, 

712 East 105th St., to J. Woide, 1659 East 
86th St. Archts. est. $300,000. Noted 
May 4. 


ts 


0., Rocky River—Commercial—F L 
Mitchell, 15703 Detroit Ave., Cleveland, 
story, 85 x 10 ft., brick and steel, Detroit 
Rd., here, to Forest City Steel & Iron Co, 
1500 ret gr toth St., Cleveland.  Archts. 
est. $150, 

tol Fe lini util tice and Hamil- 
ton National Bank, 12 story, 12x 155 ft 
rein.-con., brick and steel, to M. Irmscher 
& Son, 118 West Berry St. Archts, est. 
$900,000. Noted Dec. 22. : 

Ind., Lafayette—U nion—Students Univer: 
sity Building Co., c/o T. F. Moran, chn 
West Lafayette, 2 story, 300 x 650 ft. brick 
near Purdue University, to A. E. Kemmer 
644 North 7th St., percentage basis. Archts. 
est. $1,500,000. Noted Dec. 29. 

Ind., Newcastle—High School—Bd. Educ 
2 story, 95x 125 ft. brick, South 14th and 
Walnut Sts. to H. B. Krauel, Danvil 
TIL, $209,905. Archts. est. $200,009. Noted 
May 25. 4 

Mich., Lansing—College—State Bd. o! 
Agriculture, East Lansing, wil! build 3 
story, 38 x 200 ft. with 39 x 78 ft. wing, 
brick, on M. A. C. Campus, here, by, day 
labor. H. H. Halliday, secy. E. A. Bow 
127 West Allegan St., archt. ss 

Mich., Marquette — Orphanage —_Ho! 
Family Orphanage, 5 story, 42 x 80! 
and 20 x 76 ft., rein.-con. and brick add 
tion, wre foundation, to Hegner Const! 
Co., 989 Appleton St., Appleton, Wis. Enet™ 
est. $150, 000. < 

Ill., Chicago — Aquarium and Monke! 
House—Lincoln Park Comn., Lincoln Pa® 
1 story, 50x100 ft. rein.-con, and brick 


- ; 
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Buildings (Continued) 
rincoln Park, to H. H. Friestedt, 327 
bh Archts, est. $175,000. 


Sout! La Salle St. 

Noted March 9. 
1l., Chicago—Hotel—Allerton House Co., 

143 Last 39th St.. New York City, 20 story, 


109x150 ft. rein.-con., brick and steel, 
Michigan Ave. and Huron S8t., here, to Mc- 
Lennan Constr. Co., 400 North. Michigan 
Blvd. Archts. est. $3,000,000. Noted June 


re Chicago—Store—H. J. _Schlacks, 
archt., 721 North Michigan Ave., 7 story, 65 
x 170 ft., rein.-con., brick and steel, 1338-40 
South Michigan Ave., to H. F. Friestedt Co., 
327 South La Salle St., archts, est. $250,- 
000. Owner’s name withheld. 

Wis., Milwaukee — Apartment — Franklin 
Court Apartment Co., c/o Rosman & 
Wierdsman, archts., 424 Jefferson St., 2 
story, 120 x 120 ft., brick, tile and concrete, 
plain foundation, Wells and 26th Sts., to 
D. Bb. Danielson, 874 Layton Blvd. Engrs. 
est. $150,000. , 

Wis., Sheboygan—Church and Auditorium 
—St. Andreas Congregation, 1101 Bway., 2 
story, 70 x 110 ft., brick, rein.-con., and 
stone, plain foundation, to F, Radloff, Plym- 
outh. Engrs. est. $150,000. 


Minn., Albert Lea—Office—South Min- 
nesota Gas & Electric Co., 4 story, rein.- 
econ., brick and tile, general contract to 
j. F. Hanson, Albert Lea. Noted Feb. 23. 


Minn., International Falls—High School 
—Bd. Edue., 2 story, T-shaped 100 x 250 
ft. rein.-con., brick and tile, general con- 
tract to Evenson & Utterberg, 550 Builders 
Exch. Bldg., Minneapolis, $177,950. Noted 
July 13. 

Minn., Minneapolis—Office—Retail Hard- 
ware Mutual Fire Insurance Co., 1024 
Metropolitan Life Bldg., 3 story, 85x 140 
ft. rein.-con., brick and tile, Nicollet Ave. 
and 24th St., general contract to J. Leck 
Co., 316 South 7th St., cost plus percent- 
age basis. Archts. est. $225,000. Noted 
June 8. 

Minn., Minneapolis—Store and Office—S. 
T. McKnight Co., 1236 McKnight Blidg., 6 
story, 924 x 158 ft. rein.-con., brick and 
tile, Ist Ave. N. and 7th St., general con- 
tract to Pike & Cook, 416 South 5th St. 
Archts. est, $325,000. 


Wash., Seattle—Office and Bank—Dexter- 
Horton Estate, New York BIk., removal of 
New York Blk. on 8rd Ave. side, and erect- 
ing 12 story, steel and concrete, 3rd Ave. 
and Cherry St., to Puget Sound Bridge and 
Dredging Co., Central Bldg., $2,500,000. 
Later Cherry St. side will be removed and 
similar unit constructed. Noted July 6. 


Que., Montreal—Schools—Catholic School 
Comrs., St. Catherine St. W., 3 story, 62 x 
164 ft. rein.-con. and brick, St. George 
Etienne Cartier Sq., to Quinlan, Robertson 
& Janin, Ltd., 50 Notre Dame W.; 3 story, 
60 x 160 ft, rein.-con. and brick, Bercy St., 
to J. A, Durocher, 291 Chambly St., $169,- 
844; 4 story, 55 x 160 ft. rein.-con. and 
brick, Villeray St., to Ovila Filiore, 2985 
St. Denis St., $175,800 


Ont., Toronto—Collegiate—Bd. Educ., 155 
College St., 3 story, 100 x 276 ft. rein.-con. 
brick and steel, Jarvis St., masonry to 
Britnell Contg. Co., Baxter St., $224,720; 
stone to G. Oakley & Son, 278 Booth Ave., 
$86,490; carpentry to Hudson & Mosely, 
611 Algonquin Ave., $58,000; steel to Do- 
minion Bridge Co., Imperial Life Bldg., 
$19,178. Noted June 1. 


Federal Government Work 


PROPOSED WORK 


.-D- €., Wash.—Dredging—U. S. Engineer, 
-50 Old Land Office Bldg., plans dredging 
below Bennings Bridge. $150,000 appro- 


priated. 
BIDS DESIRED 
N. ¥., Buffalo—Office, Storehouse, etc.— 
Aug. 25, at Office U. S. Engineer, Buffalo, 
otce, storehouse building, and 6 operating 
houses at Black Rock Lock and storehouse 
at Ferry St. Bridge; adv. this issue. 


N. ¥. New York—Dredging—Sept. 5 at 
Office U, S. Engineer, 710 Army Bldg., 39 
“hitehall St., dredging in Hudson River; 
adv. this issue, 

tae Y., Tupper Lake—Foundations—Spec. 
‘598—Aug. 9 by Bureau Yards & Docks, 
Savy Dept., Wash. D. C., foundations for 
» buildings, here. 

m: ©. Raleigh—Remodeling—Aug 28, by 
Teas. Dept. Wash., D. C., remodeling in 
’ S. Post Office, here. J. A. Wetmore, act- 
. Superv. archt.; adv. this issue. 
_La., New Orleans—Dykes, etc.—Sept. 5 
a Office U. S. Engineer, Custom ouse, 
or dykes at head of pass, and bulkhead 


at south west pass; also two 4,000 bbl. 
oil barges, 








La., New Orleans—Earthwork—<Aug. 8, 
at Office U. S. Engineer, 140 Decatur St., 
for 4,032,500 cu.yd. earthwork in lower 
Tensas, Atchafalaya, Lafource, Barataria, 
Ponchartrain and Lake Borgne Levee Dist. 

Tenn., Memphis.—Levee Work—Aug 14, 
at Office Mississippi River Comn., Ist and 
2nd Dists., Custom House, Memphis, earth- 
work in Upper and Lower St. Francis and 
White River Levee Dists.; adv. this issue. 

Tenn., Nashville—Steel Gates—Sept. 5, at 
office U. S. Engineer, Nashville, steel gates 
for Lock F, Cumberland River; adv. this 
issue. 

Tex., Ft. Worth—Extension to Work- 
room—Aug. 25 by Treas. Dept., Wash., 
D. C., extension to workroom in U. 38. 
Post Office, here. 
superv. archt. 

BIDS RECEIVED 

Va., Hampton Roads—Equipment—Spec. 
4667—Bureau Yards & Docks, Navy Dept. 
Wash., D. C., receixed bids for coal and 
ash handling equipment at Naval Base, 
here, (1) work complete, from Specialty 
Eng. Co., Allegheny and Newton Sts., 
Phila., Pa., (1) $72,930 (150 days) (2) 
deduct $5,230 (3) $54,000 (120 days) (4) 
$25 (5) $1 (7) $2,670; A. Pope, 4722 15th 
St.. N. W., Wash., D. C., (1) $79,900 (100 
days) (3) $64,770 (100 days) (4) $15 (5) 
0.50 (7) $2,250; D. E. Mcintyre, 74 Broad 
t., Boston, Mass., (1) $81,540 (125 days) 
(3) $69,157 (4) $17.25 (5) $0.60 (7) $1,500. 
Noted July 20. 

Va., Hampton Roads — Heating Plant — 
Spec. 4629—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., opened bids for heat- 
ing plant building at Naval Base, here, 
(1) work complete, from Amer. Bridge Co., 
Wilkins Bldg... Wash., D. C., (1) $24,707 
(150 days); Miller Eng. Corp., 1012 Water 
St., Norfolk, (1) $27,300 (120 days) (2) 
add $1,200. Noted July 20. 


CONTRACTS AWARDED 


Pa., Phila — Partitions, Changes, etc-— 
Treas. Dept., Wash., D. C., repairs, etc. to 
post office, to E. C. Durrell, 1713 North 
24th St., repairs and preservations $4,820. 
mechanical equipment $501. 

Ala., Tuskegee—Fire Alarm System— 
Treas. Dept., Wash. D. C., fira alarm 
system in U. S. Veterans Hospitdl, here, 
to Michigan Auxiliary Fire Alarm Co., 
4108 Woodward Ave., Detroit, Mich., $3,984. 
Noted July 27. 

0., Ashtabula Harbor—Rubble Mound— 
Uv. 8. Engineer, Federal Bldg., Buffalo, 
rubble mound extension of west break- 
water, here, to Amer. Constr. Co., East 
140th St. and Lake Shore Blvd., $17,500. 
June 22. 


Minn., Albert Lea—Extension to Work- 
room, ete—Treas. Dept., Wash., D. C., 
extension to workroom and mailing vesti- 
bule in U. S. Post Office, here, to Pearce 
Bros., Inc., 220 West 42nd St.. New York 
City, $11,500 (4 months). Noted July 20. 


Cal., Presidio (San Francisco P. O.) 
Pump House, etce.—Treas. Dept., Wash., 
D. C., pump house, installation pumping 
equipment and completion fire protection 
system at Marine Hospital, here, to Eng. 
Structure Co., Call Blidg., San Francisco, 
$24,850 (150 days). Noted July 13. 


Miscellaneous 


PROPOSED WORK 


Elevator or Lift—Niagara Falls, N. Y.— 
Niagara State Reservation Comn. plans 
elevator or lift to replace present stairway 
at the Cave of The Winds. Will include all 
mechanical equipment, etc. $80,000. A. 
7 Clearwater, 280 Wall St., Kingston, 
chn, 

Harbor Improvements—Erie, Pa.—Penin- 
sula Park and Harbor Comn. having pre- 
liminary surveys made for improving Erie 
Harbor and peninsula, incl. roads, landing 
stages, docks, ete. $125,000. J. F. Wood- 
ward, secy. B. A. Haldeman, c/o Comn., 
engr. 


Retaining Wall—Scranton, Pa.—Plans 
retaining wall on Srd Ave., in 300 and 400 
block section. $25,000. W. A. Shunk, city 
engr. 

Cement—Delhi, Cal.—Delhi Land Colony 
will soon receive bids 15,000 bbls. cement. 
E. Fortier, Delhi, engr. 

Park Improvements—Merced, Cal.—See 
“Sewers.” 


Grand Stand — Tanforan, Cal. — See 
“Buildings.” 


Ornamental Lighting — Niagara Falls, 
Ont.—Plans new ornamental lighting in 
North End, incl. Erie and Victoria Aves., 
Queen Centre and Culp Sts., 69 new stand- 
ards and pumps. $24,125. Engineer not 
announced. 


J. A. Wetmore, acting 


BIDS DESIRED 


Paving Block—Buffalo, N. Y¥.—Aug. 12, 
by Comr. Pub, Wks., Municipal Bldg., 2,400 
sq.yd. standard dressed block, Medina 
sandstone, not less than 34 nor more than 
6 in, thick, not less than 5 nor more than 
6 in, deep, and from 7 to 12 in, long, de- 
livered f.o.b. Lehigh Valley R.R. switch 
Hamburg Turnpike, Buffalo, between Aug. 
20 and Sept. 10. 

Elevation of Tracks—Camden, N. J.— 
Pennsylvania R. R., Broad St. Sta., Phila. 
taking bids elevating line from Everett St 
to White Horse Pike, 45,000 cu.yd. earth 
excav. and fill 2.4 mi. track materials. 
A. C, Shand, Broad St, Sta., Phila., ch, engr. 


Crushers, Trucks, ete.—Jersey Shore, 
Pa.—Pine Creek Lime & Stone Co, taking 
bids crushers, trucks and other miscellane- 
ous machinery and equipment for quarrying 
and crushing stone. H,. J. Carpenter, dir. 


Intake Pier,. Screens, etc.—Wheeling, W. 
Va. — Aug. 17, by W. M. Evans, city clik.. 
intake pier, screens, mains and storage 
tanks. C. H. Dowler, city mgr.; adv, this 
issue. 

Transmission Line—Pine Tops, N. C.— 
Aug. 7, by Mayor, 10 mi. transmission 
line from here to Tarboro. W. E. Cobb 
clk. 


Locomotive—Atlanta, Ga.—Southern Iron 
& Equipment Co., Grant Bldg., receiving 
bids 20 ton narrow gauge saddle tank loco- 
motive. H. A. Merrill, Purch, Agt. 


Boilers—Detroit, Mich.—Aug,. 8, by H. S 
Starkey, secy. Water Bd., furnishing and 
erecting two 400 hp. water tube boilers at 
Water works plant. T. A. Leisen, 176 East 
Jefferson Ave., engr. 

Crane—St. Paul, 
works,” 

Mechanical Equipment—Sacramento, Cal 
—Aug. 29, by State Dept. Pub. Wks., Div 
of Architecture, plumbing, heating anda 
ventilating system and electrical work for 
library, court and offices buildings (State 
Capitol Extension Group). $150,000. 
Weeks & Day, Phelan Bldg., San 
Francisco, archts. and engrs. 

BIDS RECEIVED 


Dumping Platform and Ramp, etc.— 
New York, N. Y¥.—J. H. Delaney, comr. 
Docks, Pier “A” foot of Battery PI. 
opened bids July 27, superstructure on 
pier at East 35th St., Contr. 1773, con- 
sisting of (a) concrete dumping platform 
and ramp, (b) 1,610 sq.yd. granite block, 
(c) 725 sq.yd. asphalt (d) electrical work. 
from P. T. Cox Contg. Co., 154 Nassau 
St.. (a) $31,980 (b) $7.25 (c) $3, (d) 
$1,210, total $47,037; Ettinger Contg. Co.. 
(a) $33,447 (b) $6.95 (c) $3.30 (d) $568, 
$47,597; W. B. Miller, (a) $38,577 (b) 
$6.75 (c) $2.85 (d) $1,380, $47,891. Noted 
July 20. 

Frogs, Switches, etc.—New York, N. ¥.— 
Transit Comm., 49 Lafayette St., opened 
bids July 25, installing frogs, switches, 
tracks and pumping posts in yard near 
Jerome Ave. and Moshula Parkway, Boro. 
of Bronx, Jerome Ave, Line, Route 16, from 
Slattery Eng. & Constr. Co., 10 East 43rd 
St., $20,905; additional approach track to 
Lennox Ave. and 148th St. Yard, from 
Slattery Eng. & Constr. Co., 10 East 43rd 
St., $209,466, M. Del Balso, 660 East 22ist 
St., $235,760, P. McGovern, Inc., 50 East 
42nd St., $249,000; making changes in steel 
work at easterly approach to Queensboro 
Plaza Station, Routes 36 and 37, Sect. 1. 
Boro of Queens, Agreement “BZ.” from 
Jobson Gifford Co., 30 East 42nd St., $67.- 
570 Gotham Constr. Co. $77,000. C, Meads 


Minn.—See ‘‘Water- 


& Co., 217 West 14th St., $83,000. Noted 
July 13. 
Paving Materials —St. Paul, Minn. — 


Opened bids materials for paving Hague 
Ave. from Lexington to Syndicate Aves.. 
(1) 1,236 bbl. portland cement, (2) 960 
cu.yd. crushed rock, (3) 1,149 cu.yd. 
screened sand, etc., from St. Paul Builders 
Material Co., 605 Ryan Annex, (1) $2.60 
per bbl.; Corning-Donohue Brick Co., 613 
Ryan Bldg., (1) $2.60; Stiefel Material 
Co., 501. Concord St., (1) $2.60, (2) $2.95, 
(3) $1.70; J. L. Shiely Co., 365 Dakota 
Bldg., (2) $2.66, (3) $1.50. Noted July 13. 


CONTRACTS AWARDED 

Heating System—Detroit, Mich.—Dept. 
Motor Transport, City Hall, heating sys- 
tem in municipal garage, incl. boilers, pip- 
ing, valves, pump and accessories, to Grin- 
nell Co. Ine. of Michigan, 710 Ford Bldg.. 
$33,757. 

Barns—Tanforan, Cal.—See “Buildings, 
under Proposed Work.” 

Swimming Pool—Ottawa, Ont.—Bd. Con- 
trol, swimming pool and chemical purifica- 
tion, to E, Monette, 60 Sterling Ave., $71,- 
800. Engrs. est. $75,000. Noted June 29. 
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iE Copy: Official Proposals reaching our New 
HE York Office by 10 A. M., Tuesday can usually 
iE be printed in the issue out Thursday, 
i 
{2S 
OFFICIAL PROPOSALS 
Bids: Aug. 15. 


Bridges and Culverts 


Bennettsville, S. C. 

Sealed proposals will be received until 
1 o'clock, Aug. 15, 1922, and then publicly 
opened at the office of the Board of County 
Highway Commissioners Marlboro County, 
Bennettsville, S. C., for the construction 
of six culverts and four bridges of rein- 
forced concrete. 

The work is divided into two sections of 
the following approximate quantities:— 

Section “A” Six reinforced concrete box 
culverts of: 

445.9 cu.yd class “A” concrete 

38,258 lb. reinforced steel 

Section “B"” Four reinforced concrete 
bridges of: 

540.47 cu.yd. Class “A” concrete 

68.7 cu.yd. class “C” concrete 

74,080 Ib. reinforced steel 

5,360 lin.ft. untreated piles 

330 cu.yd. wet excavation 
55 cu.yd. dry excavation 

Bids will be received separately on the 
two sections. All proposals to be accom- 
panied by a _ certified check for $500.00. 


If both sections are bid on one _ check 
will be sufficient. Successful bidder to 
furnish contract bond in full amount of 


sum bid. 

Proposal forms, plans and specifications 
can be obtained from office of County 
Engineer, Bennettsville, S. C., on deposit 
of $5.00, which sum will be returned upon 
receipt of bona fide bid and good condition 
of plans 

The Commission reserves the right to 
reject any or all bids and to waiver tech- 


nicalities, 
J. C. COVINGTON, 
Chairman. 
B. M. ENGLISH, 
County Engineer. 





Bids: Aug. 10, 


Asphaltic Concrete 
Fine Aggregate Mix 


Burlington, Vt. 


Sealed proposals will be received by the 
City of Burlington on Thursday, August 
10th, at one o'clock p.m. Standard time, at 
the City Hall, Burlington, Vermont, for the 
improvement of South Union Street and 
Shelburne Road. The work will consist of 
approximately 15,800 square yards of as- 
phaltic concrete on macadam with 570 


cubic yards concrete foundation in car 
track area. Or an alternate consisting of 
14,300 square yards of asphaltic concrete 


on macadam with 340 cubic yards concrete 
pavement and 450 cubic yards concrete 
foundation. 

All bids must be upon blanks provided 
in the proposal furnished to bidders. 

Bids must be accompanied by a certified 
check for three per cent (3%), of the 
amount of the bid. Plans and specifications 
will be on file at the City Clerk's office, 
City Hall, Burlington, Vermont, and at the 
office of the Engineer, H. Eltinge Breed, 
Room 600, 507 ifth Avenue, New York 
City. 

Copies of the plone and _ specifications 
may be obtained for three dollars ($3.09) 
per set. No refund for blanks returned. 
Bidding blanks will be furnished free. 

The right is reserved to reject any or 


all bids. 
EDWARD CORLEY, 
City Clerk. 










Market--ENGINEERING NEWS-RECOR D—Place 


SEARCHLIGHT SECTION |. 


OFFICIAL PROPOSALS 


Rate: 
40 Cents a Line an Insertion 


THESE ADVERTISEMENTS ARE OFFICIAL NOTICES THAT BIDS ARE WANTED FROM BIDDERS EVERYWHERE. 





OFFICIAL PROPOSALS 





Bids: Aug. 18. 
State Highway Work 


Richmond, Virginia. 


Sealed bids will be received at the office 
of the Virginia State Highway Commission, 
116 S. Third Street, Richmond, Va., until 12 
o'clock, noon, August 18th, 1922, for the con- 
struction of:— 

(1)—PROJECT S-225, Route 1, Bridge 
over Rappahannock River at Falmouth, be- 
tween Spotsylvania and Stafford Counties, 
1019 Ft. 103 ins, long, and 19 Ft. roadway, 
involving approximately 781,200 Lbs. struc- 
tural steel, 17,820 Lbs. reinforcing steel; 
103,000 B. M. Lumber, 843 Cu. Yds. con- 
crete, 916 Cu. Yds. cement rubble masonry. 
ALTERNATE BIDS are requested for re- 
constructing this bridge, involving approxi- 
mately 144,400 Lbs. structural steel; 19,000 
B. M. Lumber, and 272 Cu. Yds. concrete. 
A certified check for $4,500.00, or bidders 
bond for $5,400.00 to accompany this bid. 

(2)—PROJECT S-249, Route 1, Rein- 
forced concrete bridge over Swift Creek, in 
Chesterfield County, 78 Ft. long, involving 
approximately 240 Cu. Yds. concrete, and 
20,000 Lbs, reinforcing steel. A _ certified 
check for $300.00 or bidders bond for 
$360.00 to accompany this bid. 

(3)—PROJECT §S-250, Route 10, Rein- 
forced concrete bridge over Spring Branch, 
in Pulaski County, 47 Ft.-7 inches long, in- 
volving 169 Cu. Yds. Concrete; and 4130 
Lbs. steel. A certified check for $200.00 or 


bidders bond for $240.00 to accompany 
this bid. 
Plans and specifications for inspection 


for these projects are on file at the office of 
the Virginia State Highway Commission, 
116 S. Third St., Richmond, Va., and at the 
Offices of the District Engineers,—Fred- 
ericksburgh, Va., for project S-225, and at 
Roanoke, Va. for S-250. Additional plans 
for Project S-225 for bidders can be obtained 
from W. F. Hobart, 104 N. 8th St., Rich- 
mond, Va., on payment of $1.08, and for 
projects S-249 and S-250 on payment of 54 
cents each. 

Specifications and bidding proposals may 
be obtained by request from the office of 
the State Highway Commissioner, Rich- 
mond, Va. 

Engineers will be at office of District 
Engineer, Fredericksburg, 10:30 A.M. Wed- 
nesday, August 16th, to show prospective 
bidders over project S-225, and at the office 
of Dist. Engr. 17 S. 3rd St., Richmond, 10:00 
A.M. Tuesday August 15th, for Project 
S-249, and at Maple Shade Inn, Pulaski, Va., 
at 10:00 A.M. Tuesday, August 8th, for 
Project S-250. 

The State Highway Commissioner re- 
serves the right to reject any or all bids. 

G. P. COLEMAN, 
Commissioner. 





Bids: Sept. 1, 1923. 


Sydney Harbour Bridge 


New South Wales, Australia. 


INTENDING TENDERERS are _hereby 
notified that the time for receipt of Tenders 
at Sydney, New South Wales, for the con- 
struction of the Superstructure and Sub- 
structure of a Cantilever Bridge across 
Sydney Harbour has been extended by the 
New South Wales Government until Ist 


September, 1923. 
T. A. COGHLAN, 
Agent-General for New South Wales. 
Australia House, London, W. C. 2 
14th July, 1922. 
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Plans and Specifications for inspection by dis- 
tant bidders may be filed at any of the Engi- 
neering News-Record offices without charge. 
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Bids: Aug. 7. 
Road Construction 
Freehold, N. J, 
Notice is hereby given that sea d 


will be received by the Mayor and (ouneil 
of the Borough of Freehold, N. J., for th 
reconstruction of Bowne Avenue, and open d 
and read in public in the Municipal! [uili- 
ing, Freehold, on Monday, August 7, 1$22. 
at 8 p. m, Daylight Saving Time. 

The work consists of approximately 3,400 
lin, ft. of concrete curb and gutter and 4,500 
sq. yds. of reinforced concrete of eravel 
road surface. Alternate bids will be r 
ceived for both types. Contractor may sub- 
mit bids for one or both types of surfic: 

Drawings and specifications for th 
posed work, prepared by Chas. A. Niles 
Borough Engineer, are on file at the offic: 
of said Engineer at the Municipal Building 
Freehold, N. J., and plans and_ proposal 
forms may be obtained upon the deposit of 
$5.00, which amount will be refunded upon 
return of the plans before the time speci- 
fied for opening the bids. 

All bids must be submitted on the forms 
furnished by the Borough, enclosed in a 
sealed envelope, bearing the name and ad- 
dress of the bidder, the name of the pro- 
posed work, and addressed to the Mayor 
and Council of the Borough of Freehold. 
All bids must be accompanied by a certified 
check for a sum not less than 10 per cent 
of the amount bid and a surety company 
certificate stat.1g that said surety company 
will provide the bidder with the required 
bond. 

The Borough Council reserves the right 
to reject any or all bids if deemed to th 
best interests of the Borough to do so. 

H. M. BURKE, 
Borough Clerk. 
















Bids: 
Spavinaw Water Project 


Tulsa, Okla. 


The Water Commission of the City of 
Tulsa, Oklahoma, contemplates receiving 
proposals during the last half of September 
for the construction of the Spavinaw Water 
Supply Project, for which $6,800,000 bonds 
have been voted. 

The work contemplated consists of 4 
masonry and earth dam 50 feet high, 28 
miles of 60 inch and 25 miles of 54 inch 
pipe, a 78 inch tunnel 7,000 feet long, 4 
350,000,000 gallon storage reservoir, a 1".,- 
000,000 gallon high pressure reservoir, and 
approximately 7 miles of cast iron or Stee! 
force mains. 

Plans and specifications will not be en- 
tirely completed before August 15th, but ar 
now far enough advanced for contractors 
who contemplate bidding to look over the 
work, The engineers for the project are 
prepared to show intending bidders the 
location of the various works upon the 
ground and to give detailed informat«” 
Contractors contemplating inspecting the 
work should notify the engineers as far In 
advance as possible. . 

Formal notice to contractors wil! appear 
in this publication upon the completion of 
the plans. : 

E WATER COMMISSION OF THE 
CITY OF TULSA 
By A. J. RUDD, 
Chairman. 
Trammell & Holway, Engineers, 
329 Kennedy Building, . 
Tulsa, Oklahoma. 
Dabney H. Maury, Consulting En¢.. 
Chicago, Il. 
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OFFICIAL PROPOSALS 
_ 
Bids: Aug. 8. 


State Highway Work 
Baltimore, Md. 
sealed proposals for building nine sec- 
tions of State Highway, as follows: 
ALLEGANY CO. Cont. A-21—One sec- 
tion of State Highway from Cumberland 


towards Oldtown, for a distance of 3.0 
miles Concrete, : 

FREDERICK CO. Cont. F-51—One sec- 
tion of State Highway from Libertytown 
toward New Windsor for a distance of 2.0 
miles. Concrete, 


HOWARD CO, Cont, HO-24—One sec- 
tion of State Highway from West Elkridge 
toward Pfeiffer’s Corner for a distance of 
20 miles. Alternate bids concrete and 

avel 
gr NNNE ARUNDEL CO. Cont. AA-20—One 
section of State Highway from Jacobsville 
toward Lakeshore for a distance of 1.0 mile. 
Concrete. 


PRINCE GEORGE CO, Cont, P-38—One 


section of State Highway from Riggs 
School toward Hyattsville, a distance of 
1.0 mile. Concrete. 

PRINCE GEORGE CO. Cont. P-33—One 
section of State Highway from end of 


Contract P-24 toward Ashton, for a dis- 
tance of 1.0 mile. Concrete. 

CHARLES CO. Cont. CH-20—One section 
of State Highway from end of Contract 
CH-17 toward Lyons Corner, a distance of 
2.0 miles. Gravel. 

ST. MARYS CO, Cont. SM-18—One sec- 
tion of State Highway from Harpers 
Corner toward Laurel Grove, a distance 
of 2.5 miles. Gravel. 

DORCHESTER CoO. Cont. D-26—One sec- 
tion of State Highway from end of Con- 
tract D-24 toward Lloyds, a distance of 1.0 
mile, Concrete. 
will be received by the State Roads Com- 
mission, at its offices, 601 Garrett Build- 
ing, Baltimore, Maryland, until 12 M., 
Standard Time, on the 8th day of August, 
1922, at which time and place they will be 
publicly opened and read. 

Bids must be made upon the blank pro- 
posal form which, with specifications and 
plans will be furnished by the Commission 
upon application and cash payment of $1.00, 
as hereafter no charges will be permitted. 

No bids will be received unless accom- 
panied by a certified check for the sum of 
Five Hundred ($500) Dollars, payable to 
the State Roads Commission. 

The successful bidder will be required to 
give bond, and comply with the Acts of the 
General Assembly of Maryland, respecting 
contracts, 

_ The Commission reserves the right to re- 
ject any and all bids. 

By order of the State Roads Commission 
this 20th day of July, 1922. 

JOHN N. MACKALL, Chairman. 

L. H. STEUART, Secretary. 


Bids: Aug. 15, 


Paulsboro-Gibbstown Road 


: Woodbury, N. J. 

Notice is hereby given that sealed bids 
will be received by the Board of Chosen 
Freeholders of the County of Gloucester 
for reconstruction of Paulsboro-Gibbstown 
road, in the Township of Greenwich, in the 
County of Gloucester, New Jersey, with a 
reinforced concrete pavement, estimated 
amount of concrete pavement required is 
28,008 sq.yd., and opened and read in public 
at Court House, Woodbury, N. J., on Tues- 
day, August 15th, 1922, at 10.00 o’clock 
a.m., Eastern Standard Time. 

Drawings, specifications and forms of 
bid, contract and bond for the proposed 
work, prepared by William C. Cattell, 
County Engineer, have been filed in the 
office of the said engineer at Woodbury, 
N. J., and may be inspected by prospective 
bidders during business hours. Bidders 
will be furnished with a copy of the specifi- 
cations and blue prints of the drawings by 
the engineer on proper notice and payment 
of cost of preparation. Bids must made 
on the standard proposal forms in the 
manner designated therein and required 
by the specifications, must be enclosed in 
sealed envelopes, hearing the name and 
address of bidder and name of road on the 
outside, addressed to the Board of Chosen 
Freeholders of the County of Gloucester 
and must be accompanied by a certified 
check for not less than ten (10) per cent 
of the amount bid, provided said check shall 
not be less than $500.00 nor more than 
520,000.00 and be delivered at the place 
and on the hour above named. The stand- 
‘rd proposal form is attached to the speci- 
fications, copies of which will be furnished 
on application to engineer, 
; By order of the Board of Chosen Free- 
holders of the county. of Gloucester. 
wut c GHESTER N. STEELMAN, Clerk. 

{. C CATTELL, County Engineer. 


Gi SIARCHUIGHT SECON —ip 





OFFICIAL PROPOSALS 





Bids: Aug. 16. 


Sewerage System 
Sayreville, N. J. 
Sealed proposals will be received by the 
Mayor and Borough Council of the Bor- 
ough of Sayreville, N. J., at the Borou 
Council Chambers, Borough Hall in the 
Borough of Sayreville on the 16th day of 
August, 1922 at the hour of 8 o'clock 
P. M., Daylight Saving Time and 7 o'clock 
P. M., Standard Time, for the construction 
of a system of sewers and appurtenances 
in the Borough of Sayreville. The work 
will in general consist of about 
49,700 lin.ft. of 8 Inch Sewers 
7,900 lin.ft. of 10 Inch Sewers 
1,736 lin.ft. of 8 Inch c.i. outfall sewer 


on piles 
3,700 lin.ft. of 6 Inch c.i. force main 
1,470 lin.ft. of 10 Inch force main 
together with sewage pumping stations 
and various appurtenances, 

All of said work to be done in accord- 
ance with the plans, profiles and specifica- 
tions prepared by Waldo S. Coulter, Con- 
sulting Engineer, 114 Liberty Street, New 
York, N. Y., which said plans, profiles and 
specifications were adopted by the Bor- 
ough Council of the Borough of Sayreville 
at the meeting held Wednesday, March 
15, 1922, and which said plans, profiles 
and specifications are now on file in the 
office of the Borough Clerk, Borough Hall, 
Sayreville, N. J., where they may be seen 
by bidders or a _ set of the said plans, 
profiles and specifications can be secured 
from Waldo S. Coulter, Consulting Engi- 
neer, by depositing fifteen dollars ($15.00) 
one-half of which will be refunded upon 
the return of the plans, profiles and spec- 
ifications in good condition within seven 
(7) days after the award of the contract. 
All bids must be on the form of proposal 
to be obtained from the Consulting Engi- 
neer, 

Each bidder must accompany his bid by 

a certified check of five thousand dollars 
($5,000) payable unconditionally to the 
Treasurer of the Borough of Sayreville, 
which said check must be presented with 
the bid as a guarantee that the bidder 
will within ten (10) days after receiving 
the award enter into and execute a con- 
tract for the faithful performance of the 
work to be done under said contract, and 
said bid must be in a sealed envelope and 
marked “Proposal for a Sewerage Sys- 
tem,” The successful bidder will also be 
required to furnish a Surety Company 
bond to the Borough of Sayreville in the 
amount of Fifty thousand dollars ($50,- 
000) for the faithful performance of the 
work to be done under said contract, 
said bond to be approved by the Borough 
Attorney. 

In case of failure to execute the con- 
tract and furnish the required Surety 
Company bond within ten (10) days after 
due notice that the contract has_ been 
awarded to him, the successful bidder 
shall forfeit his deposit to the Borough of 
Sayreville as liquidated damages. 

The right to reject any or all bids is 
reserved by the Mayor and Borough 
Council. 

All of said work must be completed on 
or before December 1, 1923. 

EDWARD E. CLARK, 
Mayor. 
Attest: 
FRANK P. KOLB, 

Borough Clerk. 
Anges: 

HOMAS H. HAGERTY, 

Borough Attorney. 





Bids: Aug. 7. 


Street Improvement 
Columbia, Mo. 

SEALED PROPOSALS, separate for each 
street and district, will be received by the 
undersigned City Clerk of Columbia, Boone 
County, Missouri, until 4-o0’clock p.m., the 
seventh day of August, 1922, for grading, 
curbing and _ gutteri and paving wit 
Kentucky rock asphalt of five streets in 
said city, according to the plans and specifi- 
cations on file with the city clerk. Ap- 
proximately 5,700 lin.ft. curb and gutter, 
10,500 sq.yd. of paving. 

Sealed proposals will also be received for 
repairing, surfacing and resurfacing with 
Tarvia preparations, or its equivalent, about 
37,000 on are yards of streets in districts 2 
4, 6 and 7, in accordance with the plans and 
specifications on file with the city clerk. 

All the work to be paid for in special tax 
bills. Amount of deposit required with bi 
cash or certified check for 10 per cent 0 


amount of bid. 
JOHN 8S. BICKNELL, 
City Clerk. 


OFFICIAL PROPOSALS 


Aug. 15. . 
Road and Bridges 
Charleston, W. Va. 

Sealed Proposals will be received by the 
State Road Commission of West Virginia 
at its office in Charleston, West Virginia, 
until 10 o'clock a.m., on the 15th day of 
August, 1922, and at that time and place 
publicly opened and read for the construc- 
tion of the following bridges and section 
of state road. ROAD s 

Project 3126—Brooke County—40.2 mile 
grading and paving with Water Bound 
Macadam. Certified check for $700.00. 

BRIDGES 

Witcher Bridge No. 772, Project 116, 
Kanawha County, over Witchers Creek. 
65 ft. steel span superstructure. Certified 
check for $500.00. 

Cedar Grove Bridge No. 773, Project 
3179 Kanawha County, over Kelly’s Creek, 
85 ft. steel span superstructure, concrete 
substructure. Separate proposals will be 
‘received for superstructure, certified check 
for $500.00 and substructure certified check 
for $500.00. 

Hugheston Bridge No. 783, Project 
3135-B Kanawha County, over Hughes 
Creek, 80 ft. steel span superstructure 
only, certified check for $500.00. 

Hartland Bridge No. 805, Clay County, 
over Elk River. Concrete substructure 
only. Certified check for $1,100.00. 

Bartow Bridge No. 829, Project 3185, 
Pocahontas County, over East Fork of 
Greenbrier River. Concrete arch, 2-56 ft 
spans. Certified check for $500.00. 

Poca Bridge No. 619, Putnam County, 
over Pocatalico River. 180 ft. span, steel 
truss superstructure, Ashlar masonry sub- 
structure. Separate proposals will be re- 
‘ceived for substructure, certified check for 
$1,400.00 and superstructure, certified check 
for $600.00. 


Bids: 


East Keystone Bridge No. 727, Project 
3096, McDowell County, over Elkhorn 
Creek, 65 ft. span steel with 5 ft. side- 


walk, Ashlar masonry substructure. Sub- 
structure and superstructure to be let in 
one contract. Certified check for $500.00. 
Clothier Bridge No. 810, Project 3059, 
Logan County, over Spruce Fork. 130 ft. 
steel span superstructure, Ashlar masonry 


substructure. Substructure to be let on 
separate contract. Certified check for 
$500.00. 


Sharpless Bridge No. 826, Project 3059, 
Logan County, over Spruce Fork. 130 ft. 
steel span superstructure, Ashlar masonry 


substructure. Substructure to be let on 
separate contract. Certified check for 
$500.00. 

Note: Superstructures for Bridges No. 


810 and No. 826 to be let in one contract. 
Certified check $800.00. 

Seng Camp Bridge No. 830, Project 3059, 
Logan County, over Seng Camp Creek. Con- 
crete thru girder, 45 ft. span. Ashlar masonry 
substructure. Certified check for $500.00. 

Allen Creek ‘Bridge No. 730, Project 3062, 
Wyoming County, over Guyandotte River. 


Concrete arch, 2-75 ft. spans. Certified 
check for $1,000.00, 
Cross Creek Bridge No. 819, Project 


3126, Brooke County, over Cross Creek, 
concrete arch, 90 ft. span. Certified check 
for $1,200.00. 

Granny Creek Bridge No. 807, Project 
3110, Braxton County, over Granny Creek. 
Concrete deck girder, 50 ft. span, concrete 
substructure, pile foundation. Certified 
check for $750.00. 

Junction Bridge No. 802, Project 3011-B, 
Hampshire County, over Mill Creek. Con- 
crete slab, 6-20 ft. spans, concrete sub- 
structure. Certified check for $500.00. 

Reynolds’ Gap Bridge No. 808, Project 
3013, Hardy County, over Mud Lick Run. 
Concrete thru girder, 2-40 ft. spans, con- 
crete substructure. Certified check for 
$500.00. 

Judy Bridge No. 809, Project 3014, Pen- 
dleton County, over N. Mill Creek. Con- 
crete thru girder, 2-40 ft. spans, concrete 
substructure, Certified check for $500.00. 

Reeds Creek Bridge No. 828, Project 
3105, Pendleton County, over Reeds Creek. 
Cone¢rete slab, 2-22 ft. spans, concrete 
substructure. Certified check for $500.00. 

Proposals will be received only upon 
State Standard Forms in accordance with 
Plans, specifications and estimates of 
quantities therefor, which standard forms, 
plans, specifications and estimates may be 
obtained from the office of the State ad 
Commission at Charleston, West Virginia. 

Each proposal must be accompanied by 
a certified check in the amount noted for 
each proposal. 

The right is reserved to reject any and 
all proposals. 


STATE ROAD COMMISSION 
E. B. CARSKADON, Secretary. 
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OFFICIAL PROPOSALS 


Bids: Aug. 16. 
Cast Iron Water Pipes 
Sayreville, N. J. 

Sealed proposals will be received by the 
Mayor and Borough Council of the Bor- 
ough of Sayreville, N. J., at the Borough 
Council Chambers, Borough Hall, in the 
Borough of Sayreville on the 16th day of 
August, 1922 at the hour of 8 o'clock, 
P. M., Daylight Saving Time and 7 o'clock, 
P, M., Standard Time for the furnishing 
of one hundred forty-six (146) tons 4 Inch 
cast iron pipe, hub and _= spigot ends, 
Class “B"; twelve hundred ninety-three 
(1293) tons 6 Inch to 18 Inch Cast Iron 
Pipe, hub and spigot ends, classes “B” 
and “C", and twenty-four (24) tons spe- 
cial iron castings. All pipe and special 
castings to be manufactured in accordance 
with Am. W. W. Assn. specifications. All 
proposals shall state the price per ton of 





2,000 pounds, Sayreville, N. J 

All of said bids shall be in accordance 
with the specifications prepared by Waldo 
S. Coulter, Consulting Engineer, 114 Lib- 
erty Street, New York, N. Y., which said 
specifications were adopted by the Bor- 
ough Council of the Borough of Sayreville 
at the meeting held on Wednesday, March 
15, 1922, which said specifications are now 
on file in the office of the Borough Clerk, 
Borough Hall, Sayreville, N. J.. where 
they may be seen by bidders, or a _ set 
of said specifications can be obtained 
from Waldo S. Coulter, Consulting Engi- 
neer, upon the payment of two dollars 
($2.00), which said sum of two dollars 
($2.00) will not be refunded. 

Each proposal must be in a sealed en- 
velope and marked “Proposal for Cast 
Iron Pipe.” Each bid must be accom- 
panied by a certified check for four thou- 
sand dollars ($4,000) made payable un- 
conditionally to the Treasurer of the Bor- 
ough of Sayreville, which check must be 
presented with the bid as a guarantee 
that the bidder will within ten (10) days 
after receiving the award, enter into con- 
tract with the Borough of Sayreville for 
the furnishing of the said cast iron pipe 
and special castings, and will also provide 
a Surety Company Bond to be approved 
by the Borough Attorney in the sum of 
Thirty thousand dollars ($30,000) for the 
faithful performance of the contract. 

The furnishing of said cast iron pipe 
and special castings shall be completed 
within 150 days from the date of the 
signing of the contract. 

The Mayor and Borough Council reserve 
the right to reject and and all bids. 


EDWARD E. CLARK, 
Mayor. 
Attest: 
FRANK P. KOLB, 
Borough Clerk. 
Approved: 
THOMAS H. HAGERTY, 
Borough Attorney. 


Bids: Aug. 30. 


Tunnel 
Providence, R. I. 

Sealed proposals for building the Tunnel 
portion of the Scituate Aqueduct located in 
the Town of Scituate and the City of 
Cranston, R. I. about 8 miles southwesterly 
of the City of Providence, R. I. will be re- 
ceived at the office of the Water Supply 
Board, City Hall, Providence, R. I. until 
1:30 P.M. Eastern Standard Time (2:30 
P. M. daylight saving time) on Wednesday, 
August 30, 1922, at which time and place 
thev will be publicly opened and read. 

The work will include the construction of 
a concrete lined tunnel about 34 miles in 
length with an area inside the lining equiva- 
lent to a circle 7 feet 9 inches in diameter 
but of a horse shoe shape except at and 
near the portals where a 7} foot circular 
section will be used. A construction shaft 
about 140 feet in depth will be required. 
It is expected that the tunnel will be in 
rock for substantially its entire length. 
Some of the principal estimated quantities 
are: tunnel excavation 60,000 cubie yards, 
concrete 28,500 cubic yards, excavation in 
open cut 17,000 cubic yards. 

Pamphlets containing plans, information 
for bidders, form of proposal, contract and 
bond and specifications, may be obtained 
cn or about August 9 from the Secretary 
of the Board, City Hall, or from the Chief 
Engineer, 661 Westminster Street. 

CITY OF PROVIDENCE 
WATER SUPPLY BOARD. 
B. THOMAS POTTER, 


Chairman 
SAMUEL N. GRAMMONT, 
Secretary. 
FRANK E. WINSOR, 
Chief Engineer. 


OFFICIAL PROPOSALS 


| Bids: Aug. 14. 


State Road Work 


Trenton, N, J. 

NOTICE IS HEREBY GIVEN that 
sealed bids will be received by the State 
Highway Commission of New Jersey for 
the construction of the following: 

Bituminous Concrete Shoulders two feet 
wide on each side of present concrete pave- 
ment, Route No, 4, Job 445, Broadway 
from Main Street to Scott Avenue in South 
Amboy, in the County of Middlesex. Esti- 
mated 1,950 square yards of bituminous 
concrete FABC-1 (Topeka) including scari- 
fying, re-shaping, etc., where necessary. 

Bids will be received by the State High- 
way Commission at the offices of the Com- 
mission, Broad Street Bank Bldg., Trenton, 
N. J., on Thursday, August 10th, 1922, at 
11:00 A.M. STANDARD TIME and opened 
and read immediately thereafter. 

Specifications, form of bid, special ad- 
dressed envelopes and conditions under 
which bids will be accepted for the above 
are on file in the office of Mr. A. W. Muir, 
Superintendent of Maintenance, 517 Broad 
Street Bank Building, Trenton, N. J., and 
may be obtained upon request. Bids must 
be made upon the proposal forms furnished, 
in the manner designated therein, and as 
required by the specifications, same to be 
enclosed in sealed special addressed envel- 
opes which will be furnished each bidder 
with the bid blank, bearing the name and 
address of the bidder and work bid upon 
on the outside, and must be accompanied 
by a certified check drawn to the order of 
the Treasurer of the State of New Jersey 
for not less than ten per cent (10%) of 
the amount of the bid, provided that the 
said certified check shall not be less than 
$500.00 nor more than $20,000.00 and be 
delivered at the above place on or before 
the hour named. Bids not submitted on 
the standard proposal form or enclosed in 
other than the special envelope will be 
considered informal and will be rejected. 

Each bidder must accompany his bid 
with a certificate from a surety company 
duly authorized to do business in this State, 
stating that such surety company will pro- 
vide said bidder with a bond in such sum 
as is required in and in accordance with 
the provisions of said specifications, con- 
ditioned for the faithful performance of 
the provisions of the contract and speci- 
fications. 

The State Highway Commission reserves 
the right to reject any or all bids. By 
order of the State Highway Commission. 

A. LEE GROVER, 
Chief Clerk. 





Bids: Aug. 15. 


Inlet Construction 


Ft. Lauderdale, Fla. 

Notice is hereby given that the Board of 
County Commissioners, Broward County, 
Florida, will receive bids until 11.00 A.M.,, 
on Tuesday, August 15, 1922, for the con- 
struction of an inlet from New River Sound 
to the Atlantic Ocean, near Ft. Lauderdale, 
as per plans and specifications on file in 
the Clerk’s Office, Courthouse Bldg., Ft. 
Lauderdale, Fla, 

Such work shall be let in two contracts, 
being as follows: 

(a) The dredging of 81,000 cubic yards 
more or less of earth; and the dredging of 
5,000 cubic yards more or less of rock; 

(b) The furnishing and placing of 6,200 
cubic yards more or less of riprap and jetty 
hearting and of 2,500 tons more or less of 
jetty capping, all in riprap and jetty con- 
struction. 

Separate bids will be received and sep- 
arate contracts let for each of the two 
classes of work mentioned. Copy of plans 
and specifications may be secured from the 
Clerk upon payment of $1.00 to cover cost 
of printing the same. 

Each bid shall be accompanied by a cer- 
tified check in the amount of 3% of the bid, 
guaranteeing that the bidder will make con- 
tract and bond within ten days of notice 
of award. 

Bond on each contract will be required in 
the sum of 50% of the amount bid. 

Address all bids to the Board of County 
Commissioners, in care of Frank A. Bryan, 
Clerk, Ft. Lauderdale, Fla. 

The Board reserves the right to reject 
any and all bids. 

By order of the Board. 

H. G. WHEELER, 
Chairman. 


Attest :— 
Frank A. Bryan, Clerk. 
Geo. B. Hills Company, Engineers, 
Jacksonville, Florida, 

Dated July 10, 1922. 
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OFFICIAL PROPOSALS 


Bids: Aug. 9. 





es 


| Reconstruction: Sec. 6, Route 14 


Atlantic Cit), XN. J 

Notice is hereby given that sited pige 
will be received by the Board Chosen 
Freeholders of Atlantic County, J vat 
12 o’clock noon on August 91h. j99> 
(Daylight Saving Time), during a reguja} 
meeting of the Board at its meeting room 
in the Guarantee Trust Building, Atlantic 


City, N. J., for the reconstruction of sec. 
tion No. 6 of Route No. 14 in Hamilton 
Township, County of Atlantic, and State of 
New Jersey, with a Warrenite-Bitulith, 
pavement on a six inch (6 in.) 1-3-5 concrete 
base. The estimated amount of pavement 


and of base is 8,123.51 square yards to. 
gether with excavation, extra embankment 
gravel shoulders, drainage provisions anj 
various other details required in the work, 
The aforesaid bids will be opened and read 
in public at the time and place stated for 
receiving them, 

Plans, specifications, and forms of bid. 
certificate of surety, contract and bond, as 
prepared by A. H. Nelson, County Engineer 
and approved by the State Highway Com- 
mission, have been filed at the office of the 
County Engineer at 636 Guarantee Trust 
Building, Atlantic City, N. J., and at the 
office of the State Highway Commission in 
Broad Street Bank Building, Trenton, N. J,, 
at which places they may be inspected by 
prospective bidders during business hours. 
Bidders will be furnished with a copy ot 
said plans and specifications by the County 
Engineer on consideration of a deposit of 
$10 (Ten Dollars), which deposit will be 
refunded if the plans and_ specifications 
are returned to him in good condition by 
noon of August 9th, 1922. Each bid must 
be made on the standard proposal form, in 
the manner designated therein and required 
by the specifications, must be enclosed in 
a sealed envelope bearing on the outsid 
the name and address of the bidder and the 
name of the road and the envelope must be 
addressed to the Board of Chosen Free- 
holders, Atlantic County, N. J. Each bid 
must be accompanied by a certificate of 
surety and by a certified check in an 
amount not less than Ten (10%) per cent 
of the bid and must be delivered at the 
place and on the hour above stated for re- 
ceiving bids. A contract will be awarded, 
if awarded at all, subject to the sale and 
delivery of bonds which will be issued for 
the purpose of paying for the proposed 
work, 

By order of the Board of Chosen Frre- 
holders of Atlantic County. 

F. W. WILLETTS, . 
Clerk 





Bids: August 17. . 
Intake Pier, Screens, Mains, 
Storage Tanks 


Wheeling, W. Va. 
Sealed proposals for the construction of 
an intake pier, 48-inch intake line, travel- 
ing screens with building, 17,000 feet of 
30-inch steel force mains and 3,000 feet of 
36-inch steel reservoir main, and 5 one- 
million-gallon steel storage tanks will be 
received by the City Clerk of Wheeling. 
W. Va., until twelve o’clock noon, Eastern 
Standard Time, on August 17th, 1922, and 
will then be opened and read publicly. | 
All bids shall be made upon the official 
proposal blanks attached to the Instruc- 
tions to Bidders, Specifications, and Form 
of Contract and Bond, which may _ be seen 
at the office of the City Clerk, Wheeling. 
W. Va., or may be obtained by bona fid 
bidders upon application to The J. N. 
Chester Engineers, Union Bank _ Building, 
Pittsburgh, Pennsylvania, or W. M. Evans, 
City Clerk, upon deposit of Twenty-five 
Dollars ($25.00), which amount will be re- 
funded to bidders upon return of plans 
and specifications in good order. 5 
Each proposal shall be accompanied by 
a certified check made payable to the order 
of W. M. Evans, City Clerk, of not less 
than 5% of the total amount of the bid 
This check is to be conditions that if 
bid is accepted, a contract will be en- 
tered into and performance of same ‘e- 
cured within ten (10) days after notifica- 
tion of the acceptance of the bid. In cast 
bid is rejected or contract entered into. 
check will be returned. Successful bidders 
will be required to furnish a corporate 
surety bond in an acceptable Surety ©om- 
pany, in the full amount of the contract. 
The right is reserved to reject any or all 


bids. 
Cc. H. DOWLER, 
ATTEST: City Manaegrr. 
W. M. EVANS, 


City Clerk. 
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splat 
Bids: Sept.é- 
Viaducts and Approaches 
Nashville, Tenn, 

The Board of Public Works of the City 
of Nashville will receive sealed proposals 
: furnishing of materials and labor 
eonstructing complete of the East 
Nashville Viaduct and of the East and 
‘vest Approaches of the Church Street 
Viaduct, both to be located in Nashville, 
Tennessee, and to be prosecuted in accord- 
ince With the plans and specifications of 
Freeland, Roberts & Company, Consulting 
Engineers. . 

Proposals will be considered: 

j—(n a lump sum basis for the furnish- 
ing of all labor and materials and the 
constructing complete ef the East Nash- 
ville Viaduct. 

o—On a lump sum basis for the furnish- 
ing of all labor and materials and the 
constructing complete of the East and 
West Approaches of the Church Street 
Viaduct. 

. tie a lump sum basis for the furnish- 
ing of all labor amd materials and the 
constructing complete of the East Nash- 
vile Viaduct and the East and West Ap- 
proaches of the Church Street Viaduct. 

Plans, specifications and bidding blanks 
on file at the office of the City Engineer, 
city Hall and also at the office of the 
Consulting Engineers, Freeland, Roberts & 
o., 1212-13 Independent Life Building, 
Nashville, Tennessee, 

Plans can be obtained on application 
with a deposit of twenty-five ($25.00) 
dollars, per set, this fee to be refunded 
to depositor on return of plans and speci- 
fications in good condition. 

\ certified check for Five Thousand 
($5,000.00) dollars, or approved bidding 
bond in the sum of five (5%) per cent of 
the amount of the proposal, executed in 
faver of the City of Nashville, must accom- 
pany each bid. 

The successful bidder will be required to 
execute bond in the full amount of the 
contract price. 

All proposals must be mailed or delivered 
to S. H. MeKay, City Clerk, City Hall,, 
Nashville, Tennessee, on or before ten (10) 
o'clock a.m., Thursday, September 7th, 1922. 
more shall be marked, “Viaduct Pro- 
posal. 

The Board of Public Works reserves the 
right to aecept any bid or combination of 
bids, or to reject any or all bids and to 
waive all formalities. 

APPROXIMATE QUANTITIES 

Reinforeed concrete 9,600 cu.yd. 

Steel reinforcement 750 tons 

FELIX Z. WILSON, 
Mayor. 


for the 
and the 


Attest 
S. H. McKAY, 
City Clerk. 





Bids Aug. 7. 


Remodelling Water Treatment 
Plant 


Falls Creek, Pa. 

Will be received by the Borough of Falls 

reek, Jefferson County, Pennsylvania, at 
1 Council Chamber, until :7 p. m. on the 
‘th day of August, 1922, for the construc- 
tion Work and other incidental work to the 
remodelling of the Borough Water Treat- 
ment Plant. 

Plans and specifications can be seen and 
proposal sheets obtained from the secretary 
f the borough or at the office of Banks & 
Craig, engineers, a Building, Har- 
rishurg, Pennsylvania. he estimated cost 
of the work is $7,000.00. 

\ set of plans and sepcifications can be 
obtained by placing a deposit drawn to the 
lorough Treasury in the amount of $5.00; 

}.00 of which will be returned if the plans 
‘re returned in good condition and $2.00 of 

hich will be returned if the specifications 
re returned in good condition, within 

a2 sore (30) after the award of the 
ntract. 
' Each bid must be accompanied by a cer- 
‘ified check, payable to the order of the 
horough of Falis Creek, in the amount of 

0.00 as a guarantee that the bidder will 
‘nter into contract with the Borough of 
Fa is os within ten days from the award 

e ) ° 

The Borough Council reserves the right 

’ reject any and all bids. 


A L LUKEHART, 
President of Council 

Cc. E. SLAYTON, 
Secretary of Council 


ot 
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Bids: Aug. 15. 


State Highway Work 
Baltimore, Md. 


SEALED PROPOSALS for building seven 
section of State Highway, as follows: 

GARRETT COUNTY—Contract G-22— 
One section of State Highway from Gortner 
toward Red House, a distance of 2.0 miles— 
(Concrete). 

FREDERICK COUNTY—Contract F-56 
—dOne section of State Highway from Mid- 
dletown toward Myersville, for a distance 
of 2.03 miles—(Concrete). 

MONTGOMERY COUNTY — Contract 
M-36—One section of State Highway along 
Flower Ave, from Carroll Ave. to Blair 
Road a distance of 1.0 miles—(Concrete). 

HARFORD COUNTY—Contract H-28— 
One section of State Highway along the 
Phila, Road from Aberdeen toward the 
Balto, Co. Line, a distance of 2.0 miles— 
(Concrete). 

SOMERSET COUNTY—Contract S-16— 
One section of State Highway from Marion 
toward Tulls Corner, a distance of 1.5 miles 
~—(Concrete). 

WORCESTER COUNTY—Contract WO- 
27—One section of State Highway from 
Bishop to Bishopville, a distance of 1.8 
miles—(Concrete),. 

HOWARD COUNTY—Contract HO-25— 
One section of State Highway from the 
Columbia Pike near Ellicott City toward 
Pfeiffer’s Corner, for a distance of 1.5 
miles—(Concrete), will be received by the 
State Roads Commission, at its offices, 601 
Garrett Building, Baltimore, Maryland, until 
12 M. Standard Time, on the 15th day of 
August, 1922, at which time and place they 
will be publicly opened and read. 

Bids must be made upon the blank pro- 
posal form which, with specifications and 
plans will be furnished by the Commission 
upon application and cash payment of $1.00, 
as hereafter no charges will be permitted. 

No bids will be received unless accom- 
panied by a certified check for the sum of 
Five Hundred ($500) Dollars, payable to 
the State Roads Commission. 

The successful bidder will be required to 
give bond, and comply with the Acts of the 
General Assembly of Maryland, respecting 
contracts. 

The Commission reserves the right to 
reject any and all bids. 

BY ORDER of the State Roads Commis- 
sion this 27th day of July, 1922. 

JOHN N. MACKALL, 


Chairman. 
L. H. STEUART, 
Secretary. 


bids: Aug. 10. 


Drainage and Ditch 


Improvement 
Wooster, Ohio. 


Notice is hereby given that sealed pro- 
posals for the construction of the JOINT 
WAYNE-HOLMES COUNTY DITCH IM- 
PROVEMENT will be received up until 
twelve o'clock noon Eastern Standard Time 
on Thursday, August 10, 1922, at the office 


of the Secretary of the Joint Board of 
County Commissioners of Wayne and 
Holmes Counties at the Court House at 


Wooster, Ohio. 

The work to be done consists of the drain- 
ing and dredging of Killbuck Creek in 
Wayne and Holmes Counties, in all, the dis- 
tance of One Hundred and Fifty-Six Thou- 
sand (156,000) feet. 

The yardage of earth to be moved is esti- 
mated at about 1,780,000 cubic yards, con- 
sisting principally of Hydraulic dredge 
work. The date of completion will be 
eighteen months from the date of awarding 
of contract. 

A certified check in the amount of $10,- 
000.00, payable to the Joint Board of 
County Commissioners of Wayne and 
Holmes Counties, Ohio, must accompany 
each proposal. Checks of unsuccessful bid- 
ders will be returned within ten days of the 
awarding of the contract. 

The said board reserves the right to re- 
ject any or all bids. Plans, specifications 
and proposals are on file at the Secretary's 
office at the Court House, Wooster, Ohio, or 
same will be mailed upon application when 
same is accompanied by a deposit of $20, 
which will be refanded if plans are re- 
turned in good condition. 

By_ order of the Joint Board of 
County Commissioners of Wayne 
and Holmes Counties. 

CHAS. F. SCHOPF, 
Secretary. 


sos Gi__SEARCHUIGHT SECON 
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Bids: Aug. 10. 


Covered Reservoir 


Poughkeepsie, N. Y. 

Sealed proposals will be received by the 
Board of Public Works at its offices in 
Eastman Park Mansion on or before 4 
p.m. (Daylight Saving Time), Thursday, 
August 10th, 1922, for the construction of 
a Pure Water Reservoir. 

Plans, specifications, form of proposal. 
bond and contract may be obtained at the 
office of the Superintendent of Public 
Works, Poughkeepsie, N. Y., and at the 
office of Hazen, Whipple and Fuller, Con- 
sulting Engineers, 30 East 42nd Street, New 
York City, upon the deposit of Twenty-five 
($25.00) Dollars, which amount will be re- 
funded upon the return of the plans and 
specifications in good condition. 

Quantities of work to be done are ap- 


proximately: Pace 
Item 1. 1,490 cubie yards of stripping. 
Item 2. 24,500 cubie yards of general ex- 


cavation. 


Item 3. 125 cubic yards of trench ex- 
cavation. 

Item 4. 16,350 cubic yards of rolled em- 
bankment. 

Item 5. 4,600 cubic yards of general fill. 
Item 6. 81 cubic yards of concrete 
for filling. 

Item 7, 1,217 cubic yards of piers and 
vaulting. 

Item 8. 958 cubic yards of floors. 
Item 9, 1,120 cubie yards of walls, 
Item 10. 85,000 pounds of reinforcing steel. 
Item 11. Entrance building. Lump sum. 
Item 12. Placing cast iron pipes and gates. 


Lump sum. 

The proposal shall be accompanied by a 
certified check drawn upon an incorporated 
State or National Bank or Trust Company 
in good credit, within this State, payable to 
the order of he City of Poughkeepsie for 
five per cent of the amount of the bid. 
The successful bidder will be required to 
give a satisfactory bond for the faithful 
performance of the agreement in amount 
equal to fifty per cent of the value of the 
contract. 

The Board of Public Works reserves the 
right to reject any or all bids. 

By order of the Board of Public Works. 

THOMAS F. LAWLOR, Supt. 
HAZEN, WHIPPLE & FULLER, 
Consulting Engineers, 
30 East 42nd Street, 
New York City. 





Bids: Aug. 15. 


Sewer Arms 
Springwells, Mich. 


Sealed proposals will be received up to 

p.m. August 15, 1922, by the Village 
Clerk at the Village Hall Springwells, 
Michigan, for the construction of the follow- 
ing approximate quantities of sewers:— 

Section 10. 3447 ft of 42 in. to 72 in. sewer 
to be built in tunnel. 

Section 14. 5058 ft. of 48 in. to 72 in. sewer 
to be built in tunnel. 

Section 15. 3068 ft. of 36 in. to 81 in. sewer 
to be built in tunnel or open 
cut. 

Plans and specifications are on file at 
the office of the Village Clerk and copies 
may be secured from the office of Clarence 
W. Hubbell, Consulting Engineer, 2348 
Penobscot Bldg., Detroit. A deposit of 
$10.00 will be required on each set which 
will be refunded upon their return in good 
order on or before August 25, 1922. 

Certified checks, made payable to the 
Village of Springwells, for the following 
amounts will be required to accompany 
each bid:— Section No. 10, $2500.00. Sec- 
tion No. 14, $3000.00. Section No. 15, 
$2000.00. In case of failure or neglect 
to enter into contract and furnish the 
required bonds within the time specified the 
certified checks shall be forfeited to the 
Village of Springwells as liquidated dam- 
ages. 

No proposals will be , received unless 
made on the blanks furnished and deliv- 
ered to the Village Clerk on or before 

.m. August 15, 1922. 
he Village reserves the right to reject 
any or all bids, 

By order of the Village Council. 

B. P. ESPER, 
Village Clerk. 
Print August 3rd. 
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Bids: Aug. 16. 
teel Tower Tank 


Sayreville, N. J. 

Sealed pro ls will be received by the 
Mayor and rough Council of the Bor- 
ough of Sayreville, N. J., at the Borough 
Council Chambers, Borough Hall. in the 
Borough of Sayreville on the 16th day of 
August, 1922 at the hour of 8 o'clock 
P. M., Daylight Saving Time and 7 o'clock 
P. M., Standard Time, for furnishing of 
100,000 gallon steel tank on a tower sixty 
(60) feet high to the balcony, and erect- 
ing on foundations to be provided by the 
Borough of Sayreville. 

All of said work to be done in accord- 
ance with the specifications prepared by 
Waldo §S. Coulter, Consulting Engineer. 
114 Liberty Street, New York, N. Y., and 
which said specifications were adopted by 
the Borough Council of the Borough of 
Sayreville, the meeting held Wednesday, 
March 15, 1922, which said specifications 
are now on file in the office of the Borough 
Clerk, Borough Hall, Sayreville, N. J., 
where they may be seen by bidders or a 
set of said specifications can be obtained 
from Waldo S. Coulter, Consulting Engi- 
neer upon the payment of two dollars 
($2.00), which 8al 4&8um of two dollars 
($2.00) will not be refunded. 

Each bidder shall submit with his pro- 
posal a drawing showing the sizes of the 
various members and the dimensions of 
the structure he proposes to furnish under 
this contract. 

Each proposal must be in a sealed en- 
velope and marked, “Proposal for Steel 
Tower Tank.” Each bid must be accom- 
panied by a certified check for five hun- 
dred dollars ($500) made payable uncon- 
«ditionally to the Treasurer of the Borough 
of Sayreville, which check must be pre- 
sente? with the bid as a guarantee that 
the bidder will within ten (10) days after 
receiving the award, enter into contract 
with the Borough of Sayreville for the 
performance of the work, and will also 
provide a Surety Company bond to be ap- 
proved by the Borough Attorney in the 
sum of five thousand dollars ($5,000) for 
the faithful performance of the said con- 
tract. 

The Mayor and Borough Council reserve 
the right to reject any and all bids. 

The erection and construction of said 
steel tower tank must be completed within 
150 consecutive working days from the 
date of the signing. of the contract. 

DWARD E. CLARK, 








Mayor. 
Attest: 
FRANK P. KOLB, 
Borough Clerk. 
Approved: ° 
THOMAS H. HAGERTY, 
Borough Attorney. 
Rids: Aug. 23. 
Pipe Sewers and Disposal Works 
Rye, N.. Y. 


Sealed proposals will be received and 
opened publicly by the Trustees of the Vil- 
lage of Rye, N. Y., at the be Municipal 
Hall, at 8.15 p.m., August 23rd, 1922. 

Said proposals to cover 
(both materials and labor included) of 
certain pipe sewers and disposal works, 
according to plans and specifications filed 
with the Village Clerk. 

Copies of plans and specifications_may be 
seen also at office of City-Wastes Disposal 
Co., 45 Seventh Ave., New York City. Sets 
may be borrowed upon deposit of $15 of 
which $10 will be refunded if papers_are 
returned in good condition before Sept. 
ist.. 1922. 

Approximately the proposed work con- 
sists of: 

About 29,000 feet of 8-inch and 600 
feet of 15-inch vitrified pipe sewers, 
with manholes and flushtanks, much 
of it in rock excavation ; 

About 6,600 feet of iron pipe sewers, 
siphons and force-mains, 8-inch to 
16-inch ; 

An indeterminate amount of drain-tile 
laid in sewer trench ; 

Sewage tanks, sprinkling filters and 
sand-beds, with appurtenances. 

Each bid must be made on _ blank forms 
obtained from the Village Clerk or the 
Engineer, and must be accompanied by a 
certified check for $10,000 as a guarantee 
of good faith. 

The Village reserves the right to reject 
any or all bids. 

WILLIAM H. SELZER, 
Village Clerk, 
Rye, Westchester Co., N. Y. 
G. EVERETT HILL, 
Engineer, 
45 Seventh Ave.. New York. 


construction 


OFFICIAL PROPOSALS 


Bids: Aug. 8. 


Water Pump Equipment 
Manasquan, N. J. 
Sealed proposals will be received by the 
Borough Council of the Borough of Man- 
asquan, N. J., at a public meeting to be 
held in the Council Chambers on Broad St., 
Manasquan, N. J., on Tuesday, a 8, 
1922, at 8.00 p.m. (daylight saving time), 
and then _-. opened and read for fur- 
nishing all the necessary labor and ma- 
terials for the installation of Water Pump- 
ing Equipment in accordance with the 
plans and specifications of Runyon & Carey, 
Consulting Engineers, 845 Broad St., New- 
ark, N. J. 
All proposals shall be enclosed in a sealed 
envelope directed to the Borough Clerk, 
Manasquan, N. J., endorsed on the outside 
Proposal for Water Pumping Equipment,” 
and must be received by the Borough Clerk 
on_or before the time above mentioned. 
Each bidder must submit with his pro- 
posal a certified check or cash in the sum 
of Eight Hundred $800.00) Dollars. The 
certified check made payable to the order 
of the Borough of Manasquan, N. J., and 
if for any reason whatever, the bidder, 
after the opening of bids, withdraws from 
the competition or if he refuses to execute 
the contract and required bond in the event 
of said contract being awarded to him, then 
the cash or the proceeds of the check ac- 
companying such proposal shall become the 
progerty of the Borough of Manasquan, 


The check submitted by the successful 
bidder will be retained until the execution 
of the formal contract and bond, and the 
checks of the unsuccessful bidders will be 
returned immediately after the proposal of 
the succcessful bidder shall have been ac- 
cepted. 

A bond or security for the faithful per- 
formance of the contract and protection of 
the labor and materials furnished in said 
contract will be required of the successful 
contractor, according to statutory require- 
ments, in a sum equal to the estimated 
cost of the work, which bond must be ex- 
ecuted by an approved surety company 
duly authorized to become such surety by 
the laws of the State of New Jersey and 
each proposal must be accompanied by a 
proposition in writing whereby said surety 
company contracts to furnish on applica- 
tion bond as required. 

All proposals shall comply in all respects 
with the “Instructions and Conditions for 
the Submission of Bids,” accompanying the 
specification. 

Plans and specifications will be on file 
in the office of the Borough Clerk. 

For the convenience and use of prospec- 
tive bidders, copies of the plans and specifi- 
cations will be furnished upon application 
to the engineers and upon the deposit of 
eash or a certified check in the sum of 
Fifteen ($15.00) Dollars, made payable to 
the order of Runyon & Carey, which will 
be returned to the prospective bidder upon 
return of the plans and specifications, 

The Borou Council reserves the right 
to reject any or all proposals submitted or 
to waive any defects therein. 

All proposals must be made out on blanks 
furnished for that purpose by the engineers, 

LLOYD C. RIDDLE, 








Attest: Mayor. 
ANNIE B. APPLEGET, 
Borough Clerk. ey 
Bids: Aug. 16. : 
Water Main and Sewer 
Construction 


Hyattsville, Md. 

Sealed proposals for Contract 32-W & S 
will be received at the office of the Wash- 
ington Suburban Sanitary Commission, 
Evans Bldg., New York Ave., Washington, 
D. C. until 3 P.M., Eastern Standard Time, 
Wednesday, August 16, 1922, for construc- 
ting 11,500 feet of 5 in. to 8 in. cast iron 
water mains and 33,500 feet of 6 in. to 10 
in. sewers and appurtenances. 

Plans obtainable from Robert B. Morse, 
Chief Engineer of District, Hyattsville, 
Md., on returnable deposit of $5.00. 

T. HOWARD DUCKETT, 

EMORY H. BOGLEY, 

J. BOND SMITH, 
Commissioners. 


DITCHING CONTRACT 
WANTED 


Anyone having work to sublet, suitable for 


a 30-ft. span Bay City Dryland Dredge. 


Write to 
N. B. MILLER, Milan, Tenn. 
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HARRIS rata 
Bids: Aug. 16. 


Street Paving 
Nashvilli enn 

Notice is hereby given that Hey Tenn 
Posals will be received at the officu yp!” 
City Clerk until 10 o'clock a.m. Wednusg” 
August 16, 1922, for constructine aeaeet 
paving on the following streets, to-wi"° 

GRANITE BLOCK PaAyin: ” 
(RESURFACE) 

Buchanan Street from 9th Avenue 
18th Avenue, South Second Str. fr - 
Woodland Street to Fatherland Streep 
BITUMINOUS CONCRETE P.A\ EMENT 

(RESURFACE) a 

Sixth Avenue, South, from Bro 
Bell Street. 

ASPHALTIC PAVEMENT (RESURFACE 

Hayes Street from 15th Avenue ¢,; Lou ) 
Avenue, Terrace Place from 20th \.... 
to 21st Avenue, Villa Street from 
Street to Tremont Street, McMillin Aven), 
from Church Street to Cedar Street, Her. 
fernan Street from 18th Avenue to 2\q 
Avenue, South Second Street from Fath. 
land Street to Shelby Avenue, Seventh 
Street from Woodland Street to Bienviile 
Street, Foster Street from First Stree: to 
Seventh Street, Shelby Avenue from Second 
Street to Tenth Street, South Tenth Street 
from Woodland Street to Shelby Avenue 
ASPHALTIC PAVEMENT (NEW GRAD. 

ING AND PAVING) 

Highland Avenue from Twenty-fifth Av- 
enue to Twenty-eighth Avenue, Glen Avenue 
from Ninth Avenue to Bradford Avon. 
Halcyon Avenue from Ninth Avenue to 
Twelfth Avenue, Momtrose Avenue from 
Ninth Avenue to Twelfth Avenue, Nine. 
teenth Avenue, South, from Acklen Avenye 
to poimt 525 feet south, Twentieth Avenue 
South, from Acklem Avenue to point 52; 
feet south, Heffernam Street from Twenty- 
first Avenue to Twenty-eighth Avenue, 
Evander Street from Woodland Street to 
Holly Street, Rusself Street from Nine- 
teenth Street to Twentieth Street, South 
Nineteenth Street from Shelby Avenue to 
Electric Avenue, Seuth Nimeteenth Strevt 
from Russell Street to Shelby Avenue, Ash- 
worth Avenue from teenth Street to 
Shelby Park, Alley No. $19 (between West 
Belmont Circle and Eighteenth Avenue) 
ee Acklen Avenue to point 500 feet 
sou 

Approximately 13.000 square yards of 
Granite Block Paving, 3,000 square yards 
of Bituminous Concrete Paving, 73,')\)) 
Square yards of Asphaltic Paving (Re- 
surface) and 50,000 square yards of 
Asphaltic Paving (New Grading and Pav- 
ing) will be required. Separate proposals 
must be submitted for each street on blank 
forms accompanying specifications, which 
will be furnished by Wm. W. Southgate, 
City Engineer, upon application. A charge 
of fifty cents (50c.) per copy will be made 
for each specification and proposal fur- 
nished. Proposals must be accompanied 
by a certified check payable to the order of 
the City of Nashville in an amount equiva- 
lent to ten per cent of the aggregate bid, 
or an approved bond in a penal sum of 
like amount with a solvent surety indem- 
nity insurance company authorized to do 
business in the State of Tennessee. The 
said checks and bonds will be returned to 
unsuccessful bidders upon award of con- 
tract, and to successful bidders when they 
shall have entered into contract and made 
approved bond for the faithful performance 
of said contract as required by law. The 
right is reserved to reject any and all bids, 

By order of the Board of Public Works. 

FELIX Z. WILSON, 
Mayor. 
Attest: ° 
S. H. McKAY, 
City Clerk. 
Bids: Aug. 15. 


s 
Concrete Paving 
Cape May, N. J. 
Sealed bids will be received by the com- 
missioners of the City of Cape May, N. J. 
until Tuesday, August 15, 1922, at ten 
o'clock standard time, for the laying of 
approximately 23,000 square yards of port- 
land cement concrete povens together with 
alternate bids for laying a like amount of 
a bituminous surface paving. F 
Bids must be accompanied by a certified 
check for an amount not less than_five 
per cent of the total amount bid. Plans 
and specifications may be had on applica- 
tion to the City Engineer on making a de- 
posit of five dollars, which will be refunded 
on return of plans and specifications in 
good ee aot TE Cite re- 
to any or all bi 
serve the right rej a H BELL 


City Encineet. 


idawy to 


Avenue 
South 
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Bids: Aug. 16. 
Water Works System 
Sayreville, N. J. 


Sealed proposals will be received by_the 
Mayor and Borough Council of the Bor- 
ough of Sayreville, N. J., at the Borough 
Council Chambers, Borough Hall, in the 
Borough of Sayreville, on the 16th day of 
\ugust, 1922, at the hour of 8 o'clock 
pm. Daylight Saving Time and 7 o'clock 
pm. Standard Time, for the construction 
of a Water Works System in the Borough 
of Sayreville. The work, will, in general, 
sonsist of: 
coming about 13,402 lin.ft. of 4 inch 
Cast Iron Pipe. 

Laying about 30,715 lin.ft. of 6 inch 
Cast Iron Pipe, 

Laying about 10,215 lin.ft. of 8 inch 
Cast Iron Pipe, 

Laying about 14,780 lin.ft. of 10 inch 
Cast Iron Pipe 
together with other and appertaining con- 
struction 
aN of said work to be done in accord- 
ance with the plans and_ specifipations 
prepared by Waldo S, Coulter, Consulting 
Engineer, 114 Liberty Street, New York, 
N. ¥., which said plans and specifications 
were adopted by the Borough Council 
of the Borough of Sayreville at the meet- 
ing held Wednesday, March 15th, 1922, 
and which said plans and specifications 
are now on file in the office of the Bor- 
ough Clerk, Borough Hall, Sayreville, N. J., 
where they may be seen by bidders or 
a set of the said plans and specifications 
can be secured from Waldo §8S. Coulter, 
Consulting Engineer, by depositing ten 
dollars ($10.00), one half of which will be 
refunded upon the return of the plans 
and specifications in good condition within 
seven (7) days after the award of the 
contract. All bids must be on the form 
of proposal to be obtained from the Con- 
sulting Engineer. 


Each bidder must accompany his bid by 
a certified check of five thousand dollars 
($5,000), payable unconditionally to the 


Treasurer of the Borough of Sayreville, 
which said check must be presented with 
the bid as a guarantee that the bidder 
will within ten (10) days after receiving 
the award enter into and execute a con- 
tract for the faithful performance of the 
work to be done under said contract, and 
said bid must be in a sealed envelope and 
marked “Proposal for a Water Works 
System.” The successful bidder will also 
be required to furnish a Surety Company 
bond to the Borough of Sayreville in the 
amount of Fifty Thousand Dollars ($50,- 
000), for the faithful performance of the 
work to be done under said contract, said 
bond to be approved by the Borough At- 
torney 

In case of failure to execute the con- 
tract and furnish the required Surety 
Company bond within ten (10) days after 
due notice that the contract has_ been 
awarded to him, the successful bidder 
shall forfeit his deposit to the Borough 
of Sayreville as liquidated damages. 

The right to reject any or all bids is 
fonerved by the Mayor and Borough 
ouncil, 

All of said work must be completed on 
or before December 1, 1923. 


EDWARD E, CLARK, 


Attest: aor. 


FRANK P, KOLB, 
Borough Clerk. 
Approved: 
THOMAS H. HAGERTY, 
Borough Attorney. 
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OFFICIAL PROPOSALS 


| Bids: Aug. 9. 


Road Work 


Hackensack, N. J. 


Notice is hereby given that sealed bids 
will be received by the Board of Chosen 
Freeholders for the construction of Sec- 
tion 3, Route No. 10, from the Borough 
of Little Ferry to the Borough of Ridge- 
field, in the County of Bergen, with an 
8-in. one course reinforced concrete pave- 
ment; estimated amount of surface pave- 
ment required is. 17,680 sq. yds. ; and opened 
and read in public at Court House, Hack- 
ensack, N. J. on Wednesday, August 9th, 
1922, at 1.30 P. M. (daylight savings 
time). 

Drawings, specifications and forms of 
bid, contract and bond for the proposed 
work, prepared by the County Engineer, 
and approved by the State Highway Com- 
mission, have been filed in the office of 
the said Engineer at the Court House, 
Hackensack, N. J., and of said State High- 
way Commission, Trenton, N. J., and may 
be inspected by prospective bidders during 
business hours. Bidders will be furnished 
with a copy of the specifications and blue 
prints of the drawings by the engineer on 
proper notice and payment of cost of prep- 
aration. Bids must be made on the stand- 
ard proposal forms in the manner desig- 
nated therein and required by the specifi- 
cations, must be enclosed in sealed en- 
velopes, bearing the name and address 
of bidder and name of road on the out- 
side, addressed to the Board of Chosen 
Freeholders of the County of Bergen and 
must be accompanied by a certificate from 
the Bonding Company and a certified check 
for not less than 10 per cent of the bid 
and be delivered at the place and on the 
hour above named. The standard pro- 
posal form is attached to the specifications, 
copies of which will be furnished on appli- 
cation to engineer. 

Work to be performed under County Re- 
imbursement Act Chapter 183 Laws of 
1918, and amended by Chapter 317, Laws 
of 1920. 

By Order of Board of Chosen Freehold- 
ers, Bergen County, N. J. 

JAS. M. HARKNESS, 
Clerk. 





Bids: a) 14. 


. 
am Construction 
Newburgh, N. Y. 

Sealed proposals will be received by the 
City Manager of Newburgh, N. Y., for the 
construction of dams at Silver Stream 
until 12 o’clock, noon, Monday, August 14. 

The work comprises the construction of 
two re dams, the total length of 
which is about 1,200 feet. The easterly 
dam is to be of earth with a concrete core 
wall, concrete spillway, small gate house 
and superstructure with a 48-inch blow-off 
pipe. Alternate bids are asked for the west 
dam, for earth embankment, with concrete 
core wall and also with a reinforced con- 
crete center section to take the place of the 
earth embankment in the dam. 

A certified check of $5,000 is required 
with each bid. A deposit of $15 is re- 
quired for each set of plans and specifica- 
tions, $10 of which will be returned upon 
the return of the plans and specifications. 

Information regarding plans and specifi- 
cations, etc., may be obtained at the offices 
of George W. Fuller and James C. Harding, 
170 Broadway, New York City, and at the 
office of the City Engineer, at the City 
Hall, Newburgh, N. Y. 

W. JOHNSTON McKAY, 
City Manager. 








Not What You Do, But— 


How You Do It 


TDid you ever stop to think why one contractor makes a big suc- 
cess of a construction job while another will make just as huge 
a failure of the same type of work? 

matter of the method of handling because the plans, steel, bricks, 
mortar and men are the same in both cases. {The 


Prete ion one a nae the underwriters. 
8 can either ung or & complete, well-execut 
»D scm: of building his credit in the Bank of Underwriting ‘will . the 


result. {It’s all in the handling, {Swart Servi 
standing reputation for leaving no stone unturned in properly pre- 
ring a contractor’s case and intelligently presenting it to the 


arswer is largely a 
same thing 


ice has an out- 


"Your decision is an easy one when you realize 


that Swart Service costs no more than the ordi . T—and 
. it will cost you nothing to find out more about it. -~s 


HARMON V. SWART 


Centract Bonds Compensation Insurance 
92 William Street, New York 
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OFFICIAL PROPOSALS 





Bids: Aug. 16, 


State Highway Work 


Providence, R. IL. 


Sealed proposals for the reconstruction 
under the provisions of the Federal Aid 
Road Act of two sections of State Highway 
(Total length 1.8 miles) located upon the 
Boston Neck Road, so-called, in the Town 
of Narragansett, will be received by the 
State Board of Public Roads at its office, 
State House, Providence, R. I., until 12 m. 
(Daylight Saving) 11 a.m, (Eastern Stand- 
ard), on Wednesday, August 16, 1922, at 
which time they will be opened and read 
in public. 

The principal quantities involved are as 
follows: 

Clearing and grubbing, 2 acres. 

Earth Excavation, 8,300 cu. yds. 

Borrow, 5,000 cu. yds. 

Gravel Foundation, 2,700 cu. yds. 

Wooden Guard Rail, 3,450 lin. feet. 

Crushed Stone for Bitum. Macadam, 

500 tons, 

Hauling, Heating and Applying Asphalt, 

4,000 gallons. 

Cement Concrete Pavement in Place, 
4,000 cu. yds. 

Steel Reinforcement for Pavement, 
166,000 pounds. 

Cement for Pavement, 6,600 bbls. 

Bids must be made upon blank forms to 
be furnished by the Board. No bids will 
be accepted unless accompanied by a certi- 
fied check for the sum of $200.00 payable 
to the State of Rhode Island. 

The Board reserves the right to reject 
any and all bids, and to give preference to 
towns or cities, in accordance with Section 
V of Chapter 84 of the General Laws, 

Plans may be examined and specifications 
and bidding blanks may be obtained at the 
office of the State Board of Public Roads, 
State House, Providence, R. I., on and after 
Wednesday, August 2nd, 1922, every week 
day (except holidays and Saturdays), be- 
tween the hours of 9 a.m. and 5 p.m. 
Saturdays, 9 a.m. to 12 m, 

State Board of Public Roads, 
ABRAM L. ATWOOD 
BENJAMIN F. ROBINSON 
FRANK COLE 
J. HENRY WOODARD 
ALTON HEAD 


Bids: Aug. 10. 
Cast Iron Water Pipe or 
Steel Water Pipe 
Poughkeepsie, N. Y. 


Sealed proposals will be received by the 
Board of Public Works at its offices in 
Eastman Park Mansion on or before 4 p.m. 
(Daylight Saving Time), Thursday, August 
10th, 1922, for furnishing Cast Iron Water 
Pipe and Specials, or Steel Water Pipe and 
Specials. 

Specifications, form of proposal, bond and 
contract may be obtained at the office of 
the Superintendent of Public Works, 
Poughkeepsie, N. Y., andgat the office of 
Hazen, Whipple and Fuller, Consulting En- 
gineers, 30 East 42nd Street, New York 
City, upon the deposit of Ten ($10.00) Dol- 
lars, which amount will be refunded upon 
the return of the specifications in good con- 
dition. 

The materials to be furnished are as 
follows: 

Approximately 2,589 Tons of 20”-24” and 
30” Cast Iron Bell and Spigot Pipe. 

Approximately 165,000 lb. Bell and Spigot 
Standard Specials. 

AND AS AN ALTERNATE TO THE 


ABOVE 

Approximately 20,680 lineal feet of 24” 
Steel Pipe #," thick. 

Approximately 250 lineal feet of 30” Steel 
Pipe *&” thick. 

Approximately 9,000 Ibs. of Cast Steel 
Saddles and Fittings. 

The proposal shall be accompanied by a 
certified check drawn upon an incorporated 
State or Natioral Bank or Trust Company 
in good credit, within this State, payable 
to the order of the City of pete 
for five per cent of the amount of the bid. 
The successful bidder will be required to 
give a satisfactory bond for the faithful 
performance of the agreement in amount 
equal to fifty per cent of the value of the 
contract. 

The Board of Public Works reserves the 
right to reject any or all bids, 

By order of the Board of Public Works. 

THOMAS F. LAWLOR, Supt, 
HAZEN, WHIPPLE & FULLER, 
Consulting Engincers, ~ 
30 East 42nd Street, 
New York City. 
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_OFFICIAL PROPOSALS —_ 


Bids: Aug. 18 
Channel Work 


Bloomington, IIL. 

Sealed bids will be received by the 
Trustees of the Bloominrton and Normal 
Sanitary District, at 404 Unity Building, 
Bloomington, Illinois, up to 2 o'clock p. m., 
August 18, 1922, for construction of the 
open channel work of the District as fol- 
lows: 


71,300 cubic yards excavation in open 
channel. 
76,200 square yards hand dressed spoil 
bank. 
150 lineal feet retaining wall requir- 


ing 56 cu. yd. concrete. 

75 lineal feet reinforced concrete sewer 
crossing under channel, 

1 manhole on 33-inch sewer. 

1 manhole on 48-inch sewer to be 
repaired. 
Supports for two sewers crossing 

proposed channel. 

Open channel has bottom widths from 
8 feet to 26 feet, with side slopes 14 to 1, 
average depth 7 feet. 

Separate bids will be received on the 
dredging and spoil bank work and on 
the incidental work above listed. 

All bids must be on forms prescribed by 


the Trustees and bidding blanks may be 
obtained from Taylor & Woltmann, 428 
Unity Bldg., Bloomington, Illinois, En- 
gineers for the District. 


Plans, profiles and specifications for the 
work may be obtained from the Engineers. 

All bids must be accompanied by a 
check for 10 per cent of the amount of the 
bid, certified by a responsible bank, pay- 
able to John W. Harber, President of 
Board of Trustees. 

The Trustees reserve the right to reject 
any and all bids. 

Dated Bloomington, Illinois, July 8, 1922. 

JOHN W. HARBER, 
FRED D. BARBER, 
JOHN J. CONDON, 
Trustees, Bloomington and Normal 
tary District. 
Bids: Aug. 22. 4 
. ° ° 

Miami River Bridge 
Miami, Fla. 

Sealed proposals, to be filed with the City 
Manager, will be received by the City of 
Miami, Florida, up to nine o'clock a.m., 
August 1922, at the regular meeting 
of the Commission, for the construction of 
a bridge over the Miami River at Southwest 
Second Avenue. The bridge is a double 
leaf steel bascule span with concrete piers 
and embankment approaches; clear span 
115 ft., tota! length of improvement about 
500 ft.; one 30 ft. roadway, two 6 ft. walks, 
Approximate structural metal and machin- 
ery 170 tons; concrete 2,700 cubic yards, 
reinforcing steel 26 tons. 

The work will be let to one Contractor 
on a unit price contract. With each bid 
there shall be a certified check or bidder's 
bond for not less than five per cent of the 
gross bid, made payable to the City of 
Miami, to be _ forfeited as _ liquidated 
damages by any bidder who is awarded the 
contract, who fails to promptly execute the 
contract and bond. Checks of unsuccessful 
bidders will be returned upon execution of 
contract, or sooner, upon action of the 
Commission of the City of Miami. The con- 
tract will be awarded to the lowest re- 
sponsible bidder, but the City Manager 
shall have the power to reject all bids and 
advertise again. 

Plans and specifications may be examined 
in the office of Chas. W. Murray, Director 
of Public Service and Welfare, Miami, 
Florida, and in the office of Harrington, 
Howard and Ash, Consulting Engineers, 
Kansas City, Missouri. Copies may be se- 
cured from the Consulting Engineers by de- 
positing $25.00. Such copies shall be re- 
turned and a refund of $15.00 made. 

F. H. WHARTON, City Manager, 


Bids: Brick aed Stone Church 


Madisonville, Ky. 

The building committee of The Methodist 
Episcopal Church, South of Madisonville, 
Ky., will receive proposals for the erection 
of a brick and stone church up until 10 
o'clock a.m., August 18th, 1922. 

Plans and specifications may be had upon 
application to Rev. J. A. Baylor, Architect, 
1115 Fourth Ave., Louisville, Ky., or the 
chairman of the committee. 

A certified check for $2,500.00 payable 
to J. B. Scott, Treasurer, or me yrepeess bond 
executed by some good bonding company 
must be enclosed with each proposal. 

The committee reserves the right to re- 
ject any or all proposals. 

BASIL M. BROOKS, Chn. of Committee. 


Sani- 
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OFFICIAL PROPOSALS 


Bids: Aug. 17. 
Reinforced Concrete Street 
Paving and Appertaining 


Structures 
Upper Nyack, N. Y. 

Sealed proposals will be received by the 
Trustees and President of the Village of 
Upper Nyack, at the Village Hall, Upper 
Nyack, New York, at 2 p.m. standard time, 
August 17, 1922, for street improvements, 
Work will consist of approximately 14,000 
square yards of reinforced cement concrete 
pavement. 

All bids must be upon blanks provided 
in the proposal furnished to bidders. 

Bids must be accompanied by a certified 
check for three per cent, (3%) of the 
amount of the bid. Plans and specifications 
will be on file at the Village Treasurer's 
office, Wyman & Polhamous store, Upper 
Nyack, and the office of the Engineer, 507 
Fifth Avenue, Room 600, New York City. 

Copies of the plans and specifications may 
be obtained on or after August 3rd, 1922, 
for three dollars, ($3.00), per set. No 
refund for specifications or plans returned, 
Bidding blanks will be furnished free. 

The right is reserved to reject any or 


all bids, 
FRANK R. ZWAHLEN, 
Village Clerk. 
H. ELTINGE BREED, Engineer, 
507 Fifth Avenue, 

Room 600, 
New York City. 
Aug. 15. 


Highway Work 
Albany, N. Y. 

Sealed proposals will be received by the 
undersigned at their office, No. 55 Lan- 
caster Street, Albany, N. Y., on TUESDAY, 
the 15th day of August, 1922, at one 
o'clock p.m. advanced standard time, which 
is twelve o’clock noon, eastern standard 
time, for the improvement of the highways 
in the following counties: 





Bids : 


CAYUQA.............(one highway: 4.13) 
CAPE RMIEED, 6 o.0-6:6 4 008 fone highway: 3.54) 
ESSEX..... Ris aheriaiee eine (one highway: 5.19) 
ORANGE..............€one highway: 17.96) 
Also for the reconstruction of the following: 
SPEIER IPED 6 co v0 seek (one contract: 3.11) 
DUTCHESS.........(two contracts: 0.24) 

and 3.04 
RAW Eiinscc ss .-.one contract: 3.00) 
ORLEANS... (one contract: 2.08) 





Maps, plans, specifications and estimates 
may be seen and proposal forms obtained 
at the office of the Commission in Albany, 
N. Y., and also at the office of the division 
engineers in whose division the roads are 
to be improved or reconstructed. The 
addresses of the division engineers and 
the counties in which they are in charge 
will be furnished upon request. 

The special attention of bidders is called 
to “General Information for Bidders” in 
the itemized proposal, specifications and 
contract agreement. 

HERBERT S. SISSON, 
Commissioner, 
J. C. FINCH, 
Secretary. 





U. S. GOVERNMENT 
UC. S. ENGINEER OFFICE, BALTI- 
MORE, MD., Sealed proposals will be re- 
ceived here until 1 p.m., daylight saving 
time, August 21, 1922, and then opened for 


dredging in Baltimore Harbor and Chan- 
nels, Md. Further information on applic- 
ation. 


U. S. ENGINEER OFFICE, Room 710, 
Army Building, 39 Whitehall Street, New 
York, N. Y. Sealed proposals will be re- 
ceived here until 12 m., August 7, 1922 
(daylight saving time), and then opened, 
for dredging and rock removal in Bronx 
River, N. Y. Further information on ap- 
plication, 

TREASURY DEPARTMENT. Office of 
the Supervising Architect, Washington, D. 
C., July 18, 1922.—-SEALED PROPOSALS 
will be opened in this office at 3 p.m., 
August 22, 1922, for construction of the 
United States Post Office at Spanish Fork, 
Utah. Drawings and specifications may be 
obtained from the custodian of the site at 
Spanish Fork, Utah, or at this office in 
the discretion of the Supervising Architect, 
Jas. A. Wetmore, Acting Supervising Archi- 
tect. 

U. S. ENGINEER OFFICE, Room 710, 
Army Building, 39 Whitehall Street, New 
York, N. Y.—Sealed proposals for dredging 
in Hudson River, N. Y., will be received 
here until 12 M., September 5, 1922, (day- 
light saving time) and then opened, Fur- 
ther information on application, 


89, No. 5 


S-Re org 
ce, 


U. S. GOVERNMENT 


U. S.. ENGINEER OFFICE. Nash 
Tenn.—Sealed proposals Will be receive) 
here until 11 a. m., Sept. 5, 1922, and they 
opened, for steel gates for Lock F, Cumber. 
land River. Further informatio; on appli. 
cation. . : 


U. S. ENGINEER OFFICE, 815 
spoon Bldg., Philadelphia, Pa 
wanted until Aug. 7, 1922, for 
in Delaware River in front of Camden 
N. J. Further information on application 

UNITED STATES ENGINEER OFFICE 
Duluth, Minn., July 14, 1922. Sealed pro. 
posals will be received here unti! 16 o'clock 
a.m., August 14, 1922, and then opened, for 
constructing and delivering a steel derrick 
scow, complete with machinery and equip- 
ment. Further information on application, 


U. S. ENGR. OFFICE, WILMINGTON 
Del. Sealed proposals. will be received 
here until 11 a.m., standard time, Aug, 15 
1922, and then opened, for excavating In: 
land Waterway from Delaware River tp 
Chesapeake Bay, Del. and Md. (Chesapeake 
and Delaware Canal). Further information 
on application. 

U. S. ENGINEER OFFICE, Providence, 
R. I. Sealed proposals will be received 
here until 11 o’clock a.m., Eastern Standard 
Time, August 15, 1922, and then opened, for 
rock removal in Stamford Harbor, Conn, 
Further information on application. 


U. S. ENGINEER OFFICE, Galveston 
Tex. Sealed proposals will be received her 
until 12 M., Aug. 15th, 1922, and _ then 
opened, for dredging the Houston Ship 
Channel, Texas, Further information on 
application, =a ae 

PROPOSALS FOR PONTOON CATA- 
MARANS.—U. S. Engineer Office, 2d Dis- 
trict, Portland, Ore.—Sealed proposals for 
80 all steel pontoon catamarans will be re- 
ceived here unti 11 a.m., August 21, 1922, 
and then opened. Further information on 
application. 

U. S. VETERANS’ BUREAU, Office of 
the Director, Washington, D. C., July 15, 
1922. Sealed proposals will be reasived at 
this office until 3 o’clock p.m., on September 
1, 1922, and then opened, for the purchase 
of 2 complete York 100-ton refrigerating 
plants in U. S. Veterans’ Hospital No. 42, 
Perryville, Md. The sealed envelope must 
be plainly marked “Proposal for purchase 
of refrigerating machinery to be opened at 
3 p.m., September 1, 1922,” and addressed 
to U. S. Veterans’ Bureau, Room 102, 
Arlington Building, Washington, D. C. A 
description of the equipment to be sold 
conditions, ete., can be had on application 
to the Medical Officer in Charge, U. S. Vet- 
erans’ Hospital No, 42, Perryville, Md 
L. B. Rogers, Acting Director. 

PROPOSALS FOR STONE.—U. S. EN- 
GINEER OFFICE, 329 Custom House, New 
Orleans, La.—SEALED PROPOSALS will 
be received here until 11 a.m., August 1, 
1922, and then opened, for furnishing and 
delivering stone for Southwest Pass, Head 
of Passes and South Pass, Mississippi River, 
Further information on application. 

U. S. ENGINEER OFFICE, 616 Army 
Building, New York City—SEALED PRO- 
POSALS will be received here until 11 a.m, 
Eastern Standard Time, August 19, 1922 
and then opened, for dredging in Passaic 
River, N. J. Further information on ap 
plication. ; z : 
““FREASURY DEPARTMENT, Supervise 
ing Architect’s Office, Washington, D. G 
July 27, 1922—SEALED PROPOSALS = 
be opened in this office at 3 p.m., Aug. = 
1922, for remodeling in the United Stabe 
Post Office, Raleigh, N. C. Drawing an 
specifications may be obtained from the 
Custodian of the building or at this office, 
in the discretion of the Supervising Archi- 
tect. Jas. A. Wetmore, Acting Supervising 
Architect. oe: 

U. S. ENGINEER OFFICE, BUFFALO, 
N. Y.—SEALED PROPOSALS will be Te 
ceived here until 11 a.m. (Eastern standa 
time) Aug. 25, 1922, and then opened. | 
constructing Office-Storehouse Building = 
six Operating Houses at Black Rock Lo 
and Storehouse at Ferry Street Bridge 
Buffalo, N. Y. Further information 
application. 


~“PROPOSALS FOR LEVEE W ORK— 
Office, Mississippi River Commission, * 
and 2d Districts, Customhouse, Memphis 
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Tenn.—Sealed proposals will be receiv 
here until 11 a.m., Aug. 14, 1922, and ae 
opened, for constructing about 2,990, 


cubic yards of earthwork in the Upper and 

Lower St. Francis and White River Lev@ 

Districts. Further information on applice 
on. 
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For proposals 


oo 14 Northville, Mich. 
Aug. 14 Watertown, 
Aug. 15 Stevens Point, W is. 
Aug. 16 Sayreville, N. 
Adv 

Aug. 16 Glendive, Mont. ee Pee 
Aug. 16 Wa, Ee Es sec esi eecoe 
Aug. 3 and 10, 

Aug. 18 gebrine, i eee Aug. 
Aug. 24 Sacrame nto, Cc: 


‘Aug. 25 Mansfic ld, 


29 Charlotte, 
Aug. 30 Scituate, Sere 
oe 15 Grants ‘Pass, Ore. 
. 15 Plaquemine, 
1 Ponchatoula, 


Aug. 14 Northville, Mich. 
Aug. 14 Hondo, Tex. 
Aug. 14 Pensauken, 


w 


ash 6 Sree Aug. 


Aug. 14 Alexandria, Minn. 
Aug. 15 Springwells, Mich. 
Aug. 15 Long Branch, N. 

Adv. Aug. 10. 
Aug. 16 Sayreville, N. J. 


mp tone 


- 
- eowoon™™ 


wale Se a Stearn pale 
10 


Aug. 16 Nashviile, 
Aug. 16 Montreal, 
_ 18 Erie, Pa. 


EET Eee, ST Eee Aug. 
(Watervliet 
piri’ a tdi Hc s'a oe 3k Oh Aug. 
Aug. 21 Re dwooa C ity, Cal, 
Aug. 22 Newark, N. J. 
Aug. 283 Rye, N. Y. 


Aug. 25 Stihwaukee, 7 , 


Aug. 29 Newark, N. J 


BRIDGES 
Aug. 14 Missouri 
Aug. 15 West 
. 15 Bennettsville, F 
Aug. 16 Ballston Spa, N. Y. 








Dt et ee et 


Aug. 18 Denver, Col. 

Aug. 18 Virginia 
Aug. 18 Illinois 
. 21 Mottville, 
Aug. 22 Athens, 


bo cian nw 


Aug. 24 Attelboro, Mare. 


no 


Aue. 29 Wellington, “New Romane. .July 
1 Knoxville, J 

5 Houston, Tex. 
4 Nashville, Tenn. 
yr. Aug. 3 and 10, 


Wales, Australia 


Aug. 14 Newburgh, N. Y 


EXCAVATION AND DREDGING 
Aug. 12 Kokomo, Ind. 
—_ 14 Benton, Mo. 
. 14 Montesano, 


eas tama ws Aug. 3 


A Ee ee Aug. 
. Lauderdale. Fla. 
. 18 Bloomington, Til. 
Adv. July 20 to Aug. 10. 

. 19 Jefferson, Wis. ........... A 
. 20 Port Frank, Ont. 


bs eaeneee Aug. 
. 21 Norwalk, Conn. 


. 26 Austin, Minn. 
STREETS AND ROADS 


: 12 Wheeling, W.Va. 111.17! 
. 14 Ebensburg, Pa. 
1g. 14 Sealp or Shan égty 456 aed Aug. 


A UE. 14 Missouri 


3 Ee wa a ae Ce 


CONSTRUCTION NE 


PROPOSALS 


Advertised see the pages 
“Construction 


WATERWORKS 


News-Record 


See Eng. 
News-Record 


14 ounerew Heights (Columbus 


PE ie dss wea 4o 6% 0d Aug. 3 
Visalia, Gat Atrorw Saree a . Aug. 10 
Carrollton, Ala. ...... .. Aug. 10 
So. i Sry Aug. 10 
Manon City, Ia. .........- Auge 10 
St. Paul, Minn. ..........Aug. 10 
OS a Aug. 10 
Se Aug. 10 
Waseca, Minn. ...... + oe ede, 26 
Long Branch, N. J. ......4 Aug. 10 
Adv. Aug. 10. 
Weollmmton, Han. ........e4 Aug. 10 
Adv. Aug. 10. 
OE OS® | ie ee Aug. 10 
Maw YWOrR ......... ape ae 
Adv. Aug. 3 and 10. 
Wosnmerr, IN. J. ........ Atg. 3 
Adv. Aug. 3 and 10, 
TG onc ave cs cod Aug. 3 
Santa Rosa, Cal. ........ July 27 
ee > er July 27 
EA, oc esc ccc cee July 20 
PEE sine ek ecco sec ecd July 27 
Knoxville, Tenn. ........ July 20 
Columbus, O. Bagster sees osm 3 
Maryland .. .. Aug. 3 
Adv. Aug. "3 ‘and. 10. 
CE UE,  ncecceceecesd Aug. 3 
CG eee Aug. 3 
CEE, Ties svc c ccc ed Aug. 10 
Adv. Aug. 3 Dy 10, 
Ceres Gey, VA. ccc ceed Aug. 10 
DE , eeacrcvececsed Aug. 10 
ES Sano hc 6 a0 24.40 04d Aug. 10 
ES RS Si as eee eee od Aug. 10 
WOPGGR, GUC, occ cecesd Aug. 10 
pi ee ee ee ee ay Aug. 10 
Nashville, Tenn. .........Aug. 3 
Adv. Aug. 3 and 10. 
Bhote. taland ............Aug. 3 
Broomivnm, NN. Y. «2c cccvced Aug. 10 
ye. a ee Aug. 10 
Clearwater, Fla. .........4 Aug. 10 
pA July 27 
Youngsville, Pa. ...... Aug. 3 
Halletsville, Tex. ........Aug. 3 
Upper Nyack, N. Y. oeochug. 10 
Adv. Aug. 3 and 10. 
SOMO, BER, ne cc cciccs Aug. 10 
Adv. Aug. 10. 

eR ES nn 5 000 0040 40 Aug. 10 

S Waterloo, Wis. ...ccccess Aug. 10 

= 4. Sarre Aug. 10 

TA Aa eeden 600040000 cde © 

sk | 22 SNSGAA Say Aug. 10 

ee... a SA Aug. 19 

OS See Aug. 1° 

SSS Aug. 3 

& Gres ats 4, tee vce eo sg, IO 

Adv. Aug. 10. 

DN a coven seeks ste AU 10 

= Coen oe OC. ieee ed Aug. 3 

3 Two Harbors, Minn. ....Aug. 3 

i Eat eb ccwew.s oo % Aug. 10 

Adv. Aug. 10. 
3 Henderson, Ky. .....<:.. Aug. 10 

Adv. Aug. 10. 
IN Dhara aed. 4.4: 84.0! a0'0° Aug. 10 
Charieeten, 8. C. ... 060. Aug. 3 
CN Sa cee careeeweed Aug. 10 
pS Aug. 10 
North Carolina ..........4 Aug. 10 
North Carolina ........... Aug. 3 
Little Rock, Ark. ....... Aug. 10 

Adv. Aug. 10. 

SEE Vv i'eleaéeeereaes Aug. 10 
New Orieans, La. ....... July 6 
WASTE DISPOSAL 
West Allis, Wis. ......... Aug. 10 

BUILDINGS 

PE MMC Rey sa wy « 0's0'8 08 July 27 
DE TO hes veces cewed July 27 
a ee July 27 
Plymouth, Ind. nein Bip Mie aad Aug. 10 
mow: Tete, HM. Yi... ..-+- Auge 16 
Ne Sa ee ee Aug. 10 
Grandview Heights (Columbus 

EE Nid tiie se se eames 6 of uly 20 
aR Aare Aug. 10 
Owen Sound, Ont. ......... July 27 
Ty Ce Gos 00.5 6 0 0s 0 Aug. 10 
OSE ee Aug. 10 
Shaker Heights. 0. ......./ Aug. 10 
Madisonville, Ky. ........ Aug. 10 

Adv. Aug. 3 and 10. 
Kerman, Cal. ys ee <*> «A 10 
Erie, Pa. . teak av egies July 13 
Oakland, Cal. Puear cent 4 ¥e Aug. 10 
Plant Clee Miles osc ss Aug. 10 
MPIC BNE Gas wb 5 6b oi soe Aug. 10 





— 


a uy 


ou 


3 ae 





See Eng. 
News-Record 


Mew York, NW. VY. ccccccesed Aug. 10) 
Stateville, Il. .....ccceeeed Aug. 3 
Worcester, Mass, ‘ 10 
Carlton, Minn. ....6+.+++4 z. 10 
New York, N. Y. 3 
Knoxville, Tenn. 2 
BMyrne, Wel. .ccccceceess ~ 20 
Adv. Aug. 10, 
Oakland, Cal. .cccccecess . 10 
Duluth, Mim. .ccccccccecd y 13 
Dehsth, BEM. cccccccescs ~ § 





FEDERAL GOVERNMENT WORK 


zy. 14 Scow—Duluth. Minn. .....July 20 


Adv. July 20 to Aug. 10. 


. 14 Levee Work — Memphis, 


NL 6 nd ae eue Cbaeen 56-4e Aug. 3 

Adv. Aug. 3 and 10. 
Excavation — Wilmington, 
po eee Tee July 20 

Adv. July 20 to Aug. 10. 

Rock Removal. _— PESTON. 
i cca teak eens nx uly 20 

Adv. July 20 to Aug. 10 
Dredging—Galveston, 

Adv. July 20 to Aug. 10. 
Electric Pump — - Louis, 
Nl wxad eWden sae e ene hack « July 27 
Lighthouse Tender — Wash., 

i eee ee July 27 


July 20 


CM. nner se cuede iene dpeeees ‘July 2 
Remodeling—Wash., C..Aug. 1 
Radial Gates, aiinastan 
MPO bs ivinceekeese head es July 
Dredging—New York, N. Y.July ‘ 
Adv. July 20 to Aug. 10. 
Catamarans — Portland, 
WO awcxcunccaceiebitase +s July 20 
Adv. July 20 to Aug. 10. 


=a} 


oe 
ow 


Dredging—Baltimore, Md...July 27 


Adv. July 27 to Aug. 10. 
Post Office—Spanish Fork, 
U — See eae eke ea ae <0 — 


ro 
1 


Ae Peeeeseeesreesaedss Tu y 27 

wa taining Walls - — * Quantico, 
July 27 

‘anee ‘Walls, ‘ete.—Pearl Har- 
WO ie Wet 5 wa: 8raean abe ace July 20 
Dredging—Norfolk, Va.....July 27 
Extension to Workroom - _ 
We Wee BON weécccces Aug. 3 
Office, Storehouse, etc.—Buf- 
WNW 6c ak 6 hea cane Aug. 3 


Adv. Aug. 3 and 10. 
NG — Raleigh, 
c 


bet 6 erases SC ECe wees " Aug. 10 
Cireulating Loop — Mare 
UN non icine aiatinele July 27 
Canal—Klamath Falls, Ore.July 27 
predeing — Providence, 

Lt EPPA Pere peer me Aug. 10 
kai. Aug. 10, 

Sand and Gravel—New Or- 

Bn 6 6 0a pee nenaees Aug. 10 
Adv. Aug. 10. 

Refrigerating Plants—Perry- 

ville. Md. ... July 20 

Dredging — "New ‘York, 

N. Y 


" Ady. Aug. 3and 10. 
Spur-dikes — New Orleans, 


S 
? 
6 


‘Adv. Aug. 10 
Steel Gates — Nashville, 


Adv. Aug. 3 and 10. 

Dykes, etce.—New Orleans, 

SM ae chan decuiced aden ewes Aug. 3 
Adv. Aug. 10. 

Motors, etc.—Yuma, Ariz...July 27 

Dredging—Phila., Pa......Aug. 1¢ 
Adv. Aug. 10. 

Stone—New Orleans, La..Aug. 10 
Adv. Aug. 19. 


MISCELLANEOUS 
Block — Buffalo, 


PeECa pee Mae ee nd a ug. 3 
Broken Stone, * ete.—St. George, 
MEA Wikis ds t0 wp al dior ti Aug. 10 
Reinforcing Rods, etc. — St. 

Sin wile xe eek 0 Aug. 10 
x aemting System—Warren, 
Ko deed Ohh Ousigna ead’ Aug. 10 
5 eee. electric Development— 
enh RM ek June 29 
Transmission Line, etc.—Hob- 
_ £000, Gee: ob kara 6 aw mae July 27 


Foundation — Minneapolis, 
Minn. 
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cea 
Bids See Eng. bury Co., 1200 2nd Ave. S., M at 
Close News-Record Sewers engrs. Noted July 27. Sa oe 
Aug. 15 as ae etc. — Amany, . PROPOSED WORK = D., one ee ks.” 
N. + eh bwhh<keeeewe se adee ug. > . r : ex., allas—E, re ouglas aw 
Aug. 16 Refined Asphalt, etc.—Brook- acen T Gtovernetie rantected Mide f0F taking bids chiorinater, Giaposa! piant oi 
lym, He W. . snc cs cess e oA 20 Sr Se eae Seted Aue 2, © omen tanke. nt and 
Aug. 17 Intake Pier, Screens, ete.— wat Ee eae ee eee a ie Cae. Cal, Redwood City—Aug. 21) py 
Wheeling, W. Va. ....... "Se tee ere, oe. oo en Nash, clk. San Mateo Co., sewag ici! 
Aug. 21 Lighting System — Chicago pres. oo ‘oro., Queens Subway Bldg., svstem at San Mateo Co. Hospital eo 
ee ME ‘Aug. 10 rejected yids sewers in Brown Pl. from ‘Poepke, 742 Market St. San | YH 
Adv. Aug. 10. Grand St. to W hitlock Ave., and Whitlock  engr, icisco 
Aug. 22 Stone Jetty — Longport, _ a Brown = 7 a St., ete. Que., Montreal—Aug. 16, for es 
Dae ho bite bbb venuewaes &o Aug. 10 readvertise. Noted Aug. 3. sewer in Bernard Blvd. from s ; 


Adv. Aug. 10 
Aug. 28 Mechanical Equipment—Sacra- 
ORR CO. « oncte se kadevud Aug. 3 
Sept. 15 Fire Alarm System, etc.—Kan- 
sas City, Mo. 
Sept. 16 Strain & Pin Type Insulators 
—Melbourne, Australia ...July 27 


Adv. July 27 to Aug. 10. 








Where name of official is not given 
inquiries should be addressed to City 
Clerk, County Clerk or corresponding 
official, 






Waterworks 


PROPOSED WORK 

N. Y¥., Dundee—Plans waterworks, incl. 
storage reservoir, about 4 mi. from here. 
$15,000. Engineer not selected, 

N. Y., Niagara Falls—Plans to enlarge 
filtration plant. $300,000. D. J. Fort, 251 
2nd St., city mer 

8. C., Laurens—Voted $65,000 bonds for 
filtration plant. 

Ia., Hell—Having plans prepared 14,000 
lin.ft. 4 in. ci. pipe and appurtenances. 
$20,000. W. E, Buell & Co., 205 Davidson 
Bldg., Sioux City, engrs. 

8. D., Salem—Soon takes bids filtration 
plant. $15,000, Chenoweth & Retting- 
house, 210 Boyce Greely Bldg., Sioux Falls, 
eners. 

Que., Montreal— Metropolitan Comn. soon 
takes bids watermains in Montreal North. 
$160,000. 





BIDS DESIRED 


Mass., Mansfield—Aug. 25, at office of FE. 
E. Lothrop, town mer., Town Hall, laying 
10,100 ft. 6 and 8 in. pipe, in East Mans- 
field, and 8,700 ft. c.i. pipe in West Mans- 
field; adv. this issue. 

N. C., Charlotte—Aug. 29, storage and 
settling basins, chemical house with labo- 
ratories, mixing house, filter building and 
pump reservoir, complete plant for han- 
dling water supply, 10,000,000 gal. per day. 
$400,000. W. M. Piatt, Durham, engr. 

O., Columbus—See “Streets and Roads.” 


0., Sebring—Aug. 18, by J. G. Eardley, 
elk., water purification plant, Burgess & 
Niple, 223 East Broad St., Columbus, engrs. ; 
adv. this issue. 

Wis., Stevens Point—Aug. 15, for 309 in. 
well 32 ft. deep, constructing pump station, 
furnishing and installing one 1,000 gal. 
and one 1,500 gal. direct connected centrif- 
ugal pumps. $20,000. C. L. Pittsbury 
Co., 1200 2nd Ave., S., Minneapolis, Minn., 
engrs. 

&. D., Watertown—Aug. 14, by City 
Auditor, extending watermains incl., 5,000 
lin.ft. 4 in. c.i. pipe, 3.870 lin.ft. 6 in. 
c.i. pipe, 1,970 lin.ft. 8 in. c.i. pipe, also 
540 fin. ft. 10 in. vitr. sewer pipe. $20,- 
000. W. T. Cochrane, city engr. 


BIDS RECEIVED 


N. W.. New York—N. J. Haves, comr. 
Water Supply, Gas and Electricity, Munici- 
pal Bldg., opened bids Aug. 2, furnishing, 
delivering and laying mains and appurte- 
nances in Baychester and Morris Park 
Aves., Boston Rd., East 177th, East 222nd 
and East 241st Sts.. from J. O'Leary, 929 
Pease St., Pelham Manor, $91,857; Knight 
& Demicco, Inc., 1448 East Tremont Ave., 
$97,089; Carmine & De Blasio, $97,334. 


CONTRACTS AWARDED 


Il., Maywood—Trilling artesian well, to 
S. B. Geiger, 330-335 Old Colony Bidg., Chi- 
cago, $25,662. Noted June 22. 

Cal., Dinuba—Erecting steel tank_ and 
tower for waterworks system, to Pitts- 
burg-Des Moines Steel Co., Rialto Bldg., 
San Francisco, $13,425. 

Cal., South San Francisco (San Fran- 
cisco P. O.)—South San Francisco Water 
Co., concrete tank reservoir, 200,000 gal. 
capacity, and 1 mi. c.i. pipe, to Macdonald 
& Kahn, 130 Montgomery St., San Fran- 
cisco, $40,000. - 


N. Y., Bochester — See “Streets and 
Roads.” 

Pa., Mercer—Soon receives bids 1.5 mi. 
interceptor sewer. $25,000. 

W. Va., Clarksburg—See “Streets and 
Roads.” 

Fla., Umatilla—Aug. 15, to vote on $25,- 
000 bonds for sewers. A. Armitage, bond 
trustee. 

0., Bellaire—Making surveys sewers in 
business section between Crescent and 34th 
Sts., 2 main trunk sewers 24 in. each and 
6 in. lateral sewers in alleys. H.C. Althar, 
city engr. 

0., Marion—Takes bids about Aug. 15, 
sewage disposal plant and main outfall 
sewer. $550,000. 

Mich., Detroit—Plans 6,539 ft. Ashland 
Ave. Sewer, Sect. 1 from Fox Creek to 
Waverly Ave., 13 ft. 6 in. diam.; 5,874 ft. 
13 ft. 6 in. and 120 f t.7 ft. and 8 ft. 6 in. 
diam, in Ashland Ave. Sewer, Sect. 2 in 
Ashland Ave, from Warren Ave. to Alter 
Rd.; 5,583 ft. 4-11 ft. diam. and 2,239 ft. 
9 ft. 6 in. diam., Clark Ave. Sewer, Sect. 
5, in Lovett, MeGraw, Tireman, Hartford 
and Scotten Aves.; 2,961 ft. 5 ft. 3 in. to 
5 ft. 9 in. diam. Bates St. Sewer in Euclid 
Ave. from Brush St. to Guilloz Ave.; 2,662 
ft. 5 ft. to 5 ft. 3 in. Bates St. Sewer in 
Holbrook Ave. Arm in Holbrook Ave. from 
Brush to Greeley Aves.; 543 ft. 3 ft. to 4 
ft. 6 in. diam. Bates St. Sewer, Montcalm 
Ave. Arm in Montcalm Ave. from John R 
to Brush Sts. All above brick or concrete. 
J. W. Reid, city engr. 

Mich., Ford—Having plans. prepared 
sewer extensions in various streets, 10-30 
in. vitr. crock pipe. $35,000. M. L. Brown & 
Son, Capitol Bldg., Detroit, engrs. 

Mich., Lincoln Park (Wyandotte P. 0.)— 
Plans prepared 4,240 ft. Sect. 2 trunk sewer 
in Arlington and Fort Sts., incl. 24, 30 and 
33 in. segment block and vitr. crock; 3,004 
ft. Sect. 3 in Garfield Ave., Fort St. and 
Lincoln Blvd., 18, 20 and 22 in. pipe; 3.480 
ft. Sect. 4 in. Fort St. and Chandler Ave., 
12, 15 and 22 in. crock, also concrete sew- 
age pumping station, three units one 500 
gal., one 1,500 gal. and one 3,000 gal. per 
minute. RR. A. Murdoch, 603 Free Press 
Bldg., Detroit, engr. 

Wis., West Milwaukee (Milwaukee P. 0.) 
—Making plans and specifications sanitary 
sewers in various streets. $30,00 bond 
issue voted. Parsons & Orbert, 216 West 
Water St., Milwaukee, engrs. 

Cal., Gilroy—Plan election to vote on 
bonds for sewage disposal plant. C. E. 
Sloan Co., Santa Fe Bldg., San Francisco, 
enegrs. 

Cal., San Mateo — City had plans pre- 
pared 1 mi. 12-18 in. sewers, incl. auto- 
matie lift for Pacific City Amusement 
Park. $25,000. G. S. Whitehead, city engr. 
Noted May 11. 

Cal., Turlock—Having plans prepared 2 
mi. 24 in. concrete pipe drains. $25,000. H. 
Hall, city engr. 

BIDS DESIRED 


N. ¥., Colonte (Watervliet P. O.)—Aug. 
20, by P. Best, clk., Stop 304 Troy-Schenec- 
tady Rd., sewer extension in 1st St. westerly 
from 8th Ave. to lands of Delaware & 
Hudson R.R., known as Schuyler Park 
Sewer Dist. 

N. J., Long Branch—Aug. 15, by Bd. 
Comrs. extending sewer and building pump- 
ing station. J. W. Seaman, city engr.; 
adv. this issue. 

N. J., Newark—Aug. 29. by Passaic Val- 
ley Sewerage Comn., 128 Market St., Say- 
brook Pl. Local Sewer Connection. J. R. 
Van Duyne, ch. engr. 

0., Columbus—See “Streets and Roads.” 

Mich., Trenton—Aug. 14, by L. Frebes, 
village clk., 8,400 ft. of 15-36 in. main trunk 
sewer and 26 ft. submerged corrugated 
iron pipe outfall sewer. Hoad, Decker & 
Drury, Ann Arbor, engrs. 

Wis., Milwaukee—Aug. 25, by Metropoli- 
tan Sewerage Comn., 508 Market St., ex- 
tending intercepting sewerage system to 
Shorewood and Whitefish Bay. So hy 
Fowles, secy.; adv. this issue. 

Wis., Waterloo—See “Streets and Roads.” 

Minn., Alexandria—Aug. 14, by city, 
cgewage disposal plant. Former bids_re- 
jected. H. S. Campbell, clk. C. H. Pills- 





Marseilles Sts., and 937 ft. frov. sy 
Dame to Du Buission Sts., 562 ft. Taj 


St. from Notre Dame to Du Buis 
and 1,312 ft. from Souligny to M 
Sts., 3,000 ft. Paul Pan St. fro; 
Dame to Marseilles Sts., and 562 ; 
Bellevue to Notre Dame Sts., 75: 
Marteany St. from Notre Dam: I 
Bussion Sts., and 2,250 ft. from Soulieny 
to Marseilles Sts., 937 ft. Souligny St. f, 
Bernard to Taillon Sts., all 2 x 3 bri 
V. Dowd, asst. supt. sewer dept. 
BIDS RECEIVED 
CaL, Stockton—Outfall sanitary wer 
for disposal plant, 4,518 ft. 27 in. and 19 
ft. 8 in. pre-cast concrete pipe, ete. fro) 
Schultz Constr. Co., 46 Kearny St. Sa; 
Francisco, $25,486; Heafey-Moore & \ 
Nair, 2030 High St., Oakland, $26.31; 
Frederickson & Shannon, Cory Blde., Stoc! 
ton, $29,705. 8 


CONTRACTS AWARDED 


Conn., Bridgeport—Sewer Comn., storm 
sanitary and combined type sewers in Parl 
Essex, Horace, Bradley and Kent Sts 
Ridge and Sage Aves., to Bridgeport Constr 
Co., 983 Broad St., $30,092; in Harvard 
5th, Hope, Monroe, Clarkson, Dixon, Kelsi y. 
Thorne, Willow and Hewitt Sts., Nash and 
Church Lanes, Garden Terrace, Davis and 
Jewett Aves., to Pierce Mfg. Co. 785 
Housatonic Ave., $21,175. Noted July 20. 

N. Y., Brooklyn—E. Riegelmann, boro. 
pres., Boro Hall, following sewers (1) 
Rochester Ave., (2) Ashford St.. (3) Van 
Sicklen St., (4) Ave. Q, (5) 57th St. (6) 
Union St., (7) East 28th St., (8) Nostrand 
Ave., to F. Frey, 818 Ocean Parkway. (1) 
$23,150, (8) $2,006; Murphy Bros., 262 Bay 
43rd St., (2) $6,570; J. J. Guinan Conte 
Co., 2314 Gravesend Ave., (3) $3,761: Naz- 
zarro & Querriero, 6712 11th Ave... New 
York, (4) $3,749, (5) $2,326, (6) $2,385, (7) 
$2,024. Noted Aug. 2. 

LN. Y., Mt. Kisco—N. J. Hayes, com: 
Water Supply, Gas and Electricity, Munici- 
pal Bldg., New York, (1) resanding exist- 
ing filter beds and (2) constructing new 
filter beds at Mt. Kisco sewage disposal 
plant, near here, Westchester Co., to Car- 
roll Contg. Co., 103 Park Ave., New York 
(1) $38,426, (2) $42,987. Noted July 27 

N. Y¥., New York—J. Miller, pres. Man- 
hattan Boro., sewer on easterly side of 
Riverside Dr., from point about 141 ft 
South of Plaza Lafayette (West 181st St.), 
ete., to M. Del Balso, University Ave. and 
195th St., $11,842. Noted July 27. 

N. Y., New York—See “Streets and 
Roads.” 

Pa., Erie—See “Streets and Roads.” 

Fla., Miami Beach—Vitr. clay sanitary 
and storm sewers, storage tank, 2 pumps, 
ete., to J. J. Quinn Co., Miami, $53,722 
Noted July 13. 

Fla., Miami—Sanitary sewers to Deer & 
Co., Miami, $150,000. Noted July 13. 

Ky., Louisville—Speed Ave. sewer and 
drain, to H. Bickel Co., 443 Garden St. 
$64,470; 44th St. and Parker Ave. sewers, 
to J. H. Cahill, 1540 9th St., $27,999. Noted 
June 8, 

Ky., Louisville—Comrs. of Sewerage, 
constructing Bardstown Rd. Dist. Trunk 
Sewer, to H. Bickel Co., 443 Garden St.. 
$111,093. Noted July 13. 

Mich., Detroit—To W. Blanck & Co., 823 
Ford Bldg., Lateral Sewer 3515, in blocks 
bounded by Hawthorne, Russell, Lantz 
Aves. Seven Mile Rd., $9,945, 3673-A, 
bounded by Seven Mile Rd., Dequindre. 
Goddard, Nevada Aves., $36,561, 3678— 
bounded by Six Mile Rd., Arlington, Mac- 
Kay, Nevada Aves., $10,490, 3683—bounded 
by Seven Mile \Rd., Fleming, Conant, Emer) 
Sts., $14,471, 3691--bounded by Seven Mile 
Rd., Dequindre,~ Fleming, Emery Sts. 
$11,892. 

To Lennane & MclIlvenna, 1205 Book 
Bldg., 3672—bounded by Grover, Chalmers, 
Houston, Young Sts., $15,500, 3685 — 
bounded .by west of Nelson, Chalmers, Jane, 
Loretto Sts. $8,000, 3687—bounded by 
Wyoming, alley east of Falcon, Amos and 
Plymouth Sts., $3,000, 3693—bounded by 
Cherrylawn, Northlawn, Fullerton, David- 
son Sts., $5,900, 3698—bounded by Gratiot, 
Nelson, Loretto and Filbert Sts., $6,900 

To Detroit Drainage Constr. Co., Penob- 
scot Bldg, 3676—bounded by _ Conant, 
Ryan, Watko, Nevada Sts., $15,775. 
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Continued) 

ieman & Harding, Kresge Bldg., 
unded by Pinehurst, Mendota, 
river, Fullerton Sts., $1,234, 3688— 

by Devan, Findlay, Minden Sts., 
89—bounded by Murat, 550 ft. east 

_ alley south of Knodell St., $1,346, 
unded by French Rd., Gilbo, Elgin, 
sts., $4,574, 3694—bounded by Chal- 
vmour and Springarden Sts., $544, 
junded by VanDyke, east of Van- 
Dyke, Jordan, Lynch Sts., $2,995. 

To Western Constr. Co., 1208 Ford Bldg., 
agg0—-vounded by Six Mile Rd., Windemere, 
Parkside, Grove Aves., $2,876. 

Mich., River Rouge—R, Peters, city clk., 
soo) ft. trunk sewer in Jefferson and 
Stoner Aves. to Hannen & Co., Mankato, 
Minn., and G. B. Hoag, 806 Collingwood 
‘Ave., Detroit. This corrects report in June 





9 issue, 
Wis., Milwaukee — Sanitary and storm 
sewers in (1) Albert Pl. from Green Bay 
to Louis Aves., incl., 654 ft. 8-12 in. pipe, 
(2) Concordia Ave. from 21st to 22nd Sts., 
998 ft, 8-12 in. pipe, (3) 44th St. from 
Locust to Chambers Sts., 66 ft. 8 in. pipe, 
(4) 45th St. from Locust to Chambers Sts., 
1,407 ft. 8-12 in. pipe, (5) 48th St. from 
Chambers St. to point 120 ft. north, 142 
ft. 8 in. pipe, (6) 14th Ave. from Arthur 
Ave. to point 260 ft. south, 273 ft. of 15 in, 
pipe, (7) Franklin St. from West 24th to 
26th Sts., 435 ft. 8-12 in. pipe, (8) Jefferson 
St. from Green Bay Ave. to Port Wash- 
ington Rd., 320 ft. 8 in, pipe, (9) Melvina 
St. from 15th St. to St. Louis Ave., 346 ft. 
8-12 in. pipe, (10) Montana Ave. from 
Pine to Lenox Sts., 223 ft. 8-12 in. pipe, 
(11) Thomas St. from Farwell to Cramer 
Sts, 1,265 ft. 18-30 in. pipe, (12) Vienna 
Ave. from 8rd St. to Port Washington Rad., 
387 ft. 8-12 in. pipe, (13) Weil St. from 
Keefe Ave. to Brattle St., 588 ft. 12-15 in. 
pipe, to A. Kehrein, 918 24th St., (1) $1,503, 
(3) $1,548, (4) $2,990, (7) $1,275, (8) 
$2,257, (10) $1,052, (13) $1,895; Wenzel & 
Henoch, 498 27th St., (2) $818; T. Szukal- 
ski, 1089 American Ave., (5) $702; G. E. 
Zimmerman, 3402 Grand Ave., (6) $1,415, 
(11) $37,292, (12) $1,506; E. O'Donnell, 
1218 Clybourn St., (9) $834. 

Ia., Mason City—For 7,926 lin.ft. 8 in., 
660 ft, 10 in. and 2,372 ft. 15 in. tile sewer, 
to Royer-Craig Constr. Co., St. Ansgar, 
$23,431. 

la., Oelwein—For 2.5 mi, sewer to Sieg 
Constr. Co., Waterloo, 6 in. at $0.67, 8 in. 
$6.81, 10 in. $0.98, 12 in. $1.35, manholes 
$75, deep house connections $3. Noted 
June 8, 

Cal., Modesto—Sewers in Dist. 1, to 
Frederickson & Shannon, Cory Bidg., 
Fresno, $63,215. Noted July 6. 


Waste Disposal 


BIDS DESIRED 


Wis., West Allis—Aug. 14, by Bd. Pub. 
Wks., 15 ton garbage incinerator, complete 
with building, to be of sufficient size to 
permit Ro additional 15 ton unit when 
required, 


Bridges 
PROPOSED WORK 


North Carolina — State Hy. Dept., 
Raleigh, rejected bids opened July 25, 
rein.-con. bridges and culverts on State 
Project 131, Gates Co. $27,000. Will 
readvertise at once. C. M. Upham, state 
highway engr. Noted Aug. 3. 

Ohio—See “Streets and Roads.” 

Cal, Babgy—Mariposa Co. (Mariposa), 
having plans prepared 275 ft. steel bridge, 
16 ft., over Merced River, incl. 180 ft. span, 
concrete piers. A. Cowell, 639 19th St., 
Merced, engr. 

Ont., Walkerville—Plans to widen bridge 
and build new approaches on both sides, 
Sandwich St. $30,000. C, Forrester, Grand 
Trunk Ry. office, London, engr. 


BIDS DESIRED 


Mass., Attelboro—Aug. 24, by Dept. Pub. 
Wks., constructing 2 concrete bridges, one 
on Bank St. over Bungay River, other on 
Water St. over Ten Mile River. J. O. 
laber, Jr., supt.; adv. this issue. 
,, Pa., Phila.—Aug. 16, by F. H. Caven, 
dir. pub. wks. 95.6 ft. steel girder bridge 
encased in concrete, 50 ft., Front St. and 
Phila. & Reading R.R. $175,000. S. A. 
Noyes, city engr. 
, Ga. Athens—Aug. 22, by Bd. Comnrs. 
Roads and Revenues, Clarke Co., steel 
ridge on River St. T. Wright, clk.; adv. 
his issue, 
he eae 22 (change of date), 
” idge over Miami River, at Southwest 2nd 
‘ve. F. H. Wharton, city mgr. Harrington, 
joward & Ash, Orear-Leslie Bldg., Kansas 
“ity. Mo,, engrs. Noted July 27. 
i Mich., Mottvifle—Aug. 21, by State Hy. 
Dept., Lansing, Bridge 781102, 270 ft. long, 











20 ft. roadway, three 90 ft. concrete girders, 
here, 

Tex,, Houston—Sept. 5, at office City 
Secretary, bridge across Buffalo Bayou at 
Sabine St. O. F. Holcombe, mayor. 

Col., Denver—Aug. 18, by Dept. Impvts. 
and Parks, 122 ft. rein.-con. bridge 63 ft., 
on Federal Blvd. and West 13th Ave 
$35,000. A. K. Vickery, City Hall, engr. 

BIDS RECEIVED 

Delaware — State Hy. Dept., Dover, 
Smyrna Bridges, Contr. 25-A, (a) 500 cu. 
yd. excav., (b) 2,000 cu.yd. borrow, (c) 
560 cu.yd. Class A concrete, (d) 150 cu.yd. 
Class B concrete, (e) 45,000 Ib. reinforce- 
ment, (f) 120 lin.ft. test piles, (g) 1,850 
lin.ft. concrete piles, (h) 4,000 ft. b.m, sheet 
piling, from Baton Constr. Co., Phila., (a) 
$2.50, (b) $1, (c) $25, (ad) $22, (e) $0.05, 
(f) $2, (e@) $4.20, (h) $125, total $31,310; 
S. S. Jones Contg. Corp., Grand Central 
Terminal, New York, (a) $3, (b) $1, (ec) 
$27.50, (ad) $23, (e) $0.07, (f) $6, (2) $7, 
(h) $150, total $39,770; L. J. Sieling, Red 
Bank, N. J., (a) $15, (b) $1, (c) $27, (da) 
$25, (e) $0.07, (f) $2, (8) $6, (Ch) $250, 
total 43,860. Noted July 13. 

Delaware—See “Streets and Roads.” 


Ohio—Dept. Highways and Pub. Wks., 
Columbus, opened bids July 31, bridges in 
following counties: 

Ashtabula Co., Sect. “R” Cleveland-Buf- 
falo Rd., rein.-con. viaduct, 1,115.2 ft. long, 
from Pittsburgh Constr. Co., Diamond 
Bldg., Pittsburgh, Pa., $348,034; Koss 
Constr. Co., 2818 5th St., Des Moines, Ia., 
$355,732; C., Shutrump Co., Youngstown, 
$360,472. 

Clark Co., Sect. “N” National Rd., re- 
pairing bridge, from C. J. Fox, Brookville, 
$2,286, 

Union Co., Sect. “H” Marysville-Kenton 
Rd., concrete girder, from G. A. Lofgren, 
Marysville, $3,756. 

Holmes Co., Sect. “B-1" Mansfield-Mill- 
ersburg Rd., concrete beam bridge, from 
Shrimplin & Lewis, Killbuck, $5,772 

Knox Co., Sect. “A’ Columbus-Wooster 
Rd., concrete girder, from Logsten & 
Breckler, Danville, $4,308. 

Knoxville Co., Sect. “E’” Columbus-Woos- 
ter Rd., concrete girder, Logsten & Breckler, 
Danville, $3,857. 

Muskingum Co., Sect. “R” National Rd., 
rein.-concrete bridge and approaches, from 
Adams Co., Muskingum Ave., Zanesville, 
$9,684. 

Hancock Co., Sect. “F’” Lima-Sandusky 
Rd., standard concrete girder and_ abut- 
ments, from P. Alge, Arlington, $3,044; 
Orville Cramer, Findlay, $3,225. Noted 
July 20, 

Minnesota—State Hy. Dept., St. Paul, 
opened bids Aug. 1, Bridge 3252 on State 
Project 34-24, steel, one lift span and three 
60 ft. approaches, over Mississippi River, 
Itasca Co., from Minneapolis Bridge Co., 
Metropolitan Life Bldg., Minneapolis, $45,- 
445, Great Northern Bridge Co., 225 Kasota 
Bldg., Minneapolis, $48,335. Noted Dec. 16, 
under “Grand Rapids.” 

CONTRACTS AWARDED 


Maine—State Hy. Dept., Augusta, to 
Frissell Eng. Co., Gardner, Mass., con- 
crete arch, concrete foundation, over Sunk- 
haze Stream, in Milford, $14,709, over 
Costigan Brook, Milford, $10,572; to Smith 
& Tweedle, Westfield, concrete arch, con- 
crete foundation, over Salmon Stream, Med- 
way, $18,138, Kings Grove Bridge, con- 
crete, Mars Hill, $6,833 ; foundations of lat- 
ter, to McCabe & Giovanni, 24 East Con- 
cord St., Boston, $1,500; to United Constr. 
Co., Albany, N. Y., steel superstructure 
over Dead River, Eustis, $6,992, steel su- 
perstructure of Stinchfield Bridge, Leeds, 
$17,525; stone foundations for latter, to 
Sanders Eng. Co., Portland, $20,444; to 
Hunt & Palmer, Island Falls; concrete 
and stone bridge over Mill Brook, New 
Limerick, $5,137; Titcomb Bridge, concrete, 
New Limerick, $8,611; to Roach Bros., Fort 
Fairfield, concrete and stone bridge over 
East Branch, Smyrna, $12,384; to T. I. 
Ellis, 86 Weybosset St., Providence, R. L., 
Mapleton Bridge, steel, Mapleton, $34,856. 

N. Y., Long Island City—M. E. Connolly, 
pres. Queens Boro, Queens Subway Bldg., 
masonry piers for bridge over Hook Creek 
Canal on Rockaway Blvd., to P. T. Cox 
Contg. Co., 154 Nassau St., New York, 
$38,880. 

N. Y., Long Island City—G. A. Whalen, 
comr. Plant & Structures, Municipal Bldg., 
New York, reconstructing center pier fender 
of Meeker Ave. Bridge over Newtown 
Creek, to Shelbourne & Blake Co., 74 
Bway., New York, $19,407. Noted July 20. 

N. ¥., Long Island City—G. A. Whalen, 
comr. Plant & Structures, Municipal Bldg., 
New York, piers for bridge over Beach 
Channel, Jamaica Bay Blvd. Boro of 
Queens, to P. T. Cox Contg. Co., 154 Nassau 
St., New York, $268,900. Noted July 6. 









Ohio—See “Streets and Roads, 

Illinois—Dept. Pub. Wks. and Buildings, 
Div. Highways, Springfield, for following 
bridges: (1) 1 rein.-con. and 1 substructure 
for steel span, Route 3, Sect. 28-B, Me- 
Donough Co., (2) 1 = superstructure for 
steel, Route 3, Sect 38-C, McDonough Co.,, 
(3) 5 concrete, Route 3, Sect. 56-B, Greene 
Co., (4) 1 superstructure for steel, Route 
3, Sect. 56-C, Greene Co., (5) 1 concrete 
Route 11, Sect. L-2, Effingham Co., (6) 
substructure for steel Route 11, Sect. H-1, 
Cumberland Co., (7) superstructure for 
steel Route 11, Sect. H-2, Cumber- 
land Co.,, (8) 4 concrete, Route 14, 
Sect. 9-B, Hamilton Co., (9) substruc- 
ture for steel bridge Project 6, Sect. K-1, 
Mason-Menard Co., (10) steel superstruc- 
ture Project 6, Sect. K-2, Mason-Menard 
Co., (11) 5 concrete, Project 26, Sect. 17-B, 
McLean Co., (12) 3 concrete Project 34, 
Sect. 26-B, Clinton Co., (13) 2 concrete 
Project 34, Sect. 27-B, Clinton Co., (14) 
substructure for steel, Project 37, Sect. 
22-B, Clinton Co., (15) steel superstructure, 
Project 37, Sect. 22-C, Clinton Co., (16) 
substructure for steel, Project 39, Sect. 
1-B, Carroll Co., (17) superstructure for 
steel, Project 39, Sect. 1-C, Carroll Co., to 
PD. Alford, Cuba, (1) $12,169; Mississippi 
Valley Structural Steel Co., Decatur, (2) 
$6,650, (4) $10,284, (7) $7,518; Herrick 
Constr. Co., Carlinville, (3) $38,730; W. 
Behrendt & Co., St. Peter, (5) $12,184, (8) 
$8,782; W. H. Shons, 109 Spring St., Free- 
port, (6) $13,128, (12) $12,671; Ferguson 
Constr. Co., Rockford, (9) $82,982; Ililnois 
Steel Bridge Co., Jacksonville, (10) $14,773, 
(15) $12,951; E. H. Riebe, Lineoln, (11) 
$23,266; Zimmerley Bridge Co., Paris, (13) 
$26,666, (14) $59,312; B. Harrison, De- 
eatur, (16) $2,615; Rochester Bridge Co., 
Rochester, Ind., (17) $8,294. Noted Aug. 3. 

California—State Hy. Dept., Sacramento, 
200 ft. steel bridge, concrete floors and piers, 
over Bear River, Placer and Nevada Coun- 
ties, to Security Bridge Co., Odgen, Utah, 
two 100 ft. steel spans erected in place and 
painted complete, except rein.-con. floor $18,- 
990, 205 cu.yd. Class A Portland cement 
concrete in place in pier, abutments, wing 
walls and floor of steel spans $16.40, 470 
cu.yd, Class C Portland cement concrete in 
place in pier, abutments and wing walls 
$12.55, total $28,260. Noted July 13. 

Cal, San Franecisco—City and San Fran- 
cisco Co., constructing bridge at Six Bit 
Gulch on Hetch Hetchy R. R., furnishing, 
delivering and _ erecting 9 single track, 
deck plate girder bridge spans, each 65 
ft. long with appurtenances, 470,000 Ib. 
structural steel, from Union Constr. Co., 
Balfour WAldg., $26,132, J. G; Williams 
Constr. Co., 519 California St., $27,260, 
Dyer Bros., 17th and Kansas Sts., $27,965; 
constructing piers and abutments, 500 cu, 
yd. earth and 200 cu. yd. rock excav., 
2,200 cu. yd. concrete, from Schultz Constr, 
Co., 46 Kearney St., $32,940, A. W. Kitchen 
& Co., 110 Market St., $40,300, M. J. Lyons, 
512 Mission St., $40,510; grading roadway 
for relocation of Hetch Hetchy R. R. at 
Six Bit Gulch, 4,000 cu. yd. rock, 1,600 cu. 
yd. loose rock and 2,000 cu. yd. common 
excay., etc., from M. J. Lyons, 512 Mission 
St., $7,900, F. Bryant, San Jose, $9,070, 
General Constr. Co., Sharon Bldg., $9,895. 
Contracts awarded to lowest bidders. Noted 
June 29, under Hetch Hetchy. 


Dams 


PROPOSED WORK 
_ Mich., Menominee—Wisconsin Pub. Serv- 
ice Corp., 559 Marshall St., Milwaukee, 
plans to improve _ rein.-con dam on 
Menominee River, and construct additional 
flood capacity in dam in form of tainter 
gates. $25,000. Mead & Seastone, State 
Journal Blk., Madison, engrs. 
CONTRACTS AWARDED 

N. H., Bennington—Monadnock Paper 
Mills, rein.-con. dam, to Aberthaw Constr. 
Co., 27 School St., Boston, Mass., $50,000 


Railways 
PROPOSED WORK 


California—-Union Pacific Ry., 610 South 
Main St., Los Angeles, plan shops and 
classification yards on 516 acre site adjoin- 
ing south city boundary of Los Angeles. 
Work will be supervised from local office. 
$29,000,000. M. De Brabont, local mer. 

Ontario—Kitchener Street Ry. Co., 67 
Joseph St., Kitchener, plans additional 
trackage, new car barns and three new 
cars. $70,000. E. Fries, 67 Joseph St., 
Kitchener,  engr. Prices wanted on 
materials. 

CONTRACTS AWARDED 

New York—See “Miscellaneous” under 

New York. 






























































































ene ee 


















72 ENGINEERING NEWS-RECORD Vol. 89, Nae 





Excavation and Dredging 
PROPOSED WORK 


Cal, Mantera—South San Joaquin Ir- 
rigation Dist., election Aug. 22, to vote on 
$150,000 bonds for ditch lining and drain- 
age work, 


BIDS DESIRED 

Conn., Norwalk—Aug. 21, by C. L. Bar- 
ton, mayor, dredging about 250,000 cu.yd. 
in Norwalk Harbor; adv. this issue, 

Ill., Naples—Aug. 21, by Comrs. Valley 
City Drainage and Levee Dist., placing 20,- 
000 cu.yd. earth on levee. Randolph-Per- 
kins Co., Naples, or 1210 1st Natl. Bank 
Bidg., Chicago, engrs.; adv. this issue. 

Wis., Jefferson—Aug. 19, by Jefferson 
Co. Farm Drainage Bd., 6,410 lin.ft. 15-20 
in. tile and 7,090 lin.ft. 6-14 in. tile in 
Farm Drain 2. Private plans, 

Minn., Austin—Aug. 25, by O. J. Sim- 
mons, aud, Mower Co., Judicial Ditch 5, 
Sect. O-13, 700 lin.ft. open main ditch, 78,054 
cu.yd, excav., 17 floor water inlets, 1 weir 
and spillway containing 18 cu.yd. concrete, 
1 bulkhead ; Sect. T-133, 498 lin.ft. of 6-34 in. 
tile, clay or cement; Sect. L, trenching, lay- 
ing, backfilling, constructing seventy-nine 
24 in. intakes and 2 equalizing wells. G. 
Cox, Waseca, ener. 

Wash., Montesano—Aug. 14, by Comrs. 
Grays Harbor Co., constructing 28 mi. ditch, 
24 mi. dike, outlets and 100 acres_clear- 
ing, 150,000 cu.yd. dry earth excav., Diking 
Dist. 4, Grays Harbor Co. 

Ont., Port Frank—Aug. 20, by N. Sitter 
and O. Walden comrs, Bosanquet, Stephen, 
West Williams and McGillivray Twps., 
Lambton Co., dredging and constructing 
drainage system to reclaim swamp lands, 
incl. concrete and tile work. $75,000. G. 
A. McCubbin, 135 King St., Chatham, 
ener. 





BIDS RECEIVED 


Ind., Boonville—Warrick Co., 77,650 ft. 
Cypress Creek Dredge Drain, 1,374,025 cu. 
yd. earth excav., from R. H. McWilliams, 
Exch. Bldg., Memphis, Tenn., $123,272. 
Engrs. est. $150,000. Noted May 18. 

Ind., Laporte—For 50 mi. Tuesburg Ditch 
in Laporte, Pulaski, St. Joseph, Starke, Elk- 
hart, Marshall and Kosciusko Counties, 
3,152,000 cu.yd. earth excav., from McWil- 
liams Dredging Co., 332 South Michigan 
Ave., Chicago, $0.097 per cu.yd.; H. W. 
Nelson Co., 2088 LaSalle St,, Chicago, 
$0.0971 Pollard & Campbell, 348 Brandeis 
Theatre Bldg., Omaha, Neb., $0.1095. 

Cal., Merced — Merced Irrigation Dist.. 
constructing Le Grande Lake-Yosemite 
Canal, from C. R. Adams, Biggs; S. D. 
Miller, Manteca; Blumenkranz & Vernon, 
Stockton; C. Thompson, Fresno; J. Phillips, 
Oakland; Isbell Constr. Co., Fresno; 
Hewitt & Felch, La Habra; Ross Constr. 
Co., Forum Bldg., Sacramento; G. Pollock 
Co., Forum Bldg., Sacramento; P. L. Burr, 
512 Mission St., San Francisco; Utah 
Constr. Co., Phelan Bldg., San. Francisco ; 
D. A. Foley & Sons, Aitken, Minn. Unit 
bids on this project will appear in Aug. 
17 issue. Noted July 20. 


CONTRACTS AWARDED 


N. Y., Brooklyn—C. L. Cadle, supt. Pub. 
Wks., Albany, dredging portion of Henry 
St. Slip at Gowanus Bay, here, Terminal 
Contr. 90, to Taylor Dredging Co., Com- 
munipaw Ave., Jersey City, N. J., $19,085. 
Noted Aug. 3. 

Ia., Pocahontas—Pocahontas Co., D. D. 
114, Sects. 1 and 2, 231,333 cu.yd. excav., to 
L. Davis, Mason City, $0.084 per cu.yd. 
exeav., $0.01 per cu.yd. leveling banks; 
PD. PD. 59, 11,100 eu.yd. excav., to Rude & 
Wold, Pomeroy, $0.22. Noted June 22. 

Cal., Oroville—Excavating 80,000 yd. in 
main canal of Recl. Dist. 833, to G. Pol- 
lock Co., Forum Bldg., Sacramento, $0.35 


per yd. 
Streets and Roads 
PROPOSED WORK 


N. Y¥., Jamestown — Bd. Estimate 
and Revenue, will pave curb and gut- 
ter 2.475 ft. Thayer St., 220 ft. York 
St., 254 ft. Fulton St., 226 ft. Euclid Ave., 
451 Cowden PL, 442 ft. Grant St., 550 
ft. 8th St., 1,206 ft. Stowe St., 1,478 ft. 
Cook Ave., 1,535 ft. Hall Ave., 1,497 ft. 
Park St., 1,903 ft. West 6th St., 2,258 ft. 
Water St., brick on 5 in. concrete, concrete 
curb and gutter. Work will be done by 
day labor. L. Bergman, city engr. 

N. Y., Rochester—Bd. Contract and Sup- 
ply soon receives bids asphalt paving 
Thurston Rd. $25,600, Cummings St. $42,- 
200, Probert St. $12,200, Hillside Ave. $16,- 
000, Zorn St. $11,000, Merchants Rd. 
$9,200; extending Mazda Terrace $10,000, 
Wevrich St. $4,000; sewers, grading and 
walks on Maxwell St. $14,500; sewers 


Woodbine Ave., $11,000; walks and grad- 
ing Goodwill St. $2,900; asphalt surface 
treatment on Tremont St. $3,250, Lake 
View Park $3,000; opening La Grange 
Ave. $5,000. C. A. Poole, city engr. 

N. Y., Mayville—Chautauqua Co., State 
and Federal Government plan paving 6 mi. 
Frewsburg-Fentonville Rd., 16 ft., brick 
or similar material on concrete, $170,468. 
S. E. Fitch, Westfield, co. engr. 

N. Y., Niagara Falls—Plans paving La 
Salle Ave. from 24th to Sugar Sts., granite 
or wood block $43,350, asphalt or brick 
$40,700, bitulithic or concrete $35,400. W. B. 
Bennett, Convention Hall, city engr. 

W. Va., Clarksburg—Plans concrete pav- 
ing 1,525 ft. North, Peck, Locust and Faris 
Sts. 18 ft.; constructing 600 ft. 20 in. 
vitr. pipe storm sewers in North St., $25,- 
000 and $3,192 respectively. T. S. Lang, 
city engr. 

W. Va., Moundsville — Liberty Dist., 
Marshall Co., election Aug. 21, to vote on 
$200,000 bonds for road work. A. Purdy, 
Moundsville, engr. 

W. Va., Ripley—Jackson Co. election Aug. 
26, to vote on $150,000 bonds to build roads 
in Ravenswood Dist. A. W. Paine, Ripley, 
engr. 

North Carolina — State Hy. Dept., 
Raleigh, rejected bids opened July 25, 
clearing, grading, topsoiling and corduroy 
13.5 mi. State Project 131, Gates Co. 
$100,000. Will readvertise. C. M. Upham, 
state highway engr. Noted Aug. 3. 

N. C., Durham—New Hope Realty Co. 
plans grading various streets, draining 
large park, 14 mi. concrete street paving, 
etc. $100,000. J. D. Spinks, Winston- 
Salem, engr. 

N. C., Goldsboro—Plans extending and 
paving Ashe St. from George to Virginia 
Sts., and from Herman St. to city limits. 
$30,000. Contract will probably be let to 
Union Paving Co., Kinston. 

_ 8. C., Laurens—Voted $40,000 bonds for 
improving and extending various streets, 

Fla., Marianna—Plan grading and pav- 
ing Cambellton Rd., Jackson and Caledonia 
Sts. $40,000. Engineer not selected. 

Fla., Umatilla— Aug. 15, to vote on 
$37,000 bonds improving various streets. 
A. Armitage, bond trustee. 

Tenn., Knoxville—Knox Co. making plans 
grading, surfacing, etc., 2.97 mi. Kingstons 
Pike from city limits west, 18 ft., rock as- 
phalt. $100,000. D. Z. McComb, Nash- 
ville, engr. 

Ohio — Dept. of Highways and Pub. 
Wks., Columbus, received no bids July 
31, grading, bridging and paving with 
rein.-con. 1.42 mi. Sect. “K’ Columbus- 
Millersburg Rd., Knox and Licking Coun- 





ties; grading, bridging and paving with. 


brick or bituminous macadam 0.984 mi. 
Sect. “L-1” Bucyrus-Upper Sandusky Rd., 
Wyandot Co.; rein.-con. bridge over Sugar 
Creek, Sect. “E”, Logan-Athens’ Rd., 
Athens Co. Noted July 20. 

Ohio—Dept. Highway and Pub. Wks., 
Columbus, cancelled bids which were to be 
opened July 31 for excavating and paving 
with brick 3.355 mi. Sect. “O” Wooster- 
Mansfield Rd., Wayne Co.; grading and 
bridging 1.187 mi. Sect. “C” Stryker-Evans- 
port Rd., Williams Co.; grading and paving 
with bituminous macadam 1.549 mi, Sect. 
“RB” Perrysburg-Fosteria Rd., Wood Co.; 
grading and bridging 2.58 mi. Sect. “D” 
Stryker-Evansport Rd., Williams Co., con- 
structing 11 ft. bridge Sect. “P” Milford- 
Hillsboro Rd., Brown Co. Noted July 20. 

Ind., Ft. Wayne—Allen Co. plans grading 
and gravel surfacing 2.67 mi. Klopfenstein 
Rd., and 2.17 mi. Ruhl Rd., both 18 ft. 
$26,000 and $25,600 respectively. A. W. 
Grosevenor, Court House, engr. 

Ind., South Bend—St. Joseph Co. plans 
paving 20,075 ft. C. A. Carlisle Rd., 16 ft., 
35,667 sq.yd. concrete on concrete. $92,000. 
P. R. Gillin, Court House, engr. 

Michigan—State Hy. Dept., Lansing, 
soon takes bids grading and surfacing 5.721 
mi. State Trunk Line Rd. 35-3, Delta Co., 
waterbound macadam ; graveling 6 mi. As- 
sessment Dist. Rd. 207, Huron and Tus- 
cola Counties. 

Michigan—State Hy. Dept., Lansing, soon 
takes bids grading 4.731 mi. State Trunk 
Line Rd. 51-2, Sect. A, Ottawa Co., 50,075 
cu.yd. excav. Former bids rejected. Noted 
July 13. 

Mich., St. Johns—Plans paving and curb- 
ing 12 blocks, 9,340 lin.ft. concrete curb and 
gutter, 15,500 sq.yd. concrete, 8,000 cu.yd. 
excav. $60,000. T. H. Townsend, city 


mer. 

Ilinois—Dept. Pub. Wks. and Buildings, 
Div. Highways, Springfield, rejected bids 
paving 5.277 mi. Project 27, Sect. 36, Taze- 
well Co. Noted Aug. 3. 

Ia., Sumner—Making plans paving 52 
blocks. $165,000. Currie Eng. Co., Web- 
ster City, engrs. 

Kan., Oskaloosa—Had plans prepared 
rrading 0.603 mi. Golden Belt Rd., Sect. A, 
Federal Aid Project 133, 293 ft, 41,205 


6 


cu.yd, earth excav., 41.7 cu.yd. cor 
W. M. Irwin, Oskaloosa, engr. 
Neb., York—Plans 40,000 yd. p 
B. Chatterlon, clk. Scott & s ' 
Banker Bldg., Lincoln, engrs. kis 
Missouri—State Hy. Dept., Jeffer 
plans 1.041 mi, state road from G 
to Arkansas State Line, State Ai 
20.187, Ozark Co., 8,956 cu.yd. ex 
1,315 cu.yd. rock excav., 305 cu.yd 
125.4 cu.yd. concrete, 9,245 Ib. rei; 
3.274 mi. from Lamonte east 
westward, State Air Project 20.17 
Co.; 13,522 cu.yd. earth excay., 6,1 
borrow, 1,188 cu.yd. concrete, 11,57 
inforcing; 2.803 mi. from La Plat ‘ 
ward, State Aid Project 20.18, Macon c, 
15,868 cu.yd. earth excav., 152.3 cu.yd. co: 
crete, 10,729 Ib. reinforcing ; 2.102 mi. fy, 
Boonville southwestward, State Aid }P 
ect 20.162, Cooper Co.; 9,138 cu.va 
excav., 2,542 cu.yd. borrow, 25.6 cu.\ ii, c 
crete, 1,300 Ib. reinforcing; 4.571 mi. from 


Monett to Eureka Springs, Feders) Ajq 
Project 151, Barry Co.; 19,635 cu.yd. earth 
excav., 785 cu.yd. borrow, 100 cu.vd per 


100 -ft. overhaul, 125.7 cu.yd. Class p 
concrete, 8,909 Ib, reinforcing; 4.116 mj 
from Hermann to Drake, State Aid Proj. 


ect 20,185, Gasconade Co., 5,062 cu.ya. 
earth and 327 cu.yd. rock excav., 2.054 oy, 
yd. borrow, 68 cu.yd. concrete, 3,021 1), re. 


inforcing, 28,976 sq.yd. gravel surfacing 
12 ft. wide, 7 in. at center, 4 in. at edge. 
All above 24 ft. wide. B. H. Piepmeier 
state highway engr. ; 

Tex., Rio Grande—-Starr Co. making plans 
grading and gravel surfacing 47. mi, 
Brownsville-Laredo Highway, 16-18 ft, 
$350,00. P. S. Devine, Pharr, ener. 

Wash., Seattle—Plans paving Olive Way 
from Bellevue to John Sts. ; ) 
A. H. Dimock, city engr. 

CaL, Fresno—Had plans prepared im- 
proving Faris Ave. between Belmont and 
Olive Aves., 107,610 sq.ft. grading, 98,204 
sq.ft. asphaltic pavement, 9,030 sq.ft. con- 
crete gutter, etc. W. Stranahan, city engr 

Cal., Marysville—Yuba Co. having plans 
prepared and soon takes bids grading and 
macadamizing 24 mi, Ostrom Station Rd. 
L. Crook, co. surv. 

Cal, Merced—Having plans prepared im- 
proving 9 blocks 256,000 sq.ft. 14 in. war- 
renite bitulithic on 34 in. asphaltic concrete, 
8,500 lin.ft. concrete curbs, ete. C. D. 
Martin, city engr. 

Cal,, Reedley—Received no bids oil sur- 
facing 1,931,700 sq.ft. varios streets, It 
is expected that new proceedings will be 
started and new bids asked. J. S. Bates, 
Rowell Bldg., Fresno. 

Cal., San Diego—Had plans prepared im- 
proving Ft. Stockton Dr., Montecito, Pal- 
metto and Plumosa Ways, Stephens, Ran- 
dolph and Jackdaw Sts., 121,558 sq.ft. 1} 
in. asphaltic concrete on 4 in. portland ce- 
ment concrete, 6,636 sq.ft. cement concrete 
sidewalks, etc. F. A. Rhodes, city engr. 

Cal., San Diego—Had plans prepared im- 
proving Imperial, Clinton, Wabash, Frank- 
lin, Woolman, Supurba, Superior, Ada, Gil- 
more and Milbrae Aves., 37th, 38th, 39th 
and 40th Sts., 21,320 lin.ft. cement curb- 
ing, 2,115 sq.ft. cement gutter, 104,265 sq. 
ft. cement sidewalks, 17,379 cu.yd. excav., 
7,676 cu.yd. earth embankment; 3th St.. 
Utah and Works Aves., 464 lin.ft. cement 
sidewalks, 4,177 sq.yd. 24 in. asphaltic con- 
crete base, 14 in. top; Adams Ave., 4,860 
lin.ft. cement curbing, 22,864 sq.ft. cement 
sidewalks, 10,972 sq.yd. 4 in. concrete base 
with 14 in. asphaltic concrete top. F. A 
Rhodes, city engr. 

CaL, Santa Rosa—Sonoma Co. havine 
plans prepared constructing 3 mi. Dillons 
Beach Rd. from D St., Petaluma _ cit) 
limits to Marin Co. line. R. P. Smith, co. 
surv. 

Cal., Sausalito—Having plans prepared 
paving various streets, 1 mi. with 5 in. con- 
crete and 1 mi. with 5 in. asphalt macadam 
Howe & Peters, 24 California St., San 
Francisco, engrs. 

Cal, Yreka—Supervs. Siskiyou Co. rT 
jected bids opened July 3, constructing 3} 
mi. McCloud-Bartle Rd. H. J. Sarter, co. 
surv. Noted June 29. 

Que., Montreal—Plans paving with as- 
phalt 750 ft. Belaine Ave. from Sherbrook: 
to Terrebonne Sts., 45 ft., $15,981; 187 ft 
Fort St. from Sherbrooke to Comte Sts., 5) 
ft., $5,600; 937 ft. Closse St. from Sher- 
brooke to St. Catheine Sts., 50 ft., $21,121. 
E. Blanchard, Dept. Rds., engr. 

Que., Montreal—Metropolitan Comn. soo! 
takes bids sidewalks in North. $25,000. 

Que., Montreal—Plans 2,437 ft. asphalt 
pavement, 65 ft. $104,212. E. Blanchard 
road ener. 





$200,000, 


BIDS DESIRED 


N. Y¥., Brooklyn—Aug. 16, by E. Riese! 
mann, boro pres., Boro Hall, regulating anu 
paving Crown, Bast 2nd, East 15th and 
59th Sts., Kermit Pl, Ave. L., Riverdale 
and 10th Aves., resurfacing Diamond St.; 
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and Roads (Continued) 


pa East 15th St.; grading, curbing 
nd eging 10th Ave., recurbing 66th St.; 
sand De Kalb, Washington and 18th 
repé 
Ave 


N. ¥.. New York—Aug. 16, by_H. Bruck- 
s, Bronx Boro, Municipal Bldg., Cro- 


tona rk, paving roadway, furnishing and 
wdjusting curbs and sidewalks, building re- 
eit basins, ete. East 178th St. from 
Anthony Ave. to Grand Blvd. and Con- 
eours:, asphalt on concrete; grading, set- 
ting curb, laying sidewalks, building inlets, 


roeeiving basins, ete., in Weiher Court from 
Washington Ave, to point about 144 west 
of 3rd Ave. and paving with bituminous 
eonerete on cement concrete, from Washing- 
ton to 8rd Aves.; Rochambeau Ave. from 
Kast 206th St. to northerly line of former 
Niles Estate, about 210 ft. south of Van 
Courtlandt Ave. E. and East 206th St. from 
Mosholu Parkway N., to Bainbridge Ave. ; 
sewers and appurtenances in_ Mayflower 
‘Ave, between existing drain in Westchester 
‘Ave, and Middletown Rd. and in Roberts 
Ave. between existing drain in West- 
chester and Edison Aves., Pilgrim Ave. be- 
tween Roberts Ave. and Middletown Rad. ; 
Tyndall Ave. between West 261st and West 
°$3rd Sts.; Kingsland Ave. between Boston 
Rd. and Chester St. ; Delafield Ave. between 
end of existing sewer about 255 ft. north 
of West 261st and 268rd Sts.; Guion PI. 
between Beach and St. Lawrence Aves.; 
Pierce Ave. between Sackett Ave. and point 
about 110 ft. west of Ten Broeck Ave., 
Hering Ave. between Pierce and Van Nest 
Aves., and in Yates Ave. at Pierce Ave 

N. ¥., St. George—Aug. 15, by J. A. 
Lynch, pres. Richmond Boro, concrete side- 
walk on Patten St. from Elliott to Hop- 
ping Aves., on Amboy Rd, from point 840 
ft. northeasterly from Page St. to Rich- 
mond Valley Rd.; concrete curb with steel 
guard, concrete gutters, etc., on Clove Ave. 
from Mosel Ave. to Fingerboard Rd. 

N. Y., Upper Nyack—Aug. 17, by Village 
Trustees and President, 14,000 sq.yd. rein.- 
con. pavement. H. E. Breed, 507 5th Ave., 
New York, engr.; adv. this issue. 

N. J. Cape May—Aug. 15, by City 
Comrs., 23,000 sq.yd. portland cement con- 
crete or bituminous surface ; adv. this issue. 


N. J., Long Branch—Aug. 15, by Bd. 
Comrs., paving Ocean Ave. from Sea View 
to Brighton Aves., ete. J. W. Seaman, city 
engr.; adv. this issue. 

N. J., Princeton—Aug. 21, by Twp. Com., 
rein.-con. pavement with cement concrete 
surface on old macadam foundation. Sin- 
cerbeaux & Moore, 705 Amer. Mechanic 
Bldg., Trenton, and Asbury Park Trust 
Co. Bldg., Asbury Park, engrs.; adv. this 
issue. 

Pa., Sharon—Aug. 15, by W. M. Stewart, 
city elk., paving 665 sq.yd. Porter Way, 
3,000 sq.yd. cement sidewalks, 175 lin.ft. 
stone curb, 459 ft. reset stone curb, 1,550 
sq.yd. South Dock St., 736 ft. stone curb; 
2.815 sq.yd. George St.; brick on rolled slag 
or sheet asphalt on concrete. L. Burnside, 
city engr. 

Delaware—Aug. 23, by State Hy. Dept.., 
Dover, Laurel Bridge, steel superstructure, 
Contr. 41-A; 0.427 mi. road through Town- 
send, Contr. CN-8; 0.2 mi. road through 
St. Georges, Contr. CN-9; adv. this issue. 


Va., Charles City—Aug. 15, by J. M. Gill. 
chn. Bd. Highways, Charles City Co., gravel 
surfacing 7.24 mi. road from forks of road 
near Charles City to fork of roads_at 
Graves Shop, 20 ft.; 4.83 mi, road from Mt. 
Pleasant Church to Henrico Co. line, 20 ft. 
State Highway Dept., Richmond, enegrs. 

North  Carolina—Aug. 30, by State Hy. 
Comn., Raleigh, grading and paving 9.87 mi. 
State Project 460, Orange Co., 11,600 cu.yd. 
excav., 104,230 sq.yd. concrete or asphaltic 
paving. $280,000. Cc. Upham, state 
hithway ener, 

N. C.. Salisbury—Aug. 14, by Mayor and 
Bd. Aldermen, 1,584 sq.yd. asphaltic con- 
crete on 5 in, concrete, 13,135 ft. granite 
curb 5 x 18 in. 865 ft. circular granite 
curb 5 x 18 in., 12,100 ft. combined con- 
crete curb and gutter, 7,500 cu.yd. excav., 
ete. J. W. Webb, Salisbury, ener. 

- Fla., Clearwater—A ug. 17, by Bd. Comrs. 
‘inellas Co., improving Haines Rd. from 
St. Petersburg to Dellwood, relaying 65,750 
sq-yd. brick with bituminous filler, 11,800 
sq.yd. cut or pressed brick with bituminous 

‘ler, 55,550 sq.yd. in. compacted _rock, 

ell or marl base for shoulders, 10,200 
sq yd. rock, shell or marl shoulders taken 
up and relaid, 700 cu.yd. added to 

oulders, 65,700 sq.yd. sheet asphalt, 1 

binder, 13 in. wearing surface, or 65,- 
sq.yd. bituminous macadam_ penetra- 
n, 30,000 lin.ft. 4 x 10 in. concrete curb 
be relined or 74,330 sq.yd. vitr. brick 
4 h_ bituminous filler, 168.890 lin.ft. 4 x 
* in. concrete curb. $232,000. C. 
irleson, Clearwater, ener. 
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Ala., Carroliton—Aug. 14, by Comrs. 
Pickens Co., improving 8 mi. roads be- 
tween here and Pickensville, and between 
Aliceville and Pickensville, 28,000 cu.yd. 
excay., 9,800 cu.yd, gravel haul 1 mi., 11,- 
200 units gravel overhaul 4 mi., 158 cu.yd 
concrete, 10,200 Ib. reinforcing, 

Tenn., Rutledge — Aug. 19, by Comrs. 
Grainger Co., grading 50 mi, and macadam 
paving 25 mi. various roads, 22 ft. $204,000 
W. Bewely, Rutledge, engr. Noted Aug. 3. 

Ky., Henderson—Aug. 23, by Comrs. of 
Pub. Wks. and Property, improving 5,115 
ft. 2nd St. C. F. Hall, mayor; adv. this 
issue, 

O., Akron—Aug. 23, by M. P. Tucker, 
service dir., grading and paving 534 ft 
Lakemont Ave., 26 ft., 1,585 sq.yd. vitr. 
brick on 6 in. concrete, 1,000 lin.ft. stone 
curbing, 4,800 sq.ft. cement sidewalk, 1,600 
cu.yd. earth excav., $12,000, Newman St., 
2,375 sq.yd. vitr. brick or asphalt on 6 in. 
concrete, 2,500 cu.yd. earth excav., 1,715 
lin.ft, stone curbing, $16,000, 150 ft. Del- 
beth Rd., 26 ft., 800 sq.yd. vitr. brick or 
asphalt on 6 in. concrete, 290 lin.ft. stone 
curbing, 18,500 lin.ft. cement sidewalk, 600 
cu.yd. earth excav., $6,300, 500 ft. Carpenter 
St., 24 ft., 1,200 sq.yd. vitr. brick or as- 
phalt on 6 in. concrete, 884 lin.ft. stone 
curbing, 3,000 cu.yd. earth excav., $8,500; 
grading and walks on 3,000 ft. Pitkin Ave., 
6 ft., 36,700 sq.ft. cement sidewalk, 11,700 
cu.yd. earth excav., 1,900 cu.yd. cinders or 
gravel, $16,900, 1,200 ft. Carlye St., 6 ft., 
17,000 sq.ft. cement sidewalk, 4,490 cu.yd. 
earth excav., 750 cu.yd. cinders or gravel, 
$7,800, 1,300 ft. McKinley Ave., 6 ft., 2,000 
sq.ft. cement sidewalk, 2,000 cu.yd. earth 
excav., 8,000 cu.yd. cinders, $5,400; grading, 
paving and sewers in 740 ft. School St., 24 
ft., 2,050 sq.yd. vitr. brick or asphalt on 
concrete, 1,400 lin.ft. stone curbing 7,800 
sq.ft. cement sidewalk, 2,000 cu.yd, earth 
excav., 740 lin.ft. 30 in. trunk sewer, $18,- 
000. C, A. Kemmler, Delaware Bldg., engr. 

0., Cleveland—Aug. 19, by Comrs. Cuya- 
hoga Co., Court House, paving Lee Rd. 4, 
$51,512; grading and paving Royalton Rd. 
5 and Huffman Rd., $25,495. F. J. Lander, 
County House, engr. 

0., Columbus—Aug. 15, by W. H. Duffy, 
dir. Pub. Service, grading, paving and 
laying water and sewer connecuvus, in 
Brunson Ave., from Broad St. to Clifton 
Ave., 1185 ft. long, 26 ft. wide, asphalt, 
$14,056, brick, $16,067; 5th aAve., rrom 
Perry St. to alley west of Parker St., 6485 
ft., 36 ft. and 30 ft. wide, brick, $120,440, 
asphalt $108,193; 5th Ave., from_Sunoury 
Ave. to 490 ft. east of Nelson Rd., 2099 
ft.. 30 ft. wide, brick, $37,158, asphalt 
$35,205; 4th Ave., from Washington to 
St. Clair Aves., 1487 ft. long, 26 ft. wide, 
brick $25,983, asphalt, $23,147; Mill St., 
from Scott to State Sts., 1585 ft. long, 
26 ft. wide, brick, $20,210, asphalt $18,435 ; 
16th Ave. from Lexington Ave. to Brooks 
Ave., 1913 ft. long, 26 ft. wide, brick 
$34,194, asphalt $29,983; Alley north of 
9th Ave. from Hunter to Highland Sts., 
299 ft. long, 20 ft. wide, brick, $2,347, 
concrete $1,761; Alley north of Maynard 
Ave., from Adams Ave. to alley west of 
Indianola Ave., 884 ft. long, 15 ft. wide, 
brick, 5,961; concrete, $4,048; sanitary 
sewer in Bynhild Rd., from Walhalla to 
Midgard Rds., ete, 1710 ft. long, 8 in. 
sewer, $3,697; sanitary sewer in Kian Ave. 
from first alley east of Parsons Ave, to 
second alley east of Parsons Ave., 480 ft. 
long, 24 in. sewer, $2,240. 

0., Columbus—Aug. 16, by Comrs. 
Franklin Co. paving 1.34 mi. Boehm Rd., 
16 ft. bituminous macadam, $30,182; 
grading and paving 0.492 mi. Belknap Rd., 
Plain Twp., 16 ft., waterbound macadam, 
$10,046. C. C. Lattimer, Courthouse, engr. 
Noted July 27. 

Michigan—Aug. 15, by State Hy. Dept., 
Lansing, grading and surfacing 5.721 mi. 
State Trunk Line Rd. 35-3, Delta Co., 
26,495 cu.yd. excav., 53,663 sq.yd. water- 
bound macadam. 

Wis.. Mellen—Aug. 18, by C. W. Macom- 
ber, clk., paving Bennett and Main Sts., 
5.175 lin. ft. combined concrete curb and 
gutter, 11.700 sq.yd. rein-con., 1.600 cu.yd. 
gravel filling, 4,000 cu.yd. earth excav. 
Private plans. 

Wis., Waterloo—Aug. 18, by FE. H. Hagel. 
elk., paving North Monroe and Washington 
Sts.. rein-con., amorplated concrete or 
vibrolithic method, incl., 5.980 lin. ft. con- 
crete curb and gutter, 1,950 cu.yd. earth 
excav., 8,530 sq.yd. concrete, 470 linft. 
12-15 in. storm sewer. Parsons & Orhbert, 
216 West Water St., Milwaukee, eners. 

Ia., Mason City—Aug. 14, rein.-con. pav- 
ing 1 mi. 4th St.. S. E., and Commercial 
Alley. $30,000. H. W. Ewen, clk. 

Ia., Ottumwa—Aug. 14, paving 1 mi. Fel- 
lows and Lincoln Aves., South McLean and 
Lamboth Sts., and alleys. $35,000. J. T. 
Brady, Ottumwa, engr 
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la., Pella—Aug. 21 for (a) repair to 
present pavement (b). resurface 36.200 sq 
yd. asphalt Class 1, asbestophalt Class 
or tarvia Class 3, 1 in. thick, 109 tor 
asphaltic concrete binder. $30,000. Former 
bids rejected. Price & MacCormack, Mis 
souri Valley, engrs. Noted July 27. 

Minnesota—Aug. 18, by State Hy. Dept 
St. Paul, 12 mi. State Project 13-01 
Federal Aid Project 294, 265,780 cu.yd 
excav., portable and monolithic culverts 
Bridge 3874, 35 ft., and Bridge 3875, 6 
ft., 20 ft. roadways, both concrete, $65,000 ; 
1 mi. State Project 21-03, 21,000 cu.yd. 
excay., portable and monolithic culverts, 
$5,000, both in LeSueur Co. State Hy. 
Dept., engrs. 

Minn., St. Paul—Aug. 14, by H. W 
Austin, city purch. agt., paving about 57 
786 sq.yd. various streets, 3 in. creosoted 
wood blocks. $200,000 O. Claussen, city 
engr. 

Minn., Waseca—Aug. 15, by Waseca Co 
for 11 mi. State Rd. 8, Job 2205, 13,800 
cu.yd. gravel surfacing. Former bids re 
jected ds 4 Krusks, Waseca, ener. 
Noted July 6. 

Kan., El Dorado—Aug. 29, by Comrs 
Butler Co., paving 5.192 mi. Kellogg Rd., 
Sect. B, Federal Aid Project 90, 18 ft., 
brick or concrete. H. DP. Barnes, El 
Dorado, engr. 

Ark., Jonesboro —Aug. 17, by Comrs 
Lake City Nettleton and Bay Road Impvt 
Dist. 1, Craighead Co., at office of KE. EK. 
Randolph, secy., surfacing: 120, 750 sq.yd 
various streets. Klyce & Kackley, 72! 
4th and 1st Natl. Bank Bldg., Nashville 
Tenn., engrs.; adv. this issue 

Ark., Little Rock—Aug. 30, by Bd. Comrs 
Pulaski Road Impvt. Dist. 10, at auditorium 
of Bd. Commerce, 40 mi. streets and roads, 
D. A. MacCrea, 215 Gazette Bldg., engr.; 
adv. this issue, 

Tex., Tahoka—Aug. 15, by J. R. Single- 
ton, mayor, paving 1 mi. Main St., 20 333 
sq.vd (a) concrete, (b) 3 in. vertical fibr: 
brick on rolled stone or natural! foundation, 
(c) natural rock asphalt on rolled ston 
base, incl., 3.846 lin. ft. concrete curbing. 
1,222 lin.ft. gutter, 8,054 cu.yd. earth ex- 
eav., 20,333 sq.yd. bituminous macadam. 
$50,000. Elrod Eng. Co., 3206 Elm St., 
Dallas, engrs, 

Tex., Wellington—Aug. 15, by City Clerk, 
for 10,500 sq.yd. concrete, brick, vibrolithic 
or bitulithic pavement. Mackintosh Co., 
Oklahoma City ,engrs. ; adv. this issue. 

Oklahoma — Aug. 15, by E._ Alderman, 
state highway engr., 6.958 mi. Federal Aid 
Project 60, Sects. A, B and D, Oklahoma 
Co., Sect. A involves 21,069 cu.yd. excav., 
2.745 cu.yd. borrow, 317.91 cu.yd. concrete, 
24,340 Ib. reinforcing steel, 53,133 sq.yd. 
wearing surface; Sect. B, 7,015 cu.yd. 
excav., 4,035 cu.yd. borrow, 123.21 cu.yd 
concrete, 11,028 lb. reinforcing, 16,120 sq. 
yd, wearing surface; Sect. D, 77,153 cu. 
yd. earth borrow, 4,270 sqyd. wearing 
surface. 

Col., Denver—Aug. 16, by Dept. Impvts. 
and Parks, paving 12 blocks Alley Paving 
Dist. 85, 16-20 ft.. 14,025 sq.yd. concrete. 
$29,467. A. K. Vickery, City Hall, ener. 

Col., Denver—Aug. 17, by Dept. Impvts. 
and Parks, paving 1} mi. Sante Fe Dr. 
Paving Dist. 1, 36 ft., 22,750 sq.yd. asphalt. 
$60,300. A. K, Vickery, City Hall, engr. 

Washington—Sept. 5, by State Hy. Comn., 
Olympia, grading and graveling 20 mi. new 
location on Yakima Canyon section of In- 
land Empire Highway, from Yakima to 
Ellensburg. $700,000. J. Allen, state hy. 
ener. 

California—Aug. 28, by State Hy. Comn.., 
Sacramento, grading 8.4 mi. highway be- 
tween $% mi. south of northern boundary 
line of Napa Co, and 13 mi. west of Cali- 
stoga, Napa Co., 13.1 mi. road hetween 
Anderson Canyon and Sur River, Monterey 
Co.; grading and paving with bituminous 
macadam 2.7 mi, clenway between south 
west 3 Sect. 23 T, 11 N., R. 24 W., S. B. B. 
& M. and Maricopa, Kern Co.; paving with 
portland cement, concrete shoulders, 9.1 
mi. road hetween Saugust and ? mi. north- 
west of Castaic School, Los Angeles Co. 
A. B. Fletcher, state highway ener. 

Cal., Visalia—Aug. 14, by City Council, 
improving portions of Northeast 2nd, North- 
west 2nd and Northeast 3rd Aves. L. H. 
Gadsby, city engr. Noted July 27. 


Ont., Chatham—Takes bids about Aug. 
29, asphalt pavements on Lorne Ave., 
Elizabeth, St. George and Queen Sts. $55.- 
000. C. H. Fuller, city engr. 

Que., Verdun—Aug. 16, asphalt paving. 
8,076 ft. Verdun Ave, from Tail Race Bridge 
to Woodland Ave., 40 ft., and 2,287 ft. 
Mullarky St. from Wellington St. to Verdun 
Ave., 32 ft., $125,000. M. A. Hadley, city 
ener. 
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Streets and Roads (Continued) 
BIDS RECEIVED 


Connecticut—C, J. Bennett, state highway 
comr., Hartford, opened bids July 26, pav- 
ing 20,125 ft. Willimatic Rd. in Coventry, 
1,800 sq.yd. cobble gutter, 15,540 cu.yd. 
earth and 3,060 cu.yd. rock excav., 41,300 
sq.yd. 3 in. bituminous macadam on 7,900 
cu.yd, native stone base, from L. Suzio 
Constr. Co., State and Brooks Sts., Meriden, 
$96,918, Arborio Road Constr. Co., 408 
Main St., Hartford, $104,774, A. Vito Constr. 
Co., Norwich, $108,703; 2,650 ft.. Fox Hill 


Rd., 20 ft. in Norwich, 3,530 sq.yd. vitr. 
brick, 620 cu.yd. concrete, 1,100 sq.yd. 
cobble gutter, 2,400 cu.yd. earth and 300 


cu.yd. rock excayv., 590 cu.yd. concrete base, 
from A. G. Bianchi, Norwich, 28,288, 
A. Vito Constr. Co., Norwich, $32,228, F. D. 
Miller Co., R. F. D. 6, Norwich, $32,702. 
Noted July 20. 

N. Y., New York—H. Bruckner, boro 
pres. Bronx Boro, Municipal Bldg., Crotona 
Park, adjusting curb and sidewalks, and 
paving roadway Valentine Ave. from Burn- 
side Ave, to Kingsbridge Rd. at East 192nd 
St. asphalt on concrete, to Regan-Towers 
Co., 124 West 121st St., $132.389; grading, 
setting curb, sidewalks, building inlets, re- 
ceiving basins, approaches, etc., East 228th 
from Paulding to Laconia Aves., to M. De 
Balso, 660 East 221st St., $8,031; sewers 
and appurtenances in Middletown Rd. be- 
tween Westchester and Edison Aves. to 
J. Il. Sigretto & Co., Woodhaven, Long 
Island, $10,993. Noted July 27. 

N. Y¥., New Work—J. Miller, pres. Man- 
hattan Boro, Municipal Bldg., opened bids 
Aug. 2, (1) widening and repaving widened 
portion roadway West 57th St. from 6th 
to 7th Aves., asphalt on conerete, (2) re- 
paving roadway South St. and Marginal 
St. wharf or place on East River from Peck 
Slip to Montgomery St., (3) roadway of 
West St. and Marginal St. wharf or place 
on North River from Cortlandt to Duane 
Sts., granite block on concrete; (4) altera- 
tions and improveemnts to sewer in West 
57th St. between 5th and 6th Aves., from 
Asphalt Constr. Co., 208 Bway., (1) $14,818, 
(2) $444,180, (3) $354,311; Regan-Towers 
Co., 124 West 121st St., (1) $17,945, (2) 
$442,564; Interboro Asphalt Co., 233 Bway., 
(1) $19,615; W. J. Fitzgerald, 547 West 
tith St., (2) $413,317, (3) $355,154; J. 
Meehan & Son, 74 Cortlandt St., (3) $355,- 
845; J. Burns, 103 East 125th St., (4) $36,- 
167; T. A. Reilly Co., 48 East 41st St., (4) 
$44,615; P. J. Kearns Contg. Co., 2306 Cres- 
ton Ave., (4) $49,041. Noted July 27. 

N. ¥.. New York—J. Miller, pres. Man- 
hattan Boro, Municipal Bldg., widening and 
repaving widen end portion (1) Madison 
Ave. from 60th to 61st Sts, (2) roadway 
57th St. from 5th to 6th Ave., repaving (3) 
roadway 50th St. from Madison to 6th 
Aves. (4) roadway 5ist St. from point 50 
ft. west of westerly house line Park Ave. to 
Sth Ave. (5) constructing sewers and re- 
constructing existing sewers Carmine St. 
from Varick St. to point 106 ft. east of east 
building line of Bleecker St., asphalt on 
concrete, from J. E. Gaffney, 438 East 91st 
St... (1) $2,715 (3) $24,314; Interboro 
Asphalt Co., 233 Bway, (1) $2,758 (2) 
$38,382 (4) $52,919; Brusstar Constr. Co., 
Harlem River and 150th St. (1) $2,832 (2) 
$33,133 (3) $22,916 (4) $50,244; Asphalt 
Constr. Co., 208 Bway. (2) $30,480 (3) 
$22,480; W. J. Fitzgerald, 547 West 45th 
St., (3) $22,636 (4) $48,847; P. McGovern, 
50 Past 42nd St., (5) $235,700; Necaro Co., 
Inc., 97 Court St., Brooklyn, (5) $249,000; 


Carroll Contg. Co., 103 Park Ave., (5) 
257,000. Noted Aug. 3. 
N. Y¥., Brooklyn—F. Riegelmann, pres. 


Brooklyn Boro, Boro Hall, opened bids Aug. 
2. repaving (1) roadway Church Ave, from 
Flatbush to Rogers Aves., (2) roadway 
Porter Ave. from Johnson Ave, to Ingraham 
St., (3) roadway 17th Ave. from 86th St, to 
Cropsey Ave., asphalt on 6 in. concrete, (4) 
readway Ralph Ave. from Macon St. to 
Atlantic Ave. and from Bergen St. to St. 
Marks Ave., (5) roadway Ralph Ave. from 
Atlantic Ave. to Bergen St., asphalt and 


grade 1 granite on 6 in. concrete, from 
Borough Asphalt Co., 1301 Metropolitan 
Ave., (1) $27,013, (2) $3,563, (3) $26,341; 


Brooklyn Aleatraz Asphalt Co., 407 Hamil- 
ton Ave., (1) $27,908, (3) $28,462 ; Cranford 
Co., 52 9th St., (1) $27,930, (2) $3,383, (3) 
$25,646, (4) $58,766; Sicilian Asphalt Pav- 
ing Co., 41 Park ow, New York, (2) 
$3,215, (4) $56,340; J. Meehan & Son, 74 
Cortlandt St., New York, (5) $22.347:; M. 
J. O'Hara, 717 65th St., (5) $25,528. Noted 
July 27. ‘ 

Pa,, Eri med bids Aug. 1, paving 
Chestnut St. asphalt, from Mayer Bros. 
Constr. Co., Erie, $22,541, J. and M. Doyle 
Co., Erie, $23,552, engrs. est. $25,000; also 
12 in. sanitary tile sewer in Elmwood Ave., 
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from V. Calabreese, Erie, 
Cormick, Erie, $5,706, 
Noted July 27. 


$4,755, J. Mce- 
engrs. est. $5,900. 


Delaware—State Hy. Dept., Dover, 1.5 
mi. limestone road, Contr. CN-5, (a) 13,- 
500 cu.yd. excav. (b) 1,200 cu.yd. borrow, 
(c) 800 cu.yd. rock excav., (d) 160 ton 
base course, (e) 2,880 cu.yd. concrete 
pavement, (f) 1,700 sq.yd. concrete gutter, 
from A. H. McDowell, Marshaliton, (a) 
$0.90, (b) $1, (c) $2, (ad) $4.25, (e) $13, 
(f) $2, total $72,848; F. Gillespie, Oakview, 
Pa., (a) $0.85, (b) $0.80, (c) $2, (d) $5.50, 
(e) $14.25, (f) $2.52, total $75,164; Sher- 
man & Rhodes, Frederica, (a) $0.85, (b) 
$0.85, (c) $2, (dad) $4, (e) $14, (f) $2, 
total $75,460. Noted July 13. 


Ohio—Dept. Highways and Pub, Wks., 
Columbus, opened bids July 31, grading and 
paving roads with (a) rein.-con., (b) as- 
phalt macadam, (c) tar macadam, (d) 
Kentucky rock asphalt, (e) bituminous ma- 
cadam oil, (f) brick, (g) bituminous ma- 
cadam asphalt, (h) bituminous macadam 
asphalt oil or lake, (i) asphalt macadam oil, 
(j) monolithic brick in following counties: 

Allen Co., Sect. “Elida” WLima-Delphos 
Rd., 0.494 mi., from F. A. Frobase & Co., 
628 West North St., Lima, (a) $15,091, Al- 
len Co., Sect. ““F’’ Lima-Delphos Rd., 4.178 
mi., from N. B. Putnam, Van Wert, (b) 
$89,799, (c) $89,574, (d) $112,814, (e) 
$116,167; F. A. Probase & Co., 628 West 
North St., Lima, (b) $99,968, (c) $100,869, 
(d) $122,284, (e) $119,863; E. L. Reeb, 
Lima, (b) $103,273, (c) $103,273, (d) $123,- 
738, (e) $129,311. 

Ashtabula Co., Sect. “R” Cleveland-Buf- 
falo Rd., 0.371 mi. from Pittsburgh Constr. 
Co., Diamond Bldg., Pittsburgh, (f) $31,- 
508; C. Shutrump Co., Home Savings & 
Loan Bldg., Youngstown, (f) $31,508; S. 
Rae, Oliver Bldg., Pittsburgh, (f) $31,508; 
Koss Constr. Co., 2818 5th St., Des Moines, 
Ia., (f) $31,508. 

Fulton Co., Sect. “C” and ‘‘Wauseon,” 
Waseon-Napoleon Rd., 0.998 mi. from La 
Boiteaux & Hayes, Toledo, (a) $28,903; 
J. E. Karch & Son, Celina, (a) $29,797. 

Fulton Co., Sect. “L-1” Archibald-Fayette 
Rd., 1.018 mi., from La Boiteaux & Hayes, 
Toledo, (a) $20,300, (b) $18,036; J. E. 
Karch & Son, Celina, (a) $21,382. 

Harrison Co., Sect. 1-2” and “K” Bridge- 
port-Cadiz Rd., 5.165 mi., from Curry & 
Hayes, Easton, (g) $153,804, (c) $154,848; 
R. H. Shafer Co., Chamber of Commerce 
Bldg., Columbus, (g) $154,502; Kane Bros., 
Youngstown, (c) $153,459; Wilson-Miller 
Co., Barnesville, (c) $155,546. 

Jefferson Co., Sect. “A” Mingo-Smithfield 
Rd., 3.714 mi., from E. A. Hetcher, Mingo 
Junction, (g) $105,467, (c) $105,465; Jones 
Constr. Co., Salem, (g) $109,213; H. F. 
Daugherty, Steubenville, (c) $100,344; Wil- 
son-Miller Co., Barnesville, (c) $107,165. 

Jefferson Co., Sect. “New Alexandria” 
Mingo-Smithfield Rd., 0.227 mi., from E. A. 
Hatcher, Mingo Junction, (h) $7,688, (c) 
$7,688; Jones Constr. Co., Salem, (h) $8,- 
138; H. F. Daugherty, Steubenville, (c) 
crake’ Wilson-Miller Co., Barnesville, (c) 

Mercer Co., Sect. “Celina” Celina-Wabash 
Rd., 0.261 mi. from Hinton & Smalley, 








Celina, (a) $12,521, (f) $17,575; Lynn 
Constr. Co., Paulding, (a) $12,556; J. E. 
sities.” Sons, Celina, (a) $13,061, (f) 

Morgan Co. Sect. “C” McConnellsville- 


Zanesville Rd., 2.1 mi., from Wilson Contg. 
Co., Newark, (i) $56,233. 

Muskingum Co., Sect. “F-2” Zanesville- 
New Lexington Rd., 1.648 mi,, from Adams 
Bros. Constr. Co., Zanesville, (f) $82,426; 
Daley & Border, Sonora, (d) $74,295; J. 
Wroe, 54 Davies St., Dayton, (d) $24,460. 

Putnam Co., Sect. “N” Lime-Ottawa Rd., 
2.718 mi., from Acton Bros., Vaughansville, 
(d) $59,969; O. L. Smith, Leipsic, (d) $60,- 
629; J. Wroe, 54 Davies St., Dayton, (d) 


$70,990. 
Seneca Co., Sect. “Attica” Columbus- 
Sandusky Rd., 0.35 mi., from R. M. Myers, 


Attica, (f) $29,219; 
Hamilton, (f) $30,350. 
Shelby Co., Sect. “Anna” Sidney-Wapa- 
koneta Rd., 0.516 mi. from Roth & Schafer, 
Botkins, (a) $17,008; J. Franz, Sidney, (a) 
$17,312; Elass & Meyer Co., Anna, (a) 
$17,627. 
ay OO, Sect. “Botkins” Sidney Wapa- 
koneta Rd., 6.507 mi. from Roth & Schafer, 
Botkins, (a) $13,974; Elass & Meyer Co., 
oe, (a) $14,064; J. Franz, Sidney, $14,- 


Central Paving Co., 


Tuscarawas Co., Sect. “P-2” Newcomers- 
town-Uhrichsville Rd., 1.338 mi., from W. M. 
Bode Co., Newcomerstown, (j) $53,483. 
Noted July 20. 


Indiana—State Hy. Dept., Indianapolis, 
opened bids July 27, paving 18,480 ft. State 
Rd. 33, 16 ft., 32,833 sq.yd. concrete on con- 
crete, from J. C. O’Connor & Sons, Ft. 


Wayne, $71,686; Public Constr. Co., Ham- 


—:2_ 


» No. 6 


—— 


Vol. & 


mond, $78,991; W. J. Meese & « , 
fort, $80,966. Engrs, est. $75,0: ee 
Ind., Indianapolis—Comrs. }) ' 
opened bids July 27 paving 16,2 
pool Rd., 16 ft., 28,782 sq.yd. <« 
concrete, from C, O’Hair, 901 Noi) ¢ 
St., $75,550; W. J. McKee, 3336 |<; y., 
mont St., $86,000. Engrs, est. § 04 
Michigan--State Hy. Dept. 
grading and waterbound macada: 
ing 2.064 mi. Assessment Dist 99° 
Saginaw Co., from J. W. Ederer & ©)... 
naw, $33,215. Noted July 20. oe 


Michigan—State Hy. Dept., J.a; 
opened bids July 21, grading and sirfaci,. 
5.383 mi. Federal Aid Project 84, Sects ‘A 
and B, Monroe Co., from Bartling & Dy! 
Pontiac, $129,925; R. D. Baker (o, 14°; 
Penobscot Bldg., Detroit, $136,054, “No;. 
July 13. 

Michigan—State Hy. d bids 
July 28, grading and concrete surfacing 
2.564 mi. State Trunk Line Rd. 13-16, Kem 
Co., from Whiting Constr. Co. Grana 
Rapids, $49,137; New Era Road Building 
Co., New Era, $51,289 ; C. Marsman, Grand 
Rapids, $51,687. Noted July 20. 


Minnesota—State Hy. Dept., St. Pay 
opened bids Aug. 1, 11 mi. State Projec: 
9-29, Federal Aid Project 289, Houston ani 
Fillmore Counties, Div. A, grading, from A 
F. Lehrer, Melrose, $8,334, Winston Bros 
Co., 801 Blobe Bldg., Minneapolis, $8,828 
Div. B, grading, from J. J. and M. xs 
Mergens, 403 Kasota Bldg., Minneapolis 
$67,066. Monolithic culverts, J. J. and M 
Ss. acces, 403 Kasota Bldg., Minneapolis 
State Project 11-21, Federal Aid Project 
252, 10.8 mi. Roseau Co., grading, <A. 
Guthrie & Co., 866 Jackson St., St. Pau! 
$49,634; monolithic culverts, Valley Constr 
Co., Stephen, $8,004. 

State Project 7-28, Federal Aid Project 
233, 2 mi., Brown and Nicollet Counties, 
grading, Divs. A and B, F. R. Hupp, 145 
West Lake St., Minneapolis, $5,796 and 
$19,453 respectively, Div. C, D. Ryan, Mar- 
shall, $7,054. Monolithic culverts, Sanitor 
Constr. Co., 3050 4th Ave. S., Minneapolis 
$5,260, A. Guthrie & Co., 366 Jackson St 
St. Paul, $5,457. 

State Project 8-30, Federal Aid Project 
280, 17 mi., Itasca Co., grading, Divs. A and 
B, J. Moberg, Bemidji, $43,706 and $77,730, 
Reader & Co., 209 Kasota Bldg., Minneapo- 
lis, $43,712 and $74,124. Monolithic cul- 
verts, A. Guthrie & Co., 366 Jackson St., St. 
Paul, Div. A, $4,636, Div. B, $4,844. 

State Project 12-21, Federal Aid Project 
256, mi., Carver Co., grading, J. R 
Leach, Lakeville, $31,529, Gould & Hunting- 
ton, Glencoe, $33,742. Monolithic culverts, 
Wessell Bros., Guardian Life Bldg., St. 
Paul, $9,227, S. J. Groves & Sons Co., 306 
Globe Bldg., Minneapolis, $9,601. 

State Project 42-21, Federal Aid Project 
207, 6 mi., Olmsted Co., grading, Cameron, 
Joyce & €o., Keokuk, Ia., $38,277. Mono- 
lithic culverts, A. Beckman, ke City, $13,- 

22, S. J. Groves & Sons Co., 306 Globe 
Bldg., Minneapolis, $14,074. 

State Project 53-23, 9 mi., Dakota Co.. 
12,940 sq.yd. one course concrete paving, 
from Campbell Constr. Co., 3050 Hennepin 


Fy 








Dept. open 





Ave., Minneapolis, $27,612. Bitulithic & 
Soren Co., Plymouth Bldg., Minneapolis. 
27,871. 


State Project 7-30, Federal Aid Project 
269, 4.5 mi., Waseca Co., grading, J. Brown 
Constr. Co., Madison Lake, $14,422, D. 
Ryan, Marshall, $14,904. Monolithic cul- 
verts, S. J. Groves & Sons Co., 306 Globe 
Bldg., Minneapolis, $3,491. 

State Project 15-29, 8.7 mi. Watonwan 
Co., grading, Minnesota Rural Express Co., 
Montevideo, $9,260, J. McKusick Co., Hib- 
bing, $9,321; graveling, Minnesota Rural 
Express Co., $14,972, J. McKusick Co., Hib- 
bing, $15,235. p 

State Project 4-25, 1.4 mi., Beltrami Co. 
grading, G. W. Clark, Minburn, Ia., $11,177, 
Winston Bros. Co., 801 Globe Bldg., Minne- 
apolis, $11,371; graveling, M. Barrett, St. 
Cloud, $4,158, Beltrami Constr. Co., Bemidji, 
$4,478. Noted July 13. 


Mont., Great Falls—Concrete paving 1° 
blocks 4th Ave., N., between 15th an’ 
20th Sts., 16th and 18th Sts. between 3rd 
and 4th Aves. N., sections 17th and 19th 
Sts., from Leighland & Kleppe, 24 Stanton 
Bank Bldg., $34,422 ; Hansen & Hoag, Great 
Falls, $34,920; S. Birch & Sons, 314 Ford 
Bldg., $36,107. 

Missouri—State Hy. Dept. at div. office 
Bowling Green, opened bids July 18, .25 mi. 
road from Peno North, Federal Aid_Pro)- 
ect 188, Pike Co., from Riley & Bailey 
Constr. Co., International Life Bldg., 5! 
Louis, $20,499; A. P. Munsen, Marion, Ta 
$20,909; Missouri Bridge & Iron Co., Ful: 
lerton Bidg., St. Louis, $21,688, Noted 
July 13. 
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EL LT TD 
AVERAGE ACCEPTED BID PRICED ON FEDERAL AID PROJECTS DURING MAY, 1922 
i wing is statement issued on June 30 by U. S. Department of Agriculture, Bureau of Public Roads, Washington, D. C., show 


_—_ 


ing « 


ie accepted bid prices on Federal Aid Projects during May. Prices are given 


for items and materials furnished in plac 


th roject. Gravel bids are listed by square or cubic yards, depending on the specififications of the various states. Prices of 
ete S materials containing state-furnished cement and bitumen which was not included in total cost of the item are marked * 
A tal showing the average accepted bid prices for June is published in the Business Side of Construction, this issue. 

~~ Surfacing - Steel ae 
Gravel Bit. Macadam Bit. Concrete Pl. Cement Cone. Rein. Cement Cone. Reinforcing Bars — Structural 

Geographic Divisions and States Sq. Yd. Pate Sq. Yd Rate Sq. Yd. Rate Sq. Yd Rate Sq. Yd Rate Lb Rate Lb Rate 
Totals for all states 1,531,790 $0.39 509,810 $1.73 284,599 $2.22 1,636,239 $2.21 724,959 $2.60 9,079,617 $0.04 2,939,504 $0 0¢ 
New Encland 11.034 1.90 99,751 1.43 170,760 2.02 1,270,355 0.04 
e aMaine. . 11,034 1.90 90,850 169 785,904 0 04 

New Hampshire i 50,123 0 0 

oe _ ; 28.028 0.05 

Massachusetts 99,751 1.43 79,910 2.37 406.300 0.03 

Rhode Island a 
Beng on 23,550 1.12 103,596 2.90 3,691,466 0.03 412,600 0.03 
, New ¥ icra 23,550 3,685,800 0.03 412,600 0.03 

New Jersey. ..se+++- e . 

Pennsylvania. . ve . 5,666 0.05 : 
East North Central 152,953 2.19 111,949 2.65 93,308 2 62 20,418 3.16 284.078 0.04 62,030 0.05 
“Ohio 152,953 2.19 111,949 2.65 92,639 2.62 20,418 3.16 226,488 0.04 4,030 O11 

Indiana “+ ea 

I}inois 

Michigan ‘ oes . . 

Wisconsin 669 «2.28 57,590 0.05 58,000 0.05 
West North Central 1,491,423 0.38 551,807 2.53 272,101 2 50 939,967 0.06 484,770 0. 06 

a 27,365 2.36 272,101 2-50 

Missouri 697,572 0.42 516,196 2.52 667,507 0.06 435,060 0.06 

North Dakota 48,874 0.05 2,103 0.06 

South Dakota 237 0.03 300 0.06 

Nebraska 793,851 0.34 8,246 3.12 167,259 0.05 47,307 0.05 

Kansas 56,090 0.05 
South Atlantic 233,556 1.63 135,875 1.78 489,086 2.32 118,964 2.98 503,433 0.05 168,000 0 07 

ie 107,050 149 3,485 0.08 

Vireinia 84,395 2.13 35,260 2.10 7,072 0.08 

West Virginia. . 51,480 1.20 3,050 0.06 

North Carolina. . 316,880 260 112,090 2.98 186,720 0.05 

South Carolina 29,360 2 66 6,874 2.% 166,948 0.05 168,000 0.07 

Georsin 49,083 0.89 536 *1.00 136,158 0.05 
florida 184,473 1.82 
East South Central..... . : ; 34.425 2.40 240,921 0.04 
"Kentucky 69,394 0.05 

meee 34,425 2.40 100,531 0.05 

Mississippi ‘ 70,996 0.03 
West South Central 2,007 3.25 145,125 2.38 1,367,812 0.05 1,482,656 0.06 
Urkansas 

ial 2,007 3.25 51,408 2.37 715,144 0.05 1,315,126 0.06 

Texas. 93,717 2.39 652,668 0.05 167,530 0.05 
Mountain...... ‘ 29,333 0.61 343 2.00 168,113 1.76 342,285 0.06 329.448 0.06 

Montana. . ‘ Sais 5 2,500 0.07 155,000 0.07 

aho... . 
ea +8 ‘ betwee 106,500 0.07 : 

Colorado........ eEessie!  -aweeets 343 2.00 61,050 2.32 194,581 0.05 174,448 0.06 

New Mexico........ ; resis 45,413 1.92 38,704 0.08 

a caeeanen 61,650 si 

Nevada......-. ‘ 
wae caees 29,332 0.61 188,800 1.18 39,120 3.37 439,300 0.04 

Washington oes 

CN eee seb es sbeeeGes! SSR5N (960 sen nee - des « ee wetes 7,000 0.09 

GM ccwektccckscrcaeh = “senget  et¥s, soccoe 900 aeviets 4 188,800 1.18 39,120 3. 432,300 0.04 


Streets and Roads (Continued) 


Missouri—State Hy. Dept. at div. office 
Bloomfield, opened bids July 26, 4,256 mi. 
road from Cairo to Poplar Bluff, 24 ft., 
Federal Aid Project 179, Stoddard Co., 
from Novaculite Constr. Co., Marion, Il., 
$17,780, T. E. Hubbard, Dexter, $20,481, 
Neal & Gladden, Dexter, $24,286. Noted 
July 20. 

Missouri—State Hy. Dept. at div. office 
Shelbyville, opened bids July 27, 4,529 mi. 
road from Shelbyville northward and south- 
ward, 24 ft. State Aid Project 20,129, 
Shelby Co., from W. J. Dungan, Shelbina, 
$17,183, J. P. Sparks, Mastow Mills, 
$25,772, H. Washam, Jacksonville, $25,809. 
Engrs. est. $28,699. Noted July 20. 

Missouri—State Hy. Dept. at div. office 
Moberly, opened bids 0.678 mi. road from 
Moberly to Huntsville, 24 ft., Federal Aid 
Project 186, Randolph Co., from Lynch 
McDonald Constr. Co., Moberly, $24,628. 
Engrs. est. $25,000. Noted March 16. 

Tex., Cameron—Milam Co., grading, 
gravel surfacing, etc., 17.94 mi. State High- 
way 36, Federal Aid Project 222, incl. 91,- 
035 cu.yd. borrow, 46,343 cu.yd. roadway 
excav., 1,114 cu.yd. concrete, 96,008 Ib. re- 
inforcing, 37,241 cu.yd. schist and 2,523 cu. 
yd. gravel surfacing, from Thomas & Rad- 
cliff, Rogers, $80,743; W. T. Hutto & Sons, 
Gonzales, $87,787; F. P. McElwrath, Corsi- 
cana, $92,044. 

Tex., Houston—Harris Co. grading and 
Surfacing 5.3 mi. State Highway 2, (a) 
crushed rock and shell, (b) 3 in. asphalt 
topping, (ec) 1§ in. bituminous topping, from 
Starkey, Smith & Brown, 303 tewart 
Bldg., (a) $17,982; Haden & Austin, Hill 
and Marsch Sts., (a) $18,393, (b) $13,656, 
(c) $26,071; Houston Constr. Co., 3102 Mc- 
Ninney Ave., (a) $25,865, (b) $14,251, (c) 
*26,768. Noted July 13. 

_ Colorade—State Hy. Dept., Denver, gravel 

urfacing (1) 3.144 mi. road beginning 4 
mi. east of Grand Junction and extending 
vasterly toward Palisades, Federal Aid 

roject 208-A, (2) road beginning § mi. 

“St of Granada and extending westerly 





5.668 mi., Federal Aid Project 168-A, (3) 
road beginning at eastern city limits of 
Canon City and extending easterly through 
Florence 10.773 mi., Federal Aid Project 
165; sand clay surfacing (4) 3.995 mi. 
road beginning 84 mi. east of Peyton and 
extending easterly through Callien, Fed- 
eral Aid Project 532; concrete paving (5) 
2.938 mi, road beginning 14 mi. east of 
Pueblo and extending east on Sante Fe 
Trail, Federal Aid Project -217, (6) 8.228 
mi. road beginning north of Brighton and 
extending northward through Ft. Lupton 
toward Platteville, Federal Aid Project 
226 A; rubble cement flume and culverts 
on (10) near Nighthawk and Blackhawk 
on State Highway 54, State Project 653, 
Gilpin Co., from F. L. Hoffman, Mining 
Exch. Bldg., Denver, (1) $30,587, (2) $37,- 
579, (3) $65,488; W. B. Check, Box 187, 
Grand Junction, (1) $32,570; Standard Eng. 
Co., Ernest & Crammer Bldg., Denver (2) 
$36,573, (3) $69,291; W. A. Colt & Son, 
Las Animas, (2) $38,109; G. A. Allen, 
Morrison, (3) $63,343, (4) $16,173; E. 
Lindsey, 521 Chamber Commerce Blidg., 
Denver, (4) $15,739, (5) $85,605; Mon- 
aghan & Cunningham, 1710 Market St., 
Denver, (4) $16,704: Colorado Constr. Co., 
802 Railroad Bldg., Denver, (5) $88,637; 
Orman Constr. Co., Pueblo, (5) $89,534; 
White & Johnson, 521 Chamber Commerce 
Bldg., Denver, (6) $219,212; Brodie & 
Anderson, Interstate Trust Bldg., Denver, 
(6) $221,800; Colorado Bridge & Constr. 
“o., Gas & Electric Bldg., Denver, (6) 
$225,191; Acme Bridge Co., 1319 Cnampa 
St., Denver, (7) $8,255; T. J. Hostetter, 
Littleton, (7) $8,499; J. Finger, Ft. Collins, 
(7) $8,814. 


California—State Hy. Comn., Sacramento, 
grading and gravel surfacing 9.°9 mi. high- 
way between Hopland and EI! Robles, 
Mendocino Co., (1) 62,000 cu.yd. excav., (2) 
5,350 cu.yd. gravel surface, (3) 80 cu.yd. 
Class A Portland cement concrete, culvert 
and monuments, from Murdock Bros., Oak- 
land and Ukiah, (1) $0.825 per cu.yd., (2) 
$1.60, (3) $20, total $62,284; Frederickson 
& Shannon, Cory Bldg., Fresno, (1) $0.75, 





(2) $2.52, (3) $22.50, total $63,445; M. J. 
Lyons, San Francisco, (1) $0.85, (2) $2.50, 
(3) $20, total $69,382. Noted July 13. 

Cal, Clovis—Improving De Witt and 
Pollasky Aves., 4th, 5th and 10th Sts., 
from Clark & Henery Constr. Co., 38 South 
Sutter St., Stockton, 159,713 sq.ft. 14 in. 
warrenite bitulithic on 34 in. asphaltic con- 
crete pavement at $0.229, 3,597 cu.yd. grad- 
ing $1.37, 5,456 lin.ft. concrete gutter $0.75, 
7,112 lin.ft. concrete curb $0.80, ete., total 
$64,402. 

Cal., Marysville — Improving various 
street intersections from Warren Constr. 
Co., Bacon Blidg., Oakland, 7,424 sq.ft. 33 
in. warrenite bitulithic pavement at $0.218, 
22,078 sq.ft. 4 in. bituminous base 13 in. 
warrenite bitulithic surface $0.18, 29,502 
sq.ft. grading $0.013, etc. 


CONTRACTS AWARDED 


Massachusetts—State Hy. Dept., Boston, 
constructing 4,350 ft. State Road, in Ames- 
bury, 18 ft., 8,700 sq.yd. bituminous maca- 
dam, to J. E. Watkins, 1 Fern Ave., Ames- 
bury, $26,592. 

Mass., Westfield—Bd. Pub. Wks., paving 
4,400 ft. Franklin St., 20 ft., rein.-con., 
bituminous macadam shoulders, to W. C. 
Tannatt, Jr., Easthampton, $33,517. Noted 
July 13. 

N. Y., Brooklyn—E. Riegelmann, boro 
pres., Boro Hall, repaving roadway of 
Bway., from Kent to Bedford Aves., new 
granite blocks, to J. Meehan & Son, 74 
Cortlandt St., New York, $43,372. Noted 
July 13. 

N. Y., Long Island City—M. E. Connolly, 
pres. Queens Boro, Queens Subway Bidg.., 
grading and paving Bell Ave., also setting 
curb on easterly side of Wainscott (War- 
burton) Ave., etc., to R. A. Hess, Corona, 
$45,701. Engrs. est. $50,000. Noted 
July 20. 

N. Y., Long Island City—Park Bd., 
Municipal Bldg., New York, sidewalks along 
Woodhaven Ave. in Forest Park, Boro of 
Queens, to T. Di Rona, 33 Evelyn Pl., New 
York, $14,321. 

N. Y¥., Niagara Fallse—To Read-Codding- 
ton Eng. Co., 238 Portage Rd., concrete 
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Streets and Roads (Continued) 

paving alleys, Contr. 249, $5,404; Contr. 
255, $8,838; Contr. 256, $6,258; Contr. 257, 
$3.449. Noted June 29. 

N. Y., Rochester—Asphalt paving (1) Ed- 
monds St., (2) Evangeline St., (3) Webster 
St.. (4) Hyde Park, asphalt resurface and 
widening (5) North Union St., cement 
walks on (6) Otis St., to J. Petrossi Co., 
Rochester, (1) $27,457, (3) $4,435; Whit- 
more, Rauber & Vicinus, 279 South Ave., 
(2) $12,759, (5) $21,397; Rochester Vul- 
canite Pavement Co., Rochester, (4) $10,- 
531; W. Bailey Co., Rochester, (6) $1,452. 
Noted June 29. 

N. J., Barnegat—Ocean Co., Court House, 
Toms River, constructing State Highway 
Route 4, Sect. 17, Main St., here, to Pub. 
Service Production Co., Terminal Bldg., 
Newark, %5.4° of engineers estimate or 
$43,932. Noted June 22. 

N. J., Newton—Sussex Co., paving Fre- 
don-Newton Rd., to Pub. Service Production 
Co., 80 Park PL, Newark, $24,442. Branch- 
ville-Dingmans Rd., to C. T. Kavanagh, 
32nd St., Bayonne, $49,652. Noted June 29. 

N. -Jd., Tuckerton—Ocean Co., Court 
House, Toms River, constructing State 
Highway Route 4, Sect. 18, here, cement 
cancrete, to Pub. Service Production Co., 
Terminal Bldg., Newark, 1.0287% of en- 
gineers estimate or $59,924. Noted June 22. 

Pa., Ebensburg—Cambria Co., 18,600 ft. 
Dunlo-Salix Highway, vitr. brick on con- 
crete, to McClure & Bingler, Johnstown, 
$136,917, 1,330,000 bricks to Windber Clay 
Mfg. Co., Windber, $49,300; 4,000 ft. Park 
Hill Rd., East Taylor Twp., to J. S. Elder, 
Ebensburg, $32,299, 280,000 bricks to Wind- 
ber Clay Mfg. Co., Windber, $10,800; 2,500 
ft. Carrolltown Rd., to Gifford & Pritchard, 
Philipsburg, brick $23,483, concrete $17,638 ; 
3,481 ft. Main St. in Nanty-Glo, to Owen 
& Plummer, Otto Bldg., Johnstown, $46,684. 


Maryland—State Roads Comn., Balti- 
more, building state highway in Carroll Co., 
Contr. CL-39, to Thomas, Bennett & 
Hunter, Westminster, $55,444; in Frederick 
Co., Contr. F-55, to Bester-Long Co., 40 
East Baltimore St., Hagerstown, $11,964; 
in Howard Co., Contr. HO-22, to Ward & 
O'Connell, New Amsterdam Bldg., Balti- 
more, $23,243; in St. Marys and Charles 
Co., Contrs. SM-17 and CH-24, to H. S. 
Swann, La Plata, $32,101; in Baltimore 
Co., Contr. B-52, to K. M. Livingstone, 135 
F St. N. W., Wash., D. C., $33,267. Noted 
June 22. 

W. Va. Ripley —Comrs. Jackson Co., 
grading road from Ripley to Union Dist. 
line, Project 3074 A, to C. E. Price, 
Huntington, $28,670. Noted July 13. 


N. C., Graham—Comrs. Alamance Co., 
grading and concrete paving 4 mi, road, to 
Elliott, Sholes & Co., Durham, $97,700. 
Noted June 22. 

South Carolina—Richland Co. Permanent 
Rds. Comn., at Room 31, Arcade Blidg., 
Columbia, grading and hard surfacing 15 
mi. Two Notch Rd., Richland Co., to Chat- 
ham Paving Co., Savannah, Ga. $380,773. 
Noted July 20. 

8. C., Columbia—Paving various streets, 
asphaltic concrete, to Powell Paving Co., 
Palmetto Bank Bldg., $2.05 per sq.yd., total 
$46,861. Noted July 20. 

Fla., Quincy — Improving _ Jefferson, 
Roberts, King and Washington Sts., 21,800 
sq.yd. asphaltic concrete on 4 in. rock, 16,- 
075 lin.ft. concrete curb, 5,320 lin.ft. sewers, 
to W. P. Kennedy Constr. Co., King St., 
77.582 Engrs. est. $80,000. Noted 
June 22 


La., New Orleans— Paving St. Claude 
Ave. to Inner Harbor Navigation Canal, 
incl. 6,500 sq.yd. concrete, to Dahlgren 
Constr. Co., Maison Blanche Bldg., $34,743. 


Tennessee—State Hy. Dept., Nashville, 
paving 9.47 mi. road from Union City to 
Troy, Federal Aid Project 54, Obion Co., to 
Y. Y. Phillips, Martin, $254,548, bridges 
over 20 ft. span on above project to Estes- 
Williams-Ragsdale Co., Scim Bldg., Mem- 
phis, $26,450; surfacing 10.04 mi. road 
from Rockwood to Kingston, Federal Aid 
Project 85, Roane Co., to J. F. Marcum & 
Co., Knoxville, $277,309. Noted July 20. 


Ohio—Dept. Highways and Pub. Wks., 
Columbus, grading, bridging and paving 
with brick, 10.297 mi. Sect. “C-1" Paines- 
ville-Warren Rd., Ashtabula Co., to T. P. 
Fitzgerald, Ashtabula, $299,077. Noted 
July 27. 

Ohie—Dept. Highways and Pub. Wks, 
Columbus, grading, bridging and paving 
roads in following counties: 

Hancock Co., Sect. “Arlington” Findlay- 
Kenton Rd., 0.362 mi., bituminous concrete, 
brick gutters, Thompson-O’Roark Co., 
Toledo, $30,598. 

Hocking Co., Sect. “G-2” Logan-Lancas- 





ter Rd., 1.292 mi., brick, E. N. Turner, 
Logan, $51,360. 

Hocking Co., Sect. “L” Logan-Lancas- 
ter Rd., 1.776 mi., brick, E. N. Turner, 
Logan, $71,300. 

Muskingum Co., Sect. “R” Zanesville-Mc- 
Connelsville Rd., 0.96 mi., grading and con- 
structing drainage structures, Blodgett & 
Greiner, Zanesville, $11,228. 

Tuscarawas Co., Sect. “New Comerstown” 
Uhrichsville-New Comerstown Rd., 0.63 mi., 
semi-mono brick, to W. M. Bode Co., New- 
comerstown, $31,543. Noted July 27. 

Ohio—Dept. Highways and Pub. Wks., 
Columbus, grading, bridging and paving 
roads in following counties: 

Hardin Co., Sect. “L’”” Lima-Kenton Rd., 
2.966 mi., bituminous concrete, oil, to Smith 
Constr. Co., Youngstown, $70,395. 

Huron Co., Sect. “E” Barberton-Green- 
wich Rd., 4.124 mi, rein.-con., Rice & 
Rice, Shelby, $99,616. 

Huron Co., Sect. “Greenwich” Barberton- 
Greenwich Rd., 0.1619 mi., rein.-con., Rice 
& Rice, Shelby, $3,961. 

Lorain Co., Sect. ““‘D” and “E” Cleveland- 
Elyria Rd., 6.230 mi., brick, M. A. Ryan, 
870 Eddy Rd., Cleveland, $187,852. 

Marion Co., Sect. “‘H” Marion-Galion Rd., 
3.077 mi., bituminous macadam, asphalt, 
Malloy & Seckel, Marion, $93,947. 

Marion Co., Sect. “K’ Marion-Galion Rd., 
3.481 mi., bituminous macadam asphalt, F. 
F. Walton, Upper Sandusky, $91,007. 

Noble Co., Sect. “J” Caldwell-Marietta 
Rd., 3.257 mi., plain concrete, Gaty Constr. 
Co., Central Natl Bank Bldg., Columbus, 
$146,948. 

Ottawa Co., Sect. “L"” Toledo-Elmore 
Rd., 0.992 mi., brick, H. G. Witte & Son, El- 
more, $39,700. 

Sandusky Co., Sect. “A” Toledo-Elmore 
Rd., 2.278 mi., brick, H. G. Witte & Son, 
Elmore, $96,558. 

Scioto Co., Sect. “R-2-b” Ohio River Rd., 
2.815 mi., mono-brick, Harper-Ruel Co., 
Portsmouth, $99,212. 

Trumbull Co., Sect. “C” Painesville-War- 
ren Rd., 2.62 mi., rein.-con., Mahoning 
Contr. Co., Warren, $85,534. 

Trumbull Co., Sect. “‘Newton Falls” Ra- 
venna-Warren Rd., 0.756 mi., brick, J. De- 
Jute, Niles, $30,975. 

Erie Co., Sect. “H” Cleveland-Sandusky 
Rd., constructing timber retaining wall, H. 
A. MacDonald, Norwalk, $4,335. 

Mahoning Co., Sect. “V” Canfield-Poland 
Rd., 1.21 mi., resurfacing with bituminous 
macadam, tar, Smith Constr. Co., Youngs- 
town, $22,304. 

Athens Co. Bett: “ER” *C" ent “J” 
Logan-Athens Rd., reconstructing bridge 
over Sunday Creek, O. R. Couch, Kent, 
$13,732. f 

Wayne Co., Sect. “O” Wooster-Mansfield 
Rad., 3.395 mi, grading and constructing 
drainage structures, Stein & Geisel, Niles, 
$46,892. 

Ottawa Co., Sect. “L” Toledo-Elmore Rd., 
constructing concrete bridge, H. G. Witte & 
Son, Elmore, $7,535. 

Vinton Co., Sect. A” McArthur-Gallipolis 
Rd., 0.341 mi., constructing bridge, C. A. 
Lumsford, Logan, $6,768. Noted July 27. 


Michigan — State Hy. Dept., Lansing, 
grading and surfacing 6.46 mi. Assessment 
Dist. Rd. 209, Bay, Saginaw and Tuscola 
Counties, to J. W. Ederer & Co., Saginaw, 
incl. 14,455 cu.yd. excav. $0.40, 288.4 cu. 
yd. 1:2:4 concrete $17, 508.8 cu.yd. 1:24:5 
concrete $16, 195.7 cu.yd. 1:3:6 concrete 
$15, 60,567 sq.yd. waterbound macadam 
$1.24, etc., total $108,126. Noted July 20. 

Michigan—State Hy. Dept., Lansing, 
grading and gravel surfacing 9.299 mi. As- 
sessment Dist. Rd. 6, Sects. A and B, to 
Smith & Eesley, Plainwell, $45,215; Sect. 
C, to Walker, Webster & Williams, Gales- 
burg, $23,354. 

Michigan—State Hy. Dept., Lansing, 
grading and surfacing 1.362 mi. State 
Trunk Line Rd. 36-3, Lapeer Co., 3,523 cu. 
yd. excav., 15,714 sq.yd. concrete, to Bart- 
ling & Dull, Pontiac, $25,737, plus state ce- 
ment, $12,054. 

Mich., Detroit—To Detroit Asphalt Pav- 
ing Co., 20 McGraw Bldg., sheet asphalt 
paving on concrete, C St. from Vine- 
wood to Hubbard Sts. $5,182, Elsemere 
Ave, from Fort to Chamberlain Sts. $19,128, 
14th Ave. from Euclid to Clairmount Sts. 
$35,780, Frontenac Ave. from Harper to 
Strong Aves. $7,302, Jameson Ave. from Mc- 
Clellan to Pennsylvania Aves. $8,736, Ly- 
man Ave. from Crystal to Russell Sts. $11,- 
347, Sharon Ave. from point 889 ft. south of 
Michigan Ave. to. Michigan Ave. $13,152; 
Cleveland Trinidad Paving Co., 402 Ham- 
mond Bldg., Fullerton Ave. from Pere Mar- 
quette R. R. to Linwood Ave. $17,411, Rich- 
ton Ave, from Linwood to Dexter Aves. 
$38,930, Sturtevant Ave. from Linwood to 
Dexter Aves. $37,793, Waverly Ave. from 
12th St. to lots 52 and 100 $11,440; G. R. 
Cooke, 1260 Penobscot Bldg., Rosedale 
Court, $19,735. 
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Illinois—Dept. Pub. Wks. and 


Div. Highways, Springfield, conc; awit 
(1) 6.324 mi. Route 2, Sect. 50, on Cae 
(2) 3.644 mi. Route 3, Sect. 48, .G). yn. , 
(3) 3.209 mi. Route 8, Sect. 14, |} 1 ( 
(4) 2.858 mi. Route 8, Sect. 15, | ( 
(5) 4.825 mi. Route 14, Sect. 9 ar 
Co., (6) 4.616 mi. Route 17, Se Mar 
shall Co., (7) 4.128 mi. Route 37 t 1 
Franklin Co., (8) 4.599 mi. Rout Sec 
12, Franklin-Williamson Co., (4) ca 
Route 37, Sect. 13, Williamson « 1 


10.484 mi. Route 44, Sect. 18, Wij! 
0.882 mi. Project 9, Sect. Y, Bo: 7 
Co., (12) 6.488 mi. Project 26, Seer, 1; Me. 
Lean Co., (13) 5.175 mi. Project "Sans 
17, McLean Co., (14) 5.278 mi. Pros er 
Sect. 18, McLean Co., (15) 3.141 Pro 
ect 27, Sect. 31, Woodford Co., (1: 
mi. Project 27, Sect. 36, Tazewell (o., (77 
5.71 mi. Project 34, Sect. 26, Clinton (% 
(18) 3.814 mi. Project 35, Sect. 1 t 
Co., (19) 3.682 mi. Project 35, Sict. 1 
Clinton Co., (20) 4.81 mi. Project 40. s, 
29, Hancock Co., (21) 5.033 mi. Pr t 
Sect. 16, Winnebago Co., (22) 6852 y 
Project 42, Sect. 161, Cook Co., (23) 62% 
mi. Project 8, Sect. V-4, Macoupin ¢ 
grading (24) 137,120 cu.yd. Route 3. See 
58-A, Greene Co., (25) 6,400 cu.yd, Project 
2, Sect. 11, Will Co., (26) 66,590 cu.yd. Pr 
ect 34, Sect. 27-A, Clinton Co., (27) 42,42 
cu.yd. Project 37, Sect. 22-A. Clinton Co 
(28) 34,900 cu.yd. Project 39, Sect. I-A. Cay 
roll Co., (29) $17,375 cu.yd., Projec 
Sect. 2A, Carroll Co., to 

McMahon Constr. Co., Rochester, Ind 
(1) $159,902. 

J. Kesl, Edwardsville, (2) $94,404, (17) 
$153,559. 

McElwee & Ragy, Peoria, (3) and (4) 
$176,926. 

Cc. J. Moritz, Effingham, (5) $140,973 
(10) $271,321, (11) $33,770 (pending) 

Jaicks Bros., 232 East Pearson St., Chi- 
cago, (6) $133,648. 

Cole & Fauber, Marion, (7) $111,234, (8) 
$132,199, (9) $50,856. 

Cameron & Joyce, Keokuk, Ia., (12), (13) 
and (14) combined $472,818, (15) $86,011 

Keokuk Quarry and Constr. Co., Keokuk, 
Ia., (20) $130,336. 

J. W. Etchison Cc., Casey, (18) and 
(19) $187,352. 

Milburn Bros., Rockford, (21) $134, 

A. Ward & Sons, Oak Glen, (22) $2: 52 

A. M. Boatman, Carlinville, (23) $9,165. 

C. M. Hanes, Jerseyville, (24) $36,082. 

J. M. Pearson & Co., 1622 Ralsted St. 
Chicago Heights, (25) $5,509. 

B. Keffmeyer, Carlyle, (26) $19,210. 

Kertung Bros., Auburn, (27) $10,532 

Lord & Talbot, Monmouth, (28) and (2%) 
$24,117. Noted Aug. 3. 


Wis., Shullsburg — Paving Main and 
Water Sts., 1 course rein.-con., concrete 
curb and gutter, to J. J. Leonard, 3rd and 
Main Sts., Dubuque, Ia., $25,000. Noted 
Jan, 12. 


Wis., Watertown—Paving 1 mi. various 
streets, 1 course rein.-con., concrete curb 
and gutter, to Lehmann Bros. Co., 900 8th 
St., $29,272. Eners. est. $30,000. Noted 
July 13. 


Ind., Crown Point—Paving 26,400 ft. 
Gleason Rd., 16 ft., 46,904 sq.yd. concrete 
on concrete, to J. C. Sunderman, 2360 Con- 
necticut St., Gary, $220,374. Engrs, est. 
$240,000. 

Ind., Warsaw—Kosciusko Co., 15,858 ft. 
S. S. Eiler Rd., 16 ft., 28,042 sq.yd. con- 
crete on concrete, to E. A. Gast, Warsaw, 
$67,500. Engrs. est. $98,000. 


Minn., Chisholm—Paving 12 blocks, one- 
course rein.-con., to Winslow & Co., Chis- 
holm, $40,500. 


Minn., Waseca—Waseca Co., 9 mi. State 
Rd. 5, Job 2201, 11,880 cu.yd. gravel 
surfacing, to C. F. Sculley Equipment Co.. 
300 Dakota Bldg., St Paul, $13,434. bids 
rejected on Job 2205, new bids called. 
See “Bids Desired.” Noted July 6. 


New Mexico—State Hy. Comn., Santa 
Fe, grading and building structures on 
10.59 mi. Silver City-Cliff Rd., Grant Co. 
8.05 mi. Santa Rita-Lorenzo Rd., Grant 
Co.; grading, surfacing and building struc- 
tures on 9.32 mi. Pecos-Rowe Rd., San 
Miguel Co., 4.84 mi. Las Cruces-Berino Rd. 
Dona Ana Co., 16.42 mi. Laguna-Cubera 
Rd., Valencia Co., to Lee Moor Contg. Co., 
204 Two Republics Bldg., El Paso, Tex., 
$94,908. Noted June 8. 


Idaho—Comr. Pub. Wks., Boise, grading 
and crushed rock surfacing 7.78 mi. Idaho 
Pacific Highway, Sect. , Federal Aid 
Project 60, Bannock Co., to W. Devlin, 
Mountain Home, $46,565. Noted July 6 


Wash,, Tacoma—Pierce Co. clearing, etc., 
4.8 mi. Gig Harbor-Long Branch Highway. 
154 acres clearing, 4,600 yd. of 100 ft. 
overhaul, 6,400 yd. gravel surfacing, 1,896 
ft. 12 and 18 in. concrete pipe, 8 acres 


t 














it en aie Miele iia 








$e 
nn es SSNs” 


August 10, 1922 


Streets and Roads (Continued) 
srubb to Sweeney & Holz, Tacoma, $25,- 
588. Engrs. est. $26,000. 

Wash., Waterville—Douglas Co., grading 
nd graveling 3 mi. Permanent Highway 
No 10. Bridgeport to Mansfield, to Mohr 
Constr. Co. Waterville, $37,602. Engrs. 
est. $4 0, 
California—State Hy. Dept., Sacramento, 
pavil with bituminous macadam_ 16.68 
mi. road from Auburn to ? mi. north ot 
Colfax. Placer Co., to C. H. and A. W. 
Gerri! Racon Bldg., Oakland, $408,954. 
Noted July 27. ; 

Cal,, Fresno—To Thompson Bros., G and 
Divisadero Sts., improving Echo Ave. be- 
tween Olive and Pine Sts., 63,576 sq.ft. 
grading. 57,470 sq.ft. asphaltic pavement, 
28 lin.ft. conerete curbs, 16,593 sq.ft. 
te walks, 6,106 sq.ft. concrete gutter, 


= $25,532; Peralta Way between Lucerne 
\ and Wan Ness Blvd., Moroa Ave. be- 
tween University and point 150 ft. south 
of Peralta Way, 70,645 sq.ft. grading, 61,- 
ig0 sq.ft. asphaltic pavement, 6,145 sq.ft. 
concrete gutter, 1,760 lin.ft. concrete curb, 
» 703 sq.ft. concrete walks, etc., $21,039, 
Noted June 22 and July 6. 

Cal., Lodi—Improving Sacramento St., to 
Clark & Henery Constr. Co., 38 South Sut- 
ter St., Stockton, 49,682 sq.ft. 14 in. war- 
renite bitulithic on 24 in. asphaltic con- 
crete at $0.185 per sq.ft., 55,125 sq.ft. grad- 
ing $0.02, 3,110 lin.ft. concrete surb $0.26, 
3.887 sq.ft. concrete gutter $0.50. Noted 
une 29. 

, Cal, Modesto—To Standard Paving Co., 
1411 9th St., improving Kimble St., 97,984 
sq.ft. grading, 90,272 sq.ft. 14 in. warrenite 
bitulithie on 2% in. asphaltio concrete, 
7,687 sq.ft. concrete gutter, 5,037 lin.ft. con- 
crete curb, ete., $27,945; Sycamore Ave., 
37,728 sq.ft. grading, 34,832 sq.ft. 14 in. 
warrenite bitulithic on 24 in. asphaltic con- 
crete, 1924 lin.ft. concrete curb, 2,896 sq. 
ft. concrete gutter, ete, $11,735. 


Cal. Yuba City—Supervs. Sutter Co., 
resurfacing present oil macadam_ roads 
with E grade asphalt end crushed rock, 
to M. F. Sullivan, 1215 26th St., Sacra- 
mento, 1 mi. Nicolaus-Feather River Rd. 
$1,470, 5.42 mi. Live Oak-Pennington Rd, 
$6,540, 12.53 mi, road from Trowbridge to 
Riego $19,700; surfacing following roads to 
Heafey-Moore-McNuir, 2030 High St., Oak- 
land, 2 mi. O*Banion Corners Lateral 
$8,640; 2.12 mi. Oswald Lateral $9,129; 
to M. C. Hillard, 2500 Q St., Sacramento, 
grading 1.2 mi. Live Oak-Pennington Rd. 
from 9 mi. west of Stafford to north end 
of Hagama Pl. $5,850. Noted June 22. 


Ont., Cornwall—Glengarry Co., 14 mi. 
Rd. 16; waterbound macadam, to Clothier 
& Grenon, Casselman, $1.50 per cu.yd. 


Que., Montreal—To B. Brault, Ltd., 
Bleury St., asphalt pavements on Des 
Erables St. $21,361, St. Donat St. $15,627, 
incl, cement sidewalks; Quinlan, Robertson 
& Janin Ltd., 50 Notre Dame St., asphalt 
pavement on Monkland St. from Walkeley 
to Montclair Aves. $3,572, cement sidewalks 
$646, sidewalks on Monkland St. from Mel- 
rose to Grand Blvd. $4,305; F. Lapau, 601 
Lacordaire St., sidewalks on Des Carrieres 
St. $2,938. Noted Aug. 3. 


Industrial Works 


PROPOSED WORK 


Conn., Bridgeport— Chamber of Com- 
merce, Court xchange Bldg., having 
sketches made by Fletcher-Thompson, Inc., 
eners. and archts., 542 Fairfield Ave., 5 
story 60 x 130 ft. industrial “incubator” 
building, West End. $250,000. 

Conn., Bridgeport—General Warehousing 
Co., 1837 Seaview Ave., having plans pre- 
pared by W. Schmidt, archt., 1188 Main 
St.. 2 story, rein.-con. addition to ware- 
house, also smaller building. $60,000. 


N. ¥., Buffalo—Office—Hotel Statler Co., 
Inc., Hotel Statler, Washington and Swan 
Sts., having preliminary sketches made by 
H. J. Cook, archt., 408 Pearl St., convert- 
ing Iroquois Hotel, (10 story, 99 x 200 ft.), 
into office and bank building. Cost to 
exceed $200,000. 

N. Y., Jamestown—Niagara, Lockport & 
Ontario Power Co., Hinman Rd., Lock- 
port, plans power plant, 20 mi. transmission 
line from Athol Springs to Dunkirk, double 
) mi. cireuit transmission line from Dun- 
kirk to Falconer, 30 mi. line from Athol 
Springs to Westfield. $942,626. 


,N. ¥. Jamestown—Western New York 
Electric Co., 316 North Main St., plans to 
increase capacity of Washington St. sub- 
Station, transformer and frequency station 
at Falconer, (suburb of Jamestown), and 
high Powered insulation lines throughout 
“hantauqua Co, $453,886. 

eS New York—O, K. Bulitng Corp., 
¢/o J. De Hart, archt. and engr., 1939 Fox 
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St., having plans, prepared 1 story, 110 x 
135 ft., rein.-con., brick and steel garage, 
Bryant Ave, and 16l1st St. $50,000. 


N. Y., New York—Republic Storage 
Warehouse, 45th St. and 12th Ave., soon 
lets contract brick, steel and concrete ware- 
house. $200,000. R. G. Cory, 30 Church 
St., archt. and engr. 

N. Y., Rochester—Powertown Tire Corp., 
Ridgeway Ave., plans 40 x 125 ft. service 
station and salesroom, on East Ave, $40,- 
000. Architect not announced, 

Pa., Freedom—Freedom Oil Wks. having 
plans prepared by J. E. Martsolf, archt., 
513-3rd <Ave., New Brighton, 2 story, 
48 x 75 ft., rein.-con., brick and steel ad- 
dition to garage and repair shop, here. 

Pa., Monessen—S. S. Jones, 30 6th St., 
Belle Vernon, soon lets ‘contract 2 story, 
64 x 99 ft. rein.-con. and brick garage, 
Donner Ave, and 9th St. Austin Co., Union 
Arcade, Pittsburgh, archts. and engrs. 

Pa,, Oil City—Citizens Light & Power Co,. 
plans additions and improvements to power 
plant and system. $95,000. 

Pa., Williamsport — Williamsport Bldg. 
Product Co., c/o E, Dittmar, archt., 1603 
Erie Ave., had plans prepared 1 story, 57 x 
160 ft. factory. To exceed $40,000 

W. Va., Beckley — Raleigh Motor Co. 
having plans prepared by H. M. Miller, 
archt., Roanoke, Va., 3 story, 49 x 146 
ft., brick and steel garage, East Main St. 
$60,000. 

W. Va., Wheeling—Greer & Laing Hard- 
ware Co., 1215 Main St., plans 5 story, 89 
x 138 ft., concrete, brick and tile warehouse 
and store, 1327 Main St. $150,000. 


W. Va., Wheeling—McGraw Co., Bellaire, 
O., having plans prepared by Ford Motor 
Co. Architectural Dept., Highland Park, 
Detroit, Mich., 2 story, 85 x 125 ft., brick 
and stone, garage, 2011 Main St., here. 

Ala., Magazine—Alabama Saw Mills 
plans to rebuild portion of plant, recently 
destroyed by fire. $50,000. Architect not 
announced. 

La., Alexandria—Soon takes bids con- 
structing gas plant and distributing system. 
$110,000 bonds voted for project. V. M. 
Ake, clk. 

Ky., Summit—Pittsburgh Brick & Tile 
Co., c/o S. S. Willis, Ashland, plans brick 
plant, here. $200,000. Architect not an- 
nounced. 

9., Cleveland—D. Round & Son, Shop 3, 
Bway., had plans prepared by H. W. 
Maurer, archt., Schofield Bldg., 2 story, 52 
x 275 ft., brick and steel foundry and shop. 
$50,000. 

O., Cleveland Height (Warrenville, P. O.) 
—W. Van Bergan, Stop 14, Mayfield Rd., 
Cleveland, had plans prepared 1 story, 74 
x109 ft., brick and steel garage, plain 
foundation, 2204 Lee Rd., here. $45,000. 
Private plans. 

0., Columbus—Clark Show Case Co., 31 
West Chestnut St., having plans prepared 
4 story, 40x 120 ft. factory, Naghten St. 
$80,000. Private plans. 

0., Youngstown—Penn-Ohio Power & 
Light Co., 2521 East Boardman St., making 
plans brick and steel sub-station, 8,000 h.p., 
Market St. Extension, 


Ind., Connersville—Hydro-Electric Light 
and Power Co., plans to extend and im- 
prove its plant and various lines. $200,000. 
Engineer not announced. 


Ind., Hartford City—Paramount Wheel & 
Engineering Co. plans 1 story, brick and 
steel factory. $100,000. Architect not se- 
lected, probably private plans. 


Ind., Indianapolis—United Brotherhood 
of Carpenters and Joiners of America, 222 
East Michigan St., plans 3 story, brick 
printing plant, East Michigan St. $100,000. 
Architect not selected. 


Ind,, Indianapolis—Gem Laundry Co., 241 
Indiana Ave., having plans prepared by 
W. H,. Albersmeier, archt., 508 Rauh Bldg., 
2 story, 67 x 202 ft. brick laundry, North 
Senate Ave. $40,000. 


Ill., Chieago—Chicago Butchers Calf 
Skin Assn., Inc., 205 Milwaukee Ave., had 
plans prepared by H. C. Christensen, 
archt., 7256 Union Ave., 3 story, 24 x 140 
ft.. fertilizer plant, rein.-con., brick and 
steel, 3208 South Robey St., $50,000. 


Wis., Appleton— Hermann Motor Co., 
680 College Ave., plans 2 story, 80 x 8” 
ft.. garage and repair shop, brick, plain 
foundation, College Ave. $40,000. Archi- 
tect not selected. 

Wis., Appleton—Valley Dairy Co. plans 
2 story, 60 x 100 ft. dairy, brick, rein.- 
con. and steel, plain foundation. $50,000. 
Architect not selected. 

Wis., Black Earth—R. A. Hermann plans 
1 story, 50x70 ft. garage and repair shop, 









brick and rein.-con., plain foundation, Main 
St. $40,000. Architect not selected. 


Wis., Eagle River—Strong & Manley had 
plans prepared 1 story, 120 x 130 ft., brick 
and concrete garage, plain foundation. $45,- 
000. Private plans 

Wis., Fredonia—Gilson Bros. plan 1 
story, 36 x 120 ft., concrete and. steel 
foundry, $45,000 Architect not selected. 

Wis., Green Bay Northern Paper Mills 
Co., c/o K. McNaughton, purch. agt., Mad- 
ison and Day Sts., plans 2 story, 70 x 200 
ft. unit to paper mill, brick, rein.-con. and 
Steel, plain foundation. $100,000. Architect 
not selected 

Wis., Madison—J. Feldman Paper Box 
Co., 515 Regent St.. having plans prepared 
by J. R. and E. J. Law, arechts., Strand 
Theatre, 1 story, 60 x 182 ft., brick, rein.- 
con, and steel factory, Charter St. $100,000, 

Wis., Milwaukee - Standard Victoria 


Steam Laundry, 69 Ogden Ave., rejected 
bids 2 story, 40 x 114 ft. laundry addition, 
brick and concrete or mill construction, 
plain foundation. Will readvertise Lesser 


& Schutte, 82 Wisconsin St., archts. 


Wis., Rosendale— Central Wisconsin Can- 
ning Co., having plans prepared 2. story 
canning plant, incl. main building, ware- 
house and viner, brick and timber, plain 
foundation, $100,000. J. R. Hatch, Rosen- 
dale, secy. Private plans 

Minn., Minneapolis—City plans 2 story 
warehouse, shops, etc., 5th St. and East 
Hennepin Ave. $60,000. 'W. R. Young, 
Water Dept., City Hall, registrar. Archi- 
tect not selected. 

Wyo., Casper—Fargo Oil Co. plans gaso- 
line compression plant, in Poison Spider 
Oil Field, near here. $100,000 Casper 
Supply Co., Casper, engrs. 

Okla., Oklahoma City—-Apco Refining Co., 
Coleord Bldg., plans refining, 700 bbl. daily 
capacity. $50,000. Architect not announced. 

Cal., Los Angeles—See “Railways.” 

Cal., Ouakland—Chevrolet Motor Co. of 
California, 69th Ave. and Foothill Blvd., 
had plans prepared addition to plant. 
$150,000. Architects name withheld. 


Cal., Oakland—See “Buildings.” 


Cal., San Francisco—L. R. Lurie, Flat 
‘iron Bldg., plans 1 story, 92 x 200 ft., rein.- 
con. warehouse, 19th and Harrison Sts. 
Architect not selected. 


N. B., St. Johns—Nasgwak Paper Mills, 
Ltd., plans addition to plant, increasing ca- 
pacity from 60-80 ton per day. $500,000. 
Engineer not announced. 

Ont., Welland—S. L. Lambert plans to 
rebuild planing mill recently destroyed by 
fire. $40,000. 


Mex., Tampico—Pierce Oil Corp. having 
plans prepared rebuilding portion refinery 
recently destroyed by fire. $100,000. 
Architect not announced. 


BIDS DESIRED 


Pa., Munhall—Miller Motor Co., 228 West 
7th Ave., Homestead, taking bids 2 story, 
74 x 108 ft., concrete, brick, steel and stone 
garage, 8th Ave. $40,000. J. E. Dwyer, 
5808 Forbes St., Pittsburgh, archt. 


Pa., Phila.—Breyer-Sharpless Milk Co., 
98th and Cumberland Sts., taking bids 2 
story, 70 x 120 ft. dairy, and 1 story, 92 x 
106 ft. wagon and motor building, brick and 
steel, plain foundations, 3325 York Rd. 
$100,000. 


Pa., Lancaster—FE. A. Wilson, archt., 
1208 Chestnut St., taking bids 3 story, 84 
x 176 ft. rein.-con. and steel factory, plain 
foundation, for Bayuk Bros., 3rd and Spruce 
Sts. $70,000. 


Wis., La Crosse—Nelson Garment Co., 
111 South 2nd St., taking bids 2 story, 92 
x 160 ft., brick, rein.-con. and steel, fac- 
tory, plain foundation, Cameron St. $60,- 
000. O. J. Sorenson, 216 Main St., archt. 


Wis., Milwaukee—Byrne Bros. Co., 3112 
Burleigh St., taking bids and opens same 
about Aug. 14, 1 story, 58 x 180 ft., con- 
crete garage, plain foundation, Kinnickinnic 
Ave. $40,000. Private plans. 

Wis., Nennah—Jaeger-Dowling Co., 214 
South Commercial St., taking bids and 
opens same about Aug. 14, 1 story, 75 x 
120 ft. brick, tile and concrete garage 
plain foundation, North Commercial St. 
$45,000. Private plans. 

Wis., Racine—Wisconsin Gas & Electric 
Co., 305 6th St., taking bids 1 story, 50 x 
95 ft., addition to gas plam, rein.-con., steel 
and brick, plain foundation. $40,000. 
Private plans. 

BIDS RECEIVED 


Cal, Oakland—Oakland Tribune, 13th 
and Franklin Sts., 18 story, plant and of- 
fice building, 13th and Franklin Sts., con- 
crete work from Schuler & MacDonald, 308 


REE ne eR Ter os 
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12th St., $85,000; F. KE. Nelson, c/o Builders 
Iexchange, $89,800; R. W. Littlefield, 351 
l2th St. $97,000 Contract for structural 
steel awarded to Dyer Bros., 17th and Kan- 
sas Sts., San Francisco. Receiving bids for 
175 ton reinforcing steel bars. Noted 
June 8. 


CONTRACTS AWARDED 


Mass., Fall River—Amer. Thread Co., 
Kerr Mills, foot of Kerr St., 2 story, brick 
and timber factory addition, containing 54,- 
000 sq.ft. floor space, to Aberthaw Constr. 


Co., 27 School St., Boston, $125,000. 


Mass., Palmer—M. J. Whittall and as- 
sociates, Brussels St., Worcester, will build 
2 story, 70 x 210 ft. mill addition, and 1 
story storage building, both brick and tim- 
ber, also rein.-con. coal pockets, by day 
labor. $80,000. Private plans, 

Conn., Branford— Military Emergency 
Bd., State Armory, Hartford, 1 story, 85 x 
150 ft. brick and steel mechanical building, 
adjoining state armory, here, to Connor & 
Haggerty, Inc., 172 Norton St., New Haven, 
Archts. est. $40,000. Noted July 13. 

Conn., Danbury—Mallory Hat Co., River 
and Beaver Sts., 6 story, 40 x 60 ft. and 3 
story, 60 x 160 ft. rein.-con. factory, to 
Aberthaw Constr. Co., 27 School St., Bos- 
ton, $100,000. 

N. ¥., Elmira—Elmira Water, Light and 
R.R. Co., addition to gas plant incl. gas 
holder, 95 ft. high, 125 ft. diameter, con- 
erete foundation, 1,000,000 cu.ft. capacity, 
Madison Ave., holder to Stacey Bros. Gas 
Constr. Co., 5535 Carthage Pike, Cincinnati, 
©.: all other work to Gas Mchy. Co., 1900 
Euclid Ave., Cleveland, O. Engrs. est. $350,- 
000. Noted July 27. 

N. Y., New York—S. Hirschorn, c/o F. 
S. Parker, archt. and engr., 44 Court St., 
Brooklyn, 3 story, rein.-con., brick and 
steel factory, Southern Blvd. and 140th St., 
to Ettinger Contg. Co., 44 Court St. 
Brooklyn Archts. est. $100,000. 

N. Y., New York—G. A. Whalen, comr. 
Plants & Structures, Municipal Bldg., hous- 
ing station 132nd St. west of Willow Ave. 
Bronx, to Lustig & Weil, 103 Park Ave., 
for Dept. Street Cleaning. $70,047. Noted 
July 20. 

N. Y¥., Rochester—Gallagher Motor Co., 
Inc, 72 x 159 ft., brick and steel garage 
and salesroom, 32 ft. high, Monroe Ave., 
to H. Stallmans Sons Co., Arlington Bldg. 
Archts. est. $50,000. Noted July 13. 

N. J., Camden—C. W. Brennan, 1306 
Sansom St., Phila., 4 story, 40 x 200 ft. 
rein.-con, and brick factory, plain founda- 
tion, 6th and Jefferson Sts., to F. H. Smith, 
1035 Reibold Bldg., Dayten, O. 

Pa., Bellevue—Duquesne Light Co., 435 
6th Ave., Pittsburgh, sub-station, Maryland 
and Forest Aves., to D. P. Robinson, 125 
East 46th St.. New York. Engrs. est. 
$300,000 

Pa., Phila.—A. H. Fox Gun Co., 18th and 
Windrim Sts., 1 story, 100 x 100 ft. brick 
and steel factory, plain foundation, to Aus- 
tin Co., Bulletin Bldg. 

Pa., Pittsburgh—Duquesne Light Co., 435 
6th Ave., sub-station, Sandusky and North 
Diamond Sts., to D. P. Robinson Co., 125 
East 46th St., New York. Engrs. est. 
$300,000. 

Pa., Wiikinsburg—Duquesne Light Co., 
435 6th Ave., Pittsburgh, sub-station, Penn 
and Swissvale Aves., to D. P. Robinson Co., 
125 East 46th St.. New York. Engrs. est. 
$300,000, 

W. Va.. Montgomery—Coal Valley Ma- 
chine & Electric Mine Car Co., 1 story, 50 x 
100 ft. plant, to C. H. Williamson & Co., 
Montgomery. 

8. C., Greenville—Judson Mills, Judson 
Village, addition to cotton warehouse, 15,- 
000 sq.ft. floor space, to Gallivan Building 
Co., West Washington St. 

8S. C., Greenville—Norris Bros., Inc., Bir- 
nie St., 2 story, 40 x 128 ft. factory, to 
Gallivan Building Co., West Washington St. 

Ind... Hammond—Calumet Baking Co., 

kery addition, to J. W. Reed, Hammond. 
Arechts. est. $50,000. 

ll., Chieago—S. Malty c/o Dubin & 
‘isenberg, archts., 19 West Washington St., 
1 story, 125 x 200 ft., rein.-con., brick and 
teel garage, Taylor St. and Independence 
iivd., to Lepavsky & Kout, 1330 South 
Lawndale Ave. Archts. est. $6,000. 

Wis., Eau Claire—Dells Paper & Pulp 
Co., Dells Dam, 1 story, 40 x 70 ft., brick, 
conerete and steel power house, plain foun- 
fation, to C. R. Meyer & Sons Co., 50 
State St.. Oshkosh, Engrs. est. $70,000. 

Wis., Milwaukee—Edwards Motor Car 
Co., 2713 Grand Ave., 2 story, 108 x 200 
ft.. brick and concrete garage, plain foun- 
cation, Grand Ave. and 36th St., to Cod- 


dington Eng. Corp., 290 3rd St. 
est. $100,000. 

Wis., Milwaukee—M. Froehlig, 779 6th 
St., 1 story, 50 x 125 ft., brick and concrete 
garage, plain foundation, Center and 29th 
Sts., to Constr. Service Corp., 848 3rd St. 
Engrs. est. $40,000. 

Wis., Milwaukee — Holeproof Hosiery 
Co., 404 Fowler St., 4 story, 64 x 64 ft., 
addition to textile mill, rein.con. and 
brick, plain foundation, to Dahlman Constr. 
Co., 456 Bway. Engrs. est. $60,000. 


Wis., Milwaukee—Harley-Davidson Motor 


Engrs. 








Co., 3732 Chestnut St., structural steel for 
1 story, 74 x 128 ft. factory addition, brick 


and steel, plain foundation, Chestnut St., to 
Worden-Allen Co., Port Washington Rd.,, 
Federal Eng. Co., engrs., 444 Milwaukee St., 
preparing plans for balance of work. Engrs. 
est $40,000. 

Wis., Milwaukee—Pittsburgh Plate Glass 
Co., 213 Lake St., 5 story, 86 x 140 ft. 
laboratory and storage building, rein.-con. 
and brick, plain foundation, Lake and South 
Water Sts., to DahIman Constr. Co., 456 
Bway. Engrs. est $225,000. Noted July 13. 


Wis., Wausau—Marathon Motor Car Co., 
210 McClellan St., 4 story, 60 x 120 ft. 
addition to garage, rein.-con. and_ brick, 
plain foundation, to F. Seefeldt, 612 Fulton 
St. Engrs. est. $80,000. 

Cal., Sacramento—Crane Co., 4. story, 
rein.-con. warehouse, Front and M Sts., 
general contract to McGillivray Constr. Co., 
Capitol Natl, Bank Bldg., $136,800. Noted 
July 27. 

Cal., Turlock—Hunt-Jewett-Bontz Co., 
(California Sweet Potato Corp.), 1 and 4 
story alcohol and vinegar plant, brick and 
rein.-con., South 1st St., to O. Krenz Cop- 
per & Brass Wks., 812 Bryant St. San 
Francisco, $180,000. 

Ont., St. Marys—Hurlbut Shoe Co., 3 
story, 50 x 60 ft. rein.-con. and steel fac- 
tory, Cadzow Park, to J. Patterson, Queen 
St. Archts. est. $65,000. Noted June 8. 


Buildings 
PROPOSED WORK 


Mass., Fall River—High School—School 
Bd. having plans prepared by N. S. Chase, 
archt., 583 Center St., and R. C, Sturgis, 
associated archt., 100 Boylston St., Boston, 
3 story, North Park Distr. $400,000. 


Mass., Somerville— High School — Bd. 
School Comrs. having plans prepared by 
Ritchie, Parsons & Taylor, archts., 15 Ash- 
burton PL, Boston, 3 story brick and steel, 
in western section. $800,000. 


Conn., Norwalk—Theatre, etc.—J. Tracy, 
274 Main St., having plans prepared by 
Fletcher-Thompson, Inc., archts. and engrs., 
542 Fairfield Ave., Bridgeport, 2 story, 80 
x 125 ft., brick and steel, Main St. $150,000. 

Conn., Winsted—School—Boro having 
preliminary sketches made by I. A. Allen, 
Jr., Ine, archts., 100 Farmington Ave., 
Hartford, 2 story, brick. $200,000. Noted 
July 27. 

N. Y., Amityville—School—Bd. Educ. 
plans brick, steel and stone school. $200,000. 

N. ¥., Brooklyn—High School—Bd. Educ., 
500 Park Ave., New York, having plans pre- 
pared by C. B. J. Snyder, archt. and engr., 
Concord St., brick, steel and stone high 
school, Clason Ave. and Eastern Parkway, 
here, $450,000. 

N. Y., Brooklyn—School—Bd. Educ., 500 
Park Ave., New York, having sketches made 
by C. B. J. Snyder, archt. and engr., Con- 
cord St., for P. S. 177, brick, steel and 
stone, Ave. P and Dahill Rd., here. $500,000. 

N. ¥., New York—Museum—Park Bd., 
Municipal Bldg., rejected bids opened July 
20, new wing to be known as southeast 
wing and court building known as Hall of 
Ocean Life. Will = readvertise. Noted 
July 6. 

N. Y¥., New York—School—Bd. Educ., 
500 Park Ave., having plans prepared by 
Cc. B. J. Snyder, archt. and engr., Concord 
St., Brooklyn, 5 story, brick, steel and 
stone, 126 East 105th St. $625,000. 


N. Y., Rochester—Research Laboratory— 
University of Rochester, School of Medicine, 
plans 2 story, 101x107 ft. rein.-con. and 
red brick, Elmwood Ave. To exceed $150,- 
000. Architect not announced, 


N. J., Hightstown—Administration—Ped- 
die Institute plans administration building 
$200,000. R. W. Swetland, head master. 
Architect not selected. 


Pa., Altoona—School—J. Millard, archt., 
Hutchison Bidg., Altoona, takes bids about 
Aug. 15, 3 story, 224 x 232 ft. rein.-con. 
and steel, for Bd. Educ. 

Pa., Brackenridge—High School—Bd. 
Educ. Harrison Twp., plans high school and 
athletic field. $245,000. J. H. Phillips, 
P. O. Box 977, Pittsburgh, archt. 


Pa, Charleroi—School—Bd. Edy 
plans prepared by J. C. Brent: 
Charleroi, 2 story, 100 x 200 ft., 
Meadow Sts. $175,000, 


Pa, Easton—High School—Rid a, 
having revised plans prepared by, . 
Michler and J. M. Snyder, archts 
2 story, brick school, 12th and Nort} Dtor 
Sts. $200,000. Noted March 30 me 


Pa.,, Monongahela—High Schoo) 
Bd. having plans prepared by W, (; 
archt., New Castle, 2 story, brick a: 
$250,000. 

Pa., Mt. Airy (Phila. P. 0.)—Senj; 
—Lutheran Theological Seminary 7 
Germantown Ave., plans 1 and © «:,, 
$250,000. Day & Klauder, Frankli: Bay) 
Bldg., Phila., archts. oan 

Pa., Phila, 3ank—Corn Exch Jat! 
Bank, 1510 Chestnut St., soon takes {)jc) 
story, 40 x 138 ft. brick, steel and mar! 
$1,500,000. A. H. Brokie, 254 South 151) 
St., archt. : 

Pa., Phila.—Office—Chestnut St. Realty 
Co., c/o Ritter & Shay, archts North 
Amer. Bldg., soon takes bids 24 story, 72 
x 230 ft. limestone, 15th and Chestnut Ste 
$5,000,000, ; 

Pa., Pittsburgh—Home—Salvation Army 
324 Diamond St., plans 7 story, 60 x 75 x 
120 ft. Cherry Way, 2nd and 3rd Aves 
$500,000. Architect not selected. 

Pa., Pittsburgh—Oflice—Chinese Pitts 
burgh Merchants Assn. plans 5 story 100 
x 120 ft., stone, steel and concrete, 41h 
Ave. $150,000. L. Sing, pres. Architect 
not selected, 

Pa., Pittsburgh—Restaurant, Cafeteria 
and Office—Fosters Restaurant and Caf; 
teria, 324-8 Diamond St., plans 4. story 
brick and terra cotta, Diamond St. and 
Cherry Way. $200,000. E. P. Mellon. 
Vanderbilt Ave., New York City, archt. 

Pa., Vandergrift—High School—Schoo! 
Dist. having revised plans prepared by W 
G. Eckles, archt., New Castle, 2 story, brick 
and stone. $155,000. Former bids rejected 
Noted July 13, 

Pa., Wilkinsburg — Apartment-Hote! — 
Wilkinsburg-Plaza Hotel Corp., c/o A. A. 
Rockoff, 323 South Ave., plans 9. story. 
Penn and Hays Sts. $800,000. Architect 





not selected. 


Va., Norfolk—Apartment—Garden Ter- 
race Corp. had plans prepared by H. W 
Simpson, archt. Bd. Trust Bldg., brick, 
stone and terra cotta, Armstead Bridge Rd., 
Baldwin Ave. and West Ghent Blvd. 
$200,000. 

Va., Richmond—Temple—C. L .Williams, 
chn. Building com. of Acca Temple, A. A. 
O. N. O. M. S., soon takes bids 5 story, Main 
and Laurel Sts. $1,000,000. M. EB. Wright, 
Amer. Natl. Bk. Bldg., Richmond, archt. 


N. C., Gastonia—Schools—Voted $150,000 
bonds for 2 schools. 


La., Gretna—Schools—Jefferson Parish 
having plans prepared by E. Weil, archt., 
Whitney Bldg., New Orleans, for 2 gram- 
mar schools, $142,000, also having plans 
prepared by W. T. Nolan, archt., Canal 
Commercial Bldg., New Orleans, 3. high 
schools, brick and _ joist construction, 
$230,000. 

Tenn., Knoxville — Apartment — Genera! 
Building & Finance Co., having plans pre 
pared by Barber & McMurry, archts. and 
engrs., Burwell Bldg., 2, 3 and 4 story, 10) 
x 169 ft., West Clinch St. $175,000. 

0., Dayton—Church—Second Church of 
Christ Scientist, having plans prepared by 
Schenck & Williams, archts., 908 Mutual 
Home Bldg., 2 story, 74 x 175 ft. brick 
and stone, plain foundation, Grand Ave. 
$182,000. 

0., Lakewood (Cleveland P. O0.)—Church 
and School—St. Lukes Catholic Parish, 
Warren Rd., plans 2 story, concrete, brick 
and steel, Clifton Blvd. © $250,000. J. A 
Nolan, pastor. Architect not selected 


0., Marion—Lodge—Knights of Columbus 
having plans prepared modern fireproof con- 
struction. $150,000. Architect not an- 
nounced, 


0., Rocky River—Commercial, Theatre 
and Apartment—N. T. Bishop, Frazier lr.. 
having plans prepared by A. W. Harris, 
archt., Cleveland Discount Bldg., Cleveland, 
5 story, brick, steel and concrete, Detroit 
Rd. and Blount Ave. $300,000. 


Ind., Anderson—School—Bd. Educ. plans 
2 wing addition to school, 2 story, 44 x 
110 ft. brick $150,000. E. R. Watkins, 441 
Union Bldg., archt. 


Ind.. Bloomington — Apartment — Ti!bs- 
Bose Realty Co., Amer. Central Life Bis. 
Indianapolis, plans 3 story, brick and stone 
$175,000. Architect not selected. 


Ind., Bloomington—Theatre—H, L. Von- 
dersmith, Washington, having plans pre- 
pared by Shrouds-Stoner & Co., archtsS. 
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BRIDGE—CLARKSVILLE, TENN, 

Buildin ss (Continued) Following are lowest three bids opened July 14 by State Highway Dept., Nashville, 
Tribu Bidg., Terre Haute, 1 story, 64 x for constructing bridge over Cumberland River near Clarksville, Cumberland Co.. (A) 
sag ft. brick and steel, here. $150,000. Gould Contg. Co., Nashville, (awarded contract); (B) Henley Constr. Co., Louisville, 
od. Elkhart—School and Gymnasium— Ind. ; (C) Foste & Creighton, Nashville. The unit bids were as follows: 
Bd. due. plans 2 story, 104 x 120 ft. 4 R c 
prick, steel and stone. $150,000. E. H. — 2,650cu.yd. dry excavation $2.00 $2.25 $5 00 
Turnock, Monger Bldg., archt. 1,854 cu.yd. wet excavation 16 00 12 50 25 00 

Ind., Indianapolis—A partment—D. 0. 4eu yd. rock excavation um 20 00 14 00 25 00 
Kearby, 422 Amer, Central Life Bldg., hav- 3,975 lin.ft. timber piles treated ‘ 65 70 75 
ing plins prepared by F. B. Hunter, archt., 3,816 lin.ft. penetration of timber piles treated 40 1 00 75 
State Life Bldg., 3 story, 75 x 85 ft. brick 150. 37.cu alk tainiaboenenete 40 00 50 00 39 00 
and ein.-con., 611 Pennsylvania St. 3,035.64 cu.yd. class A concrete 23 50 22 00 24 00 
$150,000. 3,018. 48 cu.yd. class B concrete 19 20 2 00 18 00 

Ind., Indianapolis—Club—Columbia Club, 369,907 Ib. deformed steel bars 05 05 05 
Monument Circle, plans 12 story, brick, 5,520 Ib. fabricated structural steel 07 08! 06 
“tee! and stone, Monument Circle. $900,- 1,987 Ib. steel castings ; 10 084 ( 
— 1,340 sq.yd. rock asphalt surface 2) in 2 50 3 00 2.06 


n00, Rubush & Hunter, Amer. Central Life 
Bldg., archts. 

Ind., Indianapolis—Office—T. O. Gasa- 
1108 Central Ave., plans 4 story, 100 
x 205 ft. brick. and stucco, North Meridian 
St. $200,000. F. B. Hunter, State Life 
Bldg., archt. 

Ind., Terre Haute—Apartment—Wabash 
Apartment Co., ¢/o J. D. Palmer & Co., 
archts. McKeen Natl. Bank, having plans 
prepared 4 story, 82 x 140 ft. brick. 
$400,000. 
ind. Terre Haute—Hotel and Store—J. 
Dp. Palmer & Co., archts., McKeen Natl. 
Bank, preparing plans 6 story, brick and 
steel. $1,000,000. Owner’s name withheld. 

Mich., Dearborn—Hotel—Dearborn Hotel 
Co.. c/o Kohner & Seeler, archts., 1402 
Kresge Bldg., Detroit, having plans pre- 
pared 4 story, 100 x 160 ft. brick, steel 
and terra cotta, plain foundation, Michi- 
gan Ave. and Porter St. $150,000. 

Mich., Detroit — Apartment — Apartment 
Development Co., 2631 Woodward Ave. 
having plans prepared by R. H. Marr, 
archt., 2631 Woodward Ave., 3 and 5 
story, 175 x 185 ft. rein.-con., brick and 
steel, plain foundation, Seward Ave. 
$200,000. 

Mich., Detroit—Clubhouse—Women's City 
Club, c/o Stratton & Snyder, archts., Union 
Trust Bldg., having plans prepared 8 story, 
66 x 100 ft. rein.-con., brick and steel, plain 
foundation, incl. rein.-con. swimming pee. 
Park Blvd. and Elizabeth St. $350,000. 

Mich,, Detroit—School—Bd. Educ., 1354 
3way. Ave., having plans prepared by Mal- 
colmson, Higginbotham & Palmer, archts., 
405 Moffat Bldg., 2 story, 100 x 190 ft., 
rein.-con., brick and steel, plain foundation, 
Emerson Ave. $150,000. 

Mich.,, Hamtramek—School—Bd. Educ. 
having plans prepared by G. J. Haas, 
archt., Kresge Bldg., Detroit, 2 story, 80 x 
300 ft. rein.-con. brick and steel, plain 
foundation. $175,000. 

Ill, Paris—Hotel—Paris Hotel Co., c/o 
G. W. North, 601 North Willis St., Cham- 
paign, having revised plans prepared by 
Johnson, Miller & Miller, archts., 30 North 
5th St., Terre Haute, Ind., 4 story, 60 x 
130 ft., brick hotel, here. $200,000. Noted 
Jan. 6, 1921. 

Wis., Ableman—High School—Bd. Educ., 
c/o Secretary, having plans prepared by 
Claude & Starck, archts., Badger Annex, 
Madison, 2 story, 60 x 100 ft., brick, rein.- 
con. and stone, plain foundation. $150,000. 

Wis., Beloit — Lodge — Knights of 
Pythias Lodge 40, c/o W. L. Odett, 405 
Moore St., having preliminary plans pre- 
pared by Hetherington & Krieg, archts., 
Goodwin Blk., 2 and 3 story, brick and con- 
crete, plain foundation, Bluff St. 150,000. 

Wis., Madison—Church—Bethel Lutheran 
Congregation, 729 East Gorham St., plans 
2 story, 75x 150 ft., brick, rein.-con. and 
stone, plain foundation, Gorham St. $150,- 
000. O. J. Siljan, pastor. Architect not 
selected, 

_Wis., Mauston—Hospital—Mauston Hos- 
pital Assn., c/o A. Hess, having plans pre- 
pared by A. F. Billmeyer, archt., Wiscon- 
sin Rapids, 2 and 3 story, 75 x 100 ft., 
brick, rein.-con. and stone, plain founda- 
tion. $150,000. 

Wis., Milwaukee — Club — Northwest 
Home Asn. of G. U. G. G., c/o P. Ebert, 
1251 Ist St. chn. building com., plans 2 
‘tory, 60 x 80 ft. and 40 x 42 ft., brick and 
conerete, plain foundation, Center and 25th 
Sts. $150,000. Architect not selected. 

ta. Atlantie—Hotel—Community Hotel 
Financing and Building Co., 723 Plymouth 
Bldg., Minneapolis, Minn., having; plans 
prepared by C, W. Farnham, archt., 1037 
“Lumber Exch, Bldg., Minneapolis, Minn., 
) Story, 100 x 140 ft., rein.-con., brick, tile 
nd stone, here. $250,000. 

Ta., Cedar Rapids—Hospital—Mercy Hos- 
i al Assn., Cedar Rapids, plans 4 story, 
rein.-con., brick, tile and stone. $250,000. 
\v. L, Steele, 502 United Bank Bldg., Sioux 

ty, archt. 
Minn., Minneapolis—Hospital—State Bd. 
itrol, Capitol St. Paul, plans 3. story 
‘n.-con.,, brick and tile, State University 
ampus, $190,000. D. F. Mullen, secy. 


C 





Extended totals. . 


$196,892 $199,655 $220,261 


ROAD WORK—ARIZONA 
Following are lowest three bids opened July 6 by Arizona Highway Dept., Phoenix, 
for constructing 5.1929 Federal Aid Project No. 3, Florence-Superior Highway, Sect. FP, 
(A) Goodman & Merrill, St. David; (B) M. Ryan, Superior; (C) O. C. McElrath Constr. 


Co., Mesa. The unit bids were as follows: 


A B Cc 

14,786 cu.yd. roadway excavation, unclassified $0 65 $0. 84 $0. 80 
12,893 cu.yd. borrow excavation, unclassified 35 40 50 
432 cu.yd. excavating structures 1.00 1.25 1 00 
1,277 cu.yd. overhaul (100 ft.) 05 015 03 
Structures over 20 ft. clear span 
82 cu.yd. class A concrete (includes haul, bend and place steel) 20.00 17.00 20 00 
44 cu.yd. class B concrete 18 00 16 00 20.00 
141 cu.yd. rubble concrete 4 8 00 450 8 00 
Structures over 20 ft. clear span or less 
231 cu.yd. class A concrete in bridges and culverts (includes haul, bend and 

place steel) 20 00 16.00 20.00 
190 cu.yd. class B concrete in bridges 18.00 15 50 20 00 
53 cu.yd. class B concrete in headwalls 18 00 12.00 20.00 
68 cu.yd. class B concrete in fords 20 00 15.00 20.00 
15 cu.yd. class C concrete in fords 17.00 15.00 20.00 
163 lin.ft. 24in. C.M.P. (haul and place) 70 1.00 1.00 
84 lin.ft. 30in. C.M.P. (haul and place) 75 1.25 1.00 

Extended totals, including state furnished materials, less alternates $57,608 $58,371 $62,905 


Extended totals, including state furnished materials, substituting 


alternates 


Cc. H. Johnson, 715 Capitol Bank Bldg., 
St. Paul, archt. 

Minn,, St. Paul — High School—Dept. 
Sduc. rejected bids opened June 19, and 
having revised plans prepared by F. X. 
Lewes, (new city architect), City Hall, 3 
story, 150 x 250 ft., with 1 story, 48 x 90 
ft. wing, rein.-con., brick and tile, Isabel 
and Congress Sts., $325,000. Noted June 29. 

Kan, Atchison—Academy—E. Brielmaier 
& Sons Co., archts., 432 Bway., Milwaukee, 
Wis., opens bids about Aug. 20, 4 story, 
brick and concrete, plain foundation, for 
Mt. Scholastic Academy, 8th and Eccher 
Sts. $500,000. Noted March 9. 

Mo., Kansas City—Clubhouse and Hotel 
—Marquette Council 1698, Knights of Co- 
lumbus, purchased 137 x 150 ft. site, and 
plans lodge to include 2 floors of bachelor 
apartments, roof garden, gymnasium, swim- 
ming pool, lounging room, banquet rooms, 
library and study rooms on Forest Ave. and 
Armour Blvd. $350,000-$400,000. 

Mo., Kansas City—Commercial and Mar- 
ket House—H. B. Schoolfield, c/o W. S. 
Ferguson Co., archts., 1900 Euclid Ave., 
Cleveland, having plans prepared 5 or 6 
story, brick, steel and concrete. $200,000. 

Tex., San Antonio-—Schools—Sold $1,000,- 
000 bonds of recently voted $2,000,000 bond 
issue for new schools and equipment. F. 
Hargis, pres. School Bd. Noted June 8. 

Wash., Seattle—Club—King Co. Assn. 
of Graduate Nurses plans 7 story, 90 x 120 
ft. brick and steel. $400,000. A. H. Albert- 
son, Henry Blidg., archt. 

Cal.,, Berkeley—Bank and Office—Mer- 
cantile Trust Co., c/o J. W. Plachek, archt., 
2014 Shattuck Ave., having sketches made 
5 story, Shattuck Ave. and Center St. 
$150,000. 

Cal, $Fresno—Amusement—See ‘“Mis- 
cellaneous.” 

Cal., Oakland—Recreation, etc.—State 
having plans prepared by G. B. McDougall, 
state archt., Forum Bldg., Sacramento, 3 
brick buildings, incl. 1 story recreation 
building, 2 story employes’ building, 1 
story women’s shop, also power house, 3601 
Telegraph Ave. e 

Cal, San Anselmo—Orphanage—Presby- 
terian Orphanage, c/o Bliss & Faville, 
archts., Balboa Bldg., San Francisco, hav- 
ing plans prepared five 2 story, frame, 
stucco and tile buildings. $150,000-$260,000. 

CaL, San Francisco—Apartment—F. W. 
Quandt, archt., Monadnock Bldg., prepar- 
ing plans 68 x 137 ft., Bway. near Laguna 
St. To exceed $150,000. Owner’s name 
withheld. 

Cal, Stockton—Hospital—State having 
plans prepared by G. B. McDougall, state 
archt., Forum Bldg., Sacramento, 1 and 2 
story, on State Hospital Grounds, $150,000. 

Ont., Kingston — Hospital — Kingston 
Hospital Bd. takes bids isolation hospital. 
$150,000. J. C. Newlands, secy. 





$55,341 $56,662 60,644 


Ont., Ottawa Schools — Bd Trustees 
Grant Consolidated Schools of Carleton Co., 
at Britannia, soon. takes bids school in 
Britannia $100,000, high school in West 
boro $200,000, School No. 16 in Nepean $35,- 
000. A. L, Stackhouse, Britannia, chn. 


BIDS DESIRED 


Mass., Worcester—High School—Aug. 23, 
by School Comn., 3 story, 181 x 268 ft. 
concrete and brick, plain foundation, Graf- 
ton and Dorchester Sts, $700,000, J. D. 
Leland Co., 41 Mt. Vernon St., Boston, 
archts. Noted Oct. 27. 


N. Y., Albany—Armories—Aug. 15, by 
State Armory Bd., Telepnone Wldg., for 
repairs, improvements at following State 
Armories, Buffalo, 174th Reg., masonry, 
plumbing, etc., 106th Field Artillery, paint- 
ing. Cavalry Armory, repairing  stone- 
work, liquid and plastic roof coating; El- 
mira, furnishing boiler, ete.; Walton, ma- 
sonry, tin roof, painting. Separate yro- 
posals for work at each armody. F. W 
Vard, secy. 

N. Y., New York—Bath—M. Z. F. Corp., 
c/o S. N. Polis, archt. and engr., 115 Broad 
St., 2 story, brick, steel and stone, Webster 
Ave, $200,000. Work will be done by sepa- 
rate contracts under supervision of 
architect. 

N. Y¥., New York—Drill Shed—Aug. 14, 
by Armory Bd., Municipal Bldg.. drill shed 
of armory, 142nd St. between Lenox and 
13th Aves., for 15th Infantry. Former bids 
withdrawn. Noted July 20. 

N. Y., New York—High School—Aug. 
22 by C. B. J. Snyder, supt. schools, Con- 
cord St. Brooklyn, addition to Julia Rich- 
man High School, brick, steel and stone, 
plain foundation, 67th to 68th Sts. near 
2nd Ave. $1,750.000. Noted Dec 29. 

N. Y., New York—Hotel—J. Goldstein, 
c/o Schwartz & Gross, archts. and engrs., 
347 5th Ave., 9 story, 50 x 100 ft., brick, 
steel and stone, 23 West 64th St. Work will 
be done by separate contracts. 

N. Y., New VYork—Synagogue—Aug. 22. 
by S. B. Eisendrath, archt. and engr., 18 
East 41st St., 4 story, brick, steel and stone, 
plain foundation, 28 West 68th St., for 
Congregation of Free Synagogue, c/o archi- 
tect. $200,000. Noted May 4. 

N. J., Atlantic City — Hotel— W. M. 
Stanton, archt, 1524 Chestnut St., Phila,. 
Pa., taking bids 6 story, 40 x 70 ft. rein.- 
con., brick and steel addition, caisson 
foundation, Kenteray Ave., for S. B. Boni- 
face, Kenteray Ave. $200,000. 

N. J., Collingswood—High School—P. A. 
Davis, archt., Presser Bldg., Phila. taking 
bids 3 story, 135 x 150 ft. brick and steel, 
plain foundation, for School Bd. $200,000. 

Pa., Carrick (Pittsburgh P. 0.)—School 
—Estep & Estep, archts., Century Bite. 
Pittsburgh, taking bids 2 story, 150 x 260 
ft. brick and steel, for School Dist. $150,000. 
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50 ft. and 78 x 153 ft. brick and 
Diamond and Ohio Sts., here, 
ningham, 6350 Marchand St. 


ee (Continued) 
Johnstown A dg and Gym- 


asin —24. 
110 x 115 ft. auditorium and 80 x 242 x. 


gymnasium, 


Prices wanted 





London—University—Aug. 
489 Richmond S&t., 
science building, gray stone, for Western 
, . Prices wanted 
Noted June 1. 


BIDS RECEIVED 


N. Y., Astoria (Long Island City, P. O.) 
—School—C, B. J. Snyder, supt. 
Brooklyn, opened bids Aug. 2, 
‘ on 12th Ave., 
MacArthur Co., 22 Ormond Pl., 
F. J. Fellows Co., Springfield St., 
Diebietch Co., 
Noted July 27. 
Jenkintown—High School—School 
bids for high school, 
Barnes & McLoughlin, 17 — 17th St., 
$139,900, Moore 
Saaep Sts., Phila., 


CONTRACTS AWARDED 


Mass., South Hadley—Dormitory—Mount 
Holyoke Coliege, 3 story brick, stone and 
concrete, plain foundation, on Campus, 
Casper Ranger Constr. Co., 


. Vanceboro—High 
Trutees, brick, 
Archts. est, 
South Bend—Bank—<A,; 
, 4 story, 80 x 125 ft. i 
steel and terra cotta, 
Sollit & Sons, y 
Archts, est. 


3 Adame, ome Bldg. cie 

University. 
Phila.—Apartment—C. Siegel, all materials. 
taking bids 6 story, 160 
plain foun- 


Private plans, 


and Larchwood Sts., 
385 brick, steel and stone, 
47th and Pine 
Pa., Phila. - —Office —Rallinger Co., archts., 
taking bids 


250,000, Noted i 

IiL, Chicago—High School—f 1. 
650 South Clark St., 
brick — steel addition, on Union 
, to Paschen Bros., 111 Ww: 


Concord St., 


plain foundation, 13th at ‘Spruce Sts., for 
i -alty 1126 Walnut St. 
Noted July 

Pa,, Pittsburgh 
Poor, c/o P. y 
M. Trimble, archt., 
bids 3 story, 5: 


Laurelton, $599,000; 


Madi ye. $ 
ee Ave : Ill., Chicago—Store ‘and Office— 1. (wre nee 


Ave. Trust Co., c/o F. J. Teich, . 
West Randolph St., Ei ¢ 
brick and steel, 4752- 8 Wir thr » 
, to Barrett Constr. Co., 7 Sout ‘ 





ll, 705 Preble 
Ferguson Bldg., t 
Benson Ave. 


Ave., and R. 


etce.—Duquesne 
. Link, archt., 
taking bids 3 story, 
. gymnasium and power house, 


Pittsburgh—School, 


Urbana—Agricultural—U iv ersity of 
Illinois, c/o J. M. White, 
Administration Bldg., penetructine ag 
to H. B. Krauel, 
Noted June 15. 

Duluth—Apartment—Devonshire 
324 East 17th St., 


North Craig § 


20 Bond S&t., tural building, 


Del, Smyrna—High School—Sept. 
of Smyrna Special School ‘Dist. 
School Auxiliary 
School ‘Auxiliary Assn., 
Wilmington, 
high school, 


and Delaware 
office of Delaware 
Du Pont Bldg., 
y, 80 x 150 ft. 
Hoffecker, pres. 


Worcester — Schools — School Apartment Co., 


two 2 story, 
steel, plain foudations, Greendale and Lake- 
. Roberts, 4 Wall St., 
Archts. est. 


and ist St., 
Carlsted eam 540° Builders Exch., Min ne 
apolis, $350,000. 
Duluth—Apartment—C. 
Zurick and H, 
Minneapolis, 3 story, rein.-con., 
ye. and Ist St., 
Carlsted Bros., 
Minneapolis. 


of Smyrna view Sections, to J. 
©. Belisle, 3 Linden St, 
Delaware School Auxiliary Assn. ; ; adv. this 0. 
New Britain — Hospital — New 
Britain General Hospital, Grand St., 4 and 
5 story, U-shaped, rein.-con. and brick ad- 
dition, plain foundation, Griswold and Haw- 
kins Sts., to Eastern Eng. & Constr. 
945 Main St, i 


oN. ‘c., Franklinton—School—Aug. 15, 
Bd. School P 
G. H. Kearny, chn. 


t ar here, xg neral 
; imps contrac o : 

F. B. Simpson, 110 East Mane Gommiae 
Oxford—Hospital—Aug. 
. Oxford Orphan Asylum, 
. Hicks Memorial Hospital, 


Paul—Apartment—T. Stohr, 
1611 University Ave., 3 story, 112 x 166 
brick and tile, 
Saratoga St., 


R. L. Brown, s 
New Haven—School—sSt. 
laus Roman Catholic Church, 9 Eld St., 
y, 90 x 195 ft. brick, concrete and steel, 
plain foundation, State St., 
McKeown, 937 Dixwell Ave., New Haven, 
2 Noted May 4. 
Seymour—Bank—Seymour Trust 
, limestone, brick 
ar.d marble, plain foundation, 38 ft. high, 
A. Durrschmidt, 100 Main 
Archts. est. $150,000. 

. ¥., Brooklyn—Schools—Bd. Educ., 500 
, New York, P. S. 161, Crown St. 
to Frymier & Hanna, 
New York, $594,000; 


to A. H. Heimback, 
1611 University Ave, Cost complete, $225, 000. 


Ia., Des Moines—Apartment—Des Moines 
Fleming Bidg., 
tract 3 story, 126 x 240 ft., 
tile and stone, 2300 Grand St., 
, 6th and High Sts., 
Moines—Monastery—Order 
Merle Hay Rad. ‘ 
Ave., general contract 3 story, 60 x 150 ft. 
eats brick, tile and stone, to C. Weitz 
713 Mulberry St., 
est. "$150, 000, 

Lincoln — Capitol — State Capito! 
‘. E. MeKelvie, chn., 
constructing superstructure of first 
14th to 16th § 


‘City—Hotel—Aug. 
f } to Sullivan & 
Reynolds and Evers 
Noted April 13. 

Madisonville—Church—Aug, 


, brick and steel, 


Church, South, 
M. Brooks, chn. 
Ave., Louisville, 


J. A. Baylor, 1115 4th Passionists, 


archt.; adv. this issue. 
O., Shaker Heights—Crade School—Aug. near New York Ave. 
25 West 45th St., 


Clarke Co., 


: and concrete, 
0. C. W. Bates, 77 12th St., V 122 Livingston Comn., c/o 
; section of capitol, 
K Sts., Trade 1 mason wor, 
crete arches and fireproofing, Trade 
cement and granolithic floors, 
gypsum roof slab, Trade 5 cut stone work, 
Trade 6 structural steel, Trade 7 light and 
Trade 8 bronze 
Trade 9 marble work, Trade 10 tile work, 
Trade 11 slate work, Trade 12 timbrel tile 
vaulting and acoustic tile, 
carpenter work, Trade 14 roofing and sheet 
metal work, Trade 15 metal furring and 
lathing, Trade 16 plastering, Trade 17 in- 
terior wood fiinish, Trade 18 Kalamein 
work and metal covered doors, Trade 
glazing, Trade 20 painting, Trade 2 - 
vator work, Trade 22 plumbing, Trade 23 
heating and _ ventilating, Trade 
trical work, Trade 25 facing stone in rough 
blocks (no separate bids received), Trade 
26 metal windows; 
20, and 26 to J. H. Wiese Co., 142! . 

. Bldg., Omaha, $1,356,185, who sublet 
. S. Gypsum Co., f 
Monroe St., Chicago, Trade 6 to American 
Bridge Co., 3 ity, 
Trade 7 to D. B. Marshall Co., 210 South 
Omaha, Trade 
Constr. Co., Jamestown, N. Y., Trades 9, 
10, 11, 19 and 26 to Sunderland Bros. Co., 
15th and Harney , 
to R. Gustavino Co., 1133 Bway., 
y, Trade 18 to C. B. Krause, 
Keeling Bldg., Omaha, Trade 20 to J. 
White, 324 North 24th St., 
. Struble Co., Bedford, Ind., 
Trade 21 to Otis Elevator Co., 


R. Parks Plumbing and Heating Co., 7 
45 East i7th St, 


& High — 1 ee Buffalo—Office—Hurst 


tural steel on Frank- 
, to Crooker & Carpenter, 405 Niagara 
Life Bldg., $180,000. 

N. Y¥., New York—Apartment—J. Tisch- 
man & Son, 280 Madison Ave., 
brick, steel and stone, 87th St. and Park 

re., by day labor. 
& Gross, 347 5th Ave., archts. and engrs. 


New York—Apartment—Twenty 
Sixty Nine Bway. Corp., c/o G. 
archt, and engr., 200 West 72nd St., 
brick, steel and stone, plain 
foundation, 17 East 84th St., 
Archts, est. $300,000. Noted July 20. 

N. Y¥., New York—Hospital—Reconstruc- 
395 Central Park West, 12 
3 brick, steel and stone, 
100th St. and Central Park West, to C. 
286 5th Ave. 


Bend, archt, 

Il, Jacksonville—Bank—Puckey 
kins, archts., 6 N Michigan Ave., 
cago, receiving i 5 ornamental 
Noted Sept. 22 


A. Matteson, ¢ 


liott State Bank. 
, Peru—Office—V. 
8 South Dearborn 
bids 2 story, 


rade 13 rough 





150 x 185 ft., 


for Western Clock Co., F. Pelham, 


50 x 102 ft., 


Milwaukee — Club House — A. D. 


by day labor, 


and concrete, plain foundation, 
Port Washington 
c/o T. C. Massett, 
Carlton—Courthouse—Aug. 

. Carlton Co., 
brick and tile. 
, Duluth, archt. 


tion Hospital, 
, 105 x 126 ft., 
Trades 1 to 4, 


N. Y., New ~ork—Store and Showroom— 
Wortman, archt. 
116 Lexington Ave., 
brick, steel and stone, 80 Madison Ave., by 
day labor. $150,000. 

N. J., Belleville—High School—Bd. Educ., 
brick, steel and stone, to C. E. y 
Ridgewood, Archts, est. $250,000. 

N. J., Nutley—School—Bd. Educ., brick, 
steel and stone, plain foundation, to Morgan 


Archts. est. $300,000, 


Noted Nay 11 Roy Realty Co., 
Denver—Temple—Aug. j . 
. Central Savings Bank 


ade 12 
Masonic Temple. Omaha, x York 
. Kerman—High School—Aug. , by 
. Kingsburg Bank Bldg., 
for Kerman Union 

$150,000 bonds voted. 

High School—Aug 
y, brick and tile, 
and San Pablo Ave, 


‘g, high school, 


Omaha ; Trade 
High School Dist. BE 


Noted May 18. 
Erie—Store—Reliable Home Fur- 
nishing Co., 4 story, 81 i 
and steel, State St., 
. Srie. Archts, est. $150,009, 
a., Phila.—Office--Phila. ‘Tract Society, 
17th and Arch Sts 

brick and _ steel, 
. to Cramp & Co., 


to Mayer Bros. Constr. 


2 . Cornell Co., 
New York City, $48,419. 
Mo., City—Club—Kansas 
Athletic Club, 1016 Central St.. E 
Swenson Constr. Co., Shubert Theatre Bldg. 
Cost complete, . 
Little Rock—Hospital—City. 
to Stewart-McG 
, Kahn Bldg. Total cost $5/0),(00. 
Springs — Hotel — 
Richardson Bros, will build 5 story, 
n., by day labor. 
ist Trust Bldg., 


High School—Sept. 11, y, 40 x 115 ft. 
ry it plain foundation, 17 
Dickey, 2149 Bway., Denckla Bldg. 


Club—A, A , Pittsburgh—Bank and_Office—Exch, 


near Mason , brick, steel and stone, 


, Milwaukee, Wis. 
Noted June 15. 


story addition, Sutter St. 


Bliss & Faville, 


eral contract hospital, 


Balboa Bldg. 


London—Art—Aug. } 
489 Richmond St., construct- 
ing new arts building. gray stone, 


Archts. est. $350,- Richardson 


Moore, archt., 


Pittsburgh—Store—McCrory Stores 
.. New York, 2 story, 48 x 


Oakland, archt. 


Ono- os te iV 


¥ 


Cet ree 
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wiildincs (Continued) 

( al San Francisco—Market—Crystal 
ian, Market Co., 1175 Market St., will 
nild story, steel and concrete, Market 
guienear Sth St. by day labor. $250,000. 
Cc. Coleman, 110 Sutter St., archt. 


ee. Ottawa—Bank—Canadian Bank of 
Commerce, 106 Wellington St., 3 story, 60 
x 100 ft. rein.-con., brick, steel and stone, 
Sparks St., to G. P. Graves Constr, Co., 


Ltd., Bank St., $250,000. Noted April 20. 
“Oat. Renfrew —Collegiate—S. T. C. 
Chown, chn, Bd. Educ., 3 story, 81 x 160 
ft, rein.-con., brick and steel, to Anglin- 
Norcross, Ltd., 65 Victoria St., Montreal, 
Que., $129,550; plumbing to W. G. Edge, 
Ltd., 142 Bank St., Ottawa, $27,995. Noted 


July 6. 


Federal Government Work 


BIDS DESIRED 


R. L., Providence—Dredging—Aug. 28 at 
Office U. S. Engineer, dredging in Bridge- 
port Harbor, Conn. ; adv. this issue. 

R. L., Providence—Dredging—Aug. 31 at 
U. S. Engineers Office, dredging in Paw- 
tucket (Seekonk) River; adv. this issue. 

Pa., Phila.—Dredging—Sept. 6 at Office 
U. S. Engineer, 815 Witherspoon Bldg., 
dredging in Delaware River, on Bellevue, 
Cherry and Liston ranges; adv. this issue. 

D. C., Wash.—Remodeling—Spec. 4694— 
Aug. 16, by Bureau Yards & Docks, Navy 
Dept., Wash., D, C., remodeling subsistence 
building at U. S. Naval Hospital, here. 

La., New Orleans—Sand and Gravel— 
Sept. 1 at U. S. Engineers Office, 329 Cus- 
tomhouse, sand and gravel for Southwest 
Pass, Mississippi River; adv. this issue. 

La., New Orleans—Spur-dikes—Sept. 5, 
at Office U. S. Engineer, 329 Customhouse, 
spur-dikes at Southwest Pass, Mississippi 
River; adv. this issue. 

La., New Orleans — Stone — Sept. 7, 
(change of date) at office of U. S. Engineer, 
399 Customhouse, furnishing stone for 
Southwest Pass, Head of Passes, and South 
Pass, Mississippi River ; adv. this issue. 


CONTRACTS AWARDED 


Cal., Petaluma—Dredging—U. S. Engi- 
neer, Custom House, San Francisco, dredg- 
ing in Petaluma Creek, to United Dredging 
Co., foot of 11th Ave., Oakland, 445,000 cu. 
yd. at $0.0839. Noted July 13. 


Miscellaneous 
PROPOSED WORK 


Transmission Lines—Jamestown, N. Y.— 
See “Industrial Work.” ‘ 

Gas Line—Mt. Morris, N. Y.—Pavillion 
Natural Gas Co., Mt. Morris, plans gas 
line from here to Dansville. $70,000. 

Swimming Pool, Bath Houses, etc.—Al- 
lentown, Pa.—Lehigh Valley Transit Co., 
802 Hamilton Ave., plans concrete and tile 
swimming pool, bath house, promenade, 
pumps and filtering system. $150,000. A. 
F. Smith, 14th and Gordon Sts., engr. 

Transmission Line—Warren, Pa.—War- 
ren Light & Power Co. plans 21 mi. high 
power transmission line from here_ to 
Tidioute, 33,000 volts. Cost to exceed $50,- 
000. A. Stack, 219 Liberty St., mgr. 

Wharf and Transit Shed Foundation— 
Tampa, Fla.—Rejected bids opened July 
26, concrete wharf and transit shed foun- 
dation. R. D. Martin, city engr. Noted 
July 6. 

Street Lighting — Shullsburg, Wis. — 
Making plans ornamental street lighting, 3 
light posts, $25,000. W. F. Richardt, 
Watertown, engr. 

Paving Materials—St. Paul, Minn.—Re- 
jected bids opened June 15, materials for 
paving east and west alley in Block 6, 
Terrace Park addition; alley in Union 
Park and Hinkels Amendment and Hinkels 
third amendment; alley in Block 29. 
Summit Park Addition. Noted June 22. 

Paving Materials —St. Paul, Minn.— 
H. W. Austin, city purch. agt., rejected 
bids opened July 24, materials for paving 
Hudson Rd. from Point Douglas Rd. to 
east city limits, Grand Ave. from Milton 
St. to Cretin Ave. and from Oakland Ave. 
to west line of Milton St. Noted July 20. 

Pipe Line—Casper, Wyo.—Fargo Oil Cp. 
plans 22 mi, of 8 in, iron pipe from Poison 
Spider Field to here, will use 4 and 6 in. 
pipe for gathering lines. 

Stadium—Kansas City, Mo.—Bd. Park 
Comrs. having plans prepared by S. H. 
Kurfiss, archt., 1012 arritt Blidg., and 
soon takes bids 90 x 770 ft. stadium, 

h St. and Gilham Rd. 

Pumps—Delhi, Cal.—Delhi Land Colony 

es bids in about 2 months, one 8 sec.ft. 
ster pump, double suction, centrifugal, 
ft. lift; one 6 sec.ft. centrifugal booster, 
ible suction, 40 ft. lift; one 4 secft. 
ntrifugal booster, double suction, 30 ft. 
‘. E, Portier, resident engr. 
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Amusement Park—Fresno, Cal.—Green 
Mill Amusement Park having plans pre- 
pared by Ellery, Frost & Patten, engrs., 
1913 Fresno St., and takes bids about Aug. 
20, for amusement park, incl. main building 
125 x 250 ft., brick and concrete, with din- 
ing room, dance hall, billiard rooms, bowl- 
ing alleys, rest rooms, playrooms and 
shower rooms, large swimming tank at rear 
of main building, parking sheds for 1,000 
autos, 11 acres amusement concessions, 
100 x 100 ft. conservatory, etc. $350,000. 

Pipe—Oakland, Cal.—City appropriated 
$12,650 to purchase 2 in. pontoon pipe and 
ball joints; $6,266 for 20 in. steel shore 
pipe. E. K. Sturgis, clk. 

Subway—Oakland, Cal.—Having plans 
prepared subway under tracks of Western 
Pacific Ry. at Dewey School. $36,000, M. 
Campbell, c/o Constr. Dept., Bd. Educ., engr. 

Car Barns—Kitchener, Ont.—See “Rail- 
ways.” 

BIDS DESIRED 

Refined Asphalt, ete.—Brooklyn, N. ¥.— 
Aug. 16, by E. Riegelmann, boro pres., 
Boro Hall, 130,000 gal. refined asphalt; 
1,500 cu.yd. binder stone; 5,200 cu.yd. as- 
phalt sand; 750 net ton limestone; 28,900 
ft. lumber; 8,000 gal. tar road binder; 2,200 
cu.yd. paving sand; 3,000 cu.yd. granite 14 
in. and 3,000 cu.yd. broken stone 14 in.; 
5,300 bbl. Portland cement; 30,000 asphalt 
paving blocks; 20,000 wood paving blocks. 


Concrete Mixer— Buffalo, N. Y.—L. 
Clarke, 424 Prudential Bldg., in market 
for concrete mixer with engine. 

Broken Stone, etc.—St. George, N. Y¥.— 
Aug. 14, by J. A. Lynch, pres. Richmond 
Boro, furnishing and delivering 1,000 cu. 
yd. 14 broken stone of limestone and 100 
yd. screenings; 400 cu.yd. grits. 

Stone Jetty—Longport, N. J.—Aug. 22, 
by Bd. Comrs., extending stone jetties or 
sea walls or any or all of them on At- 
lantic Ocean in Longport Boro. W. S. Gil- 
more, clk.; adv. this issue. 

Electric Street Lighting—Warren, O.— 
Aug. 15, by E. H. Braunberns, dir. Pub. 
Service, electric lighting streets, avenues, 
alleys and public places, incl. apparatus, 
poles, brackets, wires, incandescent lamps. 
fixtures, reflectors, fitting, connections, 
globes, etc. G. T. Hecklinger, clk. 


Lighting System—Chicago Heights, Ill.— 
Aug. 21 by Bd. Local Impvts., street light- 
ing system. Sheperd & Hovey, 1623 Monad- 
nock Blk., Chicago, consult. engrs.; adv. 
this issue. 

Stadium—Urbana,  [Ill.—University of 
Illinois receiving bids and opens same 
about Aug. 21, rein.-con., brick and steel 
stadium. $2,500,000. Holabird & Roche, 
104 South Michigan Ave., Chicago, archts. 

Reinforcing Rods, ete.—St. Paul, Minn.— 
Aug. 14, by H. W. Austin, city purch. agt., 
63 ton deformed medium steel reinforcing 
rods and 2 freight elevators for Water 
Dept. O. Claussen, city engr. 

Fire Alarm System, etc.—Kansas City, 
Mo.—Sept. 5, by Fire Comrs., fire alarm 
system incl. 130,000 ft. underground cable, 
150 fire boxes, 29 fire stations, central 
exchange building, also complete telephone 
and telegraph system. 250,000. ; 


Steel Bars—Oakland, Cal.—See ‘“Indus- 
trial Works, under Bids Received.” 


BIDS RECEIVED 


Portland Cement—New York, N. Y.— 
H. Bruckner, pres. Bronx Boro, Municipal 
Bldg., Crotona Park, opened bids Aug. 3, 
furnishing 3,500 bags Portland cement, 
from C. J. Mallett, 2523 Glebe «ave., 
Bronx, $2,397; J. <A. McCarthy, 551 
Exterior St., $2,432; E. E. Buehler Co., 
$2,555. Return of bags $0.10 per bag. 
Noted July 27. 


Pier—Sarasota, Fla.—For 850 ft. con- 
crete recreation pier, from G. S. Keen, Pal- 
metto, $58,667; Carman Co., Tampa, $62,- 
244; H. C. Daniels Constr. Co., West Palm 
Beach, $73,836. Noted July 13. 


Coal Handling and Conveying Machinery 
—St. Paul, Minn.—Opened bids July 24, 
coal handling and conveying machinery for 
Water Dept., from F, J. Rose Co., 718 Met- 
ropolitan Life Bldg., Minneapolis, $9,400; 
Robinson, Cary & Sands Co., 4th and Wa- 
couta Sts., St. Paul, $14,000; Chain Belt 
Co., 510 Baltimore Bldg., St. Paul, $15,300. 


Wood Blocks and Cast Iron Specials—St. 
Paul, Minn.—H. W. Austin, purch, city 
agt.. 496 sq.yd. 34 in. creosoted wood 
blocks, from Walsh Tie Co., 914 Security 
Bldg., Minneapolis, $2.20 per sq.yd., Re- 
public Creosoting Co., St. Louis Park, 
$2.25; 11.55 ton c.i. water pipe specials, 
from St. Paul Fdry. Co., Como Ave, and 
Mackubin St., St. Paul, $110 per_ton, 
United States Cast Iron Pipe & Fdry. 
Co., 625 Plymouth Bldg., Minneapolis, 
$116.50, Bowler Fdry. Co., St. Paul, $118. 
Noted July 27. 











CONTRACTS AWARDED 


Pier Sheds and Grain Conveyor Gollery 
—Portland, Me.—Dirs. Port of Portland, 67 
Commercial St., constructing north and 
south sheds and grain conveyor gallery, 
State Pier, Contr. 1.0, to M. A. Long Co. 
1523 Munsey Bldg., Baltimore, Md. Noted 
June 22. 

Borings—Long Island City, N. ¥.—Tran- 
sit Comn., 49 Lafayette St., New York, land 
and river borings along Roosevelt and 40th 
Aves. and in Flushing River, here, Agree- 
ment “B. W.” to P. J. Healey, 480 Lexing- 
ton Ave., New York, $2,944. Noted July 6. 

Asphaltic Paving Cement—New York, N. 
Y.—J. Miller, pres. Manhattan Boro., fur- 
nishing and delivering 500 ton asphaltic 
paving cement to Standard Oil Co., 26 
Bway., $18.40 per ton. Noted July 27. 

Frogs, Switches, ete-—New York, N. Y. 
—Transit Comn., 49 Lafayette St., (1) in- 
stalling frogs, switches, tracks and pump- 
ing posts in yard near Jerome Ave. and 
Moshula Parkway, Boro of Bronx, Jerome 
Ave, Line, Route 16, (2) additional ap- 
proach track to Lenox Ave. and 148th St. 
Yard, to Slattery Eng. & Constr. Co., 10 
East 43rd St., (1) $20,905, (2) $209,466; 
making changes in steel work at easterly 
approach to Queensboro Plaza Station, 
Routes 36 and 37, Sect. 1, Boro of Queens, 
to Jobson Gifford Co., 30 East 42nd St., 
$67,570. Noted Aug. 3 


Docks, Bulkheading, ete.—Tampa, Fla.— 
To MeGucken, MeGucken & Edwards, 204 
Nebraska Ave., 2,288 lin.ft. wood sheet 
pile bulkhead $21,759, 879 wood piles for 
retaining wall’ and pedestal foundation 
$4,878, 102,614 ft. lumber for bulkhead 
caps, walls and flooring $8,503, 2,186 eu. 
yd. concrete for bulkhead, retaining wall 
and foundation pedestals $34,583, 19,526 
lin.ft. concrete platform piles $41,395, 1,476 
ft. straight concrete platform 30 ft. wide 
with railroad track $80,885, 695 ft. straight 
concrete platform, 30 ft. wide, without rail- 
road tracks $29,204, 3,848 sq.ft. concrete 
work other than straight work $10,890, 84 
lin.ft. 36 in. c.i. pipe for sewer outlet $1,512, 
total $233,608; Estuary project includes 
15,000 cu.yd. rock fill, $68,250, 40,000 cu-yd. 
earth fill, $18,000, total $86,250. Noted 
April 13 and July 13, 


Foundation and Excavation—Milwaukee, 
Wis. — St. Josephs Convent, 575 Layton 
Blvd., concrete foundation and excavation 
for 4 story, 150 x 150 ft., L shaped, addition 
to convent, rein.-con. and brick, to H. 
Schmitt & Son, 430 Farwell Ave. Super- 
structure to be erected later. 

Paving Materials—St. Paul, Minn.— 
Materials for paving Hague Ave. from Lex- 
ington to Syndicate Aves., asphaltic con- 
crete, (1) 1,233 bbl. portland cement to 
Corning Donohue Brick Co., 613 Ryan Bldg., 
St. Paul, $2.60 per bbl. delivered; (2) 960 
cu.yd. crushed rock, and 1,149 cu.yd. 
screened sand, to J. L. Shiely Co., 305 
Dakota Bldg., St. Paul, $2.66 and $1.50 re- 
spectively; (3) 104 ton asphalt, to Minne- 
sota Road Equipment Co., 427 Plymouth 
Bldg., Minneapolis, $19.95 per ton. Noted 
Aug. 3 

Structural Steel, ete.—St. Paul, Minn.— 
H. W. Austin, city purch, agt., 12,688 Ib. 
structural steel and 5,020 Ib. miscellaneous 
steel and iron castings, to St. Paul Fadry. 
Co., Como Ave. and Mackubin St. $6,546: 
535 tons of 6, 8 and 12 in. c.i. pipe, to 
Natl. Cast Iron Pipe Co., Tarrant City, 
Birmingham, Ala., $25,787: 590 ton 30 in. 
c.i. pipe, to U. S. Cast Iron Pipe & Fdry. Co., 
625 Plymouth Bldg., Minneapolis, $24,100. 
Noted July 20. 


Black Pipe—Eureka, Cal.—Furnishing 
12,000 ft. 2 in. standard black pipe, to 
Moore & Cook, 609 2nd St., $11.95 per ton. 

Structural Steel—Oakland, Cal.—See “‘In- 
dustrial Works, under Bids Received.” 


Gas Holder Foundation—San Francisco, 
Cal.—Pacific Gas & Electric Co., 445 Sutter 
St., foundation for gas holder, 3,800 cu.yd. 
concrete, 12,000 cu. yd. solid rock excav., 
25,000 cu.yd. loose rock and earth excav., to 
Vensano & Co., Holbrook Bldg., $160,000. 


Asphalt — Montreal, Que.—-To Imperial 
Oil Co., St. Patrick St., 2,000 ton asphalt 
in tank cars $15 per ton, 100 ton asphalt 
in barrels $21.50 per ton. 


Cast Iron Pine— Montreal, Que. —To 
Canada Iron & Fdry. Co., 28 Victoria Sqa., 
300 lengths 8 in. c.i. pipe. 187.500 Ib; 
100 lengths 10 in. pipe, 85,000 Ib.; 1,017 
lengths 12 in. pipe, 1,118,700 Ib.; total 
$34,676. 


Curbing—Montreal, Que.—To  Villeray, 
Quarry Co., 848 Du Rosaire St. 11,675 
lin.ft. straight curbstone $1.15, 2,167 lin. 
ft. circular curbstone $1.25, 

Granite Blocks—Montreal, Que.—Furnish- 
ing 100,000 granite blocks, to W. McNally 
Co., 50 McGill St., $113 per M. 
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be printed in the issue out Thursday. 
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OFFICIAL PROPOSALS 





Bids Aug. 15, 


State Highway Work 
Baltimore, Md. 


SEALED PROPOSALS for building seven 
section of State Highway, as follows: 

GARRETT COUNTY—Contract G-22— 
One section of State Highway from Gortner 
toward Red House, a distance of 2.0 miles— 
(Concrete). 

FREDERICK COUNTY—Contract F-56 

One section of State Highway from Mid- 
dietown toward Myersville, for a_ distance 
of 2.03 miles—(Concrete). 

MONTGOMERY COUNTY — Contract 
M-36—One section of State Highway along | 
Flower Ave, from Carroll Ave. to Blair | 
Road a distance of 1.0 miles—(Concrete). 

HARFORD COUNTY—Contract H-28— 
One section of State Highway along the 
Phila, Road from Aberdeen toward the 
Balto. Co. Line, a distance of 2.0 miles— 
(Concrete). 

SOMERSET COUNTY—Contract S-16— 
One section of State Highway from Marion 
toward Tulls Corner, a distance of 1.5 miles 
—(Concrete), 

WORCESTER COUNTY—Contract WO- 
27—One section of State Highway from 
Bishop to Bishopville, a distance of 1.8 
miles—(Concrete). 

HOWARD COUNTY—Contract HO-25— 
One section of State Highway from the 
Columbia Pike near Ellicott City toward 
Pfeiffer's Corner, for a distance of 1.5 
miles—(Concrete), will be received by the 
State Roads Commission, at its offices, 601 
Garrett Building, Baltimore, Maryland, until 
12 M. Standard Time, on the 15th day of 
August, 1922, at which time and place they 
will be publicly opened and read 

Bids must be made upon the blank pro- 
posal form which, with specifications and 
plans will be furnished by the Commission 
upon application and cash payment of $1.00, 
as hereafter no charges will be permitted. 

No bids will be received unless accom- 
panied by a certified check for the sum of 
Five Hundred ($500) Dollars, payable to 
the State Roads Commission. 

The successful bidder will be required to 
give bond, and comply with the Acts of the 
General Assembly of Maryland, respecting 
contracts 

The Commission reserves the right to 
reject any and all bids, 

BY ORDER of the State Roads Commis- 
sion this 27th day of July, 192 

JOHN N. M: AC K ALL, 
Chairman. 








L. H. STEUART, 
Secretary. 





Bids: Aug. 15. 


Concrete Paving 


Cape May, N. J. 

Sealed bids will be received by the com- 
missioners of the City of Cape May, N. J., 
until Tuesday, August 15, 1922, at ten 

‘clock standard time, for the laying of 
approximately 23,000 square yards of port- 
land cement concrete paving, together with 
alternate bids for laying a like amount of 
a bituminous surface paving. 

Bids must be accompanied by a certified 
check for an amount not less than five 
per cent of the total amount bid. Plans 
end specifications may be had on applica- 
tien to the City Engineer on making a de- 
posit of five dollars, which will be refunded 
on return of plans and specifications ih 
geod) condition The commissioners re- 





serve the right to reject any or all bids. 
H. H. BELL, 
City Engineer. 
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Bids: Sept.7. 


Viaducts and Approaches 
Nashville, Tenn, 


The Board of Public Works of the City 
of Nashville will receive sealed proposals 
for the furnishing of materials and labor 
and the constructing complete of the East 
Nashville Viaduct and of the East and 
West Approaches of the Church Street 
Viaduct, both to be located in Nashville, 
Tennessee, and to be prosecuted in accord- 
ance with the plans and specifications of 
Freeland, Roberts & Company, Consulting 
Engineers. 

Proposals will be considered: 

1—On a lump sum basis for the furnish- 
ing of all labor and materials and the 
constructing complete of the East Nash- 
ville Viaduct. 

2—On a lump sum basis for the furnish- 
ing of all labor and materials and the 
constructing complete of the East and 
West Approaches of the Church Street 
Viaduct. 

3—On a lump sum basis for the furnish- 
ing of all labor and materials and the 
constructing complete of the East Nash- 
ville Viaduct and the East and West Ap- 
proaches of the Church Street Viaduct. 

Plans, specifications and bidding blanks 
on file at the office of the City Engineer, 
City Hall and also at the office of the 
Consulting Engineers, Freeland, Roberts & 
Co., 1212-13 Independent Life Building, 
Nashville, Tennessee. 

Plans can be obtained on application 
with a deposit of twenty-five ($25.00) 
dollars, per set, this fee to be refunded 
to depositor on return of plans and speci- 
fications in good condition. 

A certified check for Five Thousand 
($5,000.00) dollars, or approved bidding 
bond in the sum of five (5%) per cent of 
the amount of the rence. executed in 
favor of the City of Nashville, must accom- 
Pany each bid. 

The successful bidder will be required to 
execute bond in the full amount of the 
contract price. 

All proposals must be mailed or delivered 
to S. H. McKay, City Clerk, City Hall,, 
Nashville, Tennessee, on or before ten (10) 
o'clock a.m., Thursday, September 7th, 1922, 
Envelopes shall be marked, “Viaduct Pro- 
posal,” 

The Board of Public Works reserves the 
right to accept any bid or combination of 
bids, or to reject any or all bids and to 
waive all formalities. 

APPROXIMATE QUANTITIES 

Reinforced concrete 9,600 cu.yd. 

Steel reinforcement 750 tons 

FELIX Z. WILSON, 
Mayor, 
Attest: 
S. H. McKAY, 


| City Clerk. 





3ids: Aug. 15. 





° 
Paving 
Wellington, Texas. 

Sealed bids will be received by the City 
Clerk of Wellington up to 5 o'clock p.m. 
August 15th for furnishing all labor and 
material and constructing approximately 
10,500 sq.yda. of concrete, brick, vibrolithic 
or bitulithic paving. 
wen” cashiers check must accompany each 
vid. 

Plans on file with City Clerk. Con- 
tractors can secure plans from The Mack- 
intosh Co., Engineers, Oklahoma City, upon 
deposit of $15.00. Refund of $10.00 when 
plans are returned. 


Plans and Specifications for inspection by d 
tant bidders may be filed at any of the Eng 
neering News-Record offices without charge, 


THAT BIDS ARE WANTED FROM BIDDERS EVERYWHERE. 
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Bids: Aug. 2: 


Improvement of Second Street 
Henderson, Ky 


Sealed proposals for improvement of 
Second Street will be received by the Com- 
missioner of Public Works and Property 
of Henderson, Kentucky until 12 o'clock 
noon standard time on the 28rd day of 
August, 1922, for the improvement of S 
ond Street of the City of Henderson, Hen 
derson County, Kentucky, from the east 
margin of Water Street to the west line of 
the right-of-way of the Illinois Centra| 
Railroad Company a distance of 5,115 fer 
to consist of paved carriageways, 18 feet 
in width on each side of the street, a curb 
along the center edge of these carriageways 
and at street intersections, catch basins 
with connections and inlets at intersections 
cach proposal must contain the full nam 
of every person or company interested in 
the same and must be accompanied by cash 
or a certified check made payable to th 
order of the City of Henderson, Kentucky 
for a sum equal to five (5) per cent of the 
total amount of the bid, as a guarantee that 
contract will be entered into and proposals 
must be made on the complete work. 

Requirements for bidding and _instruc- 
tions to bidders, form of proposal, contract, 
specifications, form of bond and plans may 
be obtained from the Commissioner of 
Public Works and Property of the City 
of Henderson or at the office of the engi- 
neers, Pearse Greeley & Hansen, 39 West 
Adams Street, Chicago, Illinois, upon re- 
ceipt of fifteen dollars ($15.00) which sum 
so deposited will be refunded if said plans, 
specifications ete., are returned in good 
condition within thirty days (30) after the 
opening of bids. 

CITY COMMISSION OF HENDERSON, 
KENTUCKY 

By CLAY F. HALL, 

Mayor. 





Bids: Sept. 
Spavinaw Water Project 
Tulsa, Okla. 


The Water Commission of the City of 
Tulsa, Oklahoma, contemplates receiving 
proposals during the last half of September 
for the construction of the Spavinaw Water 
Supply Project, for which $6,800,000 bonds 
have been voted. 

The work contemplated consists of a 
masonry and earth dam 50 feet high, 2% 
miles of 60 inch and 25 miles of 54 inch 
pipe, a 78 inch tunnel 7,000 feet long, a 
350,000,000 gallon storage reservoir, a 1",- 
000,000 gallon high pressure reservoir, and 
approximately 7 miles of cast iron or steel 
force mains. 

Plans and specifications will not be en- 
tirely completed before August 15th, but are 
now far enough advanced for contractors 
who contemplate bidding to look over tl 
work, The engineers for the project ar 
prepared to show intending bidders the 
location of the various works upon the 
ground and to give detailed information 
Contractors contemplating inspecting the 
work should notify the engineers as far In 
advance as possible, 

Formal notice to contractors will «ppear 
in this publication upon the completion of 
the plans. 

THE WATER COMMISSION OF THE 

CITY OF TULSA 
By A. J. RUDD, 
Chairman 
Trammell & Holway, Engineers, 
329 Kennedy Building, 
Tulsa, Oklahoma. 
Dabney H. Maury, Consulting Eng., 
Chicago, Il. 
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Bids Aug. 30. 


Highway and Street Paving 
Little Rock, Ark, 
Sealed bids will be received until ten 


am Wednesday August 30th, 1922 at 
the auditorium of the Board of Commerce, 
Little Rock, Arkansas, by the Board of 
Commissioners of Pulaski Road Improve- 
ment [istrict Number Ten, for the con- 
structi of approximately forty miles of 
streets and roads. The principal items of 
eonstruction are as follows: 

422,000 sq.yd. Asphalt Surface. 

244,000 sq.yd. Five inch Concrete Base, 

38.000 tons Broken Stone, additional 


macadam foundation. 
cu.yd, Concrete in culverts and 


3,106 


bridges. 
202,000 cu.yd. Excavation. 
34,000 lin.ft. Concrete Curb. 
185,000 lin.ft. Conerete Road Header. 
79,000 Roadway ft. Concrete Road 
Header. 


All proposals or bids must be accom- 
panied by either a certified check drawn on 
a responsible bank or trust company, or, by 
a bidders bond made by a surety company 
authorized to do business in the State of 
Arkansas. The certified check or bidders 
bond must be payable to H. S. Turner, 
Secretary of the Board of Commissioners 
of Pulaski Road Improvement District 
Number Ten, for a sum not less than five 
per cent of the aggregate of the proposals 
made, 

Plans and specifications, as well as addi- 
tional information, may be secured from the 
Engineer. 

The successful bidder will be required to 
furnish satisfactory surety construction 
bond in a sum equaling the amount of the 
contracts awarded him. 

The right is reserved to accept or reject 
any and all proposals, and to waive in- 


formalities. 
ROY L. THOMPSON, 
H. S .TURNER, Chairman. 
Secretary, 
216 Gazette Bldg., 
Little Rock, Ark. 
D. A. MACCREA, 
Chief Engineer, 
215 Gazette Bldg., 
Little Rock, Ark. 





Bids: Aug. 21, 


Reinforced Concrete Paving 
Princeton, N. J. 


Notice is hereby given that sealed bids 
will be received by Princeton Township 
Committee for the construction of a rein- 
forced concrete pavement in the Township 
of Princeton in the County of Mercer, with 
a cement concrete surface upon an old 
macadam foundation, estimated amount of 
concrete surface pavement reuired is 5,327 
square yards; and opened and read in pub- 
lic at the office of the Princeton Township 
Committee, Branch Building, Princeton, N. 
J., on Aug. 21, at seven p.m., Standard Time. 

Drawings, specifications and forms of 
bid, contract and bond for the proposed 
work, prepared by Sincerbeaux and Moore, 
Engineers, and approved by the State 
Highway Commission, have been filed in 
the office of the said Engineers at 705 
American Mechanic Building, Trenton, N. 
J. and Asbury Park Trust Co. Bldg., As- 
bury Park, N. J., and First National Bank 
Bldg.. Princeton, N. J., and of said State 
Highway Commission, Trenton, N. J., and 
may be inspected by prospective bidders 
during business hours. Bidders will be fur- 
nished with a copy of the specifications and 
blue prints of the drawings by the Engi- 
heer on proper notice* and payment of cost 
of preparation, Bids must be made on 
the standard proposal forms in the manner 
designated therein and required by the 

e ‘fications, must be enclosed in sealed 
envelopes, bearing the name and address 
{ bidder and name of road on the outside, 
‘ddressed to Princeton Township Commit- 

and must be accompanied by a certifi- 
‘e of surety and a certified check for not 
> than ten (10) per cent of the amount 

provided said check shall,ynot be less 
in $500.00 nor more than $20,000.00 and 
lelivered at the place and on the hour 
ove named. The standard proposal form 

‘ttached to the specifications, copies of 
= her be furnished on application to 
fineer, 

Ry order of Princeton Township Com- 


ELLWOOD J. LAWRENCE, 
Chairman. 
ace MARTIN CLAUSEN, 
l Clerk. 
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Bids: Aug. 15. 


Highway Work 


Albany, N. Y. 

Sealed proposals will be received by the 
undersigned at their office, No. 55 Lan- 
caster Street, Albany, N. Y., on TUESDAY, 
the 15th day of August, 1922, at one 
o'clock p.m. advanced standard time, which 
is twelve o’clock noon, eastern standard 
time, for the improvement of the highways 
in the following counties: 
CAYUQA........++-+--(one highway: 4.13) 
CPE DUE e. és 4a e des (one highway: 3.54) 
ESSEX........+ee.++-.(one highway: 5.19) 
ORANGE..............€one highway: 7.96) 
Also for the reconstruction of the following: 


COLAIMBIA..csccvcude (one contract: 3.11) 
Deis RC « a o owes (two contracts: 0.24) 

and 3.04 
RR 6: ueldk male sarees one contract: 3.00) 
ORLEANS. .....ccsce (one contract: 2.08) 


Maps, plans, specifications and estimates 
may be seen and proposal forms obtained 
at the office of the Commission in Albany, 
N. Y., and also at the office of the division 
engineers in whose division the roads are 
to be improved or _ reconstructed. The 
addresses of the division engineers and 
the counties in which they are in charge 
will be furnished upon request. 

The special attention of bidders is called 
to “General Information for Bidders” in 
the itemized proposal, specifications and 
contract agreement. 

HERBERT S. SISSON, 
Commissioner. 
J. C. FINCH, 
Secretary. 
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Largest Circulation 
of Any 
Technical Paper 


Engineering News-Record’s cir- 
culation—over 30,000 weekly— 
is the largest of any technical 
paper printed. It includes among 
its readers practically every con- 
tractor, dealer, and manufacturer 
in the country who is interested 
in bidding on public works con- 
tracts—either local or outside of 
his immediate vicinity. 
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Bids: Aug. 15. 


Paulsboro-Gibbstown Road 


Woodbury, N. J. 


Notice is hereby given that sealed bids 
will be received by the Board of Chosen 
Freeholders of the County of Gloucester 
for reconstruction of Paulsboro-Gibbstown 
road, in the Township of Greenwich, in the 
County of Gloucester, New Jersey, with a 
reinforced concrete pavement, estimated 
amount of concrete pavement required is 
28,008 sq.yd., and opened and read in public 
at Court House, Woodbury, N. J., on Tues- 
day, August 15th, 1922, at 10.00 o’clock 
a.m., Eastern Standard Time. 

Drawings, specifications and forms of 
bid, contract and bond for the proposed 
work, prepared by William C. Cattell, 
County Engineer, have been filed in the 
office of the said engineer at Woodbury, 
N. J., and may be inspected by prospective 
bidders during business hours. Bidders 
will be furnished with a copy of the specifi- 
cations and blue prints of the drawings by 
the engineer on proper notice and payment 
of cost of preparation. Bids must be made 
on the standard proposal forms in the 
manner designated therein and required 
by the specifications, must be enclosed in 
sealed envelopes, bearing the name and 
address of bidder and name of road on tne 
outside, addressed to the Board of Chosen 
Freeholders of the County of Gloucester 
and must be accompanied by a certified 
check for not less than ten (10) per cent 
of the amount bid, provided said check shall 
not be less than $500.00 nor more than 
$20,000.00 and be delivered at the place 
and on the hour above named. The stand- 
ard proposal form is attached to the speci- 
fications, copies of which will be furnished 
on application to engineer. 

By order of the Board of Chosen Free- 
holders of the County of Gloucester. 

CHESTER N. STEELMAN, Clerk. 
WM. C. CATTELL, County Engineer. 


OFFICIAL PROPOSALS 
Bids: Aug. 15 


Paving of Ocean Avenue 
Long Branch, N. J, 


Notice is hereby given that sealed pro- 
posals will be received by the Board of 
Commissioners of the City of Long Branch, 
New Jersey, for the paving of Ocean 
Avenue in said City from Sea View Avenue 
southwardly to Brighton Avenue with ap- 
proximately 60,000 square yards of asphalt 
upon a concrete foundation, with concrete 
gutters 3 feet wide, together with new con- 
crete curb and other work incidental to said 
improvement including those portions of 
driveways of intersecting streets or alleys 
which are included within the property 
line of said avenue above mentioned and 
will be opened and read at a _ regular 
meeting of the Board of Commissioners 
at City Hall, Long Branch, New Jersey, on 
Tuseday, evening, August 15, 1922, at & 
o'clock Day Light Saving Time, or as soon 
thereafter as same can be presented. 

Drawings and specifications prepared by 
J. W. Seaman, City Engineer, are now on 
file in the office of the City Clerk and at 
the office of the engineer, and may be 
obtained from the engineer by prospective 
bidders during business hours, upon a de- 
posit of $10, which will be refunded upon 
return of the plans and specifications in 
good condition at or before the time the 
bids are received. 

All bids must be made on the standard 
proposal form in the manner designated 
therein and required by the specifications 
and must be enclosed in sealed envelopes 
bearing the name and address of the bid- 
der and marked “Bid for paving Ocean 
Avenue” and addressed to Frank C. Quinn, 
City Clerk, and must be accompanied by a 
surety company certificate stating that 
said surety company will provide the bid- 
der with the required bond on the proposed 
work. No bid will be considered unless 
accompanied by a certified check for not 
less than 10% of the amount bid on the 
work, drawn to the order of Frank L. 
Howland, City Treasurer or cash in equal 
amount. 

The standard proposal forms and data 
may be obtained on application to the 
engineer at his office 192 Broadway, Long 
Branch, New Jersey. 

The Board of Commissioners reserve the 
right to reject any or all bids if deemed 
to the best interest of the City so to do. 

Dated Long Branch, New Jersey, August 


8, 1822. 
FRANK C. QUINN, 
City Clerk 





Bids: Aug. 30. 


Tunnel 
Providence, R. I. 


Sealed proposals for building the Tunnel 
portion of the Scituate Aqueduct located in 
the Town of Scituate and the City of 
Cranston, R. I. about 8 miles southwesterly 
of the City of Providence, R. I. will be re- 
ceived at the office of the Water Supply 
Board, City Hall, Providence, R. I, until 
1:30 P.M. Eastern Standard Time (2:30 
P. M. daylight saving time) on Wednesday, 
August 30, 1922, at which time and place 
they will be publicly opened and read. 

The work will include the construction of 
a concrete lined tunnel about 34 miles in 
length with an area inside the lining equiva- 
lent to a circle 7 feet 9 inches in diameter 
but of a horse shoe shape except at and 
near the portals where a 7} foot circular 
section will be used. A construction shaft 
about 140 feet in depth will be required. 
It is expected that the tunnel will be in 
rock for substantially its entire length. 
Some of the principal estimated quantities 
are: tunnel excavation 60,000 cubic yards, 
concrete 28,500 cubic yards, excavation in 
open cut 17,000 cubic yards. 

Pamphlets containing plans, information 
for bidders, form ot proposal, contract and 
bond and specifications, may be obtained 
on or about August 9 from the Secretary 
of the Board, City Hall, or from the Chief 
Engineer, 651 Westminster Street. 

CITY OF PROVIDENCE 
WATER SUPPLY BOARD. 
B. THOMAS POTTER, 
Chairman 
SAMUEL N. GRAMMONT, 
Secretary. 
FRANK E. WINSOR, 
Chief Engineer. 
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Bids: Aug. 23. 
State Highway Work 


Dover, Del. 


Sealed proposals will be received by the 
State Highway Department, at its office, 
Dover, Delaware, until 2 o’clock p. m., 
August 23, 1922, and at that place and time 
publicly opened, for the construction of 
State Highways, involving the following ap- 
proximate quantities: 

CONTRACT No. 41-A 
Superstructure (Steel) Laurel Bridge 
Structural Steel— 
111,000 Ib. Moving parts, 
40,000 lb, Fixed parts. 
7,000 lb, Cast steel track plates. 
Machinery— 
6,400 Ib. Racks, gears, bearings, misc. 
1,220 lb. Forged steel. 
800 Ib. Cold rolled shafting. 
80 lb. Bronze. 
1,500 lb. Reinforcing steel. 
65 cu.yd. Counter weight. 
(Plain concrete) 
12 M. B. M. Flooring. 
80 lin.ft. Pipe railing. 
Selected Motor and Housing. 

The Scherzer Rolling Lift Bridge Co.. 
Chicago, IIL, are the designers of the steel 
superstructure. 

The contract will be for a lump sum. 

CONTRACT No. CN-8 . 
Thru Townsend. 0.427 Miles, 
.1,050 cu.yd. Excavation 
810 cu.yd. Cement Concrete Pavement. 
200 Ib. Reinforcement. 


CONTRACT No. CN-9 
Thru St. Georges. 0.20 Miles. 
600 cu.yd. Excavation. 
430 cu.yd. Cement Concrete Pavement. 
100 lb. Reinforcement. 





Performance of contract shall commence 
within ten (10) days after execution of the 
contract and be completed during 1922. 

Monthly payments will be made for 90 
per cent of the construction completed 
each month. 

Bidders must submit proposals upon 
forms provided by the Department. 

Each proposal must be accompanied by 
a surety bond, certified check, or money to 
the amount of at least ten (10) per centum 
of the total amount of the proposal. 

The envelope containing the proposal 
must be marked “Proposal for the Construc- 
tion of State or State Aid Highways.” 

The Contract will be awarded or re- 
jected within twenty (20) days from the 
date of opening proposals. 

The right is reserved to reject any or 
all bids, 

Detailed plans of CN-8 and CN-9 may be 
seen at Dover. 

General plan with stress sheet for Con- 
tract 41-A, index plans for Contract CN-8 
and CN-9 and specifications for each may 
be obtained upon deposit of $10, which 
amount will be refunded upon return of 
plans and specifications in good condition 
at the office of 

STATE HIGHWAY DEPARTMENT, 
Dover, Delaware. 





Bids: Aug. 22 


Steel Bridge 


Athens, Ca. 


Sealed proposals will be received by the 
Board of Commissioners of Roads and 
Revenues of Clarke County, Georgia, at 
the office of said Board in the Court House 
at Athens, Georgia, until Noon, City time, 
August 22, 1922, for the furnishing of all 
labor, material, equipment and other things 
necessary for the erection of a bridge on 
River Street in the City of Athens, Georgia, 
where said Street crosses the Oconee river. 

The said bridge is to be constructed of 
steel, to be approximately 135 feet in 
leneth with a roadway 24 feet wide, and a 
sidewalk 5 feet in width on one side, and 
provisions made for carrying an eight inch 
water main on the other side. The County 
of Clarke is to construct the substructure 
and to have the same in readiness for the 
erection of the bridge proper. 

Specifications may be had by applying to 
the undersigned. 

By order of said Board. 

TATE WRIGHT, 
Clerk and County Attorney. 
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Bids: Sept. 1. 


Superstructures for Filtration 
Plant 


Bay City, Mich. 


Sealed proposals for constructing the 
superstructures for a filtration plant and 
miscellaneous work will be received at the 
office of the City Manager, City Hall, Bay 
City, Michigan, until ten o’clock a.m., East- 
ern Standard Time, on Sept. ist, 1922. 

All bids must be made upon blank pro- 
posal forms furnished by the City and each 
bid must be accompanied by a proposal 
bond or certified check for $5,000. 

Surety bonds in the sum of 50% of the 
contract will be required of the successful 
bidder. 

Plans, proposal forms, contract and 
specifications may be obtained at the_of- 
fice of the City Manager, City Hall, Bay 
City, Michigan, and also from the Frazier- 
Ellms-Sheal Company, Engineers, Illum- 
inating Building, Cleveland, Ohio, upon de- 
posit of fifty dollars which deposit will be 
refunded upon return of plans and speci- 
fications in good condition. 

The City reserves the right to accept any 
bids or to reject any and _all bids. 

WM. H. REID, 
City Manager. 
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Engineering 
News-Record 
Reaches Your Local 


Contractors 


Its distribution among the con- 
tractors of any one state is in 
proportion to the number of 
contractors situated in that 
state. The Official Proposal Col- 
ums of Engineering News-Record 
offer precisely the same efficient 
service to municipalities, coun- 
ties, and state and government 
departments in every section of 
the United States. 
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Bids: Aug. 18. 


Channel Work 


Bloomington, IIl. 


Sealed bids will be received by the 
Trustees of the Bloomington and Normal 
Sanitary District, at 404 Unity Building, 
Bloomington, Illinois, up to 2 o'clock p. m., 
August 18, 1922, for construction of the 
open channel work of the District as fol- 
lows: 

71,300 cubic yards excavation in open 
channel, 

76,200 square yards hand dressed _ spoil 
bank. 

150 lineal feet retaining wall requir- 

ing 56 cu. yd. concrete. 

75 lineal feet reinforced concrete sewer 
crossing under channel. 

1 manhole on 33-inch sewer. 

1 manhole on 48-inch sewer to be 
repaired. 
Supports for two sewers crossing 

proposed channel. 

Open channel has bottom widths from 
8 feet to 26 feet, with side slopes 14 to 1, 
average depth 7 feet. 

Separate bids will be received on the 
dredging and spoil bank work and on 
the incidental work above listed. 

All bids must be on forms prescribed by 
the Trustees and bidding blanks may be 
obtained from Taylor & Woltmann, 428 
Unity Bldg., Bloomington, Illinois, En- 
gineers for the District. 

Plans, profiles and specifications for the 
work may be obtained from the Engineers. 

All bids must be accompanied by a 
check for 10 per cent of the amount of the 
bid, certified by a responsible bank, pay- 
able to John W. Harber, resident of 
Board of Trustees. 

The Trustees reserve the right to reject 
any and all bids. 

Dated Bloomington, Illinois, July 8, 1922. 

JOHN W. HARBER, 
FRED D. BARBER, 
JOHN J. CONDON, 
Trustees, Bloomington and Normal Sani- 
tary District. 
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OFFICIAL PROPOSA!S 


Bids: Aug. 16. 


Street Paving 
Nashvil Tenn. 


Notice is hereby given that ed y 
posals will be received at the « f the 
City Clerk until 10 o’clock a.m. 
August 16, 1922, for construc! reet 
paving on the following street Wit 

GRANITE BLOCK PAVING 
(RESURFACE) 

Buchanan Street from 9th Avenue + 
18th Avenue, South Second Street from 
Woodland Street to Fatherland Street 
BITUMINOUS CONCRETE PAVEMENT 

(RESURFACE) 

Sixth Avenue, South, from Broadawy t 
Bell Street. ; 
ASPHALTIC PAVEMENT (RESUREF 

Hayes Street from 15th Avenue to Louis, 
Avenue, Terrace Place from 20th A\ 











to 21st Avenue, Villa Street from South 
Street to Tremont Street, McMillin Avenue 
from Church Street to Cedar Street, Hef. 
fernan Street from 18th Avenue to 21s 


= iSt 


Avenue, South Second Street from Father- 
land Street to Shelby Avenue, Seventh 
Street from Woodland Street to Bienville 
Street, Foster Street from First Street to 
Seventh Street, Shelby Avenue from Second 
Street to Tenth Street, South Tenth Street 
from Woodland Street to Shelby Avenue, 
ASPHALTIC PAVEMENT (NEW GRaAp- 
ING AND PAVING) 

Highland Avenue from Twenty-fifth Ay- 
enue to Twenty-eighth Avenue, Glen Avenue 
from Ninth Avenue to Bradford Aven 
Halcyon Avenue from Ninth Avenue to 
Twelfth Avenue, Montrose Avenue from 
Ninth Avenue to Twelfth Avenue, Nine- 
teenth Avenue, South, from Acklen 
to point 525 feet south, Twentieth - 
South, from Acklen Avenue to point 525 
feet south, Heffernan Street from Twenty- 
first Avenue to Twenty-eighth Avenue, 
Evander Street from Woodland Street to 
Holly Street, Russell Street from Nine- 
teenth Street to Twentieth Strect, South 
Nineteenth Street from Shelby Avenue to 
Electric Avenue, South Nineteenth Street 
from Russell Street to Shelby Avenue, Ash- 
worth Avenue from Eighteenth Street to 
Shelby Park, Alley No. 919 (between West 
Belmont Circle and Eighteenth Avenue) 
from Acklen Avenue to point 500 feet 
south. 

Approximately 13,000 square yards of 
Granite Block Paving, 3,000 square yards 
of Bituminous Concrete Paving, 79, 
square yards of Asphaltic Paving (Re- 
surface) and 50,000 square yards of 
Asphaltic Paving (New Grading and Pav- 
ing) will be required. Separate proposals 
must be submitted for each street on blank 
forms accompanying specifications. which 
will be furnished by Wm. W. Southgat 
City Engineer, upon application. A charg: 
of fifty cents (50c.) per copy will be made 
for each _ specification and proposal fur- 
nished, Proposals must be accompanied 
by a_certified check payable to the order of 
the City of Nashville in an amount equiva- 
lent to ten per cent of the aggregate bid 
or an approved bond in a penal sum of 
like amount with a solvent surety indem- 
nity insurance company authorized to d 









business in the State of Tennessee. Th 
said checks and bonds will be returned to 
unsuccessful bidders upon award of con- 
tract, and to successful bidders when they 


shall have entered into contract and made 

approved bond for the faithful performance: 

of said contract as required by law. Th 

right is reserved to reject any and all bids. 

By order of the Board of Public Works 

ELIX Z. WILSON 

Attest: Mayor 
S. H. McKAY, 
City Clerk. 





Bids: Aug. 18. 


Brick and Stone Church 


Madisonville, Ky. 


The building committee of The Methois! 
Episcopal Church South, of Madisonville 
Ky., will receive proposals for the erectiv! 
of a brick and stone church up until !! 
o’clock a.m., August 18th, 1922. 

Plans and specitications may be had up! 
application to Rev. J. A. Baylor, Architect. 
1115 Fourth Ave., Louisville, Ky., or th 
chairman of the committee. 

A certified check for $2,500.00 payable 
to J. B. Scott, Treasurer, or a proposal bond 
executed by some good bonding compary 
must be enclosed with each proposal. 

The committee reserves the right to tT 
ject anv or all proposals. : 

BASIL M. BROOKS, Chn. of Committee. 
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OFFICIAL PROPOSALS OFFICIAL PROPOSALS OFFICIAL PROPOSALS 
— 
‘as: Aug. 16. Bids: Sept. 1. Bids: Aug. 17. 
° . 
Steel Tower Tank Substructures for Filtration Plant Road Improvement 
. 
Sayreville, N. J. and Miscellaneous Work reas 
| proposals will be received by_the Bay City, Mich 3 i eee re 
and Borough Council of the Bor- A eee Sealed bids for the improvement of cer- 
¢ Sayreville, N. J. at the Borough Sealed proposal for constructing the Sub- | tain roads in Lake City Nettleton and Bay 
‘ “hambers, Borough Hall. in the | Structures for a Filtration Plant and Mis- | Road Improvement District No. 1, Craig- 
¢ Sayreville on the 16th day of | Cellaneous Work will be received at the | head County Arkansas, will be received by 
1922 at the hour of 8 o'clock | Office of the City Manager, City Hall, Bay | the Commissioners of said District at the 
savlight Saving Time and 7 o'clock | City, Michigan, until ten o'clock a.m., East- | Office of the Secretary, Jonesboro, 
4 \. standard Time, for furnishing of ern Standard Time, on September Ist, 1922. | Arkansas, on the 17th day of August 1922 
Pe) oallon steel tank on a tower sixty All bids must be made upon blank pro- | at 2 P.M. at which time and place they 
60) feet high to the balcony, and erect- posal forms furnished by the City, and | will be publicly opened and read. 
‘x on foundations to be provided by the each bid must be accompanied by a pro- The work proposed consists of the fol- 
T Borough of Sayreville. posal bond or certified check for $16,000. | lowing approximate items: 
Mil of said Work to be done in accord- | Bids will be compared on the basis of the 120,750 square yards Bituminous Mac- 
anee with the specifications prepared by Engineer's estimate of quantities. | adam surface course (Penetration method) 
Waldo S. Coulter, Consulting Engineer, Surety bonds in the sum of 50% of the | on old waterbound macadam base. 
i14 Liberty Street, New York, N. Y., and | contract will be required of the successful 2,000 cubic yards Re-constructed base 
which said specifications were adopted by | bidder. course. 
the Borough Council of the Borough of Plans, proposal forms, contract, and Plans and specifications may be examined 
Sayreville, the meeting held Wednesday, specifications may be obtained at the office at the office of the Secretary of the Dis- 
March 15, 1922, which said specifications = the City Manager, City Hall, Bay City, | trict, Jonesboro, Arkansas or at the office 
. are now on file in the office of the Borough een, and also from The Frazier-Ellms- of the Engineers, Klyce and Kackley, Nash- 
t Clerk, Borough Hall, Sayreville, N. J., Sheal Company, Engineers, Illuminating | ville, Tenn., and Jonesboro, Arkansas, or at 
: where they may be seen by bidders or a Building, Cleveland, Ohio, upon deposit of | the office of the State Highway Commis- 
h get of said specifications can be obtained _ dollars, which deposit will be re- | sion, Little Rock, Arkansas. A copy may 
Q from Waldo S$. Coulter, Consulting Engi- — upon return of plans and specififica- | he obtained from the Engineers upon a re- 
0 neer upon the payment of two dollars Th in good condition. ao... | ceipt of a deposit $10.00 of which amount 
| ($2.00), which sai dsum of two dollars | }i4 he City reserves the right to accept any | $5.00 will be refunded when the plans and 
t ($2.00) will not be refunded. d or to reject any and all bids. nim specifications are returned in good order. 
Each bidder shall submit with his pro- Ww M, H. REID, If additional information is required, ad- 
posal a drawing showing the sizes of the City Manager. | Gress the Engineers. 
various members and the dimensions of aunsuusszanosnuecesennnusssenouusbesnenneussstansconenenussesenensessssovensnssssnnnenssneensnenttnny: All proposals or bids must be accom- 
. the structure he proposes to furnish under =| panied by a certified check drawn on a re- 
6 this contract. sponsible bank or trust company or by a 
Each proposal must be in a gealed_ en- 
velope and marked, ‘Proposal for Steel 
Tower Tank.” Each bid must be accom- 
panied by a certified check for five hun- 


dred dollars ($500) made payable uncon- 
ditionally to the Treasurer of the Borough 
of Sayreville, which check must be pre- 
sented with the bid as a guarantee that 
the bidder will within ten (10) days after 





) receiving the award, enter into contract 
i with the Borough of Sayreville for the 
ey performance of the work, and will also 

) es provide a Surety Company bond to be ap- 
Re proved by the Borough Attorney in the 
' sum of five thousand dollars ($5,000) for 
Fs the faithful performance of the said con- 

é tract. 

ee The Mayor and Borough Council reserve 
fe the right to reject any and all bids. 
a The erection and construction of said 
i steel tower tank must be completed within 


150 consecutive working days from the 
ee date of the signing of the contract. 
si EDWARD E. CLARK, 
Attest Mayor. 
FRANK P. KOLB, 
Borough Clerk. 
Approved: 
THOMAS H. HAGERTY, 
sorough Attorney, 





Bids: Sept. 


16. 
Tenders for Plant 


Melbourne, Australia. 


Tenders are hereby invited for the sup- 
e delivery, ete., of the following for the 
< ¥ Morwell Power Scheme. 

Copies of Tender Form and Specification 
will be available upon application to: Of- 
fice of the Bureau of Foreign & Domestic 
Commerce, United States Department of 
Commerce, First National Bank Building, 





' 
ply, 


CHICAGO, and Office of the Bureau of 
Foreign & Domestic Commerce, United 
States Department of Commerce, 734 Cus- 


tor 
t g 


n : House, NEW YORK CITY. 
SPECIFICATION NO, 261—STRAIN & 
PIN TYPE INSULATORS 

NARGE: £2:2:0 for the first three 
s of Tender Form, Conditions of Con- 
t Snecification and Drawing complete. 
These charges will be returned on receipt 
of bona fide tender. A fourth copy and 


ay Bre copies will be supplied for the 


10/6 each. 
PRELIMINARY DFPOSIT: A _ prelimi- 
ry Ps ey of £100:0:0 is to lodged 
h Tender, 


Specification may be inspected at 
above mentioned Offices, and also at 
oe fas FP otmnlastonce for Aus- 
NEW roRe “” oom 3012, 61 Broadway, 

' Commission does not bind itself to 

“pt the lowest or any tender. 

nders on prescribed form, properly en- 

“ and addressed, must be delivered to 
undersigned in Melbourne not later 
Noon, 16th September, 1922. 
. a, R. LIDDELOW, Secretary. 
te Electricity Commission of Victoria, 
Melbourne, 
Victoria, Australia. 
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National Publicity 
Offers a Two-Fold 
Advantage 


Giving calls for bids National 
publicity opens the way for ad- 
ditional and possibly lower offers 
from outside bidders to whom 
work can be let, if desired. 


Then too, local contractors, see- 
ing your contracts § advertised 
Nationally will figure closer, 
realizing that the field of com- 
petitors for the work is greatly 
enlarged. 

An advertisement printed in the 
Official Proposal Columns of En- 
gineering News-Record brings 
the contract to the attention of 
not only local bidders but, in 
addition, any others who might 
be interested. 
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Bids: Aug. 15. 


Sewerage System 
Long Branch, N, J. 


Notice is hereby given that sealed pro- 
posals will be received by the Board of 
Commissioners of the City of Long Branch, 
New Jersey for the installation of the 
extension of the present municipal sewer 
in the City of Long Branch, together with 
the building of a pumping station, and will 
be opened and read at a regular meeting 
of the Board at City Hall on Tuesday 
August 15, 1922, at 8 o’clock in the evening 
Day Light Saving Time. 

The approximate amount of work to be 
done consists of 5,500 lineal feet of 8 inch 
terra cotta pipe, 2,500 lineal feet of 5 inch 
curb connections together with the building 
of the receiving basin and pumping sta- 
tion all as shown on plans and specifica- 
tions prepared by J. W. Seaman, City 
Engineer, which may be obtained by apply- 
ing to the engineer at his office 192 Broad- 
way, Long Branch, New Jersey, upon a 
deposit of $10, which will be refunded 
upon the return of the plans and specific- 
ations in good condition, on or before the 
time the bids are received. ~ 

Bids must be made on standard pro- 
posal form in the manner designated therein 
and required by the specifications and must 
be enclosed in sealed envelopes bearing the 
name and address of the bidder and marked 
“Bids for Sewer” and addressed to Frank 
Cc. Quinn, City Clerk, and must be accom- 
panied by a certifified check for not less 
than 19% of the amount bid on the work, 
drawn to the order of Frank L. Howland, 
City Treasurer, or cash in equal amount. 
The Board of Commissioners reserves the 
right to reject any or all bids if deemed 
to the best interest of the City so to do. 

Dated. Long Branch, New Jersey, August 


3, 1922. 
FRANK C. QUINN, 
City Clerk. 











bidder’s bond made by a corporation ap- 
proved by the State Highway Commis- 
sion. Certified checks or bidder’s bond must 
be payable to E. E. Randolph, Secretary of 
the Board of Commissioners, Lake City, 
Nettleton and Bay Road Improvement Dis- 
trict No. 1, Craighead County, for a sum 
not less than $6,000.00. 

The successful bidder will be required to 
furnish construction bond in a sum equal- 
ing the amount of the contract. The right 
is reserved to accept or reject any or all 
proposals and to waive informalities. 

The contractor will be paid cash on 
monthly estimates prepared by the engi- 
neers and approved by the State Highway 
Engineer amounting to 85 per cent of the 


work done, 
BE. E. RANDOLPH, 
Secretary Board of Commissioners. 
Klyce & Kackley, 
720-4th and 1st Bank Bldg. 
Nashville, Tenn, 
Engineers for the District. 





Bids: Aug. 25. 


Construction of Main Sewer to 


Shorewood and Whitefish Bay. 


Milwaukee, Wis. 


Published by authority of the Metropoli- 
tan Sewerage Commission of the County of 
Milwaukee. 

Sealed proposals for the construction of 
extensions to the Intercepting Sewer Sys- 
tem of the County of Milwaukee, Wisconsin, 
will be received by the Metropolitan Sewer- 
age Commission at its offices, 508 Market 
Street, Milwaukee, Wisconsin, until 2:00 
o'clock p.m., August 25th, 1922, at which 
time and place the proposals will be pub- 
licly opened and read. 

The work to be done embraces the build- 
ing of approximately the following work: 


484 lineal feet of 18 inch Siphon. 
4,872 lineal feet of 42 inch Concrete 
Sewer. 


Together with all manholes and other ap- 
purtenances. 

The time allowed for completion of this 
contract shall be nine (9) months from the 
date of the engineer's notice to begin work. 

Each proposal submitted must be accom- 
panied by a cash deposit of, or, in lieu 
thereof, by a certified check drawn upon a 
National or State Bank or Trust Company. 
and to the order of the “Metropolitan Sewer- 
age Commission of the County of Mil- 
waukee” to the amount of Twenty five Hun- 
dred ($2,500.00) Dollars. 

Specifications and blank forms of pro- 
posals can be obtained and detailed plans 
examined at the office of the Metropolitan 
Sewerage Commission, 508 Market Street, 
Milwaukee, Wis., and a full set of plans will 
be sent to any contractor upon receipt of 
Five ($5.00) Dollars. This sum will be re- 
turned upon surrender of the plans in good 
condition, if returned within thirty days 
after the award of the contract. 

JOHN H. FOWLES, 
Secretary 


GI SEARCHLIGHT SECTION I 





OFFICIAL PROPOSALS 


Bids: Aug. 16. 


Sewerage System 
Sayreville, N. J. 

Sealed proposals will be received by the 
Mayor and Borough Council of the Bor- 
ough of Sayreville, N. J., at the Borough 
Council Chambers, Borough Hall in the 
Borough of Sayreville on the 16th day of 
August, 1922 at the hour of 8 o'clock 
P. M., Daylight Saving Time and 7 o'clock 
P, M., Standard Time, for the construction 
of a system of sewers and appurtenances 
in the Borough of Sayreville. The work 
will in general consist of about 

49,700 lin.ft. of 8 Inch Sewers 

7.900 lin.ft. of 10 Inch Sewers 

1,736 lin.ft. of 8 Inch c.i. outfall sewer 
on piles 

3,700 lin.ft. of 6 Inch c.i. force main 

1,470 lin.ft. of 10 Inch force main 
together with sewage pumping stations 
and various appurtenances, 

All of said work to be done in accord- 
ance with the plans, profiles and specifica- 
tions prepared by Waldo S. Coulter, Con- 
sulting Engineer, 114 Liberty Street, New 
York, N. Y., which said plans, profiles and 
specifications were adopted by the Bor- 
ough Council of the Borough of Sayreville 





at the meeting held Wednesday, March 
15, 1922, and which said plans, profiles 
and specifications are now on file in the 


office of the Borough Clerk, Borough Hall, 
Sayreville, N. J., where they may be seen 
by bidders or a _ set of the said plans, 
profiles and specifications can be secured 
from Waldo S. Coulter, Consulting Engi- 
neer, by depositing fifteen dollars ($15.00) 
one-half of which will be refunded upon 
the return of the plans, profiles and spec- 
ifications in good condition within seven 
(7) days after the award of the contract. 
All bids must be on the form of proposal 
to be obtained from the Consulting Engi- 
neer,. 

Each bidder must accompany his bid by 
a certified check of five thousand dollars 
($5,000) payable unconditionally to the 
Treasurer of the Borough of Sayreville, 
which said check must be presented with 
the bid as a guarantee that the bidder 
will within ten (10) days after receiving 
the award enter into and execute a con- 
tract for the faithful performance of the 
work to be done under said contract, and 
said bid must be in a sealed envelope and 
marked “Proposal for a Sewerage Sys- 
tem,” The successful bidder will also be 
required to furnish a Surety Company 
bond to the Borough of Sayreville in the 
amount of Fifty thousand dollars ($50,- 
000) for the faithful performance of the 
work to be done under said contract, 
said bond to be approved by the Borough 
Attorney. 

In case of failure to execute the con- 
tract and furnish the required Surety 
Company bond within ten (10) days after 
due notice that the contract has been 
awarded to him, the successful bidder 
shall forfeit his deposit to the Borough of 
Sayreville as liquidated damages. 

The right to reject any or all bids is 
reserved by the Mayor and Borough 
Council. 

All of said work must be completed on 
or before December 1, 1923. 

EDWARD E. CLARK, 
Mayor. 
Attest: 
FRANK P. KOLB, 
Borough Clerk. 
Approved: 
THOMAS H. HAGERTY, 
Borough Attorney. 








Bids: Aug. 18. 
Water Purification Plant 


Sebring, Ohio. 


Sealed bids for the construction of a 2 
million gallon water purification plant will 
be received by the Village Clerk until 12 
o'clock noon, on August 18, 1922. 

Plans and specifications may be seen at 
the office of the Clerk or may be obtained 
from Burgess and Niple, Engineers, 223 
Fast Broad Street, Columbus. Ohio, on 
deposit of ten dollars of which five dollars 
will be refunded on return of plans and 
specifications within ten days after letting. 
A bond or certified check in the sum of 
ten per cent of the amount of the bid shall 
accompany the proposal. 

The Village reserves the right to reject 
any and all bids, and to waive informalities. 
THE VILLAGE OF SEBRING, OHIO 
JAMES G. EARDLEY, 

Clerk. 


OFFICIAL PROPOSALS 
Aug.21 





Bids: 
* 
Dredging 
Norwalk, Conn. 

Sealed proposals will be received by the 
Mayor of the City of Norwalk, Conn., at 7 
o'clock P.M. (daylight saving time) on 
August 21, 1922, for dredging in Norwalk 
Harbor. 

The dredged material is to be pumped 
upon the land near to the area from which 
the material is taken in order to form a 
City park and to fill a low area north of the 
park, 

The approximate amount of mmaterial to 
be dredged is 250,000 cu.yds, 

Plans, specifications and proposal blanks 
may be obtained from the City Clerk, South 
Norwalk, Conn., upon the depossit of $10., 
which amount will be refunded upon the 
return of the plans and specifications in 
good condition. 

Each proposal must be accompanied by a 
certified check for $2,000.00 payable to the 
Treasurer of the City of Norwalk. 

The City reserves the right to reject any 


or all bids. 
CALVIN L. BARTON, 
Mayor 


#OUDENUNET ONDE RESAONDEHENOEERTOCRENEOREETDOEEHDOCeeNORDeHeeOEECEOOSeeaeDEAEtenenenonesensnenessenesees, 


Maximum Competition 


Is Assured 


these advertisers through Engi- 
neering News-Record’s large NA- 
TIONAL circulation, reaching al- 
most every contractor, dealer, 


and manufacturer in the country 


interested in bidding on public 
work contracts. It is the DOM- 
INANT MEDIUM for advertis- 
ing contracts for work, material, 
and supplies for towns, citieg, 
counties, state and government 
departments, and private or- 
ganizations. 
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Bids: Aug. 17. 
Reinforced Concrete Street 
Paving and Appertaining 


Structures 
Upper Nyack, N. Y. 

Sealed proposals will be received by the 
Trustees and President of the Village of 
Upper Nyack, at the Village Hall, Upper 
Nyack, New York, at 2 p.m. standard time, 
August 17, 1922, for street improvements. 
Work will consist of approximately 14,000 
square yards of reinforced cement concrete 
pavement. 

All bids must be upon blanks provided 
in the proposal furnished to bidders. 

Bids must be accompanied by a certified 
check for three per cent, (3%) of the 
amount of the bid. Plans and specifications 


will be on file at the Village Treasurer's 
office, Wyman & Polhamous store, Upper 


Nyack, and the office of the Engineer, 507 
Fifth Avenue, Room 600, New York City. 
Copies of the plans and specifications may 
be obtained .on or after August 3rd, 1922, 
for three dollars, ($3.00), per set. No 
refund for specifications or plans returned. 
Bidding blanks will be furnished free. 
The right is reserved to reject any or 


all bids. 
FRANK R. ZWAHLEN, 
Village Clerk. 
H. ELTINGE BREED, Engineer, 
507 Fifth Avenue, 
Room 600, 
New York City. 





Bids: Aug. 21 


Levee Work 


Naples, Til 
Proposals will be received by the Com- 
missioners of the Valley City Drainage and 
Levee District at Naples, Illinois, until 10.00 
A.M., August 21, 1922, for placing about 
20,000 cubic yards of earth on top of their, 
present Illinois River levee opposite Naples,| 
Illinois. | 
Information and _ specifications may be 
obtained from the Randolph-Perkins Com- 
any, Engineers, at Naples, Illinois, or 1210 
irst National Bank Bldg., Chicago. | 

WM. SEVERNS, 
Chairman 

H. G. EDWARDS, 
Commissioner 

THOMAS MEEHAN, 
Commissioner 
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OFFICIAL PROPOSALS 
Bids: Aug. 16. ~— 
Water Works System 
Sayre N. 2 
Sealed proposals will be rec: bY the 


Mayor and Borough Council 





ough of Sayreville, N. J., at t 

Council Chambers, Borough }{ in th 
Borough of Sayreville, on the day of 
August, 1922, at the hour ot clock 
p.m., Daylight Saving Time ani ree 
p.m. Standard Time, for the truction 
of a Water Works System in the Bo; ists 
of Sayreville. The work, will, genera 
consist of: 

Laying about 13,402 lin.ft. of 4 neh 
Cast Iron Pipe, , 

Laying about 30,715 lin.ft. of 6 inch 
Cast Iron Pipe, 

Laying about 10,215 lin.ft. of 8 inch 
Cast Iron Pipe, 

Laying about 14,780 lin.ft. of 10 inch 
Cast Iron Pipe 
together with other and appertaining con. 
struction. 

All of said work to be done in accord. 
ance with the plans and _ specifipations 
prepared by Waldo 8S. Coulter, Consulting 
Engineer, 114 Liberty Street, New York. 


Y., which said plans and specifications 


were adopted by the Borough Councij 
of the Borough of Sayreville at the meet 
ing held Wednesday, March 15t 1922, 
and which said plans and specifications 
are now on file in the office of the Bor- 


ough Clerk, Borough Hall, Sayreville, N. J, 
where they may be seen by bidders or 
a set of the said plans and specifi 
can be secured from Waldo S. Coulter, 
Consulting Engineer, by depositing ten 
dollars ($10.00), one half of which will tx 
refunded upon the return of the plans 
and specifications in good condition within 
seven (7) days after the award of the 
contract. All bids must be on the form 
of proposal to be obtained from the Con- 
sulting Engineer. 

Each bidder must accompany his bid by 
a certified check of five thousand dollars 
($5,000), payable unconditionally to the 
Treasurer of the Borough of Sayreville, 
which said check must be presented with 


ations 


the bid as a guarantee that the bidder 
will within ten (10) days after receiving 
the award enter into and execute a con- 


tract for the faithful performance of the 
work to be done under said contract, and 
said bid must be in a sealed envelope and 
marked “Proposal for a Water Works 
System.” The successful bidder will also 
be required to furnish a Surety Company 
bond to the Borough of Sayreville in the 
amount of Fifty Thousand Dollars ($50.,- 
000), for the faithful performance of the 
work to be done under said contract, said 
bond to be approved by the Borough At- 
torney. 

In case of failure to execute the con- 
tract and furnish the required Surety 
Company bond within ten (10) days after 


due notice that the contract has_ been 
awarded to him, the_ successful bidder 
shall forfeit his deposit to the Borough 


of Sayreville as liquidated damages 
The right to reject any or all bids is 
reserved by the Mayor and_ Borough 
Council. 
All of said work must be completed on 
or before December 1, 1923. 
EDWARD E. CLARK, 
Mayor. 
Attest: 
FRANK P. KOLB, 
Borough Clerk. 
Approved: 
THOMAS H. HAGERTY, 
Borough Attorney. 





Bids: Aug. 16. 


Water Main and Sewer 
Construction 
Hyattsville, Md. 
Sealed proposals for Contract 32-W & S 
will be received at the office of the Wash- 
ington Suburban Sanitary Commission, 
Svans Bldg., New York Ave., Washington, 
D. C. until 3 P.M., Eastern Standard Time, 
Wednesday, August 16, 1922, for construc- 
ting 11,500 feet of 6 in. to 8 in. cast iron 
water mains and 33,500 feet of 6 in. to 10 
in, sewers and appurtenances. 
Plans obtainable from Robert B. Morse, 
Chief Engineer of District, Hyattsville, 


Md., on returnable deposit of $5.00. 
T. HOWARD DUCKETT, 
EMORY H. BOGLEY, 
J. BOND SMITH, 
Commissioners. 
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OFFICIAL PROPOSALS 


pt. 5. 
High School 
Smyrna, Del. 

P notice is hereby given that the 
» ari of Education, of the Smyrna Special 
Board “trict and Delaware School Auxili- 
Sch caition Will meet at the office of the 
pela School Auxiliary Association, 
duPo 1. Building, Wilmington, Delaware, on 
ee 6fth. 1922, at the hour of 11 o'clock, 
“Saving Time, and then and there 
ive and open sealed proposals for 
labor and material to erect and 
s~omple a new High School Building for 
‘the "| wn of Smyrna, Kent County, State 
of Deli 

The 
are hereby 


firepro: 


A 
Sept. 


vare. 
xk for which bids or proposals 
invited will consist of semi- 
building constructed of brick and 
walls, With timber and reinforced 
oor and roof construction, The 
iulding is approximately 150 ft. x 
building will be one and two 
h and contain about 14 Instruc- 
: and Auditorium. 
| be received for the erection 
of the entire building under one 


complet - : cooked 
or for the following divisions 


contract 
separately 
. ‘ —For the General Construction, which 
includes all masonry, carpentry, steel and 

wofing, painting, and all work kin- 
reto, 

Plumbing and 
kindred thereto. 
Heating and Ventilating and all 
work kindred thereto. - 

4—For Electrical Work 
kindred thereto. 

The Board of Education and Delaware 
School Auxiliary Association reserve the 
right to accept or reject any or all pro- 
posals and to waive informalities at their 
discretion, 

All bids must be in sealed envelopes ad- 
dressed to the Board of Education of the 
Smyrna Special School District, care of 
Delaware School Auxiliary Association, du 
Pont Building. Wilmington, Delaware, en- 
dorsed “Proposals for (Naming the branch 
of work covered by bid),” with the name of 
the bidder. 

No bid will be considered unless accom- 
panied by a certified check to the order of 
the Board of Education of the Smyrna 
Special School District to the amount of 
2% of the amount of the bid or a bid bond 
of like amount, binding the bidder to exe- 
cute the contract if awarded him. The 
terms of the proposal with surety required 
are fixed by the specifications. 

Copies of the plans, 
be on file in the office of the 
School Auxiliary Association, 
Building, Wilmington, Delaware, and at 
the Smyrna High School, Smyrna, Dela- 
ware, for the purpose of examination and 
estimating. 

There will be a limited number of copies 
of the plans and specifications which will 
be loaned to the prospective bidders on de- 
posit of a certified check to the order of 
Delaware School Auxiliary Association in 
the sum of $25.00. If plans and specifica- 
tions are returned on or before the sub- 
mission of estimates, the check will be 
returned, but should the plans and _ specifica- 
tions be not returned, the deposit may be- 
come forfeited. Applications for the plans 
and specifications should be made to the 
Delaware School of Auxiliary Association, 
pel duPont Building, Wilmington, 

« « e. 

THE BOARD, OF EDUCATION OF THE 
SMYRNA SPECIAL SCHOOL DIS- 
TRICT, SMYRNA. DEL. 

: W. O. HOFFECKER, President. 

DELAWARE SCHOOL AUXILIARY 

ASSOCIATION, 
DR. JOS. H. ODELL, President. 


9—F% Gas Fitting, and 
all work 
all 


and work 


Delaware 
du Pont 


DITCHING CONTRACT 
WANTED 


Anyone having work to sublet, suitable for 
a 3O-ft. span Bay City Dryland Dredge, 
‘ Write to 
N. B. MILLER, Milan, Tenn, 


eres 
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specifications will | 


OFFICIAL PROPOSALS 


Aug. 22. . 
Stone Jetties 
Longport, N. J. 

Sealed proposals for the construction or 
extension of stone jetties or sea walls or 
any or all of them on the Atlantic Ocean, 
in the Borough of Longport, County of 
Atlantic, State of New Jersey, will be re- 
ceived by the Board of Commissioners of 
the Borough of Longport, at 7.30 o'clock in 
the evening, Eastern Standard Time, 
August 1922, during a regular meeting 
of said Board of Commissioners, at the 
Commission Chamber, Borough Hall, Long- 
port, N. J.; said bids to be opened and 
read in public at the aforesaid time and 
place, 

Plans, specifications and form bid, 
certificate of surety, contract and bond, 
covering proposed work, are on file in the 
office of the Borough Clerk, at Borough 
Hall, Longport, N. J. where they may be 
inspected during business hours. Any 
prospective bidder will be furnished with 
a complete set of the plans and specifica- 
| tions of the proposed work in consideration 
| of a deposit of $10.00 and such deposit will 
be refunded if both plans and specifications 
are returned in good condition on or be- 
fore August 22, 1922. Each bid must he 
made on the standard proposal form in the 
manner required by the specifications, must 
be enclosed in a sealed envelope marked 

“Proposals for Construction of Stone Jetties 

or Stone Seawalls or any or all of them at 

Longport, N. J., to be opened at 7.30 P. M., 

Eastern Standard Time, August 22, 1922,” 
|} and with the certificate of surety properly 
filled in, and shall be enclosed in another 
envelope addressed to William S. Gilmore, 
Borough Clerk, Borough Hall, Longport, 
N. J. These envelopes must not be marked 
in any other manner. Each bid must be 
accompanied by a certified check payable 
to the Dir ctor of Revenue and Finance, or 
cash, in the amount of $10,000.00 and no 
bid will be received after the hour fixed for 
receipt of bids. 

A contract will be awarded, if awarded 
at all, within one month of the date of re- 
ceiving bids and such award will be made 
subject to the sale and delivery of bonds to 
be issued for the purpose of financing the 
above work. 

The right is reserved to 
all bids. 

By order of the Board of Commissioners 
of the Borough of Longport, N. J. 
WILLIAM S. GILMORE. 

Borough Clerk, 


Bids: 


99 


of 





reject any or 


Bids: 





Aug. 24. 


Two Concrete Bridges 


Attleboro, Mass. 


Proposals are invited until noon, August 
24, 1922, by the city of Attleboro, Public 
Works Department, for constructing two 
concrete bridges to replace existing struc- 
tures. 
woe" At Bank Street to cross Bungay 

iver, 

Second: At Water Street to cross Ten 
Mile River. 

The structure on Bank Street will rest on 
pile foundation. 

Proposals will be received for either or 
both of these structures. 

Proposals to be sealed and addressed to 
the Mayor endorsed, “Bank Street or Water 
Street Bridge Proposal,’”’ as the case 
may be. 

Quantities are approximate and depend 
on the actual foundations uncovered. 

Plans and specifications and sounding 
data and instruction to bidders are on file 
at the office of the City Engineer, 27 Park 
Street, Attleboro. 

The right is reserved to reject any or all 
bids or to accept one not the lowest if it 
be deemed for the best interest of the city 


so to do. 
PHILIP E. BRADY, 
Mayor. 
| JOHN O. TABER, Jr., 


Supt. Public Works. 


Gl SEARCHLIGHT SECTION —i 


OFFICIAL PROPOSALS 


Aug. 21 
Street Illumination 
Chicago Heights, Ill 

notice hereby given that the 
Board of Local Improvements of the City 
of Chicago Heights, Lilinois, will receive 
sealed proposals or bids for the construc- 
tion of an improved modern street illumi- 
nating system consisting of two hundred 
and fifty-one (251) lighting units, mounted 
on ornamental concrete electric lighting 
standards, in accordance with ordinances 
therefore now on file in the office of the 
clerk of said city. 

Bids will be opened by 
ten o'clock a.m. (Central 
on August 21, A. D. 1922 

Proposals must be made 
tained from the City Clerk, 
addressed to W. J. Sadler, 
the Board of Local Improvements 
City of Chicago Heights. Bids 
accepted by said secretary up 
o'clock a.m. (Central Standard 
August 21, A. PD. 1922 
Contractor will be paid in vouchers and 

bonds, bearing six per cent interest, 
rable out of the proceeds of a _ special 
sessment levied by the City of Chicago 
Heights to pay for said improvement, (City 
Court of Chicago Heights, A-Docket No. 
205, lighting units 132; B-Docket No. 206, 
lighting units 81; C-Docket No. 207, light- 
ing units 38). 

All proposals shall be 
cash or check, payable to the order 
J. E. Thomas, President of the Board of 
Local Improvements, certified to by a re- 
sponsible bank, for an amount which shall 
not be less than ten per cent of the aggre- 
gate of the proposal. 

The Board reserves the 
any or all bids. 

BOARD OF LOCAL IMPROVEMENTS OF 
THE CITY OF CHICAGO HEIGHTS, 


ILLINOIS. 
By J. E. THOMAS, 
President. 


Bids 


Public 


is 


Board at 
Time) 


said 
Standard 


ob- 
be 
of 
the 
be 
nine 
on 


on blanks 
and shall 
Secretary 
of 
will 
to 

Time) 


in 


accompanied by 


of 


right to reject 


Attest: 
W. J. SADLER, 
Secretary. 

Copies of the plans 
may be secured at the 
Engineer, City Hall, Chicago Heights, 
Illinois, or at the office of Shepherd & 
Hovey, Consulting Engineers, 1623 Monad- 
nock Block, Chicago, Illinois. A deposit of 
ten (10) dollars will be required. 


and specifications 
office of the City 


Bids: 25. 
Water Works Extension 


Mansfield, 


Aug. 


Mass. 


Sealed proposals will be received until & 
o'clock P.M. on the 25th day of August, 
1922, at the office of the Town Manager, 
Mansfield, Mass., for doing all excavating 
and laying about 7,600 ft. of 8 in., and 
2,500 ft. of 6 in. C. I. pipe in Bast Mansfield 
and about 7,700 ft. of 8 in. and 1,000 ft. of 
gether with all specials, hydrants, valves, etc. 

in. C. I. pipe in West Mansfield, to- 

Bids will be considered on two contracts. 
Contract No. 1 for East Mansfield and Con- 
tract No. 2, for West Mansfield. 

A certified check for $1,000 shall ac- 
company each bid. The right is reserved to 
reject any or all bids. 

Plans and specifications may be ob- 
tained upon a deposit of $5.00 from the 
Town Manager’s office at the Town Hall, 
Mansfield, Mass. 

ERNEST E. LOTHROP. 


August 7, 1922. Town Manager. 
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These Two Things I Do Well 


CONTRACT BONDS 
COMPENSATION 
INSURANCE 


HARMON V. SWART 
92 William St., New York. 
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CONTRACT BONDS FOR RESPONSIBLE CONTRACTORS 


The strong financial backing of Atna bonds makes them acceptabie anywhere to individuals, 
firms, corporations, the Federal Government, the individual States, and 


ZETNA CASUALTY AND SURETY COMPANY 


HARTFORD, CONN. 


to all counties and municipalities. 
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e2 Gi SEARCHUGHT SECTION I 


OFFICIAL PROPOSALS 


Bids: Sept. 1. 


Highway Work 
Somerville, N. J. 

Notice is hereby given that sealed bids 
will be received by the County of Somerset 
for the following: The construction of 
State picowar Route No. 9, Section 7A, 
from Grove treet, through East Main 
Street, North Gaston Avenue and Union 
Avenue to the easterly borough line of 
Somerville, consisting of 12,450 sq.yd. of 
“Surface Type Cc” one course reinforced 
cement concrete pavement with intersec- 
tions, drains and appurtenances. 

Work is to be performed under County 
Reimbursement Act, Chapter 183, Laws of 
1918, and amended by Chapter 317, Laws 
of 1920, 

Bids will be received at the Court House 
at Somerville on Friday, Sept. Ist, 1922, at 
10.30 a.m., Daylight Saving Time, (Eastern 
Standard Time, 9.30 a.m.). 

Drawings, specifications and form of con- 
tract and bond for the proposed work are 
on file in the office of H. C. Van Emburgh, 
County Engineer, at Court House, Somer- 
ville, and in the office of the State High- 
way Department, Trenton, New Jersey, and 
may be inspected by prospective bidders. 
Plans will be furnished on deposit of ten 
dollars ($10.00) upon application to H. C. 
Van Emburgh, County Engineer. Bids 
must be made on the standard proposal 
forms in the manner designated therein 
and as required by the specifications, en- 
closed in sealed envelopes, addressed to the 
Board of Chosen Freeholders of the County 
of Somerset and bearing the name and ad- 
dress of the bidder and the name and sec- 
tion of the route on the outside. Bid must 
be accompanied by a certified check drawn 
to the order of Edwin Garretson, County 
Treasurer, for not less than ten per cent 
(10 per cent) of amount of the bid, pro- 
vided that said certified check shall not be 
less than $500.00 nor more than $20,000.00, 
and be delivered at the above place on or 
before the hour named. Copies of the 
standard proposal form will be furnished 
on application to H. Van Emburgh, 
County Engineer. 

Each bidder must accompany his bid 
with a certificate from a surety company 
duly authorized to do business in this State, 
Stating that such surety company will pro- 
vide said bidder with a bond in such sum 
as is required in and in accordance with 
the provisions of said specifications, con- 
ditioned for the faithful performance of the 
provisions of the contract and specifications. 
Each bidder must also accompany his bid 
with a statement of equipment properly 
filled out. 

By order of a resolution of the Board of 
Chosen Freeholders of the County of 
Somerset passed at a meeting held on Tues- 
day, August Ist, 1922. 
ad WM. S. WOODRUFF, Clerk. 
Bids: Aug. 23. 


Pipe Sewers and Disposal Works 
Rye, N. Y. 

Sealed proposals will be received and 
opened publicly by the Trustees of the Vil- 
lage of Rye, N. Y., at the Village Municipal 
Hall, at 8.15 p.m., August 23rd, 1922. 

Said proposals to cover construction 
(both materials and labor included) of 
certain pipe sewers and disposal works, 
according to plans and specifications filed 
with the Village Clerk. 

Copies of plans and specifications may be 
seen also at office of City-Wastes Disposal 
Co., 45 Seventh Ave., New York City. Sets 
may be borrowed upon deposit of $15 of 
which $10 will be refunded if papers are 
returned in good condition before Sept. 
ist., 1922. 

Approximately the proposed work con- 
sists of: 

About 29,000 feet of 8-inch and 600 
feet of 15-inch vitrified pipe sewers, 
with manholes and fiushtanks, much 
of it in rock excavation; 

About 6,600 feet of iron pipe sewers, 
siphons and force-mains, 8-inch to 
16-inch ; 

An indeterminate amount of drain-tile 
laid in sewer trench ; 

Sewage tanks, sprinkling filters and 
sand-beds, with appurtenances. 

Each bid must be made on blank forms 
obtained from the Village Clerk or the 
Engineer, and must be accompanied by a 
certified check for $10,000 as a guarantee 
of da faith. 

e Village reserves the right to reject 

any or all bids. 
WILLIAM H. SE.UZER, 
Village Clerk, 
Rye, Westchester Co., N. Y. 
G. EVERETT HILL. 


Engineer, 
45 Seventh Ave.. New York. 


OFFICIAL PROPOSALS 


Bids: Aug. 16. 


Iron Water Pipes 
Sayreville, N. J. 

Sealed proposals will be received by the 
Mayor and Borough Council of the Bor- 
ough of Sayreville, N. J., at the Borough 
Council Chambers, Borough Hall, in the 
Borough of Sayreville on the 16th day of 
August, 1922 at the hour of 8 o'clock, 
P. M., Daylight Saving Time and 7 o'clock, 
P. M., Standard Time for the furnishing 
of one hundred forty-six (146) tons 4 Inch 
cast iron pipe, hub and spigot ends, 
Class “B”; twelve hundred ninety-three 
(1293) tons 6 Inch to 18 Inch Cast Iron 
Pipe, hub and spigot ends, classes “B” 
and “C”, and twenty-four (24) tons spe- 
cial iron castings. All pipe and special 
castings to be manufactured in accordance 
with Am. W. W. Assn. specifications. All 
proposals shall state the price per ton of 
2,000 pounds, Sayreville, N. J. 

All of said bids shall be in accordance 
with the specifications prepared by Waldo 
S. Coulter, Consulting Engineer, 114 Lib- 
erty Street, New York, N. Y., which said 
specifications were adopted by the Bor- 
ough Council of the Borough of Sayreville 
at the meeting held on Wednesday, March 
15, 1922, which said specifications are now 
on file in the office of the Borough Clerk, 
Borough Hall, Sayreville, N. J., where 
they may be seen by bidders, or a set 
of said specifications can be obtained 
from Waldo S. Coulter, Consulting Engi- 
neer, upon the payment of two dollars 
($2.00), which said sum of two dollars 
($2.00) will not be refunded. 

Each proposal must be in a sealed en- 
velope and marked “Proposal for Cast 
Iron Pipe.” Each bid must accom- 
panied by a certified check for four thou- 
sand dollars ($4,000) made payable un- 
conditionally to the Treasurer of the Bor- 
ough of Sayreville, which check must be 
presented with the bid as a guarantee 
that the bidder will within ten (19) days 
after receiving the award, enter into con- 
tract with the Borough of Sayreville for 
the furnishing of the said cast iron pipe 
and special castings, and will also provide 
a Surety Company Bond to be approved 
by the Borough Attorney in the sum of 
Thirty thousand dollars ($30,000) for the 
faithful performance of the contract. 

The furnishing of said cast iron pipe 
and special castings shall be completed 
within 150 days from the date of the 
signing of the contract. 

The Mayor and Borough Council reserve 
the right to reject and and all bids. 


EDWARD E. CLARK, 
Mayor. 





Attest: 
FRANK P. KOLB, 
Borough Clerk. 
Approved: 
THOMAS H. HAGERTY, 
Borough Attorney. 





U. S. GOVERNMENT 


PROPOSALS FOR SPURDIKE CON- 
STRUCTION.—U. S. Engineer Office, 329 
Customhouse, New ‘Orleans, La.—Seajed 
proposals will be received here until 9:00 
a.m., Sept. 5, 1922, and then opened, for 
construction of spurdikes at Southwest 
Pass, Mississippi River. Further inform- 
ation on application. 


PROPOSALS FOR SPURDIKE CON- 
STRUCTION.—U. S. Engineer Office, 329 
Customhouse, New Orleans, La.— Sealed 
proposals will be received here until 9:00 
a.m., Sept. 5, 1922, and then opened, for 
construction of spurdikes at Head of 
Passes, Mississippi River, Further infor- 
mation on application. 


PROPOSALS FOR BULKHEAD CON- 
STRUCTION.—U. S. Engineer Office, 329 
Customhouse, New Orleans, La.—Sealed 
proposals will be received here until 9:00 
a.m., Sept. 5, 1922, and then opened, for 
bulkhead construction at Southwest Pass, 
Mississippi River. Further information on 
application. 


PROPOSALS FOR STONE.—U. 8S. Engi- 
neer Office, 329 Customhouse, New Orleans, 
La.—Seaied proposals will be received here 
until 9:00 a.m., Sept. 7, 1922, and then 
opened, for furnishing and delivering stone 
for Southwest Pass, Head of Passes, and 
South Pass, Mississippi River. Further 
information on application. 


U. S. ENGINEER OFFICE, Galveston, 
Tex. Sealed proposals will be received here 
until 12 M., Aug. 15th, 1922, and then 
opened, for dredging the Houston Ship 
Channel, Texas. Further information on 
“»plication, 





| for dredging in Bridgeport Har! 


a 


Vol. 89. y 
Eng » Ne 6 


VS-Rex ord 


U. S. GOVERNMENT 





PROPOSALS FOR STEEL (1), hanope 
—U. 8. Engineer Office, 329 © siamyi® 
New Orleans, La.—Sealed sala coal 
be received here until 8:00, Sent 
1922, and then opened, for trees 
and delivery of two 4,000-barr| stej 
barges in the Mississippi Riv.r, at 2" 
Orleans, La. Further informa::)y on ap. 













































plication. 


PROPOSALS FOR SAND AN} GRAVE] 
—U. S. Engineer Office, 329 « “ 
New Orleans, La., Sealed pr: 
be received here until 9:00 A.\ 
1922, and then opened, for furni 
and gravel for Southwest Pass 
River. Further information on 

U. S. ENGINEER OFFICE, }rovidence 
R. I. Sealed proposals will be received 
here until 11 o‘clock A.M., East. rn Stand- 
ard Time, Aug. 28, 1922, and thin opened 


or, C 
Further information on application, ona. 


U. S. ENGINEER OFFICE, 815 Wither 
spoon Bldg., Philadelphia, Pa. Bids are 
wanted until September 6, 1922, for dredg. 
ing in Delaware River on Bellevue, Cherry 
Island and Liston ranges. Further infor. 
mation on application. 


U. S. ENGINEER OFFICE, Providence 
R. I. Sealed proposals will be received 
here until 11 o’clock A.M., Eastern Stan. 
dard Time, August 31, 1922, and then 
opened, for dre ong is Pawtucket (See. 
konk) River, R. IL. rther information on 
application, 


U. 8S. ENGINEER OFFICE, BALTL 
MORE, MD., Sealed proposals will be re. 
ceived here until 1 p.m., daylight saving 
time, August 21, 1922, and then opened for 
dredging in Baltimore Harbor and Chan- 
nels, Md. Further information on applic 
ation. 

U. S. ENGINEER OFFICE, Room 71), 
Army Building, 39 Whitehall Street, New 
York, N. Y.—Sealed proposals for dredging 
in Hudson River, N. Y., will be received 
here until 12 M., September 5, 1922, (day- 
light saving time) and then opened. Fur- 
ther information on application. 


U. S. ENGINEER OFFICE, Nashville, 
Tenn.—Sealed proposals will be received 
here until 11 a. m., Sept. 5, 1922, and then 
opened, for steel gates for Lock F, Cumber- 
land River. Further information on appli- 
cation. 


UNITED STATES ENGINEER OFFICE, 
Duluth, Minn., July 14, 1922. Sealed pro- 
posals will be received here until 10 o'clock 
a.m., August 14, 1922, and then opened, for 
constructing and delivering a steel derrick 
scow, complete with machinery and equip- 
mient. Further information on application. 


U. S. ENGR. OFFICE, WILMINGTON 
Del. Sealed proposals. will be received 
here until 11 a.m., standard time, Aug. 15, 
1922, and then opened, for excavating In- 
land Waterway from Delaware River to 
Chesapeake Bay, Del. and Md. (Chesapeake 
and Delaware Canal). Further information 
on application. ' ee 

U. S. ENGINEER OFFICE, Providence, 
R. I. Sealed proposals will be received 
here until 11 o'clock a.m., Eastern Standard 
Time, August 15, 1922, and then opened, for 
rock removal in Stamford Harbor, Conn. 
Further information on application. 


PROPOSALS FOR PONTOON CATA- 
MARANS.—U. S. Engineer Office, 2d Dis- 
trict, Portland, Ore.—Sealed proposals for 
80 all steel pontoon catamarans will be Te 
ceived here unti 11_a.m., August 21, 1922, 
and then opened. Further information on 
application. 


U. S. ENGINEER OFFICE, 616 Army 
Building, New York City.—SEALED_ PRO- 
POSALS will be received here until 11 as 
Eastern Standard Time, August 1%. = 
and then opened, for dredging in Passat 
River, N. J. Further information on a> 
plication. 3s 


U. S. ENGINEER OFFICE, BUFFALO, 
N. Y.—SEALED PROPOSALS will aN 
ceived here until 11 a.m. (Eastern stan - 
time) Aug. 25, 1922, and then opened, ‘ 
constructing Office-Storehouse Building am 
six Operating Houses at Black Rock ue 
and Storehouse at Ferry Street Bridg® 
Buffalo, N. Y. Further information om 
application. 


I. i 
PROPOSALS FOR LEVEE W ORES 
Office, Mississippi River Commission, x 
and 2d Districts, Customhouse, Memp 
Tenn.—Sealed proposals will be = 
here until 11 a.m., Aug. 14, 1922. and aoe 
opened, for constructing about 2, nd 
cubic yards of earthwork in the UPPOr eet 
Lower St. Francis and White River ica 
—_ Further information on 4P 
on. 
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Waterworks 


PROPOSED WORK 

N. Y., Batavia—Plans 4,000 ft. c.i. mains 
in Lewis and Williams Sts. $15,000. IL. J. 
Carmichael, clk. Noted May 11. 

N. Y., Binghamton—City plans to pur- 
chase chain of small lakes in Chemung 
Co. and develop same to adequately fur- 
nish city with new water supply incl. pip- 
ing, filter stations, pumps, ete. $200,000- 
$300,000 (does not include purchase of 
lakes). W. E. Weller, city engr. 

N. Y., Corning—See “Sewers.” 

N. Y., Endicott—Endicott-Johnson Co., 
108 East Main St., has purchased Silver 
Lake, near here, and plans to supply city 
of Endicott with water. Project includes 20 
mi. pipe line. Hoadley & Giles, c/o owner, 
engrs. , 

N. J., East Orange—See “Contracts and 
Awards.” 

Mich,, North Branch—Plans 15,000 ft. 4 
and 6 in. c.i. mains, hydrants, tank and 
tower. C. B. Farnsworth, village clk. 

0., Niles—Plans 500 ton 24 in. c.i mains 
in East Robbins Ave. M. Hogan dir. pub. wks. 

0., Piqua—Plans complete waterworks 
pumping plant, driving wells and some 
mains. $350,000. Engineer not selected. 

0., Sidney—Plans extending mains, 23,- 
700 ft. 4-10 in. pipe, seventy-three 4-10 in. 
valves and valve boxes, 22,700 lb. specials, 
etc. B. Coulson, city engr. 

Minn., Fergus Falls—Voted $30,000 bonds 
relaying mains, repairing and extending 
water system. H. Blegan, city engr. 

Kan., Morrill—Soon takes bids water- 
works, $30,000; sewers and disposal plants, 
$20,000. Shockley Eng. Co., 800 Graphic 
Arts Bldg., Kansas City, Mo., engrs. 

Ont., Oakville—Plans filtration plant. 
$25,000. Address A. Forster, mayor. 

Ont., Port Dover — Takes bids end of 
August waterworks. $40,000 bonds voted. 
Prices wanted on all materials. 

BIDS DESIRED 

N. ¥., New York—Aug. 23, by Bd. Purch., 
Municipal Bldg., furnishing, delivering, un- 
loading, stacking and storing high pressure 
c.i. pipe and special castings, for Dept. 
Water Supply, Gas & Electricity. G. A. 
Whalen, comr. 

N. J., Madison—Aug. 30 by Tribus & 
Massa, engrs., 15 Park Row, New York, 
artesian well connections, pumping plant 
and electric equipment for estate of H. 
McK. Twombly, near here; adv, the issue. 

Pa., Blain—Aug. 21, by W. L. Smith, 
pres. Boro Council, building reservoir, lay- 
ing mains, etc. $50,000. 

W. Va., Wheeling — Aug. 18, by City 
Council and W. M. Evans, city cik., 17,000 
ft. 30 in. steel force mains, 3,000 ft. 36 in. 
steel reservoir mains. five 1,000,000 gal. 
steel storage tanks, 48 in. intake line, in- 
take pier and traveling screens. J. N. 
Chester, Union Bank Bldg., Pittsburgh, 
engr. Noted April 13. 

0., Cleveland—Aug. 23, anderpeing 
filters at Division Ave. filtration plant, incl. 
18,690 lin.ft. pre-molded sectional concrete 
piles. To exceed $25,000. A. V. Ruggles, 
City Hall, engr. 

0., Cleveland—Aug. 23, by Cuyahoga Co. 
for Sect. A of Improvement 16 of Water 
Supply System for Co. Sewer Dist. 1, 
18,900 ft. 6, 8 and 1@ in. c.i. pipe. R. F. 
MacDowell, Court House, engr. 

0., Lyndhurst (near Cleveland)—Aug. 
21, c.i. mains. To exceed $25,5000. S. C. 
Vessey, clk. F. A. Pease Eng. Co., Mar- 
shall Bldg., Cleveland, engrs. 

Ill., Sibley —Aug. 28, constructing 9 
blocks mains, etc., also storage battery 
and switchboard for electric plant. S. M. 
Waldon, treas.; adv. this issue. 

Minn., Shakopee—Aug. 28, by city, water 
main extensions 3,820 lin.ft. 6 in. c.i, pipe; 
sewer extensions, 4,666 lin.ft. 8 in. vitr. 
pipe sewer. C. L. Pillsbury Co., 1200 2nd 
Ave. S., Minneapolis, engrs. 

Kan., Chanute—Aug. 22 by C. G. Wood, 
city clk. water main extension and im- 
provements to _ purification lant, incl. 
2,122 cu.yd. excav., 1,035 cu.yd. rein.-con., 
50 cu.yd. plain concrete, 19,140 Ib. Class 
A c.i. pipe, 4,786 Ib. special castings H & 5S, 
41,285 lin. ft. 4-16 in. c.i. pipe, 1,225.05 
ton 4-16 in. Class B, H & Pipe, zZu,vu0 
Ib. 4 in. standard special castings, 18,000 
Ib. 6 in. and larger special castings, 1,475 
Ib. 6 in. and larger flanged castings, sixty- 
six 4-16 in. double gate valves and boxes, 
17 standard fire hydrants. Black & 
Veatch, Mutual Bldg., Kansas City, Mo., 
eners. 

Cal., Petalama—A. F. Tomasini Hard- 
ware Co. in market for filter for filtering 


water in swimming tank, 70,000 gal. ca- 
pacity. 

Ont., Port Credit— Aug. 21, by G. W. 
Gordon, town cik., supplying 2 mi. 4, 6 
and 8 in. c.i. pipe, special castings, valves, 
centrifugal pumps, erecting overhead steel 
tank, settling basin, filters, reservoir and 
concrete and brick pumping station, meters, 
gages, hydrants, etc. $60,000. Gore, 
Nasmith & Storrie, Confederation Life 
Bldg., Toronto, engrs. Noted April 20. 

BIDS RECEIVED 

O., Cleveland—Cuyahoga Co. opened bids 
Aug. 5, for Impvt. 14 of Water Supply 
System, 24,570 ft. 4-12 in. c.i. pipe, from 
Water & Sewer Impvt. Co., 10,923 Detroit 
Ave., $76,047; E. Cesa, 2462 Baldwin Rd., 
$81,200; Gantose Constr. Co., Columbia 
Bldg., $92,250. 

0., Rome (Hilliards, P. O.) — Franklin 
Co. (Columbus) opened bids Aug. 10, 
13,500 ft. ci. mains in Sewer Dist. 
Prairie 1, from Burnip Constr. Co., 223 
East Broad St., Columbus, 25,314; Pitt 
Constr. Co., Fulton Bldg., Pittsburgh, Pa., 
$26,229; Elcon Eng. Co., 522 Rowlands 
Bldg., Columbus, $27,034. Noted Aug. ¢ 


waterworks construction as follows: 


Proposed work.. 
Bids desired. 
Bids received 


| We published 141 tips on new 


| 
Contracts awarded... 


| No let-up since April. 





Utah, Ogden—Furnishing and _ laying 
1,500 ton 12-20 in. c.i. mains, 14,000 cu.yd. 
earth and 7,000 cu.yd. rock excav., from 
Western Eng. & Constr. Co., Tempelton 
Bldg., Salt Lake City, $139,774; F. W. 
Spencer Co., State St., Salt Lake City, 
$143,429; Wheelwright Constr. Co., Main 
St., $148,125. Noted July 17. 

Wash., Seattle—Opened bids Aug. 4, 
water mains in Lucille St., et al., 18,150 
in. ft. 8 in. Class D c.i. pipe, ete., from 
Paduano & Co., Seattle, $49,369; V. Ram- 
galia, Seattle, $49,749; C. L. Creelman, 
Ry. Exch. Bidg., Seattle, $49,807. Engrs. 
est. $50,000. 

California—See “Dams”. 

Cal., Reedley—Erecting 60,000 gal. steel 
water tank and tower, from Pittsburg-Des 
Moines Steel Co., Rialto Bidg., San Fran- 
cisco, $6,599; Chicago Bridges, Steel & 
Iron Wks., Rialto Bidg., San Francisco, 
$6,600; Minneapolis Steel & Mchy. Co., 220 
W. S. T., Salt Lake City, Utah, $7,648. 
Noted July 20. 

Cal,, Santa Rosa—Extending waterworks 
system, from following contractors: 

Butte Electric Constr. Co., 534 Folsom 
St., San Francisco, constructing air-lift for 
artesian well, rein.-con. aerator, flume, re- 
ceiving reservoir, 350,000 gal. capacity, 
pumping buildings, compressors, motors, 
crane, pipe, meters, electrical machinery, 
ete., all foregoing and using two 5 in. 
Byron-Jackson pumps $46,000; two 6 in. 
Byron-Jackson pumps $45,645; two 6 in. 
Worthington pumps $46,672; two 5 in. 
Worthington pumps single stage $46,114; 
two 5 in. Courtenay pumps $45,630. 

Millen & La Voie, 265 9th St., Oakland, 
constructing rein.-con. receiving reservoir, 
aerator, flume and fence, pumping build- 
ings, roof for existing reservoir, etc., 
$34,470. 

W. L. Proctor, Sprigg St., constructing 
concrete reservoir, aerator, flume, pumping 
buildings, roof for existing reservoir, etc., 
$28,870. 

Rocca & Coletti, San Rafael, construct- 
ing pumping station buildings, except elec- 
tric and pumping machinery, reservoir, 
except equipment, concrete aerator, without 
pipe, and control flume; pumping plant 
buildings $6,897 ; reservoir 350,000 gal. $13,- 
900; aerator $360, control flume $300. 

G. H. Chick, R. F. D. 1, Box 143, Napa, 
constructing all works using Worthington 
11 x 7 x 12 two stage compressors, water 
works supply Ventura meters, G. E. or 
Electric Controller Mfg. Co.’s switchboards, 
Byron-Jackson 5 in. centrifugal pumps, c.i. 
ipe, ete., all work cost plus 10% with 

nus for savings under total cost of $45,- 
250. (Total cost not to exceed $50,000 for 
completed project). Noted July 20. 





CONTRACTS AWARDED 


N, =. Brooklyn—State Hos} tal Co 
Capitol, Albany, test wells fo; Brooking 
State Hospital, here, from A. J. Conn ho 
100 South 10th St., Newark, N. Jy. s5 4¢2 
Artesian Well & Supply Co., 195 “Anthos: 
St., Providence, R. 1., $7,850; jiqghony 
Potter, Co., Inc., Bourse Bldg., Phila — 
$8,500. ae 

N. Y¥., Raybrook—State Hospits! Comn 
Albany, addition and alterations to wate 
supply system at New York State Hospira 
for Incipient Tuberculosis, here, to ie 
Fitzpatrick & Sons, 84 Bridge St., Platts: 
burg, $19,192. a 


N. J., East Orange—Bd. Water Comps 
438 Main St., additional water supply work 
to U. S. Cast Iron Pipe & Fury. (" 
71 Bway., New York, flanged special eas. 
ings $155 per ton, bell and spigot specia 
castings $120, 6-16 in. bell and spigot pis. 


$58.90, 20 and 24 in. bell and spicot si. 
$52.90, all f.o.b, Chatham; to Lock Joint 
Pipe Co., Ampere, 8,000 ft. 20 in, rein co 
water pipe delivered at side of trench $3.9: 
to A. P. Smith Mfg. Co., Norman Ss. 1¢ ;; 
hub end valves $138 each, 10 in ib end 
valves $49, 6 in. hub end valves $20.50. ¢ jn, 
flanged valves $23,000, 10 in. flanged Check 
valves $58, 2 in. air valves $34, all f.o.b. 
Chatham; to United Lead Co., 111 Bway 
New York, 4 ton pig lead, f.0.b. Chatham 
$140; to Babcock & Wilcox, 85 Liberty s) 
New York, one 132 h.p. water tube boiler 
erected in existing boiler room $6.99; 
D’Olier Centrifugal Pump and Machy. (Co 
New York, 1 steam turbine driven, cv \ 
gal pump, 2M.G.D. against 261 ft. al 
head in existing pumping station $7,500: t 
Ames Iron Wks., 41 East 42nd St... New 
York, 2 unaflow steam engine driven alter- 
nating current generating units, 120 K.V.A 
each, 2,300 volts, 60 cycle for two units 
erected in pumping station, $13,826; to ¢ 
H. Wheeler Mfg. Co., 50 Church St., New 
York, 2 surface condensers, 400 sq.ft. eac} 
with crank and flywheel vacuum pump, ¢e- 
livered f.o.b. Chatham, $5,270; to Jaehnig 
& Peoples, Inc., 221 13th Ave., Newark, in- 
side steam, water, air and auxiliary piping 
completely erected $18,000; to Mack & 
Mack, 103 Park Ave., New York, electrical 
work, incl. 12,000 ft. wood pole, lead cab! 
transmission line, inside and outside wiring 
switchboard and 7 transformers, erected 
complete $24,500. Buildings, structures 
well pumps, wells and laying outside pipe 
will be readvertised. Noted July 6. 

Pa.., Coalport—Boro Council rein.-con 
reservoir, 100,000 gal. capacity, to H. 0 
Ebensburg. Noted July 20. 

Pa., Phila.—Laying 6, 8 and 12 in cl 
pipe to A. DeSandro & Son, 3906 North 
50th St., $31,174; furnishing 6, 8 and 12 in 
c.i. pipe, to R. D. Wood & Co., 300 Chestnut 
St., $64,100; furnishing 6, 8 and 12 in. stop 
valves, to W. E. Cooney Co., 519 Arch St 
$18,106; furnishing and laying 30 in. steel 
pipe, to A. J. Ellis, 5724 Marshall St., $21.- 
151. Noted July 20. 

Wis., Blue Mounds—For rein.-con. reser- 
voir, laying mains, installing and furnish- 
ing equipment for waterworks system, to 
Ayem, Petersen & Rue, Main St, Mt 
Horeb, Engrs. est. $25,000. 

Wis., Tomahawk — Wisconsin Valley 
Impvt. Co., Ist Natl. Bank Bldg., Wausau, 
will build rein.-con. and _ steel reservoir 
dam, incl. gravel and earth embankment, 
bv day labor. $100,000. 

Wis., Two Rivers—Intake crib suction 
well and suction pipe line, to McMullen & 
Pitz, 915 Commercial St., Manitowoc 
Noted June 15. 

Minn., North St. Paul—Waterworks ex- 
tensions and _ electrification of pumping 
plant, 36,000 lin.ft. c.i. pipe, etc., to J. J. 
Connolly, 1007 Reaney St., St. Paul, $5). 
000. Noted June 29. 

Minn., Storden—Waterworks, to _ Pitts- 
burgh-Des Moines Steel Co., Tuttle and 
South West 10th St., Des Moines, [a., $!.- 
791. Noted June 29. 

Mont., Harlem—For filtration plant and 
8,000 lin.ft. 6 in. c.i. mains, to J. P. Mur- 
phy, Great Falls, $42,680. Noted July 6 

Okla., Oklahoma City—Dept. Pub. Prop- 
erty, water filtration plant, to Tibbens & 
Pleasant, 202 Daniels Bldg., Tulsa, $-5-.- 
700. Noted July 20. 

Wash., Morton -— Installing Connolly 
Creek gravity water system, to Auburn 
Constr. Co., Auburn, $16,000. . 

Wash., Seattle—For 10,200 ft. Class C. 
and 1,800 ft. Class D c.i. pipe, 20 in. diam. 
for repairs to city water system, to Amer. 
Cast Iron Pipe Co., Acipco St., Birmins- 
ham, Ala., $48.40 per ton. Engrs. est. $67.0" 

Ont., Kincardine — H,. Hurdon, cht. 
Waterworks Com., slow sand filter contracts 
as follows: tubes to Natl Iron Corp., foot 
of Cherry St., Toronto; pumps to (ioldie- 
McCulloch Co. Ltd, 64 West Main St. 
Galt; sewer pipe to Clay Products Agency: 
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Waterworks (Continued) 
6 Wellington St. E., Toronto; valves to 7. 
McAvity & Sons Ltd. 95 King St. W., 
Toronto; sand washer to J. Ingles Co., 14 
Strachan Ave., Toronto; gasoline tanks to 
S. F. Bowser Co. Ltd, 66 Fraser St., 
Toronto. Noted June 22. 5 

B. C. Chilliwack—Elk Creek W aterworks 
Co. will build mains (mostly wood pipe, 
iso 10 in, steel) by day labor under direc- 
tion of A. H, Turvey, engr., c/o owner. 
50.000. 
: B. C., New Westminster—To Vancouver 
- Wks. Ltd., 519 6th Ave. W., Van- 


couver, 8,400 ft. 24 in, steel water pipe, 
$30,976. 


Sewers 


PROPOSED WORK 


nN. ¥., Corning—Plans election to vote 
on $30,000 bond issue_ to extend sewers 
and water mains. w. oO. Drake, city engr. 

Pa., Pittsburgh—Plans relief sewers in 
Howe St. and College Ave. from existing 
sewer at Stratton Line to existing 36 in. 
brick sewer in Elmer St., 24 and 30 in. 
pipe, $18,700, Beechview Ave. and Parody 
Way. 15 and 18 in. pipe, $3,000, Morewood 
and Ellsworth. Aves., 24 in, terra cotta 
pipe, $6,000, Corropolis St.. 12 in. terra 
cotta pipe, $1,000. 

La., Shreveport—See “Buildings.” 

©., Ashtabula—Preparing plans sewerage 
system. $1,000,000. G. B. Gascoigne, 
Leader-News Bldg., Cleveland, engr. 

Mich,, Cadillae—Having revised plans 
prepared and opens bids about September, 
» story, concrete and brick sewage disposal 
plant $50,000. Hoad, Decker & Drury, 
302 South State St., Ann Arbor, engrs. 

Mich., Grosse Pointe Farms (Detroit 
P. 0.)—Plans sewer in Oak St. from Grosse 
Pointe Blvd. to point north, incl. 890 ft. 12 
in. and 1,073 ft. 10 in. vitr. pipe. R. H. 
Erley, Grosse Pointe Farms, engr. 

Kan., Morrill—See “Waterworks”. 

Kan., Wichita—Making plans and soon 
takes bids Storm Sewer 15, College Hill 
Dist., excavating and laying 13 mi. 72 in. 
sewer pipe and 1% mi. pipe ranging from 72 
in. to 42 in. Bids on precast concrete pipe, 
monolithie construction, vitr. segment block 
or brick. $200,000. P. L. Brockway, 
Wichita, engr. 

Col., Denver—Making plans Washington 
Park Storm Sewer Dist. 2. Will take al- 
ternate bids on vitr. pipe, vitr. brick, 2nd 
class, rein.-con., or 3rd Class segment 
blocks $481,810. A. K. Vickery, City 
Hall, engr. 

Ont., Hamilton—Having plans prepared 
sewage disposal plant in eastern section of 
city. $2,500,000. Gore, Nasmith & Storrie, 
Confederation Life Bldg., Toronto, engrs. 

Ont., London—Plans reconstructing sev- 
eral sanitary sewers in business section, 
vitr. tile pipe, 8 in. up. $250,000. H. A. 
Brazier, city engr. 

Ont., Port Dover—Plans 8,000 ft. of 8-12 
in. vitr. tile sewer from town limits to 
Black Creek. $27,000. James, Proctor & 
Redfern, 36 Toronto St., Toronto, engrs. 

Ont., Port Dover—Takes bids end of 
August for sewers. $30,000 bonds voted. 
Prices wanted on all materials. 


BIDS DESIRED 

N. Y., Brooklyn—Aug. 23, by E. Riegel- 
mann, boro pres., “Boro Hall, sewers in 
Gravesend Ave. between Kings Highway 
and Ave. T, Ave. T between Gravesend 
Ave. and West 5th St., West 5th St. 
between Ave. T and Ave. U; repairing 
sewer in Foster Ave. between Ocean Park- 
way and East 9th St.; repairing pipe 
sewers in Greene Ave. between Marcy and 
Lewis Aves. 

N. ¥., New York—Aug. 21, by J. Miller, 
Pres. Manhattan Boro, Municipal Bldg., 
alterations and improvement to sewer in 
West 57th St. between 5th and 6th Aves. 
Former bids rejected. Noted Aug. 10. 

N. Y., St. George — Aug. 25, by J. A. 

Lynch. pres. Richmond Boro, Boro Hall, 
temporary sanitary sewers in Seymour 
Ave from Richmond Ave. to point about 
40) ft. easterly, Leadley Pl. from Richmond 
Ave. to point about 300 ft. southerly, Wil- 
low Brook Rd. from point about 530 ft. 
south of Forest Ave. to Forest Ave., Dixon 
\ve. from Van Riper St. to Villa Ave., Villa 
Ave. from point about 90 ft. north of Rich- 
Pro mig to point about 100 ft. south of 
Prospect St. 
1%: Y. Spring Valley—Sept. 7, by Bd. 
3 “ustees, _ Sanitary sewerage system and 
; age disposal plant. W. S. Coulter, 114 
cane’ St» New York, engr.; adv. this 
; z. J., Plainfield—Se t. 5, for 1,000 lin.ft. 
4 wr 2 ft. 5 in. rein.-con. storm sewer. 
“. W. Vars, city engr.; adv. this issue. 








O., Marion — Aug. 31, at office E. A. 
Schultz, dir. Pub. Serv., sewage treatment 
works, Contr. A; main sanitary sewer, 
Contr. B. G. B. Gascoigne, 648 Leader- 
News Blidg., Cleveland, engr.; adv. this 
issue. Noted Aug. 10. 

Wis., Rice Lake—Aug. 22, West side 
sewerage system, incl. 10,637 lin.ft. 8-18 in. 
vitr. pipe, 51 manholes, 1 concrete outlet, 1 
Imhoff tank, 1 sludge bed. $30,000. J. H. 
A. Brahtz, 409 Metropolitan Opera House 
Blidg., St. Paul, Minn., engr. Noted June 8. 


Minn., Eveleth—Sept. 15, improving 
sewerage system, incl. septic tank. $264,- 
500. C. M. Downey, 419 Jackson St., engr. 

Minn., Shakopee—See ‘Waterworks”. 

Minn., Stewart—Aug. 28, sanitary sew- 
erage system, 17,916 lin.ft. 8-12 in. vitr. 
pipe, 48 lin.ft. 10 in. c.i. pipe, 2 flush tanks, 
45 manholes, etc. $25,000. E. Lestico, 
elk. Druar & Milinowski, 500 Globe Bldg., 
St. Paul, engrs. 

Kan,, Tonganoxie — Aug. 25, by City 
Clerk, complete sewerage system and sew- 
age disposal works, incl. 14,403 lin.ft. 8-12 
in., vitr. pipe sewer, 7,581 cu.yd. excayv. for 
disposal works, 39.5 cu.yd. concrete in Im- 
hoff tank, etec., 47 cu.yd. concrete in sand 
filters, 2,444 lin.ft. 4 in. sewer pipe in 
underdrains, etc. Black & Veatch, Mutual 
Bldg., Kansas City, Mo., engrs. 


Nev., Gardnerville—Sept. 6, by Comrs. 
Douglas Co., at Minden, complete system 
for Gardnerville Sewer Dist., 18,000 lin.ft. 
6-12 in. vitr. pipe, 8,000 cu.yd. excav., 300 
bbl. cement, ete. $30,000. L. H. Taylor & 
Co., 309 State Life Bldg., Reno, engrs. 


Cal., Redwood City — Sept. 4, by City 
trustees, sewers in Jefferson Acres, 11,680 
lin.ft. 4-8 in. vitr. pipe, 21 manhgles, 2 
lampholes; in Rodgers and Standis? Sts., 
2,300 lin.ft. vitr. pipe sewer, and 1,500 lin. 
ft. 4 in. vitr. pipe laterals, 6 manholes. C. 
L. Dimmitt, 1st Natl. Bank Bldg., Redwood 
City, engr. 

BIDS RECEIVED 


Wis., Milwaukee—Metropolitan Sewerage 
Comn. of Milwaukee Co., 508 Market St., 
intercepting sewer in Watertown Plank Rd., 
(a) 1,962 ft. 24 in. c.i. pipe siphon, (b) 
4,134 ft. 48 in. plain concrete sewer, (c) 
1,802 ft. 48 in, rein.-con. sewer, from Mid- 
West Constr. Co., 253 Walker St., (a) $8.90 
per ft., (b) $15.80 (c) $17,40, etc., total 
$113,777; Wenzel & Henock, 498 27th St, 
(a) 29,665 (lump sum), (b) $21, (c) $21.50, 
ete., total $157,008; G. E. Zimmermann, 
3402 Grand Ave., (a) $14 (b) $24 (c) $30.40, 
ete., total $183,721. Noted July 27. 


We published 150 tips on new 
sewer construction as follows: 


Eee eee... 
Bids received...................... 
Contracts awarded... 


Are you hunting these down? 


Wash., Seattl—Opened bids Aug. 4, 
grading 11th Ave. W., et al., 11.25 acres 
clearing from M. Richardson, 6,307 12th 
Ave. N. E., $53,155, Odman Contg. Co., 
2,534 33rd Ave. S., $57,011, Hauge & 
Espland, Thompson Bldg., $59.769; paving 
3rd Ave. W., et al., 50,850 sq.yd. 7 in. con- 
crete, 27,100 lin.ft. concrete curbing, 20,000 
cu.yd, earth excav., from A. Tocco & Co., 
1125 20th Ave. S., . $167,916, D. H 
Traphagen, Walker Bldg., $168,984, J. L. 
Smith, Pioneer Bldg., $168,028; grading and 
paving Empire Way et al., 162,000 cu.yd. 
earthwork, 2,600 lin.ft. integral armored 
concrete curb, 17,400 lin.ft. integral con- 
crete curb, type A, 43,400 sq.yd. concrete 
paving, 7 in., (a) clay, (b) concrete from 
de Smith, Pioneer Bldg.. (a) $323,798, 
(b) $323,135, D. H. Traphagen, Waiker 
Bldg., (a) $338,786, (b) $336,642, Jann & 
Bressi, New York Blk., (a) $343,314, (b) 
$343,314. 


Wash., Everett—Opened bids Aug. 2, 
paving Hewitt Ave. from Broadway to 
Federal St., 20,000 sq.yd. concrete, remov- 
ing old wood block surface, from J. W. 
Hoover & Co., Everett, $146,000. -Engrs. 
est. $150,000. 





CONTRACTS AWARDED 


W. Va., Wheeling—Sewers in Main, Mar- 
ket and 12th Sts., to W. J. Weekland Co., 
Charleston, $74,489. Noted July 27. 

O., Akron—Trunk sewer in Miller Ave., 
2,120 ft. of 12-15 in. vitr. clay pipe, and 
1,990 ft. 39-54 in. segmental block, to 
Shullo Constr. Co., 932 2nd Natl Bldg., 
$31,031; trunk sewer in Crozier Ave., 730 
ft. of 19 in. vitr. clay Ee and 2,025 ft. 
of 30-42 in. segmental block, to T. E. Me- 
Shaffrey Constr. Co., 171 South Forge St., 
$20,268. Engrs. est. $46,950 and $25,189 
respectively. 

0., Akron—M. P. Tucker, dir. Pub. Serv., 
building Gorge Blvd. Trunk Sewer, 2,595 
ft. 30-72 in. brick, to E. and W. McShaf- 
frey Co., 574 Rhodes Ave., $57,277. Engrs. 
est. $70,000. Noted Aug. 3. . 

0., Cleveland—Cuyahoga Co., 9,240 ft. 8 
in. vitr. sewer in Snow Rd., to Gallagher- 
Burke Constr. Co., 1228 Bonnie View Ave., 
Lakewood, $67,080. Noted July 27. 

Ind., Indianapolis—-Bd, Sanitary Comrs., 
(power plant building) in connection with 
sewage disposal plant, to W. P. Jungelaus 
Co., 825 Massachusetts Ave., $118,758. 
Noted July 13. 

Ia., Blairstown—For 13,087 lin.ft. 8-12 
in. sewer pipe to O. M. Anenson, Roland, 
$12,615 ; disposal plant to Adams & Graham, 
Cedar Rapids, $8,519. Noted July 27. 

Minn., Brainerd—For 5,743 lin.ft. 36-54 
in. sewers, in East Maple St. north to Mis- 
sissippi River, to Riches & Son, Superior, 
Wis., $38,908. Noted July 13. 

Minn., St. Charles—-New sanitary sewer- 
age system, 33,846 ft. 8 in. and J,775 ft 
10 in. pipe, 81 manholes, 15 lampholes, Im- 
hoff tank, to Gedney & Murphy, 211 Lum 
ber Exch. Bldg., Minneapolis, $54,400. 
Noted July 20. 

Ss. D., Yankton—Extending sewers, incl. 
17,435 lin.ft. 10-36 in. pipe, 41 manholes, 
7,900 lin.ft. 10 in. connecting pipe, to Cady 
& Savonell, Sioux City, Ia., $35,943. Noted 
July 27. 

Cal., San Luis Obispo—For 10,900 lin.ft. 
6 in. vitr. salt glazed sewer pipe, est., to 
W. J. Tobin, 527 Santa Ray St., Oakland 
$13,378. Noted July 20. 

Ont., Ottawa—wWiill build Lady Grey Hos- 
pital Sewer, 10,000 ft. of vitr. tile pipe, 8 in 
and "B, by day labor under supervision of 
A. F. Macallum, city engr. $80,000, 





Bridges 


PROPOSED WORK 


Pa., Harrisburg—Dauphin Co. having 
plans prepared concrete deck girder with 
three 20 ft. spans over Conewago Creek at 
Beverly Sta. $30,000. C. M. Hershey, 14 
South 2nd St., engr. ’ 

Pa., Lawrenceville—State plans to recon- 
struct bridge over river here Work will 
be done by Tioga Co. and town. Address 
W. G. Kellogg, Lawrenceville, supt. high- 


N. C., Whiteville—Columbus Co. plans 
hard surfacing 1 mi. road across Soles 
Swamp near here. $32,000. E. J. Grims- 
ley, Freeman, Chn. Bd. Comrs, 

Ohio—Dept. Highways and Pub. Wks., 
Columbus, received no bids Aug. 11, con- 
crete beam bridge and approaches on Sect 
“I” National Rd., Guernsey Co. 

Ohio—Dept. Highways and Pub. Wks., 
Columbus, cancelled bids which were to be 
received Aug. 11, concrete bridge on Sect 
“Salineville” Salineville-Yellow Creek Rd., 
Columbiana Co. 

Mich., Marine City—State Hy. Dept, 
Lansing, soon takes bids substructure for 
Bridge 770901, one hundred and thirty-five 
ft. swing bridge, here. 

Kan., Lyndon—Osage Co. takes bids 
about Sept. 2. 183 ft. steel span, alternate 
bids on four 50 ft. concrete spans. D. At- 
kins, Jr., co. engr. 

Tex., Palestine—Anderson and Cherokee 
having preliminary inspection and _ esti- 
mates made, 1,700 ft. bridge over Neches 
River on State Highway 43, between Chero- 
kee and Anderson Counties, steel span, 
wood trestle and earth approaches, $26,390 
W. F. Hutson, State Highway Dept., Aus- 
tin, engr. 

Ont., Toronto—City and Dept. Pub. Wks., 
Ottawa, plan 200 ft. steel bascule span 
bridge, 60 ft.. over western entrance to 
Toronto Harbor, $500,000 exclusive of ap- 
proaches which will be built by Harbor 
Comn. Will probabiy proceed next year. 
R. C. Harris, city engr. 


BIDS DESIRED 


N. H., Pinkham Notch—Aug. 23, by F. E. 
Everett, state engr. Concord, 125 ft. bridge, 
riveted steel truss, over stream, here. 
$25,000. 

N. Y¥., La Salle—Aug. 24, by Niagara 
Town Bd., P. C. Goetzman, clk., 100 ft. 
steel girder bridge, 32 ft. roadway, over 
Cayuga Creek. 25,000. Noted June &. 
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Bridges (Continued) 


N. Y¥., Richland—Aug. 30 at office Town 
Clerk of Town of Richland in Village of 
Pulaski, for rein.-con. arch and _ girder 
bridge across Salmon River. Concrete- 
Steel Eng. Co., Park Row Bldg., New York, 
engrs.; adv. this issue. Noted June 22 un- 
der “Pulaski.” 

Pa., Mercer—Aug. 23, by Comrs. Mercer 
Co., 4 rein.-con. bridges as follows: Bridge 
2802, Shenango Twp., 35 ft. girder; Bridge 
3011, Springfield Twp., 24 ft. girder; Bridge 
508, Deer Creek Twp., 12 ft. girder; Bridg2 
2307, Hickory Twp., girder super-structure 
and widening and building present abut- 
ments; also Bridge 2306 Hickory Twp., 
through plate, encased steel girder, 50 ft. 
span and widening and rebuilding present 
abutments. 25,000. KF. P. Graham, Grove 
City, co. engr. 

North Carolina—See “Streets and Roads.’ 

Ga., Augusta—Sept. 5, by Streets and 
Drains Com., Green St. Bridge over Third 
Level of Canal. W. H. Wise, city engr. 
and comr. of Pub. Wks.; adv. this issue. 

Ga., Savannah—Sept. 7, by State Hy. 
Depts., Georgia and South Carolina, bridge 
over Savannah River near here, Contr. 1, 
248,633 cu.yd. embankment (preferably 
placed by hydraulic method); Contr. 2, 
6,650 cu.yd. concrete, 984,000 lb. reinforcing 
steel, 28,000 lin.ft. concrete piling, etc. 
$480,000. Address W. R. Neel, Atlanta, 
state highway engr. 

Fla., Ft. Lauderdale—Sept. 5, by Bd. 
Comrs. Broward Co., 2 steel highway 
swing drawbridges across Florida Intra- 
Coastal Canal, one near Pompano, other 
near Dania. H.C. Davis, engr.; adv. this 
issue. 

Tenn., Blountville—Sullivan Co. taking 
bids concrete bridge over Holstons River 
near Tuters Mill. $36,000. C. M. Dulamey, 
Bristol, engr. 

O., Maynard—Aug. 28, by Comrs. Bel- 
mont Co. (St. Clairsville), concrete bridge 
with rein.-con. slab top, Colerain Twp., near 
here. A. T. Fogle, co. aud. 

Ind., Greenfield—Sept. 5, by Comrs. 
Hancock Co’, building two concrete and 
one steel bridge. C. Boone, Greenfield, 
c/o engr. 

Il., Newton—Aug. 30 by Comrs. Captain 
Pond Drainage and Levee Dist., at office A. 
Kasserman, atty., Newton, 1 steel bridge, 
170 ft. span, 16 ft. roadway, 2 concrete 
piers. 

Minn., Moorhead—See “Excavation and 
Dredging.” 

Tex., New Braunfels—Sept. 7, by F. G. 
Blumberg, mayor, at office of City Clerk, 
—— bridge across Comal River. 

errell Bartlett Engrs., Calcasier Bldg., 
San Antonio, engrs; adv. this issue. 


BIDS RECEIVED 


N. Y., Waterford—C, L. Cadle, supt. 
Pub. Wks., Albany, opened bids Aug. 9, 
concrete slab bridge across old Champlain 
Canal on Broad St., here, from E. 
Doyle, and E. B. Sanford, 95 State St., Al- 
bany, $27,615; J. P. Kelly, 17 Saratoga 
Ave., Cohoes, $28,720; Troy Pub. Wks. Co., 
vu. C. N. Bank Bldg., Utica, $30,430. Engrs. 
est. $29,720. 

Alabama—wW. S. Keller, state highway 
engr., Montgomery, opened bids July 25, 
two 100 ft. concrete arch bridges, one 80 ft. 
steel span, and one 100 ft. 6 in. span, etc., 
from Smith Co., 30 3rd Ave. W., Birming- 
ham, $127,771; J. A. Peterson, Mont- 
gomery, $129,592; Lawrence, Nixon & 
Phillips, Jackson, Miss., $132,848. Noted 
July 6. 

Ohio—Dept. Highways and Pub. Wks., 
Columbus, opened bids Aug. 11, bridges in 
following counties: Highland Co., Sect. 
“N”" Hillsboro-Washington C. H, Rd, two 
steel bridges, from Perkins Structural 
Steel Co., Wooster, $10,362; Brookville 
Bridge Co., Brookville, $10,464. Pickaway 
Co,, Sect. “UL"’ bridge over Scippo Creek, 
from M. M. Kirton, Circleville, $12,170. 
Brown Co., Sect. “P” Milford-Hillsboro Rd., 
top slab bridge, from Fred M. Mark, Wash- 
ington C. H., $2,571; Miller, Smith & Stray- 
ton, Mt. Orab, $2,671. 

0., Cleveland—Cuyahoga Co. concrete 
arch bridge on Highland Rd., from Nelson 
& Kelly, West 112th St., $23,602; Forschner 
Co., East 10th St. and St. Clair Ave., $24.- 
578; H. B. Hirsch, Cleveland, $25,621. 
Noted July 13. 


CONTRACTS AWARDED 

N. ¥., Cayuga—New York Central R. R., 
Grand Central Terminal, New York, fur- 
nishing 180 ton steel and castings for 114 
ft. steel and concrete bridge, here, to Shoe- 
maker, Satter & Thwait Co. 256 Bway., 
New York. Noted March 30. 

W. Va., Ripley—Comrs, Jackson Co., 
substructure on Carnahan Bridge to Lam- 
bert & Cole, Huntington, $11,538; super- 
structures on Carnahan and King Bridges 





~ 





to Oregonia Bridge Co., Lebanon, O., $7,137 
each, Angerona and Cottageville Bridges 
to Concrete Steel Bridge Co., Clarksburg, 
$21,948 and $18,701 respectively. Noted 
July 13. 


We published 134 tips on new 
bridge construction as follows: 


Proposed work a 
Bids desired . 45 
Bids received... : 
Contracts awarded... 


Watch these pages 





North Carolina — See “Streets and 
Roads.” 

North Carolina—State Hy. Dept., Ra- 
leigh, constructing rein.-con. bridges and 
culverts on State Projects 604 and 535, 
Union and Guilford Counties, to Hagedorn 
Constr. Co., Thomasville, $38,315; State 
Project 569, Moore Co., to Mayfield Constr. 
Co., Denmark, S. C., $26,390; State Project 
484, Wake Co., to Booz, Lloyd & Co., Mar- 
ion, $26,147; State Project 702 A, Alle- 
ghany Co., to Luten Bridge Co., 405 East 
4th Ave., Knoxville, Tenn., $59,964; State 
Project 952 A, Jackson Co., and State 
Project 963, Macon Co., to Brooks-Calla- 
way Co., Forsyth Bldg., Atlanta, Ga., $34,- 
771 and $27,841 respectively. Noted 
Aug. 3. 

Fla., Ft. Lauderdale—Broward Co. re- 
constructing bridge over New River Sound, 
192 cu.yd. concrete, 90 ft. reconstruction 
timber trestle, 1,720 lin.ft. timber retain- 
ing walls, 7,000 cu.yd. dredged fill, removal 
of 900 ft. trestle, to J. Olsson, Ft. Lauder- 
dale, $17,277, contract award subject to 
ermit from War Department; improving 

s Olas Blvd., 1,470 ft. creosoted timber 
retaining wall to J. Olsson, Ft. Lauderdale, 
$6,615; 3,600 ft. builder rip rap and 6,200 
cu.yd. rock fill, to Hall & Marshall, Ft. 
Lauderdale. $14,369. Noted July 20. 

Alabama—wW. S. Keller, state highway 
engr., Montgomery, two 80 ft. steel spans 
and concrete girders on concrete pile bents, 
total length 1,037 ft.. over Cubahatchee, 
Caleebee and Little Caleebee Creeks, Macon 
Co., to Austin Bros. Bridge Co., Hurt 
Bldg., Atlanta, Ga., $73,764. Noted 
June 29. 

Alabama—State Hy. Dept., Montgomery, 
Rooster Bridge over Tombigbee River on 
Dixie Overland Highway at Moscow Ferry, 
Marengo and Sumter Counties, two 230 ft. 
and one 160 ft. spans, concrete approach 
and substructure, Waddell lift, total length 
988 ft. 10 in., 18 ft. roadway, to Doullet & 
Williams Co., 816 Howard Ave. New 
Orleans, La. Virginia Bridge & Iron Co, 
(sub. contractors)) to furnish and erect 
superstructure, 

Alabama—State Hy. Dept., Montgomery, 
1,000 ft. bridge, Waddell type of vertical 
lift span, across Tombigbee River, at Mos- 
cow Landing, near Demopolis, Marengo and 
Sumter Counties, to Doullut & Williams, 
Howard Ave., New Orleans, La., $235,075. 
Noted July 27. 

Tennessee—State Hy. Dept., Nashville, 
concrete arch bridge over Rocky River on 
Warren-Van Buren Co. line, Federal Aid 
Project 79, to Warren County Constr. Co., 
StahIman Bldg., Nashville, $25,956. Noted 
July 13. 

Ohio—Dept. Highways and Pub. Wks., 
repairing bridge on National Rd., Sect. ““N,” 
Clark Co., to J. Fox, Brookville, $2,286; 
constructing concrete girder bridge and 
abutments, Lima-Sandusky Rd., Sect. “F,” 
Hancock Co., to P. Alge, Arlington, $3,044; 
concrete girder bridge, Marysville-Kenton 
Rd., Sect. “H,” Union Co., to G. A. Lof- 
gren, Marysville, $3,756; concrete beam 
bridge, Mansfield-Millersburg Rd., Sect. 
“B-1,” Holmes Co., to Shrimplin & Lewis, 
Killbuck, $5,772; rein.-con. bridge, Na- 
tional Rd., Sect. “R,”” Muskingum Co., to 
Adams Co., Zanesville, $9,684; concrete 
girder bridge Columbus-Wooster Rd., Sect. 
“A.” Knox Co., and concrete girder bridge 
Columbus-Wooster Rd., Sect. “E,” Knox 
Co., to Logsten & Breckler, Danville, $4,308 
and $3,857 respectively. Noted Aug. 10. 

0., Columbus—R. W. Smith, clk. Frank- 
lin Co to IL. E. Smith, Richmond, Ind., 





constructing and paving app: 
Greenlawn Ave. Bridge, 8,100 
and 2,800 sq.yd. bituminous mac: 1 817 
542; extending bridge 179 on Mek in\.\ 
Franklin Twp., $1,525; construct culver. 
174 on McKinley Rd. Frank Ty 
$2,536. ; 
Minnesota—State Hy Dept., si, p 
Bridge 3252, State Project 34-24. s:.) |, 
lift span and three 60 ft. approach s. ‘o.., 
Mississippi River, Itasca Co., to Minneay.) . 
Bridge Co.,, Metropolitan Lif: Bld 
Minneapolis, $45,445. Noted Aug 
Missouri—State Hy. Dept. at diy, om, 
Canton, one 85 ft. steel, one 30 ft. roy 
con. spandrel filled arch, one 24 ft, ani 
three 30 ft. rein.-con. deck girder, on. 34 
ft. and two 20 ft. rein.-con. slab spans } 


ft. roadways, on Federal Aid Projo - 
Lewis Co., to O. J. Hanick, 4066 Lindi 
St., St. Louis, $35,370. Noted Aug, 3. _ 

Wash., Yakima — Yakima (Cw., 25° ¢ 
steel bridge, 20 ft. roadway, across Nachi« 


River, two concrete abutments, to Union 
Bridge Co., Central Bldg., Seattle, $44,144 
Engrs. est. $40,000. Noted July 27. 


Dams 


PROPOSED WORK 


N. Y., Binghamton—Binghamton Light 
Heat & Power Co., 172 Washington s 
purchased Rockbottom Dam, plans to im- 


prove and enlarge same to make it capable 
of furnishing power to industries of Bing- 
hampton. 


Ia., Harvey—City having plans prepared 
800 ft. concrete dam, 10 ft. head, 2,410 hp. 
270,000. Fargo Eng. Co., West Cortlandt 
St., Jackson, Mich., engrs., Burns & Me- 
Donnell, Interstate Bldg., Kansas City, Mo. 
associated engrs, 

Que., Quebec—Dept. Lands & Forests of 
Provincial Government, having plans pre- 
pared and soon takes bids, dam at Lake 
Kenegami. $1,800,000. 


BIDS RECEIVED 


Pa., Greenville—L. B. Taylor, concrete 
and wood dam across Shenango River, on 
Smathers Estate, from Universal Constr. 
Co., Empire Bldg., Pittsburgh, $26,194; W. 
McIntyre & Sons, Sharon, $26,731; Lak: 
Erie Constr. Co., Perry Wayne Bldg., Cleve- 
land, O., $30,870. 

California—Yuba Development Co.. Ho- 
bart Bldg., San Francisco, (a) concrete 
arch dam, raising present dam from 45 ft. 
to 175 ft., enlarged dam to be 500 ft. long 
on crest, 41 ft. thick at base, 6 ft. thick at 
top; (b) concrete power house, from Bent 
Bros., 1714 Eagle Ave., Los Angeles, (a) 
$330,650, (b) $12,974; W. A. Kraner, Bal- 
boa Bldg., San Francisco, (a) $345,650, (1) 
$14,477; J. L. McLaughlin, 251 Kearny St. 
San Francisco, (a) $372,470, (b) $17,550. 
Owner will furnish cement, steel, pipe, etc. 


. 
Railways 
PROPOSED WORK 

New York—See “Miscellaneous”. 

Pennsylvania—Eagles Mere R.R. Co. 
PDagles Mere, plans to improve road, 10 mi 
long, narrow gauge. Work includes chang- 
ing entire road to standard gauge and 
possibly electrifying same. $25,000. H. V 
Yeager, genl. Mgr. 

Ontario—Grand River Electric Ry., Galt. 
having plans prepared interswitching line 
at Simcoe. $30,000. F. H. Midgley, Galt. 
ch, engr. 


CONTRACTS AWARDED 


Ohio—U. S. Coal Co., Citizens Bldg.. 
Cleveland, installing 24 mi. single track 
railroad siding, 60,000 cu.yd. grading, to H 
L. Carr, Frederick Bldg., Cleveland. Engrs. 
est. $85,000. Wood ties and steel rails have 
been purchased. 

Kansas—Atchison, Topeka & Santa Fe. 
Ry. Exch. Bldg., Chicago, 48 mi. railroad 
from Ellinor to Eldorado, to Bates & 
Rogers, Old Colony’ Bldg., Chicago 
$3,000,000. 


Excavation and Dredging 
PROPOSED WORK 


N. ¥., Syracuse—Plans flood contro! of 
Furnace Brook. $75,000. T. H. Mather, 
city engr. 

Wis., Union Grove—Hoosier D. D., mak- 
ing plans 2 mi. 10-15 in. clay tile drains 
and some open ditch work. $25,000. W. 
E. O’Brien, Union Grove, engr. ; 

Cal, Live Oak—Reclamation Dist. 2056 
had plans prepared 40 mi. ditches ranging 
from 3 to 6 ft. wide, 5 ft. deep, 416,000 
cu.yd. excav., 3,000 lin.ft. of 12-36 in. con- 
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ation and Dredging (Continued) 
for laterals, 148 cu.yd. concrete 





tt ictures. W, Stanton, Live Oak, engr. 
Cal Merced—Merced Irrigation Dist. 
n takes bids 30 mi, laterals. R. C 
ch. engr. 
BIDS DESIRED 


0.. Wooster—Aug. 29 at office. ek. FF. 
cchapf, secy. Joint Bd. Comrs. Wayne and 
Holmes Counties, Court House, draining and 
dre ne Killbuck Creek; adv. this issue 
“Minn., Moorhead — Aug 26, by A. O. 
Houglum, aud, Clay Co., Co. Ditch 45, 10 
mi main ditch, 60,621 cu.yd. excav.; 36,587 
aa excav. in Lateral 1, 32,587 cu.yd. 
Lateral 2, clearing and grubbing 4 
6 mi. old spoil bank, 2 new 


cu 
exc 


mi., leveling 


1 rebuilt wooden bridges, 4 steel I 
bridges on concrete abutments, 7 
I beam bridges on concrete abut- 


involving 684 cu.yd, concrete, 34,800 

» struetural steel, 1,845 lb. reinforcing, 

783 cu.yd. structural excav. : 

Cal., Biggs—Aug. 28, by Dirs. Recl. Dist, 

Butte Co., constructing drainage sys- 

¢ To exceed $25,000. W. W. Green, 
Biggs, engr. : oS 
Cal. Mereed—See “Miscellaneous. 

BIDS RECEIVED 


Ore., Grants Pass—Grants Pass Irriga- 
tion Dist. opened bids Aug. 8, excavating 
iin canal, sta. 0 to 333, (except 6 to 26 

pleted), 167,000 cu.yd. dry earth and 
13.04 cu.yd. dry rock excav., from P. 

‘elch, Medford, $73,580; Pacific Bridge 
Co,, East Salmon St., Portland, $119,343; J. 

mpshire, Grants Pass, $119,930. Engrs. 
Noted July 20. 


CONTRACTS AWARDED 


Boonville—Warrick Co., 77,650 ft. 
Creek Dredge Drain, 1,374,025 
excav., to R. H. McWilliams, 
Exch. Bldg., Memphis, Tenn., $123,272. 
Eners. est. $150,000. Noted Aug. 10. 
Minn., Olivia—Renville Co., Co. Ditch 92, 
12.263 cu.yd. excav., to Mulgrew & Sons 
Co., Dubuque, Ia., $10,983; 6 timber 
bridges, to E. C. Fritze, Olivia, $3,000; 149,- 
500 lin.ft. 5-36 in, tile, material and labor, 
to Kirseher Bros., Olivia, $62,840. Noted 
July 13. 
Cal.. Mereed—Merced Irrigation Dist., 
constructing Le Grande Lake-Yosemite 
Canal, Div. 1, including canal 16 ft. wide 
on bottom, 7.8 ft. deep, will be done by dis- 
trict; Div. 2 including 6,400 ft. canal, 16 ft. 
wide on bottom, 7.8 ft. deep, 6,850 ft. canal, 
8 ft. wide on bottom, 5.5 ft. deep, 7,450 ft. 
canal, 5 ft. wide on bottom, 5.5 ft. deep, 
and Div. 3, including 23,535 ft. canal, 8 ft. 








$100,000 


Cypress 
cu 


yd. earth 


wide on bottom, 5.5 ft. deep, 16,425 ft. 
canal, 56 ft. wide on bottom, 5.5 ft. deep, 


4.740 ft. canal, 5 ft. wide on bottom, 4.2 ft. 
deep, to C. R. Adams, Briggs. Noted 
Aug. 10. 


Streets and Roads 


PROPOSED WORK 


Pa., Mechanisburg—Plans paving 1,700 
ft. South Market St. from Simpson St. to 
Elmwood Ave., rein.-con., alternate types 
will be considered. $28,000. C. Bryan, 
Carlisle, engr. 

Pa., Pittsburgh—Soon takes bids repav- 
ing Smithfield St. with granite block. 
35,000. 

N. C., Thomasville—Plans paving South 
Main St. from Jewel Cotton Mills to Bap- 
tist Orphanage, East Guilford St. to Cem- 
etery St., and Cemetery St. back to North 
eis St. concrete or some type of asphalt. 
75,000, 

N. C., Whiteville—Columbus Co. plans 3 
concrete bridges across Soles Swamp near 
here, $30,000. E. J. Grimsley, Freeman, 
chn. Bd. Comrs. 

Florida—State Hy. Dept., Tallahassee, 
rejected bids opened June 14, surfacing 18 


mi. State Rd. 3, between De Leon Springs . 


ona ey Co. line, Volusia Co. Noted 
June 23, 

Florida—State Rd. Dept., Tallahassee, 
rejected bids opened June 27, surfacing 
with bituminous macadam on_ crushed 

ne, 10 mi. Project 32, from Duval Co. 


line north, Nassau Co., and 8 mi. 


Project 
’, between Bullards Creek and Hillsbor- 
ough Co, line, Manatee Co. Noted July 6. 
_ Fla. Jacksonville—Plans to issue time 
warrants for $33,000 for sidewalks. W. E. 
Sheddan, city engr. 

La., Shreveport-—See “Buildings.” 
Tenn,, Nashville — Making preliminary 
$ widening 8th St. from.,Church St. 
Bway. $100,000. W. W. Southgate, 
’ Hall, engr. 
Ohio—Dept Highways and Pub Wks., 
umbus cancelled bids that were to be 
ined Aug. 11, grading, bridging and pav- 
131 mi. Sect. “G” Bucyrus-Cresline Rd., 
C iwford Co., rein.-con., brick, bituminous 
macadam asphalt or tar. 


vlans 


C 








Ohio—Dept. ‘Highways and Pub. Wks., 
Columbus received no bids Aug. 11, grad- 
ing, bridging and paving 2.731 mi. Sect. “A” 
Chagrin Falls-Cuyahoga Falls Rd., Cuya- 
hoga Co., rein.-con., or brick ; 0.83 mi. Sect. 
“Medina West” Ashland-Medina Rd., Medina 
Co,., rein.-con. or monolithic brick, 

0., Columbus—Plans grading, bridging 
and paving 4 mi, Columbus-Wooster Rd. 
$182,000, C. C. Lattimer, Court House, 
engr, 

O0., Youngstown—City Council authorized 


$48,180 bond issue for paving Hartzell, 
Bella Vista and Oneta Sts., brick or ma- 
cadam. I. Turner, city engr. 

Ind., Ft. Wayne - Allen Co plans 
paving 6.3 mi. Hoagland Rd., 16 ft., 59,099 
sq.yd. concrete on concrete. $98,170. A. W. 
Grosvenor, Courthouse, engr. 

Ind., Goshen—Elkhart Co. plans paving 
13,840 ft. Fish Lake Rd., 18 ft., 27,679 
sq.yd. concrete. $63,250. C. L. Kinney, 


Courthouse, engr. 
Ind., Hammond 
and gravel surfacing 33,400 ft. Leo 





Lake Co. plans grading 
Bixen- 


man Rd., 16 ft. $36,814. KR. Seely, Ham- 
mond, ener. 

Ind., New Albany—Floyd Co. plans 
grading and gravel surfacing 31,287 ft. 


Elizabeth and New Albany Ridge Rd., 16 ft. 
$35,000. M. M. Boland, Courthouse, engr. 
Ind., Spencer-—Owen Co. plans surfacing 


13,274 ft. Henry Rentschler Rd., 18 ft., 
crushed | stone, $27,300, L Drescher, 
Courthouse, engr. 

Mich., Grosse Pointe Farms (Detroit 


P,. O.)—Plans grading and paving Oak St. 


from Grosse Pointe Blvd. to Ridge Rd., inel. 
6,125 sq.yd. 9 in. concrete, 4,600 lin.ft. con- 


crete curbing, $35,000; 4,000 ft. Moran Rd., 
10,100 sq.yd. 9 in. concrete, 7,550 lin.ft. 
concrete curbing, $50,000, R. H. Erley, 
Grosse Pointe Farms, engr. 

Kan,, lIola—Allen Co. soon takes bids 
paving 12.8 mi. Humboldt Elsmore Rd., 
16 ft., bituminous macadam. A. R. Stroup, 
Iola, engr. 

Kan., Kansas City— Wyandotte Co. 
making plans paving 13 mi. Sortor Rds 16 
ft.. waterbound macadam. O. K. William- 
son, Co., engr. 

Kan., Kansas City—Wyandotte Co. soon 
takes bids paving 14 mi. Carlton Rd., 16 ft., 


waterbound macadam, 14 mi. Golden Belt 
Rd., Sect. A, 18 ft., concrete bituminous 
concrete or asphaltic concrete. oO. 
Williamson, Co, engr. 

Missouri—State Hy. Dept., Jefferson 
City, plans 8.506 mi. road from Wayland 


to Keokuk 24 ft., Federal Aid Project 171, 
Clark Co., 22,679 cu.yd. earth excav., 11,566 
cu.yd. borrow, 500 cu.yd. per 100 ft. over- 
haul, 160.6 cu.yd. concrete, 2,885 Ib. rein- 
forcing, 60,071 sq.yd. gravel surfacing, 12 
ft. wide, 7 in. at centre, 4 in. at edges, etc. 
B. H. Piepmeier, state highway engr. 

Tex., Memphis—Attorney Generals Dept., 


Austin, approved $65,000 bond issue for 
street paving and improvements. Mont- 
gomery & Ward, Wichita Falls, consult. 


engrs. 

Tex., Wichita Falls—Wichita Co. to vote 
Aug. 22 on $150,000 bond issue for branch 
county hospitals at Electra, Iowa Park 
and Burkburnett. J. P. Jones, co. judge. 

Col., Denver—Making plans surfacing 24 
mi. Bway Paving Dist. 6, 2 in. wearing sur- 
face on 5 in, concrete or 2 in. wearing sur- 
face on 4 in. asphaltic, commonly_ known 
as black base. 166,858. A. K. Vickery, 
City Hall, engr. 

Cal., Fresno—Had revised plans pre- 
pared improving Farris Ave. between Bel- 
mont and Hedges Aves., 131,610 sq.ft. grad- 
ing, 119,804 sq.ft. asphaltic pavement, 2,304 


sq.ft. concrete gutter, 317 lin.ft. concrete 
curb, etc. W. Stranahan, city engr. Noted 
Aug. 10. 


Cal., Stockton—Had plans prepared im- 
proving Pershing Ave., Argonaut St., et 
al., 11,266 cu.yd. cut, 9,984 cu.yd. fill, 23,- 
907 lin.ft. concrete curb and gutter, 134,255 
sq.ft. cement walks, 448,081 sq.ft. 3 in. 
asphaltic concrete on 3 in. macadam. 


$145,000. W. B. Hogan, city engr. 
Ont., Hamilton—Plans 12.500 sq.yd. as- 
phalt pavements on concrete Central Ave. 


$4,500, Woodbine Crescent $8,000, Stirton 
St. $5,500, Alandale St. $5,400, Hope St. 
$9,000, Dunsmore Ave. $5500, Edgemount 


Ave. $6,900, Alice St. $5,400, Albermarle 
Ave. $6,000; also 200,000 sq.ft. concrete 
sidewalks, Kenilworth Ave. and King St. 
$5,000. Houghton, Ashford and Wexford 


Aves. $9,000, Weir St. 
$17,000, Barons Rd., Dunsmore, 
Tuxedo, Paling and Hampton Aves. 
000. E. R. Gray, city engr. 

Ont., Hamilton—Plans paving Craigmil- 
ler Ave. from Ottawa St. to Rosslyn Ave., 
3,000 sq.yd. asphalt, $11,000, Hunter St. 
from Ferguson to Victoria Aves., 6,000 sq. 
yd. asphalt, $24,000. E. R. Gray, city 
ener. 

Ont., Simcoe—Having plans prepared and 
soon takes bids paving Argyle, Robinson, 


and Tragina Ave. 
Roxboro, 
$35,- 








Queen and 
macadam, 
bridge at 


West Sts., 18,500 sq.yd. tarvia 
$75,000, and possibly a concret: 
additional cost of $40,000. GR 


Marston, city ener. 
BIDS DESIRED 

Maine—Aug. 25, by State Hy. Comn 
Augusta, surfacing with bituminous maca- 
dam, 2.64 mi. highway in Brighton, and 1 
mi. in Rockport-Camden; gravel surfac 
ing 5.8 mi. in Turner, 3.16 mi. in Perry, 
3.67 mi. in Rome and New Sharon, and 
3.37 mi. in New Sharon; cement concret: 
surfacing 3.78 mi. in Presque Isle. P. D 
Sargent, ch. engr 

New York—Aug. 29, by H. S. Sisson 
comr. State Hy. Dept., Albany, improving 
highways in Erie, Franklin, Hamilton, 
Lewis, Orange, Saratoga, Washington and 


Wyoming Counties, repairing highways in 
Livingston, Madison, Oswego, Rensselaer 
and Steuben Counties; adv. this issue. 


N. Y¥., Long Island City—Aug. 21, by M. 
E. Connolly, pres. Queens Boro, Queens 
Subway Blidg., recurbing, reflagging and 
paving Dutch Kills St. from Jackson Ave 
to tracks of Long Island R.R., Ist Ward, 
Dutch Kills St. from Jackson Ave. to point 
about 400 ft. southerly, sheet asphait on 
conerete, thence to railroad will be second 
hand granite block; paving for width of 
20 ft. adjacent to northerly curb line North 
Jane St. from Vernon Ave. westerly to its 
terminus, granite block; Howland St. from 


Wolcott to Ditmars Aves., bituminous maca 


dam; Pettit Pl. from Judge to Ithaca Sts., 
sheet asphalt; 122nd (Brevoort) St. from 
Metropolitan to 84th (St. Ann's) Aves., 


sheet asphalt on concrete; grading, regrad 


ing, curbing and paving South Jane St. 
from Ely to Van Alst Aves., granite block 
on concrete; Van Alst Ave. from South 
Jane St. to Harris Ave., second hand 


granite block on sand; grading, curbing and 
laying sidewalks on Crown PI. from Opdyke 
St. to Corona Ave.; 81st St. (Nevada Ave.) 
from 9ist to Atlantic Aves.; 122nd (Bre- 
voort) St. from Metropolitan to 84th (St. 
Ann's Aves.) ; grading, curbing, laying side- 
walks and paving Gleane St. from Baxter 
to Britton Aves., sheet asphalt on concrete ; 
curbing and laying sidewalks on Gates Ave 
between Fresh Pond Kd. and Prospect Ave., 
2nd Ward; recurbing and paving Bleecker 
St. from Forest Ave. to John St., sheet as- 
phalt on concrete; grading westerly side- 
walk and gutter spaces, setting curb, etc., 
on 126th (North Villa) St. from Metropoli- 
tan to Hillside Aves., 4th Ward; grading, 
ete., 42nd St. from Jackson to Hayes Aves. ; 
receiving basins in westerly corner of Ely 
and Van Alst Aves. and southerly corner of 
Van Alst Ave.; east and north corners of 
Judge St.; southerly corner of Metropoli- 
tan Ave.; northerly and westerly corners 
of Britton Ave. 


N. Y., Long Island City—Aug. 22, by M. 
E. Connolly, pres. Queens Boro, Queens 


Subway Bldg., grading, curbing, recurbing, 
flagging, reflagging and paving, etc., 46tn 
St. from Jackson to Roosevelt Aves., 
Louona Ave. from Roosevelt to Kingsland 
Aves.; paving 7th Ave. from Washington to 
Graham Aves., lst Ward, all sheet asphalt 
on concrete. 

N. Y¥., New York—Aug. 21, by J. Miller, 
pres. Manhattan Boro, Municipal Bldg., 
paving (1) Fort Washington Pil. between 
West 18lst and 183rd Sts., (2) Broad St., 
(3) 78th St. ° 

N. Y., Rochester—Aug. 23 by Bd. Contr. 
and Supply resurfacing Worth at. sum 
Main to Portland Aves., asphalt. $102,320. 
C. A. Poole, city engr. Noted April 29. 

N. Y., Waterloo—Aug. 28, - Bd. Trus- 
tees paving 21,700 sq.yd. various streets, 
bituminous macadam, (penetration method) 
A. R. Moore, clk. Noted July 27; adv. this 
issue. 

N. J., Freehold—Aug. 28, by Mayor and 
Boro Council, Municipal Bldg., reconstruct- 
ing Throckmorton St. C. A. Niles, Munici- 
pal Bldg., boro engr.; adv. this issue. 

N. J., Red Bank—Sept. 6, by Monmouth 
Co., Court House, Freehold, constructing 
State Highway Route 4, Sect. 5A, Maple 
Ave., here. G. K. Allen, Jr., co. engr.; adv. 
this issue. 

N. J., Somerville—Sept. 1, by Somerset 
Co., Court House, constructing State High- 
way Route 9, Sect. 7A, from Grove St. 
through East Main St., North Gaston an 
Union Aves. to easterly boro line. H. C. 
Van Emburgh, co, engr.; adv. this issue. 

N. J., Somerville—Sept. 8, by Somerset 
Co., Court House, constructing State High- 
way Route 16, Sect. 4, from Pluckamin to 
Somerville. H. C. Van Emburgh, Court 
House, co. engr.; adv. this issue. 

Pa., Beaver—Aug. 22, by M. Thompson, 
clk., College Hill, paving 4th Ave., College 
Hill, asphalt on_ concrete. $75,000. x. 
Linderman, c/o Clerk, engr. 

Pa., Youngsville—Aug. 28, by A. White, 
clk. Warren Co., paving 3,636 ft. Main St., 
rein.-con. (County’s share of work) $25,000, 
Village’s share of work noted Aug. 3. 
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Streets and Roads (Continued) 


Maryland—Aug. 29, by State Roads Comn., 
Baltimore, building & sections state High- 
ways in following counties: Allegany Co., 
Contr. A-21; Frederick Co., Contr. F-57; 
Howard Co., Contrs. HO-27 and HO-30; 
Anne Arundel Co., AA-25; Calvert Co., 
Contr. C-13; Charles Co., CH-21; St. 
Marys Co., Contr. SM-20. J. N. Mackall, 
chn.; adv. this issue. 

Virginia—Aug. 24, by State Hy. Comn., 
Richmond, paving 10.29 mi. road between 
Pulaski and Max Meadows, State Project 
151, Pulaski and Wythe Counties, 18 ft., 
32,160 cu.yd. excav., 1,132 ft. pipe, 606 
cu.yd. concrete, 23,000 Ib. reinforcing, etc., 
$200,000; 1.84 mi. roads, State Project 
$S-219, 5,500 cu.yd. excav., 366 ft. pipe, etc., 
$50,000. H. G. Shirley, Richmond, chn, 

North Carolina—Aug. 30, by State Hy. 
Comn., Raleigh, hard surface (concrete or 
asphaltic paving), incl. grading, etc., in 
Pitt, Columbus, Durham, Orange, Davidson, 
Rockingham, Anson, Cabarrus, Mecklen- 
burg, Surry, Wilkes, Cleveland, Buncombe 
ana Rutherford Counties; topsoiling, sand- 
clay or gravel surfacing, incl. grading, etc., 
Bertie, Martin, Ashe, Wilkes, McDowell and 
Rutherford Counties; penetration or water- 
bound macadam in Pender Co.; bridges in 
Brunswick, Rockingham, Davidson, Mc- 
Dowell and Mitchell Counties; adv. this 
issue. 

S. C., Charleston—Aug. 24, by Charleston 
Co. Hy. Comn., surfacing 2.17 mi. road 
between navy yard and port terminals, 
incl. 5,564 cu.yd. common excav., 20,374 
sq-yd. concrete ‘surfacing, etc. 

8. C., St. George—Sept. e by Dorchester 
Co. Hy. Comn.,, surfacing 4.46 mi. Orange- 
burg-Charleston Highway, incl. 32,884 cu. 
yd. common excav., 11,424 cu.yd. sand clay 
surfacing, 735 lin. ft. rein.-con. pipe, etc. 

Georgia—Sept. 1, by State Hy. Dept., 
Senate Chambers, State Capitol, Atlanta, 
grading 3.73 mi. Cleveland-Blairsville Rd., 
beginning at Neel Gap on top Blue Ridge 
Mountains and extending toward Blairs- 
ville, Federal Aid Project 284, Union Co., 
2.750 lin.ft. drain pipe, 59,930 cu.yd. earth, 
36,337 cu.yd. rock and 1,421 sta.yd. over- 
haul excav., 41.5 cu.yd. concrete, 5,186 Ib. 
reinforcing, 66.462 acres clearing; 10.08 mi. 
Brunswick Davieu Rd. from Brunswick to 
Broadfield, Federal Aid Project 261, Glynn 
Co., 358 lin.ft. 24-30 in. t. s. v. c. pipe, 10,- 
729 cu.yd. common, 41,226 cu.yd. borrow 
and 6,870 sta.yd. overhaul borrow excav., 
106,163 sq.vyd. clay gravel surfacing, 21.64 
acres clearing, 29.66 cu.yd. concrete, etc. 
W. R. Neel, Peachtree Bidg., Atlanta, 
highway engr. 

Ga., Savannah—Aug. 23, by G. R. Butler, 
clk. Chatham Co., paving 44 mi. Savannah- 
Tybee Rd., between sta. 409-436 and sta. 
642-679, asphalt or concrete. 

Ga., Thomasville—Taking bids paving 
South Main St. from Jewel Cotton Mills to 
Baptist Orphanage, East Guilford to Ceme- 
tery Sts. and Cemetery St. to North Main 
St., 30,000 sq.yd. vitr. brick, asphalt or 
concrete, 

0., Cleveland—Aug. 21, grading and 
landscape work in Euclid Park, Andrew J. 
Rickoff, Lafayette, Mt. Auburn, Audubon, 
Patrick Henry and Warner Schools. $50,- 
000. W. R. McCormack, East 6th St. and 
Rockwell Ave., engr. 

O., Cleveland—Aug. 23, paving East 55th 
St. from Brow to Harwood Aves., Halliday 
Ave. from Ivanhoe to Nottingham Rds. and 
Kipling Ave. from Ivanhoe Rd. to Nathaniel 
Ave., with brick. To exceed $25,000. R. 
Hoffman, 618 City Hall, engr. 

0., Columbus—Aug. 30, by Franklin Co., 
grading, bridging and paving 10.3 mi. Al- 
kire Rd., Franklin, Jackson, Prairie and 
Pleasant Twps., 16 ft.. bituminous maca- 
dam. $270,241. C. C. Lattimer, Court 
House, engr. 

0., Greenfield—Aug. 28, at office of G. 
Shrock, village clk., grading and paving 
Jefferson St. from 6th to 10th Sts., vitr. 
brick, asphalt, warrenite, bitulithic or other 
material. 

Ind., Ft. Wayne—Aug. 22, by Comrs. Al- 
len Co., grading and gravel surfacing 2.67 
mi. Klopfenstein Rd., and 2.17 mi. Ruhl 
Rd., both 18 ft., $26. 000 and $25,600 re- 
spectively. A. Ww. Grosvenor, Court House, 
engr. Noted Aug. 10. 

Ind., South Bend—Aug. 21, by Comrs. St. 
Joseph Co., paving 20,075 ft. C. A. Car- 
lisle Rd., 16 ft., 35, 667 sq.yd. concrete on 
concrete. $92,000. R. Gillen, Court 
House, engr. 

Michigan—Aug. 23, by State Hy. Dept., 
Lansing, grading and surfacing 4.52 mi. 
Federal Aid Project 85, Lapeer Co., 36,- 
733 cu.yd. excav., 42,391 sq.yd. gravel. F. 
F. Rogers, state highway_comr. 

Michigan—Aug. 24, by State Hy. Dept., 
Lansing. grading and surfacing 6.98 mi. 
State Trunk Line Rd. 22-11, Sect. B, Lee- 







lanau Co., 56,809 cu.yd. excav., 65,518 sq. 
yd. gravel. F. F. Rogers, state highway 
comr. 

Michigan—Aug. 24, by State Hy. Dept., 
Lansing, gresies 8.862 mi. State Trunk 
—— Rd. , Sect. B, Baraga Co., 67,570 

care. earth and 3,821 cu.yd. rock excav., 

acres clearing. F. F. Rogers, state 
faa comr. 

Michigan-—Aug. 29, by State Hy. Dept. 
Lansing, grading 4.258 mi, State Trunk 
Line Rd. 25-4, Luce Co., 69,716 cu.yd. 
excav. F. F. Rogers, state highway comr. 

Michigan—Aug. 29, by State Hy. Dept., 
Lansing, grading and surfacing 5.996 mi. 
Assessment Dist. Rd. 207, Huron and Tus- 
cola Counties, 13,327 cu.yd. excav., 56,184 
sq.yd. gravel. F. F. Rogers, state highway 
comr. 

Michigan—Aug. 30, by State Hy. Dept, 
Lansing, grading and surfacing 2.802 mi. 
State Trunk Line Rd. 46-14, Sect. A, Mont- 
calm Co., 15,109 cu.yd, excav., 26,300 sq.yd, 
gravel. F. F. Rogers, state highway comr. 

Michigan—Aug. 30, by State Hy. Dept., 
Lansing, grading and surfacing 2.802 mi. 
State Trunk Line Rd. 46-14, Sect. A, Mont- 
calm Co., 15,109 cu.yd. excav., 26,300 sq. 
yd. gravel. F. F. Rogers, state highway 
comr. 

Ill., Waukegan—Aug. 28, by Road and 
Bridge Com. at office C. E. Russell, supt. 
highways of Lake Co., Court House, port- 
land cement concrete paving Sect. X-15 D, 
Grand Ave, from Gurnee westerly to Lake 
Villa Rd.; adv. this issue. 

Wis., Beloit—Aug. 21, by Bd. Pub. Wks., 
new pavement, etc., State St. from Public 
Ave. to state line, 10,500 sq.yd. 4 in. vitr. 
block on 6 in. concrete, sheet asphalt on 
7 in. concrete, one course rein.-con, or 
creosoted blocks on 6 in. concrete, 320 lin. 
ft. combined concrete curb and _ gutter, 
4,600 cu.yd. grading incl. removal of 
present brick pavement, 1,200 sq.yd. inter- 
urban track construction, ete.; Portland 
Ave. from 4th to Hackett Sts. and from 
Hackett to Lincoln Sts., 12,600 sq.yd. sheet 
asphalt on 5 in. concrete, asphaltic con- 
crete on 5 in. concrete or one course rein.- 
con., 1,500 lin.ft. combined concrete curb 
and gutter, 4,000 cu.yd. excav. G. E. 
Heebink, City Hall, engr. Noted Aug. 3. 


Wis., White Fish Bay—Aug. 21, by W. 
Volkmann, village clk., 14,034 sq.yd. con- 
crete pavement and 5,267 cu.yd. grading. 


Ia., Elkader—Aug. 21, for 21,650 sq.yd. 
paving, (various types), 11,000 lin.ft. con- 
crete curb and gutter, 6,450 cu.yd. excav. 
$52,000. M. Tschirgi & Son, 712 Amer, 
Trust Bldg., Cedar Rapids, engrs. 

Minn., Blue Earth—Sept. 1, by Faribault 
Co., grading, etc., State Rd. 13, Job 2203, 
82,000 cu.yd. excav., 66,000 cu.yd. overhaul, 
1,524 lin.ft. 12-36 in. portable culverts. $25,- 
000. L. Quarve, Blue Earth, engr. , 

Kan., Wellington—Sept. 1, by Clerk Sum- 
ner Co., grading 8.425 mi. Meridian Rd., 
Sects. D and E, Federal Aid Project 35, 
29% ft. J. W. Mavity, Wellington, engr. 
Noted Aug. 3. 

N. D., Fargo—Aug. 25, by Cass Co., 
gravel surfacing 18 mi. Red Trail Highway, 
from Mapleton westerly. $30,000. W. R. 
Tucker, co. aud. 

Wyoming—Aug. 24, by State Hy. Dept.. 
Cheyenne, grading, surfacing and building 
culverts on 4.4 mi. Project 27-B, New- 
castle to Four Corners, Weston Co., $61,000; 
10 mi. Project 37-B, Ft. Laramie to Lingle, 
Goshen Co., $90,108; 3.2 mi. Worland to 
Tensleep, Washakie Co., $31,127; 8.8 mi. 
from Crowheart northwest, Fremont Co., 
$45,128; 8 mi. from Powder River west, 
Natrona Co., $41,132; 3.1 mi. from Moor- 
croft to Carlisle, Crook Co., $47,133; 3.1 
mi. from Horsecreek north, Laramie Co., 
$27,135; 12.2 mi. from Ft. Bridge to Dog 
Springs, Uinta Co., $50,136; 8.2 mi. from 
Kemmerer north, Lincoln Co., $50,000; 3.8 
mi. Projects 131 and 52, Niobrara and 
Fremont Counties, $33,000; grading, sur- 
facing and culverts on 3.8 mi. Project 17, 
3.3 mi. Project 27-A, and 2.5 mi. Project 25 
also concrete bridge on Project 16, $38,000; 
surfacing 8 mi. ect 85, from Casper 
west, Natrona Co., $33,000. S. E. Sevison, 
ch. engr. 

Tex., Coleman—Aug. 23, by L. G. 
Mathews, judge Coleman Co., grading, 
gravel surfacing, etc., 17.72 mi. State High- 
way 7, Federal Aid Project 194, incl., 31.2 
acres clearing, 90,312 cu.yd. borrow, 41,256 
cu.yd. roadway excav., 2,865.6 cu.yd. con- 
crete, 315,583 lb. reinforcing and 83,270 Ib. 
structural steel, 38,880 cu.yd. shipped gravel 
surfacing furnished by county. $232,440. 
W. E. Dickerson, co. engr. ‘ 

Tex., Coleman—<Aug. 24, by L. G. 
Mathews, judge, Coleman Co., gurtact 
ete, 10.58 mi. State Highway 7-A, 
eral Aid Project 303, 16, 18 and ft. 
ur ak W. E. Dickerson, co. engr. Noted 
uly ' 


Nevada—Aug. 23 by State Hy. Comy 
Carson City, grading 3.76 mi. Route 9. Gant 
A, Washoe Co., 22,000 cu.yd. excay, j)¢ 
cu.yd. Class A and 30 cu.yd. Class B' con. 
crete, etc.; grading and asphalt surfacin. 
incl seal coat 15.57 mi. Reno-Purdy py" 
Route 9, Sect. A, Washoe Co. 15.5 nj 
grading, 109,600 sq.yd. asphalt” ma...q lam, 
109,600 sq.yd. seal coat, ete.; grag 
surfacing and building culverts on ; 4 m 
Lincoln Highway from Grimes to Sa! \y, 
Churchill Co., 15 ft., 37,000 cu.yd. ¢ ms 
5.4 mi. subgrade and shoulders, 25 Xeav, 
Class B concrete, 7,200 cu.yd. screen and 
load, 14,000 yd. mi. haul and 7,200 cu yg 
spread gravel, etc.; 3.7 mi. Reno-Lawtons 
Rd., Washoe Co., 37,000 cu.yd. execay, 285 
cu.yd, Class A and 50 cu.yd. Class PB eon. 
crete, 3.7 mi. subgrade and shoulders 
3,980 cu.yd. screen and load, 3,980 vi, mi. 
haul and 17,400 sq.yd. spread and compact 
selected material, etc.; 8.52 mi. fro» est 
county line to Battle Mountain, Rout 1 
Sect. 1-A, Lander Co., 16,200 cu.yd. « 

30 cu.yd. Class A and 25 cu.yd. (! B 
concrete, 8.52 mi. subgrade and shou)d+; 
9,600 cu.yd. screen and load, 44,200 yu. mi, 
haul and 9,600 cu.yd. spread gravel. G. W. 
3orden, ch. engr. 


Cal., Crescent City —Sept. 11, by City 
Trustees, improving various streets, 22.50) 
cu.yd. grading excav., 316,300 sq.ft. 
ing surface, 316,300 sq. ft. asphalti: 
adam pavement, 168,418 sqft. as) e 
macadam pavement to be rebuilt ee 

. Kennedy, Call Bldg. San ion sco, 
engr. Noted Aug. 1 

Cal, Sacramento—Aug. 31, by council, 
curbing, guttering, paving and g 
sewers in Riverside Blvd., 15,662. lin.ft. 
concrete curb and gutter, 220 lin.ft. concrete 
curb, 963 lin.ft. curb wall, 10 concrete 
holes to be reconstructed, 4,341 lin.ft. 8-2: 
in. vitr. pipe sewer, 318,476 sq.ft. 54 in. 
pavement, 8,830 sq.ft. 6 in. pavement. A, 
Givan, city engr. 


Cal., San Francisco—Aug. 23, by Pd 
Pub. Wks., poring 327 ft. Ocean Beach 
Esplanade, Sect. D, _ rein.-con. M. M 
O'Shaughnessy, city engr. 


BIDS RECEIVED 


N. Y¥., New York—Park Bd., Dept. of 
Parks, Municipal Bldg., opened bids Aug. 
10, paving walks in Madison Square Park, 
asphalt mastic, from Sicilian Asphalt lav- 
ing Co., 41 Park Row, $25,889; Interboro 
Asphalt Co., 2306 Creston Ave., $27,158; 
Asphalt Constr. Co., 208 Bway., $38,350 

N. Y., St. George—J. A. Lynch, pres 
Richmond Boro, opened bids Aug. 8, recon 
structing with concrete pavement roadway 
Richmond Turnpike from Bulls Head to 
Linoleumville factory, from E. Galaway, 
676 9th Ave., New York, $108,201; Brook- 
lyn Manhattan Contg. Co., 26 Court St. 
Brooklyn, $120,926; J. Johnson Sons, 155 
Bway., West New Brighton, Staten Island, 
$124,435. Noted Aug. 3. 

Virginia—State Hy. Comn., Richmond, 
grading, paving, etc., 4.07 mi. road between 
Donkey and Pound Gap, Virginia Project 
S-138, Wise Co, 16 ft., from Jones & 
Combson, Bristol, $173,859; Coddell-Byars 
Constr. Co., Winchester, $179,655; Roberts 
Constr. Co., Pulaski, $189,706. 

Alabama—wW. S. Keller, state highway 
engr., Montgomery, opened bids July 25, 
grading and gravel surfacing 18.754 mi. 
road from Guin to Walker Co. line, 24 ft 
and 18 ft. surface, Marion Co., from Smith 
Co., 30 3rd Ave. W., Birmingham, $148.- 
651; Lamb & McLemore, Eutaw, $155.129; 
J.M. Gray, Jasper, $155,792. Noted July 6. 

Louisiana—State Hy. Dept., Redmond 
Bidg., Baton Rouge, gravel surfacing 11.21 
mi. Sorrento-St. Amant, Walker, Brittany 
and Asa Highways, from A. E, Perry, Col- 
fax, $36,622; Newell Constr. Co., $37,947; 
Pickett & Hollier, Opelousas, $39,228. 

Ohio—Dept. Highways and Pub. Wks., 
Columbus, opened bids Aug. 11, grading, 
bridging and paving roads with (a) bitumi- 
nous macadam, asphalt, oil, (b) bituminous 
macadam, tar, (c) brick, (d) plain concrete, 
(e) rein.-con., (f) bituminous macadam, 
asphalt, lake, (g) Kentucky rock asphalt. 
(h) bituminous concrete, oil, in following 
counties: 

Allen Co., Sect. “A” Delphos-Kalida Ri. 
0.66 mi., from G. B. Walther, 504 ©) prs 
House Bik., Lima, (a) $12,247 (b) $12,247: 
Central Paving Co., Hamilton, (a) $13 713 
(b) $13,713; E. L. Reeb, Lima, (a) $14,044 
(b) $14,044, 

Ashland Co., Sect. “Loundonville” Colum- 
bus-Wooster Rd., 0.208 mi., from (. B. 
Herring & Son, Mansfield, (c) $16,100 

Franklin Co., Sect. “B” Columbus- 
Wooster Rd., 4.113 mi., from R. H. Shafer, 
Chamber of Soremence Bldg., Columbus, 
(c) $102,654; H. N. Snyder Co., Columbus. 
(c) $108,487; ag Wroe, Dayton, (c) 
$108,534, 
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and Roads (Continued) 

Sect. “A-1" Gallipolis-Crown 
from Miller Bros., Gal- 

lipolis, (d) $31,909. 


Guernsey Co., Sect. “F-Liberty” Cam- 
pridge- Newcomerstown Rd., 1.672 mi., from 
¢C, Bird Springfield, (e) $51,406. 
‘guernsey Co. Sect. “G-1" Cambridge- 
Newcomerstown Rd., 2.036 mi., from C. 
Bird, Springfield, (e) $64,281. , 
‘Jefferson Co,, Sect. “K-1" Ohio River Rd., 
2157 mi., from Brown & Allen, Ellsworth, 
je) $109,090; B. C. Stringer Co., Rayland, 


. 111,264. 

Oe Co., Sect. “L”” Pomeroy-Athens Rd., 
»g45 mi. from S. A. Palmer, Marietta, 
“h) $76,692 (e) $75,495; Ebersbach Constr. 
(o,, Pomeroy, (b) $76,542 (e) $78,456; 
R ‘H. Shafer, Chamber of Commerce Bldg., 
Columbus, (a) $76,422 (e) $78,458; E. L. 
Reeb, Lima, (a) $75,881 (b) $75,881. 
“Morrow Co., Sect. “J” Marion-Galion Rd., 
92 mi, from Marifield & Uncapher, 
(a) $67,066 (b) $68,705 (f) $71,547; 

Seckel, Marion, (a) $68,705 (b) 
E. L. Reeb, Lima, (a) $69,670 (b) 


, Sect. “L” Mt. Gilead-Mans- 
6.322 mi., from C. W. Conley, 
(z) $196,324; Smith Constr. Co., 

own, (h) $197,480. 
, Co., Sect. “R-2-A” Ohio-River Rd., 
8.1! from H. N. Snyder, Columbus, 

ec) $129,018. 

“Washington Co., Sect. “K-2" Marietta- 
Caldwell Rd., 4.88 mi., from S. A. Palmer, 
Mi rietta, (e) $146.926; Gaty Constr. Co., 
Central Natl Bank Bldg., Columbus, (e) 
Seiple-Wolfe Constr. Co., Youngs- 


») $149,981. 
Seneca Co., Sect. “A-1" Columbus Rd., 

69 mi., constructing concrete curb, from 
c. M. Gray, Waterville, $2,625; R. M. 
Mvers, Attica, $2,698. 

Franklin Co,, . “B” Columbus- 
Wooster Rd., 4.113 mi., building waterbound 
macadam base, from R. H. Shafer, Cham- 
ner of Commerce Bldg., Columbus, $69,587 ; 
H, N. Snyder, Columbus, $69,587; J. Wroe, 


Dayton, $69,587. 
Medina Co, Sect. “P” Ashland-Medina 
Rd, bridges and culverts, from_ E i 
Rreuggeman, Akron, $6,545 ; Lodi Concrete 
Co.. Lodi, $6,836. 

Missouri—State Hy. Dept. at div. office, 
Albany, opened bids July 5, 2.603 mi. road, 
24 ft.. through Albany, State Aid Project 
20,169, Gentry Co., (1) 31,696 cu.yd. earth 
excav., (2) 277.1 cu.yd. Class B concrete, 
(3) 36.2 cu.yd. Class C concrete, (4) 30,381 
lb. reinforcing, from H. Washam, Jackson- 
ville, (1) $0.38, (2) $28, (3) $23, (4) $0.06, 
total $26,411; Land Constr. Co., Ballinger 
Bldg., St. Joseph, (1) $0.46, (2) $26, (3) 
$26, (4) $0.06, total $30,819. 

Missouri—State Hy. Dept. at div. office 
Bloomfield, opened bids July 15, 14.841 mi. 
road from Advance northeast and_ south, 
Federal Aid Project 187, Stoddard Co., (1 
93,969 cu.yd. earth excav., (2) 36,078 cu.yd. 
borrow, (3) 777.5 cu.yd. Class B concrete 
masonry, (4) 52.8 cu.yd. Class C concrete, 
(5) 66,707 lb. reinforcing, from Thomas & 
McDaniel, Wapella, Ia., (1) $0.2875, (2) 
$0.2875, (3) $20, (4) $25, (5) $0.05, total 
$91,254: Service Constr. Co., Poplar Bluff, 

25, (2) $0.25, (3) $18, (4) $19, (5) 
$0.05, total 91,059; Little & Dean, Paris, 
Tenn., (1) $0.35, (2) $0.25, (3) $19, (4) 
$19, (5) $0.045, total $99,190. Noted July 27. 

Missourt—State Hy. Dept. at div. office 
Carthage, opened bids July 13, 1.393 mi. 
road from Carthage to Springfield, Federal 
Aid Project 168A, Jasper Co., (1) 2,354 
cu.yd, earth excav. (2) 3,740 cu.yd. borrow ; 
(3) 100 ecu.yd. overhaul per 100 ft. (4) 
14,715 sq.yd. one covrse concrete pavement, 
(5) 14,715 sq.yd. one course concrete pave- 
ment (6) 88.6 cu.yd. Class B_ concrete 
masonry (7) 30.6 cu.yd. Class C concrete 
masonry (8) 5,986 Ib. reinforcing, from 
Carterville Concrete Co., Carterville, (1) 
$0.50 (2) $0.40 (3) $0.04 (4) $2.12 (5) $2 
(6) $16 (7) $15 (8) $0.05, total $34,913; 
Baker & Koontz, Carthage, (1) $1 (2) 
$0.50 (3) $0.03 (4) $2.11 (5) $2.06 (6) $21 
(7) $19 (8) $0.035, total $37,443; Bardo 
Constr. Co,, Carthage, (1) $0.65 (2) $0.75 
(3) $0.03 (4) $2.225 (5) $2.22 (6) $20 (7) 
$20 (8) $0.055, total $40,314. 

Missouri—State Hy. Dept. at div. office 
Lebanon, opened bids July 5, 5.075 mi. road 
from Springfield to St. Louis, Federal Aid 
Project 89B, 24 ft., Laclede Co., (a) 13,243 
cu.yd. earth excav., (b) 10,199 cu.ya. bor- 
row, (c) 35,971 sq.yd. specification C gravel 
‘avement, ete, from Case & Killian. 

arshfield, (a) $0.40 per cu.yd. (b) $0.40 
‘c) - -45 total, $31,259, G. Schneider, Oak- 
i. (a) $0.40 (b) $0.40 (c) $0.60, $87,838. 

«culite Constr. Co., Marion, Ill, (a) 

‘b) $0.40 (ec) $0.60, $36,947; 4.788 
road east and west of Lebanon, State 
Project 20.179, 24 ft., Laclede Co., (a) 
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24,884 cu.yd, earth excav., (b) $1,217 cu.yd. 
rock excav., (c) 10,515 cu.yd. brrow, etc., 
from Davis Constr. Co., Imboden, Ark., (a) 
$0.35 (b) $1.75 (c) $0.30 total $19,778, G. 
Schneider, Oakland, (a) $0.35 (b) $2 (c) 
$0.33, $20,709, J. W. and M. A. Holman, 
Lebanon, (a) $0.40 (b) 2 (ec) $0.40, 

22,946. 

Missouri—State Hy. Dept. at div. office 
Lexington, opened bids July 25, 4.694 mi. 
road from Jackson Co, line to Blackburn, 24 
ft., State Aid Project 20.164, Lafayette Co., 
from E, Jucksch, Oswego, Kan., $21,898; 
H. C. Botsford, 1212 South Bway., Leaven- 
worth, Kan., $22,054; Diemer Williamson 
Constr. Co., Brookfield, $23,787. Noted 
July 20. 


In July : 


We published 711 tips on new 
street and road construction as 


follows: 


Proposed work.. 

Bids desired..... 

Bids received.. 
Contracts awarded... 


Running heavy this season. 


Missouri—State Hy. Dept. at div. office 
Poplar Bluff, opened bids June 24, 8.435 
mi. from Poplar Bluff to Arkansas, Federal 
Aid Project 58C, 24 ft., incl. 3 bridges, 
Butler Co., (a) 11,685 cu.yd. earth excav. 
(b) 494 cu.yd. borrow (c) 59,618 sq.yd. 
specification C gravel pavement, etc., from 
Cc. L. Rogers. Franklin, Neb., (a) $0.27 (b) 
$0.27 (c) $0.30, total $50,074, Little & Dean, 
Paris, Tenn., (a) $0.25 (b) $0.25 (c) $0.70, 
$69,704, L. A. Luck, Imboden, Ark., (a) 
$0.34 (b) $0.29 (c) $0.65, $71,489; 7.366 
mi. road from Poplar Bluff southwest, Fed- 
eral Aid Project 58A, 24 ft., Butler Co., (a) 
32,170 cu.yd. earth excav. (b) 496 cu.yd. 
borrow (c) 52.727 sq.yd. specification C 
gravel pavement, ete., from Little & Dean, 
Paris, Tenn., (a) $0.35 (b) $0.35 (c) $0.25, 
total, $31,922. M. E. Gillioz, Monett, (a) 
$0.35 (b) $0.35 (c) $0.35, $38,331, Service 
Constr. Co., Poplar Bluff, (a) $0.35 (b) 
$0.35 (c) $0.38, $39,365. 

Wash., Bellingham—C. H. Purcell, dist. 
forester, Portland, opened bids July 21, 
grading and building 9 mi. Shuksan-Austin 
Pass, Whatcom Co., (a) log culverts with 
timber trusses, (b) log culverts with framed 
trestle, (c) concrete pipe with timber 
trusses, (d) concrete pipe with framed 
trestle, from Dunning & Burnett, Belling- 
ham, (a) $169,061, (b) $146,776, (c) $184,- 
761, (d) $162,476; Siems & Carlson, Spo- 
kane, (a) $187,553, (b) $168,168, (c) $187,- 
105, (d) $168,020; M. O'Reilly, Bellingham, 
(a) $204,718, (b) $181,552, (c) $202,653, 
(d) $179,488. s 

California—State Hy. Comn., Sacramento, 
grading and paving 10.86 mi. highway be- 
tween Colusa and ng Bridge, Colusa and 
Sutter Counties, (1) 40,600 cu.yd. excav. 
without classification, (2) 5,000 cu.yd. 
gravel or broken stone in sub-base, (3) 16,- 
550 cu.yd. concrete pavement, (4) 55 cu.yd. 
Class A Portland cement concrete (culverts 
and monuments), ete., (a) with corrugated 
metal pipe, (b) with rein.-con. pipe, from 
3onnell, Savage & Fenn, Tacoma, Wash., 
(1) $0.50 per cu.yd., (2) $1.80 (3) $4.82 
(4) $18, total with (a) $113, 765 with 
(b) $113,973, Frederickson & Shannon, 

Bldg., Fresno, (1) $0.5625, (2) 

; (3) $5.45, (4) $21, total with 
(a) $128,158. with (b) $127,950, Galbraith 
& Janes, Napa, (1) $0.83 (2) $1.50 (3) 
$5.50 (4) $20, total with (a) $137,185, with 
(b) $137,519; grading 11.66 mi. road from 
Fish Springs School to sgutheast corner 
Sect. 33 T 8 S. R. 33 E. M. D. B. & M, Inyo 
Co., (1) 75,000 cu.yd. excav. without classi- 
fication, (2) 270 cu.yd. Class A portland 
cement concrete (culverts and monuments), 
ete., from Redmond, Page & Pond, Ala- 
meda, (1) $0.73 (2) $30, total $67,334, H. 
Francisco, Los Angeles, (1) $075 (2) $28, 
total $67,812, L. Summers, Bishop, (1) 
$0.78 (2) $30.50, total $71,646; surfacing 
0.83 mi. road from Arcola School to Borden 
Station, Madera Co. (1) 1,400 ton as- 
phaltie concrete, from Federal Constr. Co., 
San Francisco, (1) $9.90. total $13,860, J. 
A. Costello, Jr., 1083 Shotwell St., San 
Francisco, (1) $11.50, total $16,100, Thomp- 
son Bros., Fresno, (1) $14, total $19,600; 
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grading 6.76 mi. road from Cottonwood 
Creek to First Crossing Kern River, Kern 
Co., (1) 220,000 cu.yd. excav. without 
classification, (2) 370 cu.yd. Class A Port- 
land cement concrete (culverts and monu- 
ments), (3) 4,700 cu.yd. rubble masonry 
(retaining walls), (4) 1,300 cu.yd. dry rub- 
ble (retaining walls), etc., from W. 8S. Mead, 
San Francisco, (1) $0.95 (2) $30 (3) $10 
(4) $7.50, total $281,157, Erickson, Petter- 
son, Grier Co., Monadnock Bldg., San Fran- 
cisco, (1) $1 (2) $25 (3) $10 (4) $6, total 
$287,177, C. H. Hudson, Marsh-Strong 
Bldg., Los Angeles, (1) $1.07 (2) $24 (3) 
$15 (4) $7, total $326,955 Noted July 13. 

Cal., Lindsay—Improving various streets, 
(1) 10,250 cu.yd. grading, (2) 507,000 sq.ft. 
14 in. warrenite on 34 in. bituminous, (3) 
46,500 ft. concrete gutter, (4) 5,110 ft. con- 
crete curb, ete. from Clark & Henery 
Constr. Co., 38 South Sutter St., Stockton, 
(1) $1.88, (2) $0.255, (3) $0.28, (4) $0.65; 
Federal Constr. Co., Call Bldg., San Fran- 
cisco, (1) $2.10, (2) $0.259, (3) $0.28, (4) 
$0.62; Valley Paving & Constr. Co., 
Visalia, (1) $2.30, (2) $0.26, (3) $0.29, (4) 
$0.69. Noted July 13. 

CONTRACTS AWARDED 

New Hampshire—Paving 1.9 mi. State 
Highway, Project 149, in Londonderry, 
19,900 sq.yd. concrete. 2,756 cu.yd. earth 
excav., 3,020 cu.yd. borrow, 1,659 cu.yd. 
gravel base, to Winslow & Cummings, 
Nashua, $61,505; 1.5 mi. State Highway, 
Project 152 Portsmouth and Greenland, 
1.424 cu.yd. earth excav., 2,950 cu.yd. bor- 
row, 36,900 gal. bituminous macadam, to 
A. D. Bridges & Sons, Inc., Hazardville, 
Conn., $31,012. 

N. Y., Brooklyn—FE tiegelmann, 

pres., Boro Hall, paving (1) Bay 
(2) Diksman St., (3) Division Pl., 
mont Ave., (5) Hegeman Ave., 
wood St., (7) Rutland Rd., (8) 
(9) 85th (10) Porter Ave., 
ford St., (12) Cooper St., (13) High St., 
(14) Johnson St., (15) Wyona St., (16) 
7th St., (17) 17th St., grading, curbing and 
laying sidewalks on (18) East 2nd _ St., 
grading (19) Hinsdale St., (20) Schenec- 
tady Ave. from Crown to Montgomery Sts., 
also grading, curbing and flagging Empire 
Blvd, from Troy to Lefferts Aves. and Lef- 
ferts Ave. from Schenectady to Utica Aves., 
curbing and laying sidewalks on (21) 
Hinsdale St. from Hegeman to Lorraine 
Aves., curbing and paving (22) Ave. 
(23) Sunnyside Court, to Cranford Co., 
9th St., (1) $6,393, (3) $3,217, (4) $2,27 
(5) = $2,453, (6) $6,887, (7) $6, 
22 $14,464. Grimm _ Constr. 
170 McKinley Ave., (2) $3,810, Brook- 
lyn Aleatraz Asphalt Co., 407 Hamil- 
ton Ave., (8) $13,056, (9) $13,380, (17) 
$21,162. T. B. Scott, 671 Halsey St., (10) 
$3,548, (13) $822, (18) $1,604, (21) $2,402, 
(23) $1,218. Sicilian Asphalt Paving Co., 
41 Park Row, New York, (11) $10,180, (12) 
$35,341, (14) $30,586. (15) $13,296. J. D. 
Norton, 20 Sterling Pl, (16) $15,975, (20) 
$12,742. C. C. Dempsey, 516 Prospect Ave., 
(19) $1,195. Noted Aug. 3. 

N. Y., Elmira—Paving 3,010 sq.yd. North 
Main St. from West Water to Church Sts., 
warrenite  bitulithic, to Brayer’ Bros., 
Elmira, $15,445; 300 sq.yd. Divan Ave. 
from Lake to Grand Central Aves., asphaTt 
and widening North Main St. from ist 
and 2nd Sts., to Holleran Bros., Elmira, 
$3,653 and $1,259 respectively: 361 sqy.yd. 
Irvine Pl. from College Ave. to Davis St., 
asphalt, to W. Longwell, Elmira, $4,243; 
East and West Milier Sts., concrete, to E. 
McGreevy, Elmira, $56,658; 2,659 sq.yd. 
North Main St. between Clinton and West 
5th Sts. and 2,646 sq.yd. Baldwin St. 
between East 2nd and Clinton Sts., woth 
warrenite bitulithic, to Lowman Gonstr. 
Co., Elmira, $12,624 and $12,682 respec- 
tively; sewer in Sly St., to E. Walsh, 
Elmira, $13,060. Noted Aug. 3. 

N. Y., Lockport—Niagara Co. resurfac- 
ing 2 mi. Shawnee-Saunders Settlement Rd., 
to L. H. Gipp Constr. Co., 787 Richmond 
Ave., Buffalo, $46,926. Noted July 20. 

N. Y., New York—J. Miller, pres. Man- 
hattan Boro, Municipal Bldg., (1) widening 
and repaving widened portion roadway 
West 57th St. from 6th to 7th Aves., as- 
phalt on concrete, (2) repaving roadway 
South St. and Marginal St. wharf or place 
on East River from Peck Slip to ont- 
gomery St., (3) roadway of West St. and 
Marginal St. wharf or place on North River 
from Cortlandt to Duane Sts., granite block 
on concrete, to Asphalt Constr. Co., 208 
Bway., (1) $14,817, (3) $064,832; w. J. 
Fitzgerald, 547 West 45th St., (2) $413,317. 
Noted Aug. 10, 

N. Y¥., New York—J. Miller, pres. Man- 
hattan Boro, Municipal Bildg., widening 
and repaving widene rtion (1) Madi- 
son Ave. from 60th to 61st Sts. (2) road- 
way 57th St. from 5th to 6th Aves.; repav- 
ing (3) roadway 50th St. *roi.; Tod'son to 
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Streets and Roads (Continued) mi. Sects. A and B, Hammond-Baton Rouge mins St., 24 ft., to McAlonan ftros_ sop 
6th Aves. (4) roadway 51st St. from point Highway, Federal Aid Project 79, to R. A. Woodland Ave., $16,178, engrs. . $17,975 
50 ft. west of westerly house line Park Ave, Laustalot, Hammond, $138,227. Noted Noted July 20. = 
to 8th Ave., to J. E. Gaffney, 438 East gist July 13. 0., Centerburg—Grading, curbing a», 
St., (1) $2,714; Asphalt Constr. Co., 208 Louisiana — State Hy. Dept., Redmond paving 9,500 sq.yd. Preston, Chu La 
Bway, (2) $30,480 (3) $22,480; W. J. Bldg., Baton Rouge, hardsurfacing 6.83 mi. rum and Valley Sts., brick, to H 


Fitzgerald, 547 West 45th St., (4) $48,847. 
Noted Aug. 19. 

N. ¥., Syracuse—C. L. Cadle, state supt. 
Pub. Wks., Albany, for Terminal Contr. 89, 
paving portion Terminal site, constructing 
railroad and crane tracks, electrical work, 
etc., here, to J. H. Gallup, Bldg., 
$59,609. Noted Aug 3. 

N. J., Trenton— Mercer Co. constructing 
2.4 mi. road from Scudders Falls to Wash- 
ingtons Crossing, 8 in. rein.-con., to Thomp- 
son & Glickman, Freehold, $145,421. Noted 
June 15. 

Pa., Phila.—To Barber 
Co., Land Title Bidg., 
on Fillmore, Mascher 
$27,012, Allegheny 


Union 


Asphalt Paving 
asphalt pavements 
and Wakeling Sts. 
Ave., $25,265; Eastern 


Paving Co., Colonial Trust Bldg., C St. 
$35,021; Fish-Rutherford, Ine., Real Es- 
tate Trust Bidg., granite block pavements 


on 2nd St. $5,917. Noted July 20. 
Pa., Pittsburgh—Repaving 2,900 ft. War- 


rington Ave., asphalt and block stone, to 
Booth & Flinn Ltd., Forbes St. Engrs. est. 
$41,000. 

Pa., Scranton—Grading and curbing 9th 


St., to H. B. Sproul Constr, Co., 218 Adams 
St., $15,662; new sewer in 22nd Ward, to 
M. Stipp & Son, 1015 North Main St., $19,- 


812; furnishing 300 ton limestone dust, to 
Solvay Process Co., Milton Ave., Syracuse, 
N. Y., $7.10 per ton. 


W. Va., Wheeling—Comrs. Ohio Co. sur- 
facing 3} mi. Glenns Run Rd.,, to Coss & 
Otto, Wheeling, $15,600. Noted July 13. 

North Carolira—State Hy. Dept., Ra- 
leigh, grading, rein.-con. bridges and cul- 
verts, and paving with 2 in. asphaltic con- 
crete on 5 in. cement concrete 14.83 mi. 
State Project 236, Johnston Co., to R. G. 
Lassiter & Co., Citizens Bank Blidg., Ra- 
leigh, $432,110, 6.21 mi. State Project 494, 
Warren Co., to Clifford Eng. Co., Mont- 
gomery, W. Va., $189,209, 5.91 mi. State 
Project 342, Cumberland Co., to A. J. 
Wardrep, Holston Bank Bldg., Knoxville, 
Tenn., $161,275; clearing and grading 8.68 
mi. State Project 963, Macon Co., to Cos- 
tello Bros., Knoxville, Tenn., $85,208, 10.36 
mi. State Project 952 A, to Brooks-Calla- 
way Co. Forsyth Bidg., Atlanta, Ga., 
$114,435; grading and rein.-con. paving 7.78 
mi, State Project 535, Guilford Co., and 1.63 
mi. State Project 764, Surry Co., to Leaks- 
ville Lumber Co., Leaksville, $235,779 and 
$45,962 respectively; grading and concrete 
paving 8.79 mi, State Project 484, Wake 
Co., to R. P. Ashby, Tucker Bldg., Raleigh, 
$257,117; clearing, grading and topsoiling 
18.97 mi. State Project 569, Moore Co., to 
Mayfield Constr. Co., Denmark, 8S. C., $61,- 
929; grading, gravel surfacing and water- 
bound macadam paving 7.75 mi. State Proj- 
ect 702 A, Alleghany Co., to O’Brien Constr. 
Co., Birmingham, Ala., $130,207; grading 
and penetration macadam paving 8.17 mi. 
State Project 640, Iredell Co., and grading 
and bitulithic macadam paving 9.28 mi. 
State Project 602, Alexander Co., to W. E. 
Graham, Mt. Ulla, $165,446 and $172,118 
respectively; clearing, grading, rein.-con. 
bridges and culverts and topsoiling 9.73 
mi. State Project 132, Gates Co., to J. A. 
Marrow, Clarksville, Va., $58,110; grading, 





rein-con. bridges and culverts and con- 
crete paving 7.22 mi. State Project 173, 
Perquimans and Pasquotank Counties, to 


Williams & Williams, South Mills, $217,677. 
Noted Aug. 3. 


Fla., West Palm Beach—Bd. Comrs. 
Palm Beach Co., paving with penetration 
macadam, oil surface, 11 mi. Palm City 


Loop, and 6 mi. Farm Rd. west from Hobe 
Sound and east to Jupiter Island bridge, to 
Maule Paving Co., West Palm Beach, $68,- 
994 and 24,074 respectively; 6.8 mi. 
Ocean Blvd. from Delray to Boca Rotone, 
to F. N. Brown, West Palm Beach, $45,000. 
Noted July 27. 

Fila., West Palm Beach—Palm Beach 
Co., paving Stuart Annie J.d., penetration 
macadam, oil surface, to Maule Paving 
Co., West Palm Beach, $87,860. 

Alabama—State Hy. Dept., Montgemery, 
grading and gravel surfacing 20.488 mi. 
road from Tuskegee to Montgomery Co. 
line, 24 ft. roadway, 18 ft. surface, Macon 
Co., to Vaughn-Davis Constr. Co., Mont- 
gomery, $157,898; 14.617 mi. road from 
Athens to Elk River at Lauderdale Co. 
line, 24 ft. roadway, 18 ft. surface, Lime- 
stone Co., to E. L. Batson, Birmingham, 
$157,056; 348 mi. road from Calhoun Co. 
line to Heflin, 22 ft. roadway, 14 ft. sur- 
face, Cleburne Co., to Stanley & Singer 
Constr Co., Lafayette, $25,507. Noted 
July 27. 

Louisiana—State Hy. Dept., Redmond 
Bldg., Baton Rouge, gravel surfacing 17.08 


road from Raceland-Houma Highway to 
Beatiesville, also gravel surfacing 3.3 mi. 
east bank highway, 5.36 mi. west bank 
highway and 5.7 mi. Vacherie Highway, 17,- 
360 cu.yd. washed gravel, to H. M. Weber, 
Thibodaux, $30,000 and $29,970 respective- 
ly; gravel surfacing 4.98 mi. Project 354, 
Opelousas-Maarksville Highway, Sect. B, 


8.88 mi. Opelousas-Lafayette Highway, 
Sect. A, St. Landry Parish, incl. 8,940 cu. 
yd. washed gravel and 17,363 cu.yd. sand 


clay gravel, to Pickett & Hollier, Opelousas, 
$81,394. 


La., Hammond—Paving 18,000  sq.yd. 
various streets, Kentucky rock asphalt on 
5 in. concrete, to S. A. Gano, Maison 


Blanche Blidg., New Orleans, $63,823. 
Ohio—Dept. Highways and Pub. 
awarded contracts grading, bridging 
paving roads in following counties: 
Allen Co., Sect. “Elida’’ Lima-Delphes 
Rd., 0.494 mi., rein.-con., to F. A. Frobase 
& Co., 628 West North St., Lima, $15,131. 
Allen Co., Sect. “F’’ Lima-Delphos Rd., 
4.178 mi., bituminous macadam tar, N. B. 

Putnam, Van Wert, $89,574. 

Fulton Co., Sects., “C” and ‘“Wauseon” 
Wauseon-Napoleon Rd., 0.998 mi., rein.- 
con., LaBoiteaux & Hayes, Toledo, $28,903. 

Fulton Co., Sect. “L-1" Archbold-Fayette 
Rd., 1.018 mi., asphalt macadam tar, La- 
Boiteaux & Hayes, Toledo, $18,036. 

Harrison Co., Sects. “1-2” and “K,” 
Bridgeport-Cadiz Rd., 5.165 mi., bitumi- 
nous macadam asphalt, Curry & Hayes, 
Eaton $153,804. 

Jefferson Co., Sect. “A” Mingo-Smith- 
field Rd., 3.714 mi. bituminous macadam 
tar, H. F. Dougherty, Steubenville, $100,- 
344. 

Jefferson Co., 
Mingo-Smithfield 
macadam, H. F. 
$7,698. 

Morgan Co., Sect., “C” McConnelsville- 
Zanesville Rd., 2.1 mi., bituminous macadam 
asphalt, Wilson Contg. Co., Newark, $56,233. 

Muskingum Co., Sect.. “F-2" Zanesville- 
New Lexington Rd., 1.648 mi. brick, Adams 
Bros. Constr. Co., Zanesville, $82,426. 

Putnam Co., Sect “N” Lima-Ottawa Rd., 


Wks. 
and 


Sect., “New Alexandria” 
Rd., 0.227 mi., tar 
Dougherty, Steubenville, 


2.718 mi., Kentucky rock asphalt, Acton 
Bros., Vaughnsville, $59,969. 
Seneca Co., Sect. “Attica” Columbus- 


Sandusky Rd., 0.35 mi., brick, R. M. Myers, 
Attica, $29,349. 

Shelby Co., Sect. “Anna” Sidney-Wapa- 
koneta Rd., 0.516 mi., rein.-con., J. Franz, 
Sidney, $17,312. 

Shelby Co., Sect. “Botkins” Sidney- 
Wapakoneta Rd., 0.507 mi., rein.-con., Roth 
& Schafer, Botkins, $13,974. 

Tuscarawas Co., Sect. “P-2" Newcomers- 
town-Urichsville Rd., 1.338 mi., monolithic 
brick, W. M. Brode Co., Newcomerstown, 
$53,483. Noted Aug. 10. 

0., Akron—Summit Co., grading and pav- 
ing to A. F. Wible, 859 Chalker St., 6,918 ft. 
Cuyahoga Falls-Hudson Rd. 34-B, 16 ft., 
15,000 cu.yd. earth excav. $0.48, 12,309 
sq.yd. 3 in. bituminous macadam top $0.93, 
12,300 sq.yd. 7 in. waterbound macadam 
foundation course $1, total $32,885, engrs. 
est. $34.350; to Fairlawn Heights Co., 41 


East Mill St., 5 mi. streets in Fairlawn 
Heights, 16 ft., 1,650 lin.ft. stone curb 


$1.25, 10,416 cu.yd. earth excav. $0.60, 119 
cu.yd. rock excav. $3.50, 35,511 sq.yd. 6 and 
3 in. bituminous macadam $2.20, engrs. 
est. $108 550; to T. E. McShaffrey Constr. 
Co., 171 South Forge St., 8,834 ft. Brittain- 
Massillon Rd. 49 D, 17 ft. 4 in., 17,700 
lin.ft. 8 x 8 in. concrete curb $0.20, 15,500 
cu.yd. earth excav. $0.60, 15,725 sq.yd. 6 in. 
concrete base $1.45, 15,725 sq.yd. 2 in. 
bituminous concrete $1.45, total $59,728, 
enegrs. est. $63,770, also 3.046 mi. Krumroy 
Myersville Rd. 130, Sects. A and B, 16 ft., 


24.500 cu.yd. earth excav. $0.55, 26.300 
sq.yd. 14 in. bituminous concrete $1.25, 
26,300 sq.yd. 7 in. waterbound macadam 


foundation course $1.10, total $77,643, engrs. 
est. $77,900. Noted July 27. 

0., Akron—M. P. Tucker, dir. Pub. Serv., 
grading and paving, etc., 3,900 ft. Dayton 
St., to S. F. Baker, R. D. 24, South Akron, 
$16,043, engrs. est. $17,364; 3,043 ft. Or- 
lando aAve., 24 ft. pavement, 5 ft. walks, to 
T. E. McShaffrey Constr. Co., 171 South 
Forge St., $48,650, engrs. est. $48,640; 
5,255 ft. Roslyn Ave., 24 ft. and 1,000 ft. 
Carroll St., 26 ft., to Columbus Asphalt Pav- 
ing Co., Buckeye Bldg., $85,910, engrs. est. 
$82,583 and $16,144, engrs. est. $16,428 re- 
spectively ; 11,300 ft. Peckham, Orrin, Bye, 
Stadelman, Crestview and Greenwood Sts., 
5 ft. walks, to M. Kalain, 573 Wilson St., 
$45,474, engrs. est. $44,099; 1,275 ft. Com- 


Ashland, $37,500. Noted July 20, 
O., Cleveland—Cuyahoga Co, » ne } 


sett Rd., to Baldwin Bros., 45 Kuc 
Ave., $41,251; Bean Rd. 2, to } m 
Constr. Co., Natl. Bldg., $52,17 
July 20. 

O., Cleveland—Paving East 10671); x: 
Bentley Bros., 1836 Euclid Ave ; 
East 113th St., to Garland Bro | 


Exch., Society for Savings Bldg 19] 
Noted July 27. Sisia 

O., East Cleveland (Cleveland | 
Paving 2 streets, brick, to Gould & May. 
bach, 823 East 140th St., Clevela $2) 
629; 2 streets, asphaltic concrete, to Risley 
Bros., The Arcade, Cleveland, $ ' 
Street, concrete, to D. Minenella, 
ray Hill Rd., Cleveland, $3,275 

0., Euclid—Paving Seabrook, Px; view 
Glenside, Eastbrook, Wondergroy, 
brook, Gilchrist and Lakemont Sts 75 
sq.yd. asphalt, 161,600 sq.yd coneret. })4 
11,360 lin.ft. stone curbing, to Rive 
Constr. Co., Schofield Bldg.. Cleveland 
$80,388. Noted July 27. 

0., Fredericktown—Grading and javyi; 
1,100 sq.yd. Mansfield Ave., Main and |: 
road Sts., brick, to H. Strodbeck, A 
$46,000. Noted July 20. 

0., Shaker Heights (Cleveland P. 0) 
Paving East 156th and East 157th Sts 
asphalt, to Cleveland Trinidad Paving Cy 
The Arcade, Cleveland, $41,092. 

Ind., Indianapolis—Marion Co... pay 
16,200 ft. Claypool Rd., 16 ft., 28,782 sq 
concrete on concrete, to CC. O'Hair 
North East St., $75,550. Eners. est. $1 


ih 








000. Noted Aug. 19. 

Michigan State Hy. Dept., Lansing 
grading and surfacing 2.064 mi. Assessment 
Dist. Rd. 235, Saginaw Co., to J. W, 
Ederer & Co., Saginaw, $33,215. 

Michigan—State Hy. Dept., Lansing 
grading and _ surfacing 2.767 mi. Stat 


Trunk Line Rd. 59-1, Sect. B, Macomb (o., 
to Meredith & McVaugh, 220 Horton Av 
Detroit, incl. 9,660 cu.yd. excav. $0.50. 44.9 
cu.yd. 1:2:4 and 27.3 cu.yd. 1:24:5 con- 
crete $12, 29,220 sq.yd. rein.-con. pavement 
$1.40, total $47,381 plus cement $25,168. 

Michigan—State Hy. Dept., Lansing, 
grading and surfacing 204 mi State Trunk 
Line Rd. 50-2, Oakland Co., to Meredith & 
McVaugh, 220 Horton Ave., Detroit, incl 
107.6 sta. grading, 21.525 sq.yd. rein.-con. 
$32,978, plus cement $18,646. 

Wis., Fond du Lac—Paving 12th, Howard. 
Oak, South, Grant, Merrill and Rose Sts., 
20-25 ft., asphaltic concrete, concrete curb 
and gutter, to J. Rasmussen & Sons, 7th 
St., Oshkosh, $85,393. Engrs. est. $80,000. 

Ia., Merrill—For 24,000 sq.yd. bitulithic 
rein.-con. pavement and 2,400 lin.ft. 1-18 
in. vitr. olay sewers, to M. L. Flinn Paving 
Co., Grain Exch. Bldg., Sioux City, $74,800 
Noted July 27. 

Ia., Waukon—Asphaultic concrete paving 
‘40,350 sq.yd. various streets. incl. 28,350 
lin.ft. concrete curb, to T. Carey & Sons, 
East 6th and Market Sts., Des Moines, 
$2.41 per sq.yd. for paving, $0.88 per lin.ft. 
for curb, total 134,098. Noted July 20. 

Minn., Faribault—Rice Co., Job 2109 
State Rd. 16, 44,791 cu.yd., gravel surfac- 
ing, 58,080 lin.ft. surfacing and compacting, 
to J. A. Dunkel, Webster City, Ia., $11,000. 
Noted June 22. 

Minn., Madelia—Paving about 27,00 sq. 
yd. rein.-con. pavement, concrete curb, 
storm water inlets, etc., to Johnson, Drake 
& Piper, Inc., 809 1st Natl.-Soo Line Bldg. 
Minneapolis, $88,000. 

Minn., St. Paul—Paving 2 mi. 
Rd. from Point Douglas Rd. to east city 
limits, gravel concrete, to Thornton Bros. 
Co., 304 Central Bank Bldg., $77,445. Noted 
Aug. 3. 

Minn., Winona—Bd. of Park Comrs, 
8,533 sq.yd. vitr. brick block paving. 7.365 
lin.ft. 6 in. concrete curb, to Schruth «& 
Welsh, 704 1st Natl.—Soo Line Bldg., Min- 
neapolis, $1.99 per sq.yd. Noted July 20 

Kan., Larned— Pawnee Co. grading, 
bridging and sand clay surfacing 10,283 
mi. Santa Fe Trail, Sects; A, B and C, 
Federal Aid Project 123, Sects. A and B 
will be done by County forces, co \ 
Stuart, $28,954 and $17,332 respectively; 
Sect. C, to Missouri Valley Bridge & Iron 
Co., 1006 Schweiter Bldg., Wichita, $7,741. 

Kan., Nickerson—Paving 17 blocks, brick, 
to J. H. Shears & Sons, Hutchinson, $85,360. 

Missouri—State Hy. Dept. at div. office 
Bloomfield, 4.946 mi. road from Cairo [0 
Poplar Bluff, 24 ft., Federal Aid Project 
178 A, Stoddard Co., to Allhands & [av's 
Joplin, $35,350. Noted Aug. 3. 
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ind Roads (Continued) 

i—State Hy. Dept at div. office 
7.9356 mi, road from Canton 
and southward, 24 ft., Federal 


Streets 
Missour 
Canton 


ird 
nore roject 39, Lewis Co., to Gaines Bros., 
Fairland, Okla. $79,856. Engrs. est. $83,- 


466; 8.3712 mi. road from Canton south- 
ward and westward, 2 ft, Federal Aid 
Project 38, Lewis Co., to O. J. Hanick, 4066 
Lindell St., St. Louis, $85,625. Noted Aug. 
3 and June 1. 


uri—State Hy. Dept. at div. office 
payette, 4.811 mi. road from Fayette to 
Missouri River, 24 ft., State Aid Project 
90.93, Howard Co., to Kirby & Raines, Fay- 


, 326,488. Noted Aug. 3. 
ette, $26,4 —_ 

Missouri—State_ Hy. Dept. at div. office 
Liberty, 13.07 mi. road from Liberty to 
Excelsior Springs, 24 ft. Federal Aid 
Project 25, Clay Co., as ore £0.5e er 
surfacing with 2 in. asphaltic concrete on 
8 in. sledged stone, 18 ft. wide, to Unit 
Constr. Co. Title Guaranty Bidg., ont 
Louis, e705 tar Engrs. est. $400,215. 
Noted Aug. 3. : 
ee oer Hy. Dept. at div. office 
New London, 3.8 mi. road from New Lon- 
don eastward and westward, 24 ft., State 
Aid Project 20.168, Ralls Co., to oo de 
Hanick, see) tau St., St. Louis, $21,513. 
Noted Aug. 3. 5 

Missouri—State Hy. Dept. at div. office 
Pineville, 4.973 mi. road from Pineville 
northward and southward, 24 ft., State Aid 
Project 20.178, McDonald Co. to J. P. 
Wolfenbarger, Neosho, $26,036. Noted 

Be 
AN D., Fargo—W. R. Tucker, aud, Cass 
Co. grading 18 mi. Federal Aid Project 
144, east and west through Casselton, 
grading to W. H. Noel, Jamestown, $27,- 
374, culverts, etc. to J. A. Jardine, Fargo, 
$5,976. Noted July _ 20. 

Tex., Clarksville—Red River Co., grading 

and gravel surfacing 5.39 mi. State High- 
way 35, 16 ft., to J. McCarthy, Marshall, 
$6,550 (work only, not incl. materials). 
County to furnish 8,325 cu.yd. gravel, 
$21,062. Engrs. est. $30,373. Noted 
uly 6. 
. Tex., Karnes City—Karnes Co., surfacing 
with 1 in. bituminous topping of cold 
Uvalde rock asphalt 14.54 mi. State High- 
way 9, through Kenedy Rd. Dist. 4, 16 ft., 
to R. W. Coglazier, 910 Austin St., San 
Antonio, $88,109, engrs. est. $96,920 incl. 
10% for engineering and _ contingencies; 
14.54 mi. State Highway 9 through Rd. 
Dist. 4, to Wear & Thomas, Rogers, 
$191,141, engrs. est. $210,255 incl. 10% for 
engineering and contingencies. Noted 
July 27. 

Tex., Pecos—Reeves Co. grading, surfac- 
ing, ete. 11.32 mi. State Highway 27, incl. 
15,935 cu.yd. borrow, 512 cu.yd. concrete, 
19.277 lb. reinforcing, 18,942 cu.yd. gravel 
and 3,573 cu.yd. caliche surfacing, to Lee- 
Moor Contg. Co., Two Republics Bldg., El 
Paso, $41,289. Engrs. est. $45,418 incl. 
10% for engineering and contingencies. 

Tex., Tyler—Smith Co. grading, surfac- 
ing, ete. 14.73 mi. Highway 37, Federal Aid 
Project 284, 16 ft., to Smith Co., care of 
W. R. Castle, chn. Smith Co. Highway 
Comn., Tyler, $229,094. Noted July 13. 

Cal., Clovis—Grading, curbing, guttering 
and paving De Witt and Pollasky Aves., 
4th, 5th and 10th Sts., to Clark & Henery 
Constr. Co., 38 South Sutter St., Stockton, 
$64,401. Noted Aug. 10. 

Quebec—J. L. Perron, minister Dept. Rds., 
Quebec, paving St. Hyacinthe-Rougemont 
Highway, St. Damask Sect., and Notre 
Dame-St. Hyacinthe Sect., to T. E. Rous- 
seau, 229 St. Joseph St., Quebec, $83,646 
and $60,727 respectively ; Chemin de Grange 
Cote, to H. L. St. George, 127 Stanley St., 
Montreal, $17,576; Grondines Valcartier 
Sect., to Laganiere & Houde, Quebec, $16,- 
999; highway from Terrebonne to St. 
Therese and St. Michael Sect. to Terminals 
Constr, Co., Halifax, N. S., $29,290 and 
$17,766 respectively; also other contracts 
amounting to $48,700, to Terminals Constr. 
Co., Halifax, N. S. 

_ Que., Montreal—Will pave Wellington 
St. from McGill St. to Tait Race Bridge, 
Verdun, incl. 9,374 ft. asphalt, 65 ft., by 
day labor. $278,500. 

Ontario — Provincial Highway Dept.. 
Parliament Bidgs., Toronto, 2 mi. concrete 
highway, from Talbotville southerly, South- 
wold Twp., to Lumsden Eng. & Transport 
Co, 6 Adelaide St. E., $65,000. 

Ont., Chatham—Concrete pavements on 
Lorne Ave and St. George St., to Weston 
Constr, Co., Chatham, William and Water 
“ts. to G, Conibear, 81 Delaware Ave. 
Engrs. est. $34,000. Noted Aug. 10. 
gy Ont Merriton—Paving 4,000 lin.ft. Main 
St.. 12.000 sq.yd. concrete, to Reid & Somers 
Itd., 40 Adelaide St. E. $32,000. ‘ 
res St. Catharines—Dept. Provincial 
; 'shways, Parliament Bldg., Toronto, 1% 
ml. concrete road from here to Homer, 3 





ft., to Frid Constr. Co. Ltd., Clyde Bldg., 
Hamilton. Engrs. est. $75,000. 

Ont., Toronto—York Twp., concrete side- 
walks on Dentonia Park Ave., to A. John- 
son, 35 Burgess Ave., $1,400; Keene St. to 
D. Mackay & Co., 289 Ashdale Ave. $1,200; 
Mould Ave., to S, Simpson, care of F. Bar- 
ber, engr., 40 Jarvis St., $1,900; Runnymede 
Rd., to Natl Contg. Co., 9 Garnock Ave., 
$4,500; Eastdale, Lumsden, Pritchard and 
Walnut Aves., to Grant Contg. Co., 50 Front 
St. E., $3,900; Brunswick Ave. and Hume- 
wood Dr., to Canadian Constr. Co., Ex- 
celsior Life Bldg., $7,000; Avon and Orla 
Aves., to P. Licastro, 1,423 Dufferin St., 
$2,000; Strathearn Blvd., Almeada, Gordon 
and Kendal Aves., to Britnell Contg. Co., 
Baxter St., $9,500; Meagher Ave. to H. S. 
Walton, 60 Gamble Ave., $9,000. 

Ont., Windsor—Paving 13 mi. Tecumseh 
Rd., concrete, to Merlo, Merlo & Ray, Sand- 
wich St., $120,000. . 


Industrial Works 


PROPOSED WORK 


N. H., Manchester—F. P. Carpenter, Me- 
chanic St., had plans prepared by H. W. 
Rhodes, archt., 574 Congress St., Portland, 
Me., 1 story, brick and steel garage, serv- 
ice and repair shop, Mechanic St. $50,000. 

N. Y., Rochester—Rochester Composite 
Brick Co., East Ave., plans to rebuild por- 
tion of plant destroyed by fire. $80,000. 
Architect not announced. 

N. Y., Rochester—Rochester Telephone 
Corp., 59 Stone St., having plans prepared 
by J. F. Warner, archt., c/o owner, 2 story, 
145x200 ft., brick and steel building, will 
be used for service and repair departments, 
garage, stockrooms and cabinet shop. 
$130,000. 

N. J., Trenton—Panelyte Board Co., 119 
North Montgomery St., plans factory on 
Whitehead Rd. $150,000. 

“Pa., Carbondale—S. D. Chandler, 82 
Main St., plans to rebuild 3 story garage 
and salesroom, South Main St., recently 
destroyed by fire. $40,000. Architect not 
announced. 

Pa., Erie—Erie Co. Milk Assn., Erie, plans 
3 story, rein.-con., brick and steel ware- 
house, French St. $66,000. Architect not 
announced. 

Pa., Phila.—City soon takes bids reduc- 
tion plant. $500,000. Private plans. F, A. 
Dunlap, city engr. ’ 

Pa., Pittsburgh—Donaldson Transfer & 
Storage Co., 839 West North Ave., having 
plans prepared by Hunting-Davis Co., 
archts., Century Bldg., 6 story, 120 x 120 
ft. warehouse, Ridge Ave. near Merchant 
Ave. $150,000. 

Pa., Pittsburgh—U. S. Drug & Chemical 
Co., Pittsburgh, having plans prepared by 
P. R. Rossello, archt., 406 Congress Bldg., 
Detroit, 3 story, 100 x 140 ft. rein.-con., 
brick and steel factory. $200,000. 

Tenn., Erwin—B. S. Abernethy, Lincoln- 
ton, N. C., and W. C. Heath, Charlotte, N. 
C., making plans textile plant, capacity 15,- 
000 spindles. Architect not announced. 

Tenn., Nashville—M. McKissack, archt., 
3314 Cedar St., soon takes bids 4 story, 
publishing plant and office building, 4th and 
Cedar Sts., for Natl. Baptist Sunday School 
Bd. (Negro), Nashville, $250,000. 

O., Cleveland—L. Bondy Harness Co., 
c/o C. Bondy, 730 Bway., having plans pre- 
pared by H. Nan, archt., c/o owner, 2 
story, 46x110 ft., brick and steel factory 
and commercial building, 3333 Superior Ave, 
$40,000. 

0., Cleveland—M. Marmorstein, Ulmer 
Bldg., had plans prepared by W. S. Fer- 
guson Co., archts., 1900 Euclid Ave., 1 
story, 40x94 ft., brick and steel garage, 
plain foundation, East 69th St. and Euclid 
Ave. $40,000. 

0., Cleveland—Wolfe Envelope Co., 1749 
East 22nd St., having plans prepared by 
Christian, Schwarzenberg & Gaede, archts., 

1900 Euclid Ave., 1 story, about 84x130 ft., 
brick, steel and concrete factory addition. 
$50,000. N. J. Dryfoos, pres. 

0., Columbus—Lawwell-McLeish Co., 97 
North 4th St., having plans prepared 2 
story, 32x187 ft., brick and concrete ga- 
rage and service station, North 4th St. 
$40,000. Private plans, 

0., East Cleveland—-Windemere Trans- 
fer & Moving Co., 14136 Euclid Ave., plans 

3 or 6 story, 65 x 145 ft., storage building, 
brick, steel and concrete, Euclid and Doan 
Aves. $150,000. Architect not selected. 

O., Warren—General Fire Extinguisher 
Co., had plans prepared by G. S. Rider 
& Co., archts., Century Bldg., Cleveland, 

4 story, 80x200 ft., brick and _ rein.-con. 
factory. $300,000. 

. Williamsburg—Williamsburg Furni- 
ture Co. having plans prepared 2 story 
factory, to replace one recently destroyed 
by fire. $40,000. J. F. Knight, pres. 


+ Youngstown—Vahey Oil Co., 1028 
West Rayen St., plans 2 story, 75 x 162 ft., 
rein.-con. and brick, garage and service 
station, Phelps and Front Sts. $65,000, 
Architect net announced. 

Mich., Kalamazoo—City having pre- 
liminary surveys made gas plant inel. 6 
rein.-con, buildings. 2,000,000 bonds will 
be voted on at September election. Burns 
& McDonnell, 400 Interstate Bldg., Kansas 
City, Mo., engrs. 

Mich., Kalamazoo — Kalamazoo State 
Hospital, Oakland Dr., having plans pre- 
pared by L. W. Frye, archt., Ann Arbor, 2 
story, 80 x 80 ft. rein.-con., brick and steel 
warehouse, $60,000. 

Ill., Chicago—Ohrenstein & Hild, archts., 
232 East Erie St., soon receive bids 1 story, 
125 x 125 ft., rein.-con., brick and steel 
Sarage, 6747 Ridgeway Ave. $100,000. 
Owner’s name withheld. 

Wis., Chippewa Falls—F. A. Bigler, 14 
East Central St., having plans prepared by 
a2. J. Hancock, archt., Laycock Bldg., Eau 
Claire, 2 story, 124x130 ft., brick and con- 
crete garage, plain foundation, Grand Ave. 
$75,000, 

Wis., Milwaukee—S. E. Tate Printing Co., 
133 2nd St., having preliminary plans pre- 
pared by M. Tullgren & Sons, archts., 425 
East Water St., 6 story, 60x120 ft., printing 
plant and office building, rein.-con. and 
brick, plain foundation., Bway. 

Okla., Sand Springs—Tulsa Stove & 
Fdry. Co. plans 1 story, addition to fac- 
tory. $50,000. Architect not announced. 

Ariz., Superior—Magma Copper Co plans 
smelting plant. $500,000. Architect not 
announced, 
se ae eee aris Co., Ltd., 
50 St. ames St., Montreal, s a 
here. $1,000,000. — 

Ont., Collingwood—J. H. Yates plans 
concrete and brick tannery. $100,000. 
Private plans. 

Ont., Niagara Falls—Dominion Insulator 
Co. plans 80 x 350 ft. factory, Portage Rd, 
$150,000. Architect not announced. 

Ont., Saulte Ste. Marie—Algoma Steel 
Corp., 503 Queen St. E., plans 1 story, brick 
and steel, heat treatment building.  $50,- 
000. Private plans. 

Ont., Stratford—Dufton Woolen Mills Co. 
plans to rebuild plant partially destroyed 
by fire. Loss $80,000. Prices wanted on 
all materials. 

Ont., Thamesville D. E. Wallace, 
Thamesville, plans to rebuild mills recently 
destroyed by fire. 





BIDS DESIRED 


N. Y., Cohoes—Sept. 6, by C. L. Cadle, 
supt. Pub. Wks., Albany, power house at 
Crescent Dam, here; adv. this issue. 

N. Y., Long Island City—Sept. 1, by 
James Butler, Inc., 390 Washington St., 
New York, rein.-con. and steel warehouse, 
concrete pile foundation, Mount St. and 
Anable Ave., here. $1,750,000. W. Higgin- 
son, 21 Park Row, New York, archt. and 
engr. Noted June 8. 

Pa., Phifa.—J. J. Carroll, archt., Middle 
City Bank Bldg., taking bids 2 story, 140 
x 215 ft. rein.-con., brick and steel garage, 
plain foundation, 1745-1751 North Broad 
St., for L. J. Faulkner, 14 North Paxton 
St. $100,000. 

Pa., Phila.—Hulbert & Sax, engrs., Pen- 
field Bidg., taking bids 4 story, 100 x 143 
ft. rein.-con. and brick factory, plain 
foundation, Eyre and Memphis Sts., for A. 
J. Reach & Co., Tupil and Palmer Sts. 
$150,000. 

0., Cleveland—Poe Eng. Co., archts., 
Peoples Bank Bldg., taking bids 1 story, 
50 x 125 ft., factory and warehouse, brick 
and steel, 1450 Hamilton Ave. for Ingra- 
ham Waste and Supply Co., 1539 Columbus 
Rd. $50,000. Noted July ¢!. 

0., Cleveland—G. S. Rider & Co., archts., 
Century Bldg., taking bids 1 story, 100 
x 240 ft., brick and steel foundry, Almira 
Ave. and East 82nd St., for Crucible Steel 
Castings Co., Canal Rd. $100,000. W. H. 
Shepard, pres. Noted June 29. 

Ii., Chicago—P. Gerhardt, archt., 64 
West Randolph St., receiving bids 3 story, 
120 x 240 ft. printing plant, La Salle St. 
near 26th St., for Illinois Publishing and 
Printing Co., Hearst Bldg., $500,000. 

\Wis., Appleton—G. R. & S. Motor Co., 
738 Washington Ave., and E. A. Wettengel, 
archt., 578 Pierce Ave., taking bids 1 story, 
32 x 100 ft. gardge and repair shop, brick, 
rein.-con. and steel, plain foundation, Wash- 
ington Ave. $40,000. Noted July 20. 


Tex., San Antonio—Aug. 26, by State 
Bd. Control, Austin, power house and con- 
crete oil storage tank at Southwest Insane 
Asylum, here. $110,000. 

Cal., Santa Clara—Wolfe & Higgins, 
archts., Auzerais Bldg., San Jose, receiv- 
ing bids 1 story newspaper plant, brick, 
for Santa Clara News. 
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Industrial Works (Continued) 


Ont., Toronto—James, Proctor & Red- 
fern, engrs., 36 Toronto St., taking bids 2 
story, rein.-con., brick and steel garage and 
auto parking station, Court St., for Court 
St. Auto Parking Service Co. Ltd, 14 
Court St. $100,000. 


BIDS RECEIVED 


Cal, Pittsburg—Pioneer Rubber Co., 68 
Sacramento St., San Francisco, 3 rein.- 
con. factory buildings, here, from Cahill 
Bros. 110 Sutter St. San Francisco, 
$150,000. 

California—See “Dams.” 


CONTRACTS AWARDED 


Mass., Nantasket—Damon Jr., Hull, 1 
story, 100 x 110 ft. garage and repair shop, 
brick and steel, plain foundation, Atlantic 
Ave., to B. Weston, Allerton (Hull P. O.) 
Archts, est. $40,000. 

Conn., Manchester—Orford Soap_ Co., 
Hillard St., 2 and 3 story, 73 x 150 ft. 
brick and concrete addition to plant, to 
H. P. Cummings Constr. Co., Ware, Mass. 
Noted June 29. 

R. L., Greenville—Namauit Worsted Co., 
Bristol, 1 story, 55 x 170 ft. brick and steel 
weave shed, to Bowerman Bros., 230 In- 
dustrial Trust Bldg Providence. Archts. 
est. $40,000. y 

N. Y., Brooklya—L. Meyer, 374 Flushing 
Ave., brick, steel and concrete provision 
plant, Wykoff Ave., tc W. Kennedy Constr. 
Co., 215 Montague S:, $100,000. 

N. ¥.. Brooklyn— Towns & James, 219 
Duffield St., rein.-cou., brick and steel ware- 
house, 217 Duffield St., to Turner Constr. 
Co., 244 Madison Ave., New York. Archts. 
est. $100,000. ° 

N. Y., Jamestown—Jamestown Worsted 
Mills, 335 Harrison St., 4 story, 70x175 ft. 
addition to combing and dyeing department, 
122x180 ft. dye hceuse and filter house, 
foundations to Raymcnd Concrete Pile Co., 
140 Cedar St., New York; 200 ft. brick 
chimney to Alphons Custodis Chimney Con- 
str. Co., 95 Nassau St., New York; general 
construction to Parklap, Inc., 84 Pine St., 
New York. Total cost, about $100,000. 
Work will be done under direct supervision 
Lockwood, Green & Co., engrs., 24 Federal 
St., Boston, Mass. 

N. ¥., Morris Park (Jamaica P. O.)— 
Long Island R. R., Pennsylvania Sta., New 
York, 3 story, 40x109 ft. warehouse, and 3 
story, 40x80 ft. factory, both rein.-con., to 
Turner Constr. Co., 244 Madison Ave. New 
York, under supervision of L. V. Morris, 
ch. engr. 

N. ¥., Newburgh—W. R. Crabtree, yarn 
mill, brick and concrete, plain foundation, 
to Casper-Ranger Co., Holyoke, Mass. 
Archts. est. $150,000. 

N. ¥., New York—Schock Estate, 8 story, 
75x100 ft.. garage and service station, 503 
West 56th St., to Turner Constr. Co., 244 
Madison Ave. 

N. J.. Perth Amboy—Standard Under- 
ground Cable Co., 50 Church St., New York, 
3 story, 50x150 ft., brick and steel factory, 
here, to Turner Constr. Co., 244 Madison 
Ave., New York City. Noted June 8. 

Pa., Bridgeport—J. Lees & Sons, Bridge- 
port, 5 story, 103 x 132 ft. factory, to J. S. 
Rogers & Co., Drexel Bldg. Phila. 

Pa., Phila.—Bayuk Bros., 3rd and Spruce 
Sts, 4 story, 84 x 109 ft. cigar factory, 
rein.-con. and brick, plain foundation, to 
J. S. Rogers, Drexel Bldg., $90,00. Noted 
June 15. 

Pa., Phila.—Congress Cigar Co., 3rd and 
Spruce Sts., 8 story, 70 x 140 ft. rein.-con. 
and brick factory, 300-304 South 3rd St. 
to J. N. Gill Co., Otis Bldg. Archts. est. 
$150,000. 

Pa., Phila.—Hurley Motor Co., 219 North 
Broad St.. 2 story, 110 x 204 ft. service 
building, 31st and Thompson Sts., to Cramp 
& Co., Denckla Bidg., $200,000. 

Pa., Pittsburgh — Hunting-Davis Co., 
archts., Century Bldg., 1 story, 41 x 108 ft. 
brick and tile garage, Western Ave., to 
Rose & Fisher, Penna Ave., for T. Donald- 
son, 1100 Western Ave. Noted Aug. 3. 

Pa., Scranton—See “Streets and Roads.” 

Fla., Tampa—White Star Laundry, Inc, 
204 Cass St., general contract 2 story, 105 
x 172 ft. steam laundry, lst floor rein.- 
con., 2nd floor brick and timber, to Logan 
Bros., 305 Dawson-Thornton Bldg., $69,800. 

0., Cleveland—Cleveland Folding Ma- 
chine Co., 5200 Euclid Ave., 2 story, 96 x 
180 ft., brick, steel and rein.-con. factory, 
East 6ist St. near Euclid Ave., to A. A. 
Lane Constr. Co. 1869 East 55th St. 
Engrs. est. $75,000. 

0., Cleveland—D. Round & Sons, Shop 
3, A. B. C. line, 2 story, 52 x 275 ft., brick 
and steel foundry and shop, to E. R. Rus- 
sell, 1416 St. Clair Ave. Engrs. est. $60,- 
000. Noted Aug. 10. 


O., Cleveland—A. W. Henn and J. L. Free, 
1004 Prospect Ave., 1 story, 100x200 ft., 
brick and steel garage and commercial 
building, 3746 Prospect Ave., to Austin Co., 
16112 Euclid Ave. Archts. est. $75,000. 

0., Cleveland—Standard Envelope Co.,, 
1011 Oregon Ave., 1 story, 155x200 ft., 
brick, steel and concrete factory, East 30th 
St. and Chester Ave., to Bolton-Pratt 
Constr. Co., Columbia Bldg. Archts. est. 
$100,000, Noted July 6. 

0., Cleveland—See “Buildings”. 

0., Portsmouth—Portsmouth Stove & 
Range Co., Gallia and Campbell Sts., 5 
story factory addition, to Ferro Concrete 
Constr. Co., c/o owner, Archts. est. $75,000. 

0., Portsmouth—Universal Motor Co., 
9th and Chillicothe Sts., 2 story, 130x296 
ft. garage, to F. Carson, Portsmouth, 
$80,000, 

Ind., Indianapolis—see “Sewers”. 

IlL., Chicago—B. H. Gwathmey, 1508 East 
66th PL, 1 story, 91x127 ft., rein.-con., 
brick and steel garage, 1947-53 East 57th 
St., to Berquist Bros., 7467 Exchange Ave. 
Archts, est. $40,000. 

Wis., Milwaukee—S. S. Cyril & Methody 
Congregation, 1110 Windlake Ave., 1 story, 
46 x 50 ft., central heating plant, brick and 
concrete, plain foundation, Hayes Ave., to 
Milwaukee General Constr. Co., 427 Mit- 
chell St.; boilers to Downey Heating & 
Supply Co., 613 Clybourn St. Engrs. est. 
$40,000. 

Wis., Phillips—Kneeland-McClung Co., 1 
story, 60 x 210 ft. saw mill, brick, rein.- 
con. and steel, plain foundation, to W. A. 
Graham, Phillips. Engrs. est. $75,000. 
Noted July 13. 

Wis., Racine—Belle City Malleable Iron 
Co., Kewaunee St., 1 and 2 story, 80x100 
ft., brick and timber factory and office, 
plain foundation, to Nelson & Co. Janes 
Bldg. Eners. est. $65,000. 

Wis., Union Grove—State Bd. Control, 
Capitol Bldg., Madison, 1 story, 50 x 95 
ft., brick, rein.-con. and steel power house, 
plain foundation, at State Home for Feeble 
Minded, here, to Immel Constr. Co., 200 
North Main St., Fond du Lac, $38,843. 
Engrs. est. $55,000. 

Ia., Burlington—Chicago, Burlington & 
Quincy R.R., 547 West Jackson Blvd., 2 
story, brick addition to freight house, here, 
to T. S. Leake Constr. Co., 608 South Dear- 
born St., Chicago. 

Minn., Duluth—M. O. Anderson, 1930 
East 4th St., will build 1 story, 100 x 140 
ft. rein.-con. and brick garage, Superior 
St. and 14th Ave. E., by day labor. $75,000. 

Minn., Minneapolis—Dayton Co., 7th St. 
and Nicollet Ave., 2 story, 100 x 143 ft. 
rein.-con., brick and tile garage, 11th St. 
and ist Ave. N., general contract to Splady 


&  Haagenson, 1023. Plymouth’ Bidg. 
$61,000. 
Minn., Minneapolis—Payne Motor Co., 


1301 Hennepin Ave., 3 story, 100 x 150 ft. 
garage and sales building, concrete and 
brick, 14th St. and Harmon PIl., general 
contract to H. N. Leighton Co., 127 South 


10th St., $117,098. 
—<————— 
In July 


We published 271 tips on indus- 
trial expansion as follows: 










Proposed work................. 133 
ite deweee. 2. BF 
Bids received.................. 5 


Contracts awarded... S96 





More than 30 new big projects 
coming up every week. 





Minn., St. Paul—Tilden Produce Co., 65 
East 3rd St., 4 story, 50 x 145 ft. produce 
building, rein.-con., brick and tile, East 3rd 
St. between Cedar and Minnesota Sts., gen- 
eral contract to E. J. Dunnigan, 315 Guar- 


dian Life Bldg. 
Noted June 22. 

Minn., Winona—Papin Pickling Co., 1 
and 2 story, 74 x 14} ft. brick, concrete 
and tile addition to plant, general contract 
to Seidlitz & Warner, Winona. Cost 
complete, $50,000. Noted May 18, 

Ont., Leaside—Durant Motor Co. of Can- 
ada, Royal Bank Blidg., Toronto, general 
contract for plant incl. 1 story, 40 x 100 
ft., 3 story, 80 x 401 ft., 3 story, 100 x 401 
ft., all foregoing rein.-con., 1 story 20 x 200 


Cost complete $150,000, 


ft. steel skeleton and galvaniz::) 

1 story, 130 x 500 ft. metal lath. s 
brick, to N. McLeod, Kent Blip. 
$750,000. Contractor taking })\: 
sub trades. Noted July 27. 

Ont., Toronto—Toronto Hydro Electr} 
System, 226 Yonge St., general contract ¢,. 
2 story, 47 x 64 ft, rein.-con., brick and 
steel substation, Eglington Ave., to Wi. 
chall & Son, 156 St. Helens Ave, $42 009° 

B. C., New Westminster —Niow Wo. 


iron, and 

uceo and 

Toront 
on } 


minster Paper Mills Ltd., mill on Nowy 
Arm of Fraser River, on Indian Reserv, 4, 
Dominion Constr. Co., 509 Richards gt. 
Vancouver. Engrs. est. $100,000, Not 
July 6. rx 


. * 
Buildings 
PROPOSED WORK 

N. H., Conway—High  School—nigh 
School _Comn., having plans prepared be 
C. R. Whitcher, archt., 814 Elm s1., Man. 
chester, 2 story, brick and steel. $150.09 

N. Y., Brooklyn—Exchange—Niw yop) 
Telephone Co., 15 Dey St., New York. soon 
lets contract 2 story, 100 x 100 ft., brick 
steel and stone, Coney Island Aye, and 
Ave. B, here. $200,000. McKenzie, Voor. 
hies & Gmelin, 342 Madison Ave., New York. 
archts. and engrs. 

N. Y., Kings Park—Nurses Home—Sta:, 
Hospital Comn., Albany, soon receives bids 
for completion of 3 story, brick, concret 
foundation, with 2 wings, 35 x 52 ft. and 
35 x 100 ft., Kings Park State Hospita 
here. $175,000. L. F. Pilcher, Capitol, Al- 
bany, state architect. 


N. Y., New York — Office — Plumbers 
Trade Journal Publishing Co., 25 West 341 
St., having preliminary sketches made hy J 


Schaeffier, archt. and engr., 11 East 56th 
St.. 6 story, brick, steel and stone. plain 
foundation, on 37 x 100 ft. lot at 239 Wes 
39th St. Noted Feb. 9. 

N. Y., Rochester—Store—McCurdy (Co. 
Ine., Main and Elm Sts., plans to alter 
present store, build 2 story top addition, and 
6 story, brick and steel side addition. Cost 
to exceed $200,000. Architect not an- 
nounced. 

N. Y., Thiellsa—Home—New York State 
c/o L. F. Pilcher, state archt., Capitol, 
Albany, plans 40 x 150 ft. home and 40 x 
247 ft. assembly hall with 57 x 60 ft. wing 
all 1 story, stone and concrete, at Letch- 
worth Village, here. $210,000. 

N. J3., Wildwood—Hotel—wW., Lipkin, 
Land Title Bldg., Phila., plans 6. story, 
200 x 800 ft., 23rd St. and Boardwalk, here 
$1,000,000. Architect not sclected. 

Pa., Carbondale—Store and Office—A. 
Jacobson, South Main St., plans 4 story 
(ultimately 8 story) rein.-con., brick and 
steel, Church St. $150,000 to $500,000, 
Architect not announced. 

Pa., Corry—School—Bd. Educ. having 
plans prepared by W. G. Eckles, archt., 
New Castle, 2 story, junior high school. 
$150,000. 

Pa., Pittsburgh—Apartment and Stores— 
R. G. K. Co., (real estate), 7321 Penn Ave, 
plans to alter and build addition, 4 story, 
175 x 209 ft. rein.-con., brick and steel, 
Penn Ave. near Lexington Ave. $175.00. 
Private plans, 

D. C., Wash.—Home and School—Dist. 
Comrs., Dist. Bldg., plan home and school 
for feeble minded. A. Harris, municipal 


archt. $250,000 appropriated. 

D. C., Wash.—Office—J. W. Greene, 1416 
K St., N. W., having plans prepared by 
G. N. Ray, archt., 1147 Connecticut Ave., 


N.W.. brick and stone, 1400 K St., N.W. 
$150,000. 

D. C., Wash.—School—Dist Comrs., 599 
Dist. Bldg., plan to alter and build addition 


to Armstrong Manual Training School. P 
St. near 3rd St., N.W. Address Chief Clerk, 
c-o Eng. Dept., 427 Dist. Bldg., $5060.000 
appropriated. 


W. Va., Bluefield—Hospital—St. Lukes 
Hospital, Bland St., having revised plans 
prepared by Mills & Millspaugh, archts., 67 
East Long St., Columbus, O., 4 story, 10 x 
150 ft., brick and stone. $150,000. 

W. Va., Charleston—Store and Office— 
Kanawha Investment Co. having plans pre- 
pared by Mills, Millspaugh & Carmichael, 
archts., 67 East Long St., Columbus, ©.. § 
story, 200 x 200 ft., brick and stone. $45!,- 
000. Noted July 27. 

N. C., Asheville—Station—Southern Ry. 
1300 Pennsylvania Ave,, Wash., D. C., plans 

assenger station, here. $1,000,000. J. A. 


illian, Knoxville, Tenn., div. engr. 

Fia., Orlando—Bank and _ Office—State 
Bank & Trust Co., having sketches made 
by W. L. Stoddart Co., archts., 9 East 4! 
St., New York City, 9 story. 

Fla., Orlando—Office—J. F. Ange and A 
Braxton, Sr., having plans prepared by 
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: king, archt., Orlando, 10 story, brick 
* Sel North Orange and Washington 
ane “6260,000. 
a +h .reveport—Courthouse, Jail, ete.— 
cite authorized bond issue of $4,000,000 for 

‘ew courthouse, jail, storm sewers, pave- 
— nts, and fire alarm system. — 

La. Shreveport—Schools— Voted $1,000,- 
ood bonds for new high school and 7 gram- 

ar schools. Architect not selected. 
ro *Canton—Hospital—Comrs,. Stark Co. 
having revised plans prepared by R. M. 
Johnson, archt., ¢c?0 County Comn., for 
hospital, (capacity 55 beds), 3rd St., N.E. 

160,000 
a Cleveland—Store—Halle Bros. Dept. 
store. c/o S. P. Halle, pres., Huron Rd. 
and Euclid Ave. plans brick, steel and 
amerete addition, Huron Rd. $400,000. 
Walker & Weeks, 1900 Euclid Ave., archts. 
joted Dec. 1. 

— Maple Heights (Bedford P. O.)— 
School—St. Wenceslas Catholic Church, 
Deg6 East 35th St., Cleveland, having plans 
prepared by W, C. Jansen, archt., Electric 
Bldg, Cleveland, 3 story, 103 x 150 ft., 
brick, steel, concrete and stone, Libby Rd., 
here. 150,000. J. Kondelka, pastor. J 

0.. Oxford—Library—Bd. rustees Mi- 
ami University having plans prepared by 
F. L. Packard, archt.. New Hayden Bldg., 
Columbus, 2 story, brick addition to lib- 
rary on campus. $150,000. 

0., Shaker Heights (Cleveland P. 0.)— 
High school—Bd., Educ. had plans pre- 
pared by C. W. Bates, archt., 77 12th St., 
Wheeling, W. Va., 3 story, brick, steel and 
concrete, Onaway Rd. $600,000. 

Ind., Bloomington—Lodge—Lodge 22, F. 
& A. M., having plans prepared by Rubush 
& Hunter, archts., 430 Amer. Central Life 
Bldg, Indianapolis, 3 story, 78 x 112 ft. 
brick, stone trim. $150,000. 

Ind., Evansville—High School—Bd. Educ. 
having revised plans prepared by J. C. 
Llewellyn, archt., 38 South Dearborn St., 
Chicago, 2 story, 250 x 300 ft., brick. 
$400,000, Noted May 25. 

Ind., Frankfort—Church—First Chris- 
tian Church, Columbia and Walnut Sts., 
plans 2 story, brick. $150,000. Architect 
not selected, 

Ind., Logansport — School — Bd. Educ. 
plans 2 story, brick and steel. $240,000, 
Allen & Gariott, Masonic Temple, archts. 

Ind., Michigan City—Lodge— Masonic 
Temple Assn, having plans prepared by 
Nicol, Scholer & Hoffman, archts., Lafay- 


Build 


ette, 3 story, 82 x 82 ft. brick, terra cotta” 


and steel, 6th St. $150,000. 

Ind., Muncile—Gymnasium—Indiana State 
Normal School, Terre Haute, plans 2 story, 
brick and steel, here. $150,000. Kibele & 
Gerrard, Muncie, archts. 

Mich., Coldwater — High School — Bd. 
Educ. having plans prepared by R.A. 
Leroy, archt., Pratt Bldg., Kalamazoo, 3 
story, 90 x 120 ft. rein.-con. and_ brick. 
$150,000. G. Hadley, 160 North Hudson 
St., secy. 

Mich., Coldwater—Hotel—E. Batterson, 
archt., Hanselman Bldg., Kalamazoo, pre- 
paring plans and takes bids about October, 
4 story, 60 x 130 ft. brick and steel, plain 
foundation, for F, Eaton, c/o Grant Hotel. 
$250,000, 

Mich., Detroit—Apartment—O. Kavieff, 
archt., 712 Empire Bldg.. preparing plans 
3 story, 98 x 140 ft. brick and steel, plain 
foundation, Blaine Ave. $230,000. Owner's 
name withheld. 

Mich., Detroit—Lodge—Jubilee Temple, 
Odd Fellows Lodge, c/o P. Rossello, archt., 
406 Congress Bldg., having plans prepared 
3 story, 88 x 130 ft. rein.-con., brick and 
Steel, plain foundation, Mack Ave. $225,000. 

Mich., Grand Rapids — Hospital — Sligh 
Memorial Hospital, ¢/o Williamson, Crow 
& Proctor, arechts., Gilbert Bldg., having 
preliminary plans prepared and takes bids 
early in 1923, 5 story, rein.-con. and brick, 
Knapp St. $350,000. 

Mich., Kalamazoo—High School—R. A. 
Leroy, areht., Pratt Bldg., takes bids Sept. 
15, 4 story, rein.-con., brick, steel and terra 
cotta, addition, plain foundation, for Bd. 
Educ $430,000. 

Mich., Lansing—Bank—City Natl. Bank, 
101 North Washington St., having plans 
Prepared by E. A. Bowd, archt., 127 West 
Allegan St., 3 story, bri¢k and steel, South 
Grand Ave. $50,000. 

Mich., Lapeer—High School—Bd. Educ. 
having plans prepared by R. A. Leroy, 
archt., Pratt Bldg., Kalamazoo, 3 story, 
rein.-con, and brick. $200,000. 

Mich., St. Johns—High School—R. A. 
Leroy, areht., Pratt Bldg., Kalamazoo, pre- 
Paring plans and takes bids about Sept. 
~". 2 story, 130 x 160 ft. rein.-con. and 
brick, for Bd. Educ. $175,000. 
pil. Chicage—Office—Graham, Anderson. 
a & White, archts., 80 East Jackson 

‘"., preparing plans 19 story, Michigan 








Ave, near North Water St., for W. Wrig- 
ley, Jr.. Wrigley Bldg. $5,000,000. 

IlL, Chicago—School and Hall—A. Foster, 
archt., 56 East Randolph St., soon receives 
bids 3 story, 75 x 125 ft., rein.-con., brick 
and steel, 19th and Leavitt Sts., for St. 
Anns Catholic Congregation, c/o architect. 
$175,000. 

Ill, Chicago—Store and Office—Levy & 
Kiein, archts., 111 West Washington St., 
preparing plans 2 story, rein.-con., brick 
and steel, Rush and Oak Sts., $300,000. 
Owner’s name _ withheld. 

iL, Evanston—College—W. S. Holmes, 
archt., Tussing Bldg., Lansing, Mich., pre- 
paring preliminary plans and receives bids 
next spring, 3 and 4 story, here, for Kin- 
Coreagten College, c/o E. BaBker. $750,- 


. 





Wis., Green Bay—Hospital—Deaconess 
Methodist Hospital, 742 South Webster 
St., having plans prepared by Oppenhamer 
& Obel, archts., Green Bay, 3 story, 64 x 
147 ft., brick and steel addition, plain 
foundation. $150,000. 

Wis., Milwaukee—Apartment—R. Razall, 
archt., 114 Grand Ave., making plans 3 
story, (2 units, each 50 x 112 ft.) brick 
and concrete, plain foundation, on East 
Side. $225,000. Owners name withheld. 





| July Tips 


We published a total of 2,172 
items on all classes of constructior., 
an average of 543 a week. 


Proposed work.. 696 
Bids desired..____. . 600 
Bids received._................ 173 
Contracts awarded.. .. 703 


Construction industry is not on strike; 
working hard. Keep your eye on August. 


Wis., Milwaukee—Business—C. Niss & 
Sons, 697 3rd St., having preliminary plans 
prepared by Tullgren & Sons, archts., 
425 East Water St., 3 story, 70 x 150 ft., 
brick and concrete addition, plain founda- 
tion, 3rd St. 

Wis., Milwaukee—Club—Milwaukee Elks 
Lodge, 448 Jefferson St., had plans prepared 
by R. A. Messmer & Bros., archts., 221 
Grand Ave., and soon takes bids 9 story, 
110 x 145 ft., rein.-con. and brick, plain 
foundation, Mason and Marshall Sts, 
$1,200,000. 

Wis., Milwaukee — High School — Our 
Lady of Mercy Academy, c/o W. Shemners, 
378 Natl, Ave., plans 3 story, 106 x 150 ft., 
rein.-con. and brick, plain foundation, Min- 
eral St. 250,000. Architect not selected. 


Wis., Milwaukee — Hospital — Deaconess 
Hospital, 1815 Grand Ave., having pre- 
liminary plans prepared by Leiser & Holst, 
archts., 105 Wells St., 4 story, 44 x 110 
ft., brick and concrete addition, plain foun- 
dation, Grand Ave. $150,000. 

Wis., South Madison (Madison P. 0.)— 
School—Bd. Educ. having plans prepared 
by F. L. Kronenberg, archt., Carroll Bik., 
Madison, 2 story, 60 x 180 ft., high and 
grade school, brick, rein.-con. and stone, 
plain foundation. $150,000. 

Ta., Cedar Rapids—High School—Bad. 
Educ., c/o J. A. Motejl, secy., 705 ist Ave., 
soon receives bids 3 story, 160 x 200 ft., 
rein.-con., brick, tile, stone and terra cotta. 
$475,000. F. Tustison Co., 322 Auditorium 
Bldg., Minneapolis, Minn., engrs. B. Rugh, 
811 Security Bldg., archt. 

Ta., Cedar Rapids—High School—Bd. 
Educ., c/o J. A. Motejl, secy., 705 ist Ave., 
plans 8 story, rein.-con., brick, tile and 
stone. $350,000. F. Tustison Co., 332 Audi- 
torium Bldg., Minneapolis, Minn., engrs. 
B. Rugh, 811 Security Bldg., archt. 

Minn., St. Paul—Bank—Merchants Natl. 
Bank, 4th and Robert Sts., having plans 
prepared by A. Moorman & Co., archtx., 
Chamber of Commerce Bldg., 3 story, 25 x 
125 ft. rein.-con., brick and tile addition, 4th 
St. near Robert St. $150,000. 

Minn., St. Paul—Apartment—P. Reilly, 
633 Dayton Ave., having plans prepared,by 
J. C. Niemeyer, archt., 641 Endicott PWig., 
3 story, brick and tile, Otis and Dayton 
Aves. $150,000. , 

Mo., Kansas City#Hotel—cC. O. Jones, 
308 Commerce Bld soon takes bids 11 
story, 48 x 126 ft. ick, 911 Holmes St. 
$400,000. Brostrom & Drotts, 310 Reliance 
Bldg., archts. 


Mo., Kansas City—Theatre—Washington 
Theatre Building Co. soon takes bids, brick 
and terra cotta, Poseo St. and Parade Way. 
$350,000. G. M. Mack, mgr. V. DeFoe, 
720 Scarritt Bldg., archt. 

Okla., Pawhuska—Hotel—cC, A. and J. L. 
Duncan, having preliminary plans prepared 
by E. Forsblom, archt., 405 Sedgwick 
Bldg., Wichita, Kan., 4 story, 52 x 190 ft., 
rein.-con., brick and stone. $200,000. 

Cal., Daly City—High School—Jefferson 
Union High School Dist. plans election to 
vote on $180,000 bonds for high school. 
Address Owner, c/o County Superintend- 
ent of Schools, Redwood City. Architect 
not selected. 

Cal, Sacramento—Club—Knights of Col- 
umbus, 1214 K St., plan lodge and club in 
downtown — district. 200,000, Architect 
not selected. 

Cal., Tulare — Schoo! — Tulare Union 
High School Dist. had preliminary plans 
prepared by Swartz & Ryland, archts, 
Rowell Bldg., Fresno, various school 
buildings, incl. girls and boys gymnasium 
buildings, mechanical arts building, and 6 
additional class rooms for present struc- 
ture. $150,000, 

Ont., Oshawa—-School—Bd. Educ hav- 
ing plans prepared by Hutton & Sauter, 
archts., Bank of Hamilton Bldg., Hamilton, 
3 story, 18 room, rein.-con., brick and 
steel, Center St., $200,000, 


BIDS DESIRED 

N. H., Nashua—Bank—Aug. 23, by Sec- 
ond Natl. Bank, 185 Main St., brick, steel 
and stone, plain foundation, $200,000 
Mowbray & Uffinger, 56 Liberty St., New 
York, archts. and engrs Noted July 20. 

N. Y¥., Albany—-School—Aug. 28, by Bd. 
Contr. and Supply, City Hall, constructing 
P. S. 20, North Pearl and North 2nd Sts.. 
(1) entire work, (2) plumbing, (3) heating 
and ventilating, (4) electric work. Pember, 
Whittemore & Demers, 24 James St., 
archts. 

N. Y., New York—Office—Forty Nine- 
Fifty Three West 45th St. Corp., c/o Som- 
merfeld & Steckeler, archts. and engrs., 31 
Union Sq.. brick, steel and stone, plain 
foundation, West 45th St. 350,000. Work 
will be done by separate contracts under 
supervision of architects. Noted June 2. 

N. Y., New York—Apartment—J. H. Me- 
Nally, c/o E. Djorup, areht. and engr., 1345 
Chisholm St., brick, steel and stone, Jerome 
Ave. $275.000. Work will be done by 
separate contracts under supervision of 
architect. 

Pa., Erie—School—Aug. 28, by School 
Dist., constructing Roosevelt School, 2 
story, 167 x 303 ft. concrete, brick and 
steel. $450,000. W. W. Meyers, Erie, 
archt Mayer, Valentine & Cameron, Erie 
Bldg., Cleveland, O., engrs. 

Pa. Phila.—Sales, ete—F. E. Hahn, 
archt., 1112 Chestnut St., taking bids 3 
story, 26 x 100 ft. brick and steel sales and 
service building, plain foundation, 1305 
North Broad St., for A. N. Greenfield, 15th 
and Chestnut Sts. $200.000. 

Pa., Phila.—Store and Office—Hoffman- 
Henon Co., archts., Finance Bldg., taking 
bids 4 story, 50 x 160 ft. brick and steel, 
plain foundation, 1229 North Broad St. 
$250,000. Owners name withheld. 

Pa., Phila.— Magaziner & Eberhardt, 
archts., 603 Chestnut St.. taking bids, 5 
story. 72 x 81 ft. brick and steel, plain 
foundation, Cherry and Lambert Sts., for 
Y.M.C.A,, 18th and Arch Sts. $200,000. 

Pa., Titusville— Theatre and Store— 
Moroseo Holding Co., c/o G. R. Bental 
Moroseo Theatre, 25 West 43rd St.. New 
York, and E. DeRosa, archt., 110 West 
49th St.. New York, taking bids 1 story, 
40 x 120 ft. and 2 story, 87 x 100 ft. 
brick, steel and terra cotta, West Spring 
St., here. $150,000. Noted July 13. 

D. C., Wash.—Apartment—L. E. Scholtes, 
819 15th St., will build apartment house at 
2500 Massachusetts Ave., N.W., by separate 
contracts. $325,000. Private plans. 

W. Va., Beckley—Pank and Office—Aug. 
18, by R. M. Bates, archt.,. Commock Watts 
Bldg., Huntington, 8 story, 50 x 70 ft., 
brick and stone, Fayette and Main Sts., for 
Beckley Natl. Bank. $175,000. 

N. ¢C.. Duke—School—Aug. 23, by Duke 
School Dist. Com., 2 story, 18 room, brick. 
$150,000. KE. H. Bost, chn. Architect not 
announced. 

La., Baton Rouge—Sanitoriun—Aug. 31. 
by A. Gassler, pastor, Baton Rouge, 4 
story, 107 x 323 ft. concrete and brick, for 
Lady of the Lake Sanitorium. $170,000. 
W. T. Nolan, Canal Commercial Bank Bldg., 
New Orleans, archt. 

0., Canten—Bank and Office—Aug. 22, 
by First Natl Bank, Tuscarawas and 
Market Sts., 14 story, 85 x 87 ft., brick, 
steel and concrete. $400,000, F, L. Pack- 
ard, New Hayden Bldg., Columbus, archt. 
Noted May 4. 
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Buildings (Continued) 


0., Cleveland—Commercial and Market— 
Pearl-State Rd. Market Co., c/o C. D. 
Kamp, pres., c/o Euclid-46th St. Market, 
taking bids and opens same about Aug. 22, 
2 story, 200 x 200 ft., brick, steel and con- 
crete, Pearl and State Rds. 250,000, A. E. 
Keller, 2570 Overlook Rd., archt. Noted 
May 11. 

0., Columbus—Administration, etc. 
Sept. 7, by C. E. Steeb, secy. Bd. Trustees 
Ohio State University, 3 story, 100 x 180 
ft., administration building, $300,000, 4 
story, 75 x 145 ft., medical science build- 
ing, $250,000, 4 story, 120 x 180 ft., col- 
lege of commerce building, $300,000, on 
campus, all brick, concrete and stone. J. N. 
Bradford, Ohio State University, archt. 
Noted July 20. 

0., Columbus—Schools—Aug. 21, by Bd. 
Fiduc. at office E. L. McCune, clk., Ohio 
Natl Bank Blidg., improving Dana Ave. 
School, John Boroughs School, on West 
Sullivant Ave., Linden School, on Cleveland 
Ave., and Pilgrim School on Taylor Ave 
H. D. Smith, 50 East Town St., archt. 


0., Lorain—Store—Kirtland Bond Co. 
taking bids 5 story, brick, steel and con- 
crete, Bway. $150,000. De Kalb 


Trevor, 404 Holland PIL, Lima, archts. 

0., Oxford—Dormitory—Aug. 25, by Bd. 
Trustees Miami University, 3 story, 80 x 
200 ft., brick, on Campus. $250,00. F. L. 
Packard, New Hayden Bldg., Columbus, 
archt. 

0., West Park — Church—W. Koehl, 
archt., Park Bldg., Cleveland, taking bids 
2 story, 53 x 118 ft., brick, steel and con- 
crete, West 135th St. and Lorain Ave., here, 
for St. Vincent De Pauls Church, 1107 Su- 
perior Ave., Cleveland. M. J. Flannigan, 
pastor. $150,000. Noted July 6. 

Ind., Bloomington—High School—Aug. 
23, by Bd. Educ., 2 story, 101 x 114 ft. 
brick. $175,000. A Grindle, 1224 Walnut 
St., archt. 

Ind., Bloomington — Theatre — Shrouds- 
Stoner & Co., archts., Tribune Bldg., Terre 
Haute, taking bids 1 story, 64 x 130 ft. 
brick and steel, here, for . L. Vonder- 
smith, Washington. $150,000. Noted 


Aug. 10. 

Wis., Madison — Office—F. M. Riley, 
archt., Conklin Bldg., taking bids 3 story 
75 x 150 ft., brick, rein.-con. and _ stone, 
plain foundation, Fairchild St., for Madison 
Gas & Electric Co., 120 Bast Main St. 
$150,000. 

Wis. Wauwatosa—Home—aAug, 28, by 
R. A. Messmer & Bros., archts., 221 Grand 
Ave., Milwaukee, 3 story, 80 x 160 ft. home 
and 25 x 30 ft. boiler house, brick and con- 
crete, plain foundation, West Main St., for 
Lutheran Kinderheim, West Milwaukee Ave. 
$150,000. 

Minn., Milaca—Courthouse—Sept. 6, by 
Mille Lacs Co., 2 story, 75 x 115 ft. rein.- 
con., brick and tile. $150,000. Croft & 
Boerner, 1206 Marquette Ave., Minneapolis, 
archts. 

Ont., Toronto—College—Aug. 21, by 
Darling & Pearson, archts., 2 Leader Lane, 
3 story, 50 room, rein-con., brick and steel, 
Hoskin Ave., for Trinity College, Queen St. 
W. $500,000. 

BIDS RECEIVED 


N. Y., New York—School—Bd. Educ., 500 
Park Ave., opened bids Aug. 9, general con- 
struction P. S. 65, northerly side East 141st 
St., between Cypress and Powers Aves., 
Bronx, from E. Deibitsch, 70 East 45th 
St., $609,000. Frymier & Hanna, 25 West 
45th St., $611,450; T. A. Clarke Co., 122 
Livingston St., Brooklyn, $617,000. 

0., Mt. Sterling—High School—E. R. 
Julian, clk. Bd. Educ. opened bids Aug. 10, 
2 story, 120 x 133 ft., from L. G. Foltz & 
Sons, 448 Nelson Rd., Columbus, $82,200; 
G. B. Hicks, South Charleston, $94,900. 
Noted July 20. 

o., Rocky River—High School—Bd. 
Educ. 2 story, brick, steel and cocrete ad- 
dition, from F. H. Vogel, Ridge Rd., Cleve- 








land, $126.000; Hearn Constr. Co., 4501 
Euclid Ave., Cleveland, $147,360; Willing 
Bros., Bellevue, $149,231. Engrs. est. 
$200,000 Noted July 27. 

Minn., Mankato—<Administration—State 


Rd. Control, Capital, St. Paul, opened bids 


Aug. 10, 3 story, irregular shaped, rein.- 
con., brick and tile at State Teachers 
College. here, from Fleisher Constr. Co., 
1000 Builders Exch. Bldg., Minneapolis, 
$255,000; J. B. Nelson Constr. Co., Man- 
kato, $255,495; Madsen Constr. Co., 848 
Builders Exch. Bldg., Minneapolis, $255,- 


847. Noted July 2%. : bs 

Cal., Berkeley—Hall—University of Cali- 
fornia, 2 story, 70 x 186 ft.,_ rein.-con., 
from R. Trost, 26th and Howard Sts., San 


Francisco $337,016; K. E. ‘Parker, 519 
California St.. San Francisco, 337,400; 
1. M. Sommer Co., Balboa Bldg., San 
Francisco, $338,428. Noted July 13. 
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Cal. Stockton—School—Bd. Educ., 13 
room school, Burkett Acres, general con- 
tract from Shepherd & Riley, Yosemite 
Bldg., Stockton, $119,207; H. E. Vickroy, 
1122 North Commerce St., Stockton, $120,- 
200; Brown & Stafford, Madera, $121,901. 
Noted July 13, 


CONTRACTS AWARDED 
N. Y., Astoria (Long Island City P. 0.)— 


School—Bd. Educ., 500 Park Ave., New 
York, for P. S. 70, 12th Ave., here, to J. 
MacArthur Co., 22 Ormond Pl. Brooklyn, 
$597,000. Archts. est. $600,000. Noted 
Aug. 10. 


N. Y., Boonville—School—Bd. Educ., 3 
story, 109 x 142 ft., brick school, Ford and 
Posts Sts., to G. G. Hanlin, Herkimer. 
Archts. est. $185,000. Noted March 16. 

N. Y., Brooklyn—Apartment—Sivin Bldg. 
Corp., c/o E. M. Adelsohn, archt. and engr., 
1778 Pitkin Ave., 4 story, brick, steel and 
stone, Church Ave., by day labor. $200,000. 

N 


. YY. Brooklyn — Apartment—Deisen 
Bldg. Corp., c/o Shampan & Shampan, 
archts, and engrs., 50 Court St., 128 x 129 
ft., brick, steel and stone, Kingston Ave, 
and Montgomery St., by day labor. Archts. 
est. $200,000. 
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We published 459 tips on new 
commercial building construction: 
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Bids ceceived................... 













Contracts awarded........... 


$50,000,000 in contracts. 





Convent—- 
of Mercy Church, 384 Schermer- 


NW. Be and 
Our Lady 
horn St., brick, steel and_ stone, plain 
foundation, 383 State St., to P. J. Hoey, 166 
Montague St. Archts. est. 200,000. 

N. Y¥., Irondequoit (Rochester P. O.)— 
Temple—Masonic Temple Corp., 61 Clinton 
Ave., Rochester, c/o D. DeLelya, secy., 3 
story, 85 x 400 ft., tapestry brick, Summer- 
dale Ave., here, to F. H. Rapp, 188 Mount 
Hope Ave., Rochestetr. 

N. Y., New York—Apartment—S. Rubin, 
c/o C. Schaefer, archt., 394 East 150th St., 
will build 6 story, brick, steel and stone, 
on Belmont Ave., by day labor. $200,000. 

N. ¥., New York—Showroom—S. and L. 
Building Co., c/o I. Margon & C. Glaser, 
archts. and engrs., 2806 3rd Ave., brick, 
steel and stone, plain foundation, 184th St. 
and Ryer Ave., by day labor. $150,000. 

N. Y¥., New York—Theatre—H. G. Wise- 
man, archt. and engr., 25 West 43rd St., 
altering brick, steel and stone theatre, to 
Bertwin Constr. Co., 103 Park Ave., for 
Manhattan Opera House, West 34th St. 
Archts. est. $250,000. Noted Aug. 3. 

N. Y¥., Syracuse—Hotel—G. B. Post & 
Sons, archts. and engrs., 101 Park Ave., 
New York, 11 story, brick, steel and stone, 
plain foundation, Harrison and Warren 
Sts., here, to Amsterdam Building Co., 138 


Brooklyn—School 


East 44th St., New York, for Syracuse 
Hotel Corp., Burney Bldg. Archts. est. 
2,500,000. Noted June 29. 


N. ¥., Utiea—Hospital—Faxton Hospital 
Assn., Sunset Ave., brick and steel, Newall 
St., to Waldo Griffiths, Mayro Bldg. Noted 
June 23. 

N. J., Montclair—Clubhouse—Montclair 
Golf Club, Verona St., clubhouse, 80 x 145 
ft. with 35 x 70 ft. and 34 x 91 ft. wings, 
timber and stone, to C. J. Smith, 202 Acad- 
emy St., Trenton, $150,000. 

Pa., Ardfmore—High School—School Bd., 
c/o A. Hamilton, 2 story, to F. M. Harriss 
& Co., 1520 Parrish St., Phila., $446,482. 
Noted April 20. 

Pa., Phila.—Office and Service—Faeburn 
& Bailey, 32nd and Allegheny Aves. 6 
story, 40 x 100 ft., rein.-con. and brick, 
plain foundation, 207-209 North Broad St., 
to W. Steele & Sons, 16th and Arch Sts. 

Pa., Pittsburgh—Office—Natl. Union Fire 
Insurance Co., Chamber Commerce Bldg.. 
3 story, 73 x 129 ft. concrete brick and 
steel, to W. T. Gravee Constr. Co., Keenan 
Bldg. archts. est. $200,000. 

Fla., Tampa — Bank— Exchange Natl. 
Bank, 601 Franklin St., 3 story, 55 x 85 ft., 
granite, marble and concrete, 601 Frank: 
lin St., to Stone & Webster, 147 Milk St., 





Boston, cost plus percentag: is 
est. $250,000. = 

La., Shreveport—Municipa! nd 
Rein.-con, and steel municipa 1 
jail, to Central Contg. 
$198,000. 

0., Akron—Grade School- 1. Ea 
story, 160 x 200 ft., brick, pla ae 
Tallmadge Ave., general cont: 
Storage & Constr. Co., He: 
$194,000, heating and ventilat 
Plumbing Co., Akron, $40,000, 

0., Cleveland—Apartment— J Fr 
1004 Prospect Ave., 8 story, | - 199 ¢ 
brick, metal joist and coneret. Pleat > 
St. and Carnegie Ave., to Crowill & Ln, 
Constr. Co., 3751 Prospect A\. aa 
est. $400,000. — 





Co., Shr 


Ake 
K Bide 


to Kraus 


ee 


0., Cleveland—High School—pq. Educ 
to F. q 


2 story addition, general contrac: 


Vogel, Ridge Rd., $102,000. 
0., Cleveland—Medical Sehoo} 
Western Reserve University, ¢ 0 ' 







son, secy., 10940 Euclid Ave, 1. ‘ 
story, brick, steel and concret. 
school, power house and anima! 


Cummington Rd., to Lundoff-Ri. 
5716 Euclid Ave. Archts. est. 
Noted July 6. 

0., Cleveland—School—Our Lady 
Peace Church, 12402 Buckingham Ave. 
story, 66 x 139 x 188 ft., brick, steel an} 
concrete, East 126th St. and Shaker Blvd. 
to O'Connell & Bauerle, 2641 Bast j}-1 
St. Archts. est. $200,600. Former cor 
tract rescinded. Noted Aug. 3. 

0., Cleveland—Store, Office and Apart. 
ment—Essex Impvt. Co., c/o M Marn or. 
stein, Ulmer Bldg., 2 and 4 story, brick aya 
timber, East 105th St. and North Blya 
L. Duchon, Essex Rd., Cleveland Height. 
Archts. est. $200,000. - 

0., Cleveland — Store and Office, etc.— 
Morelease Co., c/o J. Laronge, 214 William. 
son Bldg., 3 story, 50 x 200 ft. siue auu 
office building, 1 story theatre, 
capacity 1,500, and 4. story§ apartmer 
building, East 105th St. and St. Clair Aye, 
to W. F. Thompson & Son Co., $103 Buelid 
Ave. Archts. est. $310,000. 

0., East Cleveland (Cleveland, P. 0)— 
Apartment—R. A. Stillwell, 2166 St. James 
Parkway, Cleveland Heights, 3 story, 
x 117 ft., brick and _ steel, Taylorhurst 
allotment, here, to Pell & Owens, 23% 
East 85th St., Cleveland. Archts. est 
$150,000. 

Ind., 


Seating 





Indianapolis — Apartment —D. 0 
Kearby, 422 Amer. Central Life Bldg. 3 
story, 75 x 8&5 ft. brick and concrete, 61! 
North Pennsylvania St., to Conder & (Cyi- 
hertson, 6223 North Noble St. Archts, est 


$150,000. Noted Aug. 10. 
TInd., Indianapolis—Apartment—F. 6 


Spink & Co., Hume Mansur Bldg., wil! build 


6 story, 145 x 217 ft., brick and concrete 
rein.-con. flooring, 16th St., by day labor 
$400,000. W. K. Eldridge, Hume Mansur 


Bldg., archt. 

Ind., Terre Haute—Apartment—Wabhas 
Apartment Co., c/o J. D. Palmer, archt. 
McKeen Bank Bldg., 4 story, 82 x 140 ft 


brick. to North-Raffin Constr. Co. I! 
Chestrut St. Archts. est. $400,000. Noted 
Aug. 10. 

Mich., Houghton—High School—School 


Dist. 1, three story. 185 x 250 ft. rein.-con 
brick and steel, to J. J. Michels, Rice Bldg 


$340,000. Noted June 29. 
Mich., Marenisco — School — Townshis 


School Dist.. 3 story, 62 x 106 ft. concrete 
brick and tile, plain foundation, to H. Gund 
lach. Leopold Bldg., Houghton.  Archts 
est. $150.000. 

T., Chicago — Anartment — Steinman & 
Larner, c/o J. H. Klafter, archt.. 127 North 


Dearborn St., 3 story, 93 x 125 ft., rein- 
con., brick and steel, Dougas Blvd. and 
Albany Ave., to Behrens Constr. (o., 214! 
Talman Ave. Archts. est. $150,000. Noted 
July 6. , 
Wis.. Alverno (Rd. Manitowoc)—Infirm 


Char 


ary—Franciscan Sisters of Christian 
ity, 3 story, 46 x 115 ft. brick and c 
erete, plain foundation, to Hutter Con 
Co., 128 Western Ave., Fon du Lac. Engst 
est. $150,000. : 

Wis., Milwaukee—Apartment—©. Brac 
man. 425 East Water St., 3 story, 65 Xx * 








ft., brick and concrete, plain foundatio. 
Grand Ave., to H. Riesen, 1388 Humbelt 
Ave. Engrs. est. $150,000. Noted July 6 

Minn., St. Paul—Hotel—F. H. Tan’ 
(representing owners) Brinsmeade Apts. ”° 


St 


story, 99 x 112 ft. steel, brick and til 


Peter St. between 4th and 5th Sts, © 
Smith & Vandanaker, 501_ Exch. Bam 
Bldg., cost plus basis. Cost complet’ 
$1,600,000. i 

Wash. Seattle—Bank—-Capital . 
Renk, 413 Main St., 2 story, 60 x 10S 
conerete and Wilkeson stone, to Roun’ 
Clist Co., Walker Bldg. Archts. © 
$200,000. 
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dings (Continued) 

=, Alto—Dormitory—University 
‘ifornia, 2 and 3 story, rein.-con., to 
i 351 Kearny St., San Francisco, 


G. Wagmentage basis, About $400,000. 


~ y 20. 
wae ian Francisco—Apartment—O. B. 
‘in, c/o C. A. Meussdorffer, archt., 
Mar cldt Bank Bldg., 10 story, rein.-con., 
a ind Greenwich Sts., to R. McLeran 
ni ‘Hearst Bldg., $200.000. Noted July 13. 
ba San Franciseo—Office Bidg.—R. L. 
punn, c/o J. R. Miller, archt., Lick Blde., 
17 story, fireproof, Sutter and Powell Sts., 
to P. A. Palmer, Monadnock Bldg., 

500,000. 
gd Montreal — Church — Church of 
sacred Heart, Ontario St. E., 17 x_220 ft. 
church, 80 ft. high, on Ontario St., E. to U. 
Boileau, 568 Garnier St. $295,000. Noted 
Aug. 3. 
we Montreal—Medical Office—Ross & 
MeDonald, archts. 1 Belmont St. 10 story, 
79 x 150 ft. concrete and steel, Sherbrooke 
and Guy Sts., to Foundation Co. Ltd., St. 
Catherine St. W., $600,000. 

Que., Montreal—School—Catholic School 
Comrs. Western Dist., 2198 St. James St., 
3 story, 60 x 185 ft. rein.-con, and vrick, 
Cote St. Paul Rd., to Fournier Bros., 26 
St. James St. $150,000. 

Ont., Toronto—Apartment—S. B. Green, 
41 Austin Terrace, 4 story, 76 x 135 ft. 
concrete, brick, stone and tile, King and 
Queen Sts., masonry contract to Cameron 
& Stephenson, 42 Palmerston _Sq.; steel tu 
McGregor & McIntyre, Shaw St.; carpentry 
to Skinner & Long, Lake Shore Rd.; heat- 
ing to G. G. Jackson, 311 Kennedy Ave. 
Total est. $200,000. 

Ont., Toronte— Office—See ‘“Miscellane- 
ous” Car Barns. 


Federal Government Work 


PROPOSED WORK 


Pa., Pittsburgh—Hospital—Treas. Dept., 
Wash., D. C., plans U. S. Veterans’ Hos- 
pital, (250 beds) at Aspinwall, here. J. A. 
Wetmore, acting superv. archt, 

Md., Edgewood — Quarters, etc. — Con- 
structing Quartermaster, Edgewood Ar- 
senal, plans 1 general officers house, 5 jeld 
officers quarters, 14 captains quarters, sta- 
ble and plumbing, exterior water and sewer 
connections, etc. 

Va., Hampter Roads—Riprap Protection 
—Spec. 4699—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., plans riprap protection 
for north breakwater, here, 

Wis., Racine—Pier—U. S. Engineer, Fed- 
eral Bldg., Milwaukee, will probably receive 
bids in September, completion of South 
Arrow Heal Pier, approximately 1,100 lin. 
ft. piling, concrete capped. Work incl. mov- 
ing old pier and some dredging. F. 8S. 
Skinner, dist. engr. 

Col, Denver — Repairs — Constructing 
Quartermaster, Denver, plans to repair 
Fitzsimons General Hospital, recently dam- 
aged by fire. 

Cal, Mare Island—Riprapping .Dike— 
Spec. 4700—Bureau Yards & Docks, Navy 
eet, Wash., D. C., plans riprapping dike, 
ere. 


H. T., Pearl Harbor—Artesian Wells— 
Spec. 4702—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., plans 3 artesian wells, 
here. Bids to be opened at local yard. 


BIDS DESIRED 


_Mass., Northampton—Hospital—Director 
Veterans Bureau, 1044 Arlington Bldg., 
Wash. D. C., receiving bids superstruc- 
tures for 9 patient buildings for Federal 
Psychopathic hospital, here, 


N. ¥., Plattsburg—Stables—Aug. 30 at 
office Construction Quartermaster, Platts- 
burg Barracks, 2 brick stables, here; adv. 
this issue. 

_N. J.. Dover — Road — Sept. 1 at office 
Constructing Quartermaster, 39 Whitehall 
St. New York, concrete road at Picatinny 
Arsenal, here; adv. this issue. 


»,d., Baltimore — Remodeling, etc.—Aug. 
31, by. Treas. Dept., Wash., D. C., remodel- 
ing U. S. Marine Hospital, here; also 
mechanical equipment for above. J. A. Wet- 
more, acting superv. archt, 


ton ts Ne rp redeing Sept. pe. at Of- 
e Ue neer, d 
River; adv. this issue. en 


oote Augusta—Roads and Walks—Aug. 
walke Treas. Dept., Wash., D. C., roads and 
ae at U. S. Pub. Health Service Hospital 


“, here. J, A. Wetmore, acting superv. 


Palo 


Ala. Mobile—Dredge Pontoons, etc.— 
aoe 3, * af rE: s. tether, oote 
eamaatl scharge or U. 8. 
Dredge Wahalak; adv, this teue, 
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Cal., Pt. Vicente—House, etc.—Aug. 22 
by H. W. Rhodes, supt. lighthouses, Cus- 
tom House, San Francisco, three 2 story, 
tile house and fog signal buildings, here. 


BIDS RECEIVED 


Md., Annapolis—Refrigerating Plant— 
Spec. 4689—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., refrigerating plant at 
U. S. Naval Academy, here, (1) work com- 
plete, from Clothel Refrigerating Co., 61 
Bway., New York City (1) $1,950 (30 days) 
(2) $1,880 (30 days) (3) $160; Chatard & 
Morris, 304 Continental Bldg., Baltimore, 
(1) $2,050 (2) $2,050 (3) $256; York Mfg. 
Co., York, Pa., (1) $2,075 (50 days) (2) 
$2,020 50 days (3) $290. Noted July 27. 

N. ¥., Tupper Lake—Foundations—Spec, 
4698—Bureau Yards & Docks, Navy Dept., 
Wash., D. C., foundations for 5 buildings at 
U. S. Veterans Hospital, here, (1) work 
complete, from W. M. Sutherland Building 
& Constr. Co., 408 Compton Bldg., St. Louis, 
Mo., (1) $42,000 (60 days) (2) $3 (3) $0.75 
(4) $28 (5) $0.05; Northeastern Constr. 
Co., 101 Park Ave., New York, 1 $46,800 
(60 days) (2) $2 (3) $0.40 (4) $22 (5) 
$0.06; Guarantee Constr. Co., 140 Cedar 
St., New York, (1) $49,360 (60 days) (2) 
$2 (3) $0.50 (4) $20 (5) $.06. Noted 
Aug. 3. 

N. J., Camden—Dredging—vU. S. Engi- 
neer, 815 Witherspoon Bldg., Phila., Pa., 
dredging in Delaware River, here, 174,000 
cu.yd. scow measurement, from Amer. 
Dredging Co., 310 Mariner & Merchant 
Bldg., Phila., $0.34 per cu.yd.; Great Lakes 
Dredge & Dock Co., 17 State St.. New York 
City, $0.59. Noted July 13. 

Cuba, Guantan himney and Flue— 
Spec. 4695—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., chimney and flue at 
Naval Station, here, (1) work complete, 
from Webber Chimney Co., 332 South Mich- 
igan Ave., Chicago, (1) $10,890 (2) $1,470 
(3) $600 (150 days). Noted July 27. 





te July 


We published 98 tips on new 
Federal Government work: 


Bids desired.___................. 
Bids received 
Contracts awarded... 29 


Contracts let three times heavier 
than in five issues of June. 





H. T., Pearl Harbor—Ordnance Build- 
ings, etce.—Spec. 4566—Bureau Yards & 
Docks, Navy Dept., Wash., D. C., 6 ord- 
nance buildings, railroad track, water main 
extensions, etc., at Kauhua ammunition 
depot, naval operating base, here, from J. L. 
Young Eng. Co., Ltd., Campbell Bldg., Hono- 
lulu (1) $132,822. (275 days) (2) $131,- 
800 (275 days) (3) $3,000 (3 days) (4) 
$7,300 (5 days) (5) $7,000 (5 days) tele- 
graphic modification (1) add $2,000 (2) add 
$2,000 (3) add $200 (4) add $800 (5) add 
$800. Newport Contg. and Eng. Co., Law 
Bldg., Newport News, Va., (1) $181,000 
(180 days) (2) $177,600 (180 days) (3) add 
$4,000 deduct $2,500 (4) $5,000 (10 days) 
(5) $4,800 (10 days); Hawaiian Contg. 
Co., Honolulu, (1) $200,000 (180 days) (2) 
$200,000 (180 days) (3) $7,500 (3 days) 
(4) $5,500 (3 days) (5) $5,500. Noted 
June 15. 

CONTRACTS AWARDED 


Mass., Chelsea—Mortuary—Spec. 4635— 
Bureau Yards & Docks, Navy Dept., Wash., 
D. C., mortuary at Naval Hospital, here, to 
A. Cacciagrano, 294 Washington St., Bos- 
ton, $6,500 (50 days). Noted July 27. 

Mass., Northampton — Foundations — 
Director Veterans’ Bureau, 1044 Arlington 
Bidg., Wash., D. C., foundations for 9 
aoe buildings for Federal Psychopathic 

ospital, here, to Pontiac Constr, Co., 206 
Lincoln Bldg., Detroit, Mich., $160,000. 
Noted June 29. 

Va., Hampton Roads—Equipment—Spec. 
4667—-Bureau Yards & Docks, Navy Dept., 
Wash., D. C., coal and ash ae equip- 
ment, at naval base, here, to W. G. Hud- 
son Corp., 50 Church St.,’New York City, 
$47,700 (100 days). Noted Aug. 3. 

Va., Hampton Road«—Heating Plant— 
Spec. 4629—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., heating ee here, to 
Amer. Bridge Co., Wilkins Bldg., Wash., 
D. C., $24,707, Noted Aug. 3. 





Va., Norfolk — Hospital — Treas. Dept., 
Wash., D. C., for east wing of U,. 38. 
Marine Hospital, here, to R. R. Richardson 
tank of Commerce Bidg., $78,900. 

Va., Norfolk — Mechanical Equipment — 
Treas. Dept... Wash. D. C mechanica! 
equipment for east wing U. S. Marine 
Hospital, here to W. G. Cornell Co., 19 
Patterson St. N. E., Wash., D. C., $25,- 
323 (7 months.) Noted July 20. 

Ky., Louisville—Metal Work—U, S. En- 
gineer, P. O. Box 72, metal work for Dam 
44, Ohio River, Lot “A” to Amer. Car and 
Fdry. Co., Jeffersonville, Ind., $9,797; Lot 
“RB” to C. Hegewald & Co., New Albany, 
Ind., $11,809; Lot “C,” Penn Bridge Co., 
Beaver Falls, Pa., $6,410; Lot “D,” Amer. 
Bridge Co., 1304 Union Trust Bldg., Cin- 
cinnati, O., $23,740. Noted June 22. 

Ky., Louisville—Piling—U. S. Engineer, 
P. O. Box 72, steel sheet piling for Dam 44, 
Ohio River, to Lackawanna Steel Co, 
Lackawanna, N. Y., $31,059. Noted 
June 22. 

Wash, Grays Harbor—Roads—U._ S. 
Bureau Pub. Rds. clearing, and surfacing 
4.5 mi. Quinault Forest Reservation Rd., 
1,710 ft. 18-36 in. concrete pipe, 53,000 
cu.yd. earth and 5,000 cu.yd. rock excav., 
10,000 cu.yd. crushed rock or gravel, etc. 
to Montague-O’Reilly, Commonwealth Bldg., 
Portland, Ore., $101,073. 

Cal., San Francisco—Drydocking, etc.— 
U. S. Engineer, 240 Montgomery St., dry- 
docking, repairing and painting floating 
plant, to Hanlon Drydock and Shipbuilding 
Co., foot of 5th Ave., Oakland, $25,000. . 


Miscellaneous 


PROPOSED WORK 


Cast Iron Pipe—Batavia, N. YW.-—City 
plans to purchase carload c.i. pipe, various 
sizes. J. Carmichael, clk. 

Subway, etc.—Buffalo, N. Y.—C. V. Brun- 
ner and C. H. Guess, 168 Pearl St., are 
seeking franchise for constructing subway 
and elevated railroad system. $100,000,000. 

Dumping Platform and Ramp, etc.—New 
York, N. Y.—J. H. Delaney, comr. Docks 
and Ferries, Pier “A,” foot of Battery PIl., 
rejected bids opened July 27 for super- 
structure on pier at East 35th St. consist- 
ing of (a) concrete dumping platform and 
ramp (b) 1,610 sq.yd. granite block, (c) 
735 cu.yd. asphalt (d) electrical work. 
Will readvertise. Noted Aug. 3. 

Amusement Park— Carbondale, Pa.— 
J. McDonough, Poplar St., and others, plan 
extensive improvements at Newton Lake 
incl. new bath houses, dance pavilion, roller 
coaster, concrete road, hotel, etc. $25,000. 

Coal Washery — Kulpmont, Pa.—W. L. 
Connell Coal Co., 416 Lackawanna Ave., 
‘Scramton, having plans prepared recon- 
structing coal washery recently destroyed by 
fire. $30,000. 

Comfort Station—Lancaster, Pa.—Lan- 
caster Co. and city having plans prepared 
by M. R. Evans, archt., 104 East Orange 
St., comfort station, Lancaster Sq. $40,000. 

Gas Mains—Montreal, Que.—Montreal 
Light, Heat & Power Co., Craig St. W.. 
plans 3,000 ft. 12 in. gas main in Delormier 
Ave. from Sherbrooke St. to Mt. Royal Ave. 
$16,116, 12,555 ft. from Hochelaga Gas 
Wks., Bway. St. to Boulevard, 5,742 ft. 30 
in., 2,989 ft. 24 in. and 3,824 ft. 20 in. c.i. 
pipe, $89,422, 2,063 ft. 6 in. ei. pipe in 
McCord St. from Wellington to Notre Dame 
Sts. $8,590. E. S. Stanton, engr. gas 
distribution. 

Amusement Park—New Castle, Pa.— 
Cascade Park, c/o E. D. McKibben, mer., 
plans improvements incl. new dance pa- 
vilion, bathing. beach, fun house, etc. 
$100,000. F. Foulke, New Castle, archt. 

Oil and Gas Wells—Williamsport, Pa— 
Clinton Natural Gas & Oil Co., c/o D. D. 
Kline, secy., plans to drill 10 wells for 
oil and gas in Kettle Creek Field. $25,000, 

Fire Alarm System—Shreveport, La.— 
See “Buildings.” 

Gas Line—Shreveport, La.—Bethany Oil 
& Gas Co., Shreveport, plans trunk pipe 
line from here to point in Panola Co., Texas, 
also several large and small lateral lines. 
$250,000. Engineer not announced. 

Conduits — Detroit, Mich.—Bd._ Fire 
Comrs., Larned St., plans 5,000 ft. 2 duct 
conduit, 8,500 ft. 3 duct conduit and 12,000 
tt. 4 duct conduit, 70 manholes. L. Gas- 
coigne, 647 East Larned St., supt. 

Pier, ete., Madison, Wis.—Plans muni- 
cipal bathing pier, tile and stone, boat lock- 
ers, shower rooms, dance halls, restaurant 
and athletic park, on Lake Mendota. $100,- 

000. Engineer not selected. 

Transmission Line—Pound, Wis.— Wis- 
consin Public Service Corp., 559 Marshall 
St., Milwaukee, having plans prepared for 
20 mi. nigh voltage transmission line from 
here to Menominee, Mich, Mead & Sea- 
stone, State Journal Blk., Madison, engrs. 
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Miscellaneous (Continued) 

Paving Materials—st. Paul, Minn.—Soon 
takes bids furnishing following materials 
for paving various streets, etc., 57,786 sq. 
yd. of 3 in. Y. P. creosoted wood blocks, 
12,270 bbl. portland cement, 9,494 cu.yd, 
concrete sand for base, 6,140 cu.yd. crushed 
rock or gravel, 288,930 Ib. pitch filler, 369,- 
502 Ib. asphalt filler for creosoted wood 


blocks, 15,780 ib. asphalt filler for brick 
block. O. Claussen, city engr. 
BIDS DESIRED 

Clearing, ete —New York, N. Y.—Aug. 


25, by G. A. Whalen, comr. Plant & Struc- 
tures, Municipal Bidg., clearing site, exca- 
vating, sheeting and bracing for foundation 
for proposed repair shop, 16th St. and Av>. 
© for Dept. Street Cleaning. Noted July 
6 under “Industrial Works.” 

Fine Gravel—New York, N. Y.—Aug. 23. 
by Bd. Purch., Municipal Bldg., furnishing 
and delivering fine gravel to Dept. Parks, 
Manhattan Boro. G. A. Whalen, comr. 

Heating and Ventilating Apparatus, etc. 
—New York, N. Y.—Aug. 22, by C. B. J. 
Snyder, supt. School Buildings of Bd. 
Educ., Coneord St., Brooklyn, installing 
heating, ventilating and temperature-regu- 
lating apparatus, ete., in P. S. 130 (2nd 
portion) northeasterly corner of Hester 
and Baxter Sts., here. 

Oak Piles, ete—New York, N. ¥.—Aug. 
25, by Bd. Purch., Municipal Bldg., furnish- 
ing and delivering oak piles to Dept. Plant 
& Structures; broken stone and sauu grits 
to Dept. Parks, Bronx Boro; hydrant 
repair parts and corporation cocks to Dept. 
Water Supply, Gas & Electricity. G. A. 
Whalen, comr. 

Paving Sand—New York, N. ¥.—Aucg. 21. 
by J. Miller, pres. Manhattan Boro, Munici- 
pal Bidg., furnishing and delivering 3,000 
cu.yd, paving sand. 

Boardwalk—Long Branch, N. J.—Aug. 22 
by City Comrs., City Hall, renewal and 
widening boardwalk from point near Mor- 
ris Ave, to Sea View Ave. J. W. Seaman, 
192 Bway., city engr.; adv. this issue. 

Sacking Scales—New Orleans, La.—Bd. 
Port Comrs., New Court Bldg., taking bids 
4 automatic sacking scales for grain ele- 
vator. 

Steam Turbine and Accessories—New 
Orleans, La—0Oct. 10, by Sewerage and 
Water Bd., one 6,000 k.w. steam turbine 
and accessories. A. G. Moffat, secy. Adv. 
this issue. 

Steam Roller—Cleveland, 0.—R. H. Mir- 
dock, City Hall, taking bids one 8 ton 
steam roller. 

Trock Scales—Youngstown, O,—Duplex 
Storage Co., 728 Mahoning Ave., taking bids 
20 ton or larger set of truck scales for 
weighing auto trucks, loads, etc. 

Steam Heating System, ete.—Green Bay, 
Wis.—State Bd. Control, Madison, taking 
bids steam heating, ventilating and plumb- 
ing systems in State Reformatory, here. 
$25,000. A, Peabody, 2114 Chadbourne Ave., 
Madison, engr. 

Paving Materials—St. Paul, Minn.—Aug. 
28, by H. W. Austin, city purch. agt., ma- 
terials for paving 43 blocks, 57,786 sq.yd. 
3 in. creosoted wood blocks, 12,270 bbl. 
portland cement, 9,494 cu.yd. concrete sand 
for base, 6,140 cu.yd. crushed rock or gravel, 
288,930 Ib, pitch filler, 396,502 Ib. asphalt 
filer for wood block. 15,780 Ib. asphalt 
filer for brick. O. Claussen, city engr. 

Oil Storage Tank—San Antonio, Tex.— 
See “Industrial Works.” 

Tunnel—Merced, Cal.—Augc. 25, by Dirs. 
Merced Irrigation Dist., 1,300 lin.ft. 10x10 
ft. tunnel, concrete or gunite lined where 
necessary, driven through cement rock and 
hard pan, to carry 300 sec. ft. water, metal 
flume erected on timber sub-structure wiih 
concrete footings, 1,538 ft. of 9 ft. 11 in. 
and 2,200 ft. of 6 ft. 4 in. metal flume. 
R. C. Starr, ch. engr. 

Car Bodies, ete.—San Francisco, Cal.— 
Sept. 6, by Bd. Pub. Wks., furnishing and 
delivering under Contr. 132, Municipal Ry. 
System, Sect. A, 20 or more car bodies, 
f.o.b. place of manufacture or San Fran- 
cisco; Sect. B, street car trucks; Sect. C, 
street car motor equipment; Sect. D, strect 
car air brake equipment, for city and San 
Francisco Co. M. M. O’Shaughnessy, city 
ener. 

Transformers, 
Switchcear—Melbourne, 
lia—Nov. 4, by R. Liddelow, secy. State 
Electricity Comn. of Victoria, 22-32 Wil- 
liam St., *ransformers, induction regulators 
—_ switchgear, Specification 293; adv. this 
ssue. 


Induction Regulators and 
Victoria, Austra- 


BIDS RECEIVED 


Heating and Ventilating Apparatus, etc. 
—Maspeth, N. Y¥.—Bd. uc., 500 Park 
Ave.. New York, opered bids Aug. 11, 
installing heating,- ventilating and tempera- 
ture regulating apparatus, etc. in addition 
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CANAL—MERCED, CAL. 


Lids were opened Aug. 1, by Merced Irrigation Dist., for constructin. L 


Lake-Yosemite Canal, from (A) C. R. Adams, Biggs, (awarded contract f{,; pig Grande 
and 3. Division 1 will be done by District) ; (B) S. D, Miller, Manteca; (°) 0%? 
krang & Vernon, Stockton; (D) C. Thompson, Fresno; (E) J. Phillips, © klang st 
Isbell Constr. Co., Fresno; (G) Hewitt & Felch, La Habra; (H) Rose Cone, 
Forum Bldg., Sacramento; (1) G. Pollock Co., Forum Bldg., Sacrament (yo 
Burr, 512 Mission St., San Francisco; (K) Utah Constr. Co., Phelan Bldg <., ‘. L 
cisco; (L) D. A. Foley & Sons, Aitkin, Minn, The unit bids were as follow. *™ 
———Division No. 1I—— ———Division No. 2———— ——————— Division Ny 3 

() (2) G) (4) (1) (2) (3) (4) () (2) ) 
A $0.22 $0.37 $0.80 $0.03 $0.185 $0.30 $0.80 $0.03 $0.24 $0.35 $0.80 eng 
B ' 285 6090 OF (285° 57” gg 8 
Cc me me a8 ee es 24 48 ‘99 ‘el 
D 49 49 1.25 05 30 .65 (1.25 05 30 6 12 8 
: wee aoa e 5 é‘ .28 . » 
I .48 .65 1.25 05 48 ‘6 4's 24 
G 43 .43 2.00 02 te E me » 
H ae ee ae 10 50 ($0. 86 -- 286 -50 50 50 ; 
I ‘50 500 50 10 a ae ome ee 8 93 Ct 
J ‘55 55 (1.00 03 ot cee? he > ae 55 55 100 ge 
K oe oe oe ee Cee... 53 3.63 «OS 
L ee oe een? ae os 8 3 & 

Division 1—Canal 16 ft. wide on bottom, 7. 8-ft. deep, 49,900 cu.yd. excavation; 46,500 eu. yi borrow 


Division 2—6,400 ft. canal, 16 ft. wide on bottom, 
8 ft. wide on bottom, 5.5 ft. deep. 


6,850 ft. canal, 


8 ft. deep. 


7,450 ft. canal, 5 ft. wide on bottom, 5.5 ft. deep. involving 
104,5 00 cu.yd. excavation, 15,740 cu.yd. borrow. 
Division 3—23,535 ft. canal, 8 ft. wide on bottom, 5.5 ft. deep. 
16,425 ft. canal, 5 ft. wide on bottom, 5.5 ft. deep. 
4,740 ft. canal, 5 ft. wide on bottom, 4. 2 ft. deep, involving 
90,600 cu.yd. excavation, 22,880 cu.yd. borrow. 


to and alterations in P. S. 72, here, from 
E. Rutzler Co., 404 East 49th St., New 
York, $48,462; W. J. Olvany, 100 Charles 
St.. New York, $51,402; T. F. Hall, Inc. 
405 Lexington Ave., New York, $52,000. 

Heating and Ventilating Apparatus, etc. 
—New York, N. ¥.—Bd. Educ., 500 Park 
Ave., opened bids Aug. 11, installing heat- 
ing, ventilating and temperature regula- 
tion apparatus, etc. in additions to and 
alterations in P. S. 58, Bronx Boro, from 
E. Rutzler Co., 404 East 49th St., $44,719; 
W. J. Olvany, 100 Charles St., $46,830; 
T. F. Hall, Inc. 405 Lexington Ave., 
$47,000. 

Engines and Generators—Rome, N. Y.— 
c. J. Severance, Pres. Bd. Mers. State 
School for Mental Defectives, opened bids 
Aug. 7 for engines and d.c. generators, at 
state school, from W. H. Straut Co., Haver- 
straw, $14,740; Langdon & Hughes Elec- 
tric Co., 233 Elizabeth St., Utica, $15,133; 
I. N. Beeler Co., City Bank Bldg., Syracuse, 
$15,260. Noted July 13. 

Broken Stone, etc.—St. George, N. ¥.—J. 
A. Lynch, pres. Richmond Boro, opened bids 
Aug. 14, furnishing and delivering (1) 1,000 
cu.yd. 14 in. broken stone of limestone 12-12, 
(2) 100 cu.yd. screenings of limestone 12-12, 
(3) 400 cu.yd. grits, from J, E, Donovan, 
2205 Richmond Terrace, Port Richmond, 
(1) $3.60, (2) $3.60, (3) $3.25; J. Johnson 
Sons, 455 Bway., West New Brighton, (1) 
$3.48, (2) $4.80, (3) $3. Noted Aug. 10. 

Transformers, ete.—San Francisco, Cal, 
—Bd. Pub. Wks, opened bids transformers, 
switchboards, and accessory equipment for 
Moccasin Creek power plant, Hetch Hetchy 
Project, Contr. 81, from Maloney Electric 
Co., Rialto Bldg., bidding No. 2 Prop. A, 
$6.578; Packard Electric Co., (A. S. Lind- 
strom), 111 New Montgomery St., bidding 
No. 2, Prop. A, $7,140; General Electric 
Co., Rialto Bldg., bidding No. 1, Prop. A, 
$13,429, No. 2, Prop. A, $7,941, Prop. E, 
$265,000, Prop. AI, No. 1, $13,105, No. 2 
same Prop., $7,657, Prop. EI, $253,600; 
Westinghouse Electric & Mfg. Co., Ist Natl. 
Bank Blidg., bidding No. 1, Prop. A, $11,069 
and No, 2, Prop. A, $7,485, Prop. D, $253,- 
200, Prop. AI, No. 1, $10,300, No. 2 Prop. 
AI, $7,485, Prop. DI, $238,200: C. F-. 
Henderson, Call Bldg., bidding Prop. A, No. 
2, $7,090. Noted July 20. 

Transmission Line—Turlock, Cal.—Tur- 
lock Irrigation Dist., constructing trans- 
mission line, (1) construction complete, (2) 
labor only, (3) towers, (4) switchboards, 
(5) copper wire, (6) insulators, (7) alter- 
nate for insulators, (8) aluminum wire, 
from H. S. Tittle, 766 Folsom St., San 
Francisco, (1) with (5) $153,360, with (8) 
$142,360, (2) $31,000; W. A. Kraner. 
Balboa Bldg., San Francisco, (1) with (5) 
$169,900, with (8) $178,200; P. C. Severin, 
180 Jessie St., San Francisco, (2) $46,800; 
Continental Constr. Co. Los Angeles, (2) 
$67,000; Western Electric Co., 680 Folsom 
St., Sen Francisco, (3) $280 each; Gen- 
eral Electric Co., Rialto Bldg., San Fran- 
cisco, (4) $18,250; J. Roebling Sons, 
Hathorne and Folsom Sts., San Francisco, 
(5) $0.1725 per Ib.; Aluminum Co. of 
America, Rialto Bldg., San Francisco, (8) 
$0.1904 per Ib.; Baker-Joslyn Co., 199-1ist 
St.. San Francisco, (6) $1.87 each, (7) 
$2.53 each; Pacific States Electric Co., 575 
Mission St., San Francisco, (6) $2.30 each, 
(5) $0.1662; Ohio Brass Co., Hobart Bldg., 
San Francisco, (6) $2.35 each; Pacific 


Coast Steel Co., Rialto Bldg., San Francisco 
(3) $110 each; Westinghouse Blectric cy 
Rialto Bldg., San Francisco, (6) $2.47 each, 


CONTRACTS AWARDED 


Grain Elevator—Belchertown, Mass,— 
Ryther & Warren, large grain elevator, to 
H. P. Cummings Constr. Co., Ware. 

Portland Cement—New York, N. Y—} 
Bruckner, pres Bronx Boro, Municipai 
Bldg., Crotona Park, furnishing 3,500 bags 
portland cement, to C. J. Mallett, 2593 
Glebe Ave., Bronx, $2,397. Return of bags 
$0.10 per bag. Noted Aug. 10. 

Lumber—Niagara Falls, N. Y.-F. J. 
Fort, city mgr., 106,787 ft. white oak lum- 
ber to repair Pierce Ave. Bridge, to Hae- 
berle Lumber Co., 1004 Cedar Ave., $6,407, 
Noted July 20. 

Retaining Wall—Trenton, N. J.—Rein.- 
con. retaining wall along John Fitch Way 
from Municipal dock to Delaware River 
Bridge, to General Contg. & Constr. Co, 
117 Emory Ave., $21,075. Noted July 27 

Limestone Dust—Scranton, Pa.—See 
“Streets and Roads.” 

Mechanical Equipment—Charlotte, N. ¢. 
— Citizens Hotel Co., for electrical, heat- 
ing and plumbing work in new hotel, to 
Grinnell Co., Inc., 1 Liberty St., New ‘ork 
City, $148,000. 

Levee Work—New Orleans, La.—Pi. 
State Engrs., Court Bidg., Berryman Levee, 
Avoyelles Parish, 180,000 cu.yd. excav., to 
Tensey-Cabott Constr. Co., Minden, $51,982; 
Cason Levee, Avoyelles Parish, 102,000 cu. 
yd. excav., and Crooked Bayou Levee, St. 
Landry Parish, 65.000 cu.yd. excav., to 
White, Taylor & Cason, Woodville, $26,000 
and $25,398 respectively. 

Stadium—Madison, Wis.—University of 
Wisconsin, concrete and steel addition to 
stadium, to W. F. Tubesing Co., 373 Bway. 
Milwaukee, $28,952. Noted June 8. 

Power Plant Equipment—Detroit, Minn. 
—For 1 generating unit, steam engine 
driven, 300 kva. capacity, one 250 hp. 
water tube boiler, stokers for foregoing, 
to J. G. Robertson, 2542 University Ave. 
St. Paul, $30,665. Will receive bids until 
Aug. 28 for rest of light and _ power 
project incl. erection brick and_ concrete 
power house, $28,000. Noted July 27. 

Crane—St. Paul, Minn.—For one 15 ton 
hand operated traveling type bridge crané 
for Water Dept., to Whiting Corp., Harvey, 
Til, $1,555. Noted Aug. under water- 
works. ; 

Pumps—Port Arthur, Ont.—Provincial 
Paper Mills Ltd., Port Arthur, 14 centri- 
fugal pumps up to 6,000,000 gal. capacity 

er day, to Northern Fdry. & Machine Co. 

ulte Ste. Marie. Engrs. est. $5),(0". 
~Pumps—Fort William, Ont.—Fort William 
Paper Co., 10 centrifugal pumps, from 100 
to 5000 gal. per minute capacity, against 
60-120 ft. heads, to Northern Fadry. & 
Machine Co, Saulte Ste. Marie. Engrs. 
est. $25,000. 

Car Barns—Toronto, Ont.— Toront? 
Transportation Com., Yonge and Front 
Sts., three 1 and 2 story rein.-con., brick 
and steel car barns, and brick office, 
Eglington Ave., general contract to Wells 
& Gray, Confederation Life Bldg., reinfore- 
ing steel to Burlington Steel Co., 60 Kiné 
St. W., structural steel to Dominion Brid® 
Co., Imperial Life Bldg.; plumbing = 
heating to Sheppard & Abbot, 119 Harbor 
St. Total $22 


. 
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Copy: Official Proposals reaching our New 
York Office by 10 A, M., Tuesday can usually 
be printed in the issue out Thursday. 


Rate: 
40 Cents a Line an Insertion 


OFFICIAL PROPOSALS 


Plana and Specifications for inspection by dis- 
tant bidders may be filed at any of the Engi- 
neering News-Record offices without charge. 


THESE ADVERTISEMENTS ARE OFFICIAL NOTICES THAT BIDS ARE WANTED FROM BIDDERS EVERYWHERE. 


OFFICIAL PROPOSALS 


Bids: Aug. 28. 


. 
Paving 
Waterloo, N. Y. 

For paving Stark Street from William 
Street north to North Street, North Street 
from Stark Street east to Taylor Street, 
Center Street from North Street south to 
the south line of the Catholic Church prop- 
erty, Swift Street from Main Street north 
to North Street, Church Street from Main 
Street north to Mechanic Street, William 
Street from the east line of the Episcopal 
Church property west to the west side of 
the entrance to Waterloo Hospital and also 
from Park Street to Stark Street, Race 
Street from Huff Street west to west side 
of lane at Traphagen’s Coal Yard, Fayette 
Street from South Street north to Race 
Street, Huff Street from Race Street south 
to South Street, Park Street from Main 
Street north to William Street in the Vil- 
lage of Waterloo, N. Y., with bituminous 
macadam, penetration method, 

Sealed proposals for the above men- 
tioned work, endorsed “Proposals for Pav- 
ing’ will be received at the office of the 


Board of Trustees, Waterloo, N. Y., until 
12 o'clock M. of August 28th, 1922, 

The following estimate of quantities 
to be considered only as approximate and 


is 


bidders are required to form their own 
judgment of the quantities and character 
of the work by personal examination of the 
specifications and drawings relating to it, 
or such other means as they may prefer. 
Bidders must not assert any misunder- 
ae in regard to anything relating to 
the work. 

The Contractors shall have no claim 
against the Village by reason of any varia- 
tion between the quantities of the approxi- ! 
mate estimate and the quantities of the 
work as done, nor on account of any mis- 
understanding or misconception of the na- 
ture and character of the work. 

The several bids will be computed, tested 
and canvassed by the quantities aid quali- 
ties mentioned in the following estimate: 

21,700 square yards Bituminous Maca- 
dam Pavement (Penetration Method). 

Each bid must be made out on the forms 
of proposals furnished by the Board of 
Trustees, and must be enclosed in a sealed 
envelope, addressed to the Board of Trus- 
tees, Waterloo, N. Y. 

The price for which bidders will agree 
to execute and perform each class of work 
to be written in ink in both words and 
figures in the forms of bid, and all bids 
will be considered informal which do not 
contain prices set opposite each and all of 
the items which are called for in printed 
forms for bids, or which are otherwise not 
in conformity with this notice. Bids that 
contain any omissions, erasures, altera- 
tions, additions or items not called for in 
the itemized “Notice to Contractors,” or 
that contain irregularities of any kind, will 
be rejected as informal. No bid will be 
allowed to be withdrawn for any reason 
Whatever, after it has been deposited with 
the Board of Trustees. 
nigridders are requested to state in their 
‘ids, under oath, their names and places 
of residence, the names of all persons in- 
anes with them in said bids, also that 
the bid is made without any connection 
= h any person making another bid for 
all peame contract, and that the bid is in 
fra ects fair and without collusion or 

Contractors will be id monthly, ap- 
proximate estimates, 90 5 r cent, ot the 
—— due for work at t time done. 
be - Berson or persons whose bid shall 
the cepted, will uired to attend at 
||" Office of the Board of Trustees with 
tnt Suretios offered by him or them, and 

ute the contract and bond within ten 


OFFICIAL PROPOSALS 


days from the date of the service of a no- 
tice to that effect, delivered to him in 
person or mailed to the address given in 
the bid. In case of failure or neglect to 
do so he or they will be deemed to have 
abandoned the contract. 

A certified check payable to the order of 
the Village Treasurer of the Village of 
Waterloo, N. Y., will be required in the 
amount of $1,500.00 (Fifteen Hundred Dol- 
lars) to accompany each bid. 

All deposits except that of the bidder 
whose bid shall have been accepted, will 
be returned to the ,erson or persons mak- 
ing the same, within three days after the 
contract is awarded. If the successful bid- 
der whose bid shall have been accepted, 
shall refuse or neglect to execute the con- 
tract within ten days after the notice that 
it has been awarded to him or them the 
amount of the deposit by him or them will 
be forfeited to and be retained by the Vil- 
lage of Waterloo, N. Y., as liquidated dam- 
ages for such neglect or refusal; but if he 
or they shall execute the contract and bond 
within the time aforesaid, the amount of 
his or their deposit will be returned to 
him or them, 

A bond in the sum of at least 50 per 
cent. of the contract price conditioned for 
the faithful performance of all parts of 
the contract with sureties to be approved 
by the Board of Trustees will be required. 

The Board of Trustees reserves the right 
to reject all bids not deemed for the best 
interest of the Village and adjacent and 
contiguous property owners. 

Plans may be seen at the office of the 
Board of Trustees, and specifications, forms 
of proposal, contract, etc., obtained from 
the Village Clerk. 

The Contractor is required to furnish 
the Engineer, previous to the time fixed 
for receiving bids, samples of the bitumin- 
ous material proposed to be used. 

By order of the Board of Trustees of 
the Village of Waterloo, N. Y. 

ADELBERT R. MOORE, 
Village Clerk. 


Bids: Sept. 7. 


Concrete Bridge Construction 
New Braunfels, Texas. 

Sealed proposals for constructing a re- 
inforced concrete highway bridge across 
the Comal River on San Antonio Street in 
the City of New Braunfels, Texas, and ad- 
dressed to the Hon. F. G. Blumberg, Mayor, 
will be received at the office of the City 
Clerk, until 3 p.m., Thursday, September 
fth, 1922. »+ 

The structure consists of a 20 ft. wide 
roadway with two 5 ft. sidewalks 419 ft. 
long. he roadway is 43 ft. high above 
river level, and is carried by five arch spans 
of two ribs each and by two girder spans 
of 30 ft. each. The foundation conditions 
are unusually simple. 

The Contractor is required to maintain 
traffic over existing bridge necessitating 
the moving of one timber approach trestle 
142 ft. long. Five car siding space is 
available for use of Contractors within one 
block of west end of bridge. ‘Water will 
be furnished free by the City. 

Instructions, proposal blanks, specifica- 
tions and detailed em may he seen at 
the office of A. D. Nuhn, City Clerk, New 
Braunfels, Texas, and may be obtained 
from the Terrell Bartlett Engineers, Calca- 
sieu Bidg., San Antonio, Texas, upon pay- 
ment of $15.00, which will be refunded 
only to bona-fide bidders. 

Proposals must be accompanied by a 
certified or cashier’s check in the sum of 
not less than 5% of the amount bid. Bid- 
ders must fulfill conditions mpecthed in the 
“Instruction to Bidders.” he City re- 
serves the right to reject any or all bids. 

F. G. BLUMBERG, Mayor. 


OFFICIAL PROPOSALS 


Aug. 21. 
Reinforced Concrete Paving 


Princeton, N. J 


Notice is hereby given that sealed bids 
will be received by Princeton Township 
Committee for the construction of a rein- 
forced concrete pavement ‘in the Township 
of Princeton in the County of Mercer, with 
a cement concrete surface upon an old 
macadam foundation, estimated amount of 
concrete surface pavement reuired is 5,327 
square yards; and opened and read in pub- 
lic at the office of the Princeton Township 
Committee, Branch Building, Princeton, N. 
J., on Aug. 21, at seven p.m., Standard Time 

Drawings, specifications and forms of 
bid, contract and bond for the proposed 
work, prepared by Sincerbeaux and Moore, 
Engineers, and approved by the _ State 
Highway Commission, have been filed in 
the office of the said Engineers at 705 
American Mechanic Building, Trenton, N. 
J., and Asbury Park Trust Co, Bldg., As- 
bury Park, N. J., and First National Bank 
Bldg., Princeton, N. J., and of said State 
Highway Commission, Trenton, N. J., and 
may be inspected by prospective bidders 
during business hours. Bidders will be fur- 
nished with a copy of the specifications and 
blue prints of the drawings by the Engi- 
neer on proper notice* and payment of cost 
of preparation, Bids must be made on 
the standard proposal forms in the manner 
designated therein and required by the 
specifications, must be enclosed in sealed 
envelopes, bearing the name and address 
of bidder and name of road on the outside, 
addressed to Princeton Township Commit- 
tee and must be accompanied by a certifi- 
cate of surety and a certified check for not 
less than ten (10) per cent of the amount 
bid, provided said check shall not be less 
than $500.00 nor more than $20,000.00 and 
be delivered at the place and on the hour 
above named, The standard proposal form 
is attached to the specifications, copies of 
which will be furnished on application to 
Engineer. 

By order of Princeton Township Com- 


mittee, 
ELLWOOD J. LAWRENCE, 
Chairman. 
MARTIN CLAUSEN, 
Clerk, 


Lids: 


*$10 


Bids: Aug. 25. 


Memorial Hospital 


Butler, Pa. 

Contractors who expect to submit pro- 
posals for the construction of the Butler 
County Memorial Hospital to be erected at 
Butler, Pa., and for which requests for 
proposals will be advertised shortly, are 
requested to send their names and addresses 
on or before noon of Friday, August 25, 
1922, to the Butler County Memorial Hos- 
pital Committee, c/o Community Building, 
Butler, Pa., with the following information: 

a. A list of buildings of similar char- 
acter they have constructed within the 
past ten years. 

. Testimonials from the owners, com- 
mittees in charge, or architects of such 
building that the work was completed sat- 
isfactorily by the contractor, or if a firm 
or corporation, by the present officers of 
such firm or corporation. 

ec. Any further information that the 
contractor may desire to furnish. 

The committee in charge of said project 
desires thts information in advance of the 
time actual proposals or bids are requested 
or submitted for the purpose of investiga- 
tion and to the end that when bids are 
received the contract may be let promptly. 
BUTLER COUNTY MEMORIAL HOSPI- 

TAL BUILDING COMMITTEE, 
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OFFICIAL PROPOSALS 
Bids: Sept. 7. 
Sanitary Sewerage System and 
Sewage Disposal Plant 
Spring Valley, N. Y. 

Sealed proposals will be received by the 
Board of Trustees of the Village of Spring 
Valley, Rockland County, New York, at the 


Village Offices, in the Village of Sprin 
Valley, on the 7th day of September, 1922, 





at the hour of 8 P.M., Daylight Saving 
Time, for the construction of a sanitary 
sewerage system and sewage _ disposal 
plant. The work will in general consist 
of about 

11.2 miles of 8-inch vitrified pipe sew- 


ers. 0 to 20 feet deep. : 
0.66 miles of 10-inch vitrified pipe sew- 
ers, 0 to 18 feet deep. 


0.69 miles of 12-inch vitrified pipe sew- 
ers, 0 to 24 feet deep. 
0.19 miles of 8-inch cast iron pipe sew- 


ers, 0 to 12 feet deep. 

0.01 miles of 10-inch cast iron pipe sew- 
ers, 6 to 10 feet deep. 

257 manholes, 0 to 22 feet deep. 

Two small sewage lift stations. 

One sewage disposal plant. 

And various appurtenances of and exten- 
sions to the above-mentioned items. 

Plans and specifications are on file and 
may be seen at the office of the Village 
Clerk, Spring Valley, N. Y., or at the 
office of the engineer, Waldo S. Coulter, 
114 Liberty Street, New York, N. Y. Com- 
plete sets of information for bidders, form 
of contract, specifications and plans may 
be obtained from the engineer upon a de- 
posit of $15, of which $7.50 will be re- 
funded upon return of same in good condi- 
tion by October 1, 1922. 

Sach bid must be accompanied by a 
certified check for Five Thousand Dollars 
($5,000) payable unconditionally to the 
Treasurer of the Village of Spring Valley, 
which check must be presented with the 
bid as a guarantee that the bidder will 
within ten (10) days after receiving the 
award enter into and execute a contract 
for the performance of the work to 
done under said contract. Said bid must 
be in a sealed envelope and marked “Pro- 
posal for a Sewerage System and Disposal 
Plant.” 

The successful bidder will also be re- 
quired to furnish a Surety Company bond 
to the Village of Spring Valley in the 
amount of Twenty-five Thousand Dollars 
($25,000) for the faithful performance of 
the work to be done under said contract, 
said bond to be approved by the Village 
Attorney. 

In case of failure to execute the contract 
and furnish the required Surety Company 
bond within ten (10) days after due notice 
that the contract has been awarded to him, 
the successful bidder shall forfeit his de- 
posit to the Village of Spring Valley as 
liquidated damages. 

The right to reject any or all bids is 
reserved by the Board of Trustees. All of 
said work must be completed on or before 
December 7, 1928. 

BOARD OF TRUSTEES OF THE VIL- 


LAGE OF SPRING VALLEY, 
THEODORE B. BOHR, 
President. 


JOHN S. VAN ORDEN, 
Village Clerk. 





Bids: Sept. 5. 


High School 


Smyrna, Del. 

Public notice is hereby given that the 
Board of Education, of the Smyrna Special 
School District and Delaware School Auxili- 
ary Assocaition will meet at the office of the 
Delaware School Auxiliary Association, 
duPont Building, Wilmington, Delaware, on 
Sept. 5th, 1922, at the hour of 11 o'clock, 
Daylight Saving Time, and then and there 
will receive and open sealed proposals for 
furnishing labor and material to erect and 
complete a new High School Building for 
the Town of Smyrna, Kent County, State 
of Delaware. 

The work for which bids or proposals 
are hereby invited will consist of semi- 
fireproof building constructed of brick and 
concrete walls, with timber and reinforced 
concrete floor and roof construction, The 
size of building is approximately 150 ft. x 
80 ft. The building will be one and two 
stories high and contain about 14 Instruc- 
tion Rooms and Auditorium. 

Bids will be received for the erection 
complete of the entire building under one 
contract, or for the following divisions 
separately : 


(SSS sss sss sess sess 


OFFICIAL PROPOSALS 


1—For the 
includes all 
iron, roofing, 
dred thereto. 

2—For Plumbing and Gas Fitting, and 
all work kindred thereto. 

3—For Heating and Ventilating and all 
work kindred thereto. 

4—For Electrical Work and all 
kindred thereto. 

The Board of Education and Delaware 
School Auxiliary Association reserve the 
right to accept or reject any or all pro- 
posals and to waive informalities at their 
discretion. 

All bids must be in sealed envelopes ad- 
dressed to the Board of Education of the 
Smyrna Special School District, care of 
Delaware School Auxiliary Association, du 
Pont Building, Wilmington, Delaware, en- 
dorsed “Proposals for (Naming the branch 
of work covered by bid),” with the name of 
the bidder. 

No bid will be considered unless accom- 
panied by a certified check to the order of 
the Board of Education of the Smyrna 
Special School District to the amount of 
2% of the amount of the bid or a bid bond 
of like amount, binding the bidder to exe- 
cute the contract if awarded him. The 
terms of the proposal with surety required 
are fixed by the specifications. 

Copies of the plans, specifications will 
be on file in the office of the Delaware 
School Auxiliary Association, du Pont 
Building, Wilmington, Delaware, and at 
the Smyrna High School, Smyrna, Dela- 
ware, for the purpose of examination and 
estimating. 

There will be a limited number of copies 
of the plans and specifications which will 
be loaned to the prospective bidders on de- 
posit of a certified check to the order of 
Delaware School Auxiliary Association in 
the sum of $25.00. If plans and specifica- 
tions are returned on or before the sub- 
mission of estimates, the check will be 
returned, but should the plans and specifica- 
tions be not returned, the deposit may be- 
come forfeited. Applications for the plans 
and specifications should be made to the 
Delaware School of Auxiliary Association, 
Room 8124 duPont Building, Wilmington, 
Delaware. 

THE BOARD OF EDUCATION OF THE 
SMYRNA SPECIAL SCHOOL DIS- 
TRICT, SMYRNA, DEL. 

W. O. HOFFECKER, President. 

DELAWARE SCHOOL AUXILIARY 

ASSOCIATION, 
DR. JOS. H. ODELL, President. 





General Construction, which 
masonry, carpentry, steel and 
painting, and all work kin- 


work 





Bids: Aug. 25. 


Construction of Main Sewer to 
Shorewood and Whitefish Bay. 


Milwaukee, Wis. 


Published by authority of the Metropoli- 
tan Sewerage Commission of the County of 
Milwaukee. 

Sealed proposals for the construction of 
extensions to the Intercepting Sewer Sys- 
tem of the County of Milwaukee, Wisconsin, 
will be received by the Metropolitan Sewer- 
age Commission at its offices, 508 Market 
Street, Milwaukee, Wisconsin, until 2:00 
o'clock p.m., August 25th, 1922, at which 
time and place the pees will be pub- 
licly opened and read. 

The work to be done embraces the build- 
ing of approximately the following work: 

484 lineal feet of 18 inch Siphon. 

4,872 lineal feet of 42 inch Concrete 
Sewer. 

Together with all manholes and other ap- 
purtenances, 

The time allowed for completion of this 
contract shall be nine (9) months from the 
date of the engigeer’s notice to begin work. 

Each proposal submitted must be accom- 
panied by a cash deposit of, or, in lieu 
thereof, by a certified check drawn upon a 
National or State Bank or Trust Company, 
and to the order of the “Metropolitan Sewer- 
age Commission of the County of Mil- 
waukee” to the amount of Twenty five Hun- 
dred ($2,500.00) Dollars. 

Specifications and blank forms of pro- 
posals can be obtained and detailed plans 
examined at the office of the Metropolitan 
Sewerage Commission, 508 Market Street, 
Milwaukee, Wis., and a full set of plans will 
be sent to any contractor upon receipt of 
Five ($5.00) Dollars. This sum will be re- 
turned upon surrender of the plans in good 
condition, if returned within thirty days 
after the award of the contract. 


JOHN H. FOWLES, 
Secretary. 
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Bids: Sept. 5. <— 
Two Steel Swing Drawbridges 
Fort Lauderdale, Fig, 

Sealed proposals for the consiruction o¢ 
two steel highway swing drawbridges y 


be received by the Board of County Con. 
missioners of Broward County “ 
until 11:00 A.M., September 5, A. 
and then publicly opened. 

Bridge No. 1, is proposed across thy 
Florida Intra-Coastal Canal on the liz, 
of the Pompano Beach Road, near Pom. 
pano, Florida. 

Bridge No. 2 is eee" across the same 
waterway on the line of the Dania Beae; 
Road, near Dania, Florida. 

Specifications for materials and genera] 
requirements for superstructures, location 





and profile of the crossings, and detailed 
specifications for the abutments, are on 
file and may be examined at the office of 


the Clerk of the Board. A complete set of 
said specifications for both bridges wil] be 
furnished prospective bidders by the Engi- 
neer, for $5.00 to cover cost of prepara- 
tion. This amount will not be returned, 

Bidders shall submit with their proposa} 
general plans, stress sheets and typical 
details of the superstructure, and detail 
of the center piers of the bridges covered 
by their proposal, subject to the require- 
ments of the specifications furnished by 
the Engineer. 

All bids shall be submitted upon blank 
forms which may be obtained free of charge 
from the Engineer. 

Each proposal shall be accompanied by 
a certified check for $500.00 on each bridge. 
payable to the Chairman of the Board of 
County Commissioners, as evidence of good 
faith, and check of the successful bidder 
will be retained by the said Board as liqui- 
dated damages for the cost and expense in- 
curred should the said bidder fail to enter 
into contract for the work with satisfactory 
bond as specified, within fifteen days after 
the acceptance of his proposal. 

Any contract awarded under the terms 
of this advertisement will be subject to 
granting of permit by the War Department 
of the United States. 

The right is reserved to separate or com- 
bine bids; to waive informalities in bids; 
and to reject any and all bids. 

BOARD OF COUNTY COMMISSION- 

ERS OF BROWARD COUNTY, 

FLORIDA. 

H. G. WHEELER, Chairman. 
FRANK A. BRYAN, Clerk. 

Dated at Fort Lauderdale, Florida, this 
tenth day of August, A. D. 1922. 

H. C. DAVIS, Engineer. 


Bids: Aug. 23. 
Improvement of Second Street 
Henderson, Ky. 


Sealed proposals for improvement of 
Second Street will be received by the Com- 
missioner of Public Works and Property 
of Henderson, Kentucky, until 12 o'clock 


noon, standard time, on the 23rd day of 
August, 1922, for the improvement of Sec- 
ond Street of the City of Henderson, Hen- 
derson County, Kentucky, from the east 
margin of Water Street to the west line of 
the right-of-way of the Illinois Central 
Railroad Company, a distance of 5,115 feet 
to consist of paved carriageways, 18 feet 
in width on each side of the street, a curb 
along the center edge of these carriageways 
and at street intersections, catch basins 
with connections and inlets at_ intersec- 
tions, Each proposal must contain the full 
name of every person or company inter- 
ested in the same and must be accompanied 
by cash or a certified check made payable 
to the order of the City of Henderson, 
Kentucky, for a sum equal to five (5) per 
cent of the total amount of the bid, as a 
guarantee that contract will be entered 
into and proposals must be made on the 
complete work. 

Requirements for bidding and_ instruc- 
tions to bidders, form of proposal, contract, 
specifications, form of bond and plans may 
be obtained from the Commissioner _ of 
Public Works and Property of the City 
of Henderson or at the office of the engi- 
neers, Pearse Greeley & Hansen, 39 West 
Adams Street, Chicago, Illinois, upon re- 
ceipt of fifteen dollars ($15.00) which sum 
so deposited will be refunded if said plans, 
specifications, etc., are returned in good 
condition within thrty days (30) after the 
opening of bids. : 

CITY COMMISSION OF HENDERSON, 
KENTUCK 


Y, 
By CLAY F. HALL. 


Mayor. 
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OFFICIAL PROPOSALS 


ees 
pids: Aug. 30. 


Highway and Street Paving 
Little Rock, Ark, 


Sealed bids will be received until ten 
im. of Wednesday August 30th, 1922 at 
‘he auditorium of the Board of Commerce, 
Little Rock, Arkansas, by the Roard of 
Commissioners of Pulaski Road Improve- 
ment District Number Ten, for the con- 





struction of approximately forty miles of 
streets and roads. The principal items of 
construction are as follows: 

422,000 sq.yd. Asphalt Surface. 

244,000 sq.yd. Five inch Concrete Base, 


38,000 tons Broken Stone, additional 
macadam foundation. 
3,100 cu.yd. Concrete in culverts and 


bridges. 
902,000 cu.yd. Excavation. 
34,000 lin.ft. Concrete Curb. 
185,000 lin.ft. Concrete Road Header. 
79,000 Roadway ft. Concrete Road 
Header. 


All proposals or bids must be accom- 
panied by either a certified check drawn on 
a responsible bank or trust company, or, by 
a bidders bond made by a surety company 
authorized to do business in the State of 
Arkansas. The certified check or bidders 
bond must be payable to H. S. Turner, 
Secretary of the Board of Commissioners 
of Pulaski Road Improvement District 
Number Ten, for a sum not less than five 
per cent of the aggregate of the proposals 
made. 

Plans and specifications, as well as addi- 
tional information, may be secured from the 
Engineer. 

Tha successful bidder will be required to 
furnish satisfactory surety construction 
bond in a sum equaling the amount of the 
contracts awarded him, 

The right is reserved to accept or reject 
any and all proposals, and to waive in- 


formalities. 
ROY L. THOMPSON, 
H. § . TURNER, Chairman. 
Secretary, 


216 Gazette Bidg., 
Little Rock, Ark. 
D. A. MACCREA, 
Chief Engineer, 
215 Gazette Bldg., 
Little Rock, Ark. 





ids: Nov. 4. 
Tenders for Piant 


Melbourne, Australia. 


Tenders are hereby invited for the sup- 
ply, delivery, etc., of the following for the 
Morwell Power Scheme. 

Copies of Tender Form and Specifica- 
tion will be available upon application to: 
Office of the Bureau of Foreign & Domestic 

i Commerce, 

United States Department of Commerce, 

First National Bank Building, 

: CHICAGO. 
anc 
Office of the Bureau of Foreign & Domestic 

op Commerce, 

United States Department of Commerce, 

734 Customs House, 

, NEW YORK CITY. 
SPECIFICATION NO. 293. TRANS- 
FORMERS, INDUCTION REGULATORS 
AND SWITCH-GEAR, 

CHARGE :—£2: 2: 0 for the first 3 copies 

Tender Form, Conditions of Contract, 
and specification complete. These charges 
will be returned on receipt of a bona-fide 
tender, A fourth copy and any further 
ours will be supplied for the sum of 10/6 
ac 

PRELIMINARY DEPOSIT: A Prelimi- 
nary Deposit of £100: 0: 0 is to be lodged 
with Tender. 

a he Specification may be inspected at the 
above mentioned offices, and also at the 
Tice Of: 
"he Commissioner for Australia in 
U.S. A 


of 


Room 3012, 
61 Broadway, 

. NEW YORK, 
_ The Commission does not bind itself to 
accept the lowest or any tender. 
a nders on prescribed form, properly en- 
the under sieges, must be del moved to 
ne i ed in elbourne not later 
than NOON, 4th November, 1922. 

R. ON. 

’ ‘ ecretary, 

STATE ELECTRICITY COMMISSION OF 
VICTORIA 


22-32 William Street, 
MELBOURNE, 
VICTORIA 
AUSTRALIA, 
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Bids: Aug. 30. 
Concrete Arch and Girder 
Bridge 
Richland (Pulaski), N. Y. 

Sealed proposals will be received at the 
office of the Town Clerk of the Town of 
Richland, in the Village of Pulaski, Oswego 
County, New York, until Wednesday, the 
30th day of August, 1922, at 1:00 P.M,, 
for the building of a reinforced concrete 
arch and girder bridge across the Salmon 
River in the said Town. 

Plans and specifications may be seen at 
the office of 
.y Cc. A. Jewell, Town Clerk, Pulaski, 
_ 2, Concrete-Steel Engineering Co., Park 
Row Bldg., New York. 

Copies of the plans and specifications, in- 
cluding form of proposal, may be obtained 
from the Concrete-Steel Engineering Co. 
upon making a deposit of $20.00, which will 
be refunded upon the return of the plans 
and specifications in good order, 

Each proposal must be accompanied by 
an unconditional certified check on a na- 
tional bank for 5% of the contract price, 
made payable to the order of the “Super- 
visor of the Town of Richland” as evidence 
of good faith, and to be forfeited to the 
Town as liquidated damages in case of 
failure on the part of the bidder to enter 
into contract for the execution of the work 
and to furnish a satisfactory surety bond 
as hereinafter stipulated. Bidders’ certified 
checks will be returned after consideration 
of the bids, and the check of the success- 
ful bidder will be returned as soon as the 
contract is signed. 

The successful bidder will be required 
to furnish a bond acceptable to the Town 
of Richland in a sum equal to 50% of the 
amount of the contract. 

The blank form of proposal attached to 
the specifications shall be used in making 
out the bid. 

The Leong or parties to whom the con- 
tract vag 4 e awarded will be required to 
execute the contract with surety within ten 
days from the date of service of notice to 
that effect, and in case of failure or neglect 
to do so, he or they will be considered as 
having abandoned it. 

Envelopes containing proposal must have 
endorsed thereon: 

“Proposal for Pulaski Bridge.” 

The right is reserved by the Town to 

accept any proposal, or to reject any or all 


| proposals, 


TOWN OF RICHLAND. 
By JOHN BUSH, 
Town Superintendent. 





Bids: Aug. 29, 
Drainage and Ditch 
Improvement Re-Advertised 


Wooster, Ohio. 


Notice is hereby given that sealed pro- 
posals for the construction of the JOINT 
WAYNE-HOLMES COUNTY DITCH IM- 
PROVEMENT will be received up until 
twelve o’clock noon, Eastern Standard 
Time, on Tuesday, Aug. 29, 1922, at the 
office of the Secretary of the Joint Board 
of County Commissioners of Wayne and 
Holmes Counties at the Court House at 
Wooster, Ohio. 

The work to be done consists of the 
draining and dredging of Killbuck Creek in 
Wayne and Holmes Counties, in all, the 
distance of One Hundred and Fifty-Six 
Thousand (156,000) feet. 

The yardage of earth to be moved is 
estimated at about 1,780,000 cubic yards, 
consistin principally of dipper redge 
work. he date of completion will e 
eighteen months from the date of award- 
ing of contract. 


A certified check in the amount of $10,- | N 


000.00 payable to the Joint Board ot 
County Commissioners of Wayne and 
Holmes Counties, Ohio, must accompany 
each proposal. Checks of unsuccessful 
bidders will be returned within ten days 
of the awarding of the contract. 

The said board reserves the right to re- 
ject any or all bids. Plans, specifications 
and proposals are on file at the Secretary’s 
office at the Court House, Wooster, Ohio, 
or same will be mailed upon application 
when same is accompanied by a deposit of 
$20.00, which will be refunded if plans are 
returned in good condition. 

By order of the Joint Board of County 
Commissioners of Wayne and Holmes 


Counties. 
CHAS. F. SCHOPF, 
Secretary. 
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_____ OFFICIAL PROPOSALS 
Bids: Sept. 6. — a 
_ Canal Water Power Development 


Albany, N. Y 
Sealed proposals will be received by the 
undersigned at his office in the Capitol at 


Albany, N. Y., until twelve o'clock noon of 
Wednesday, September 6th, 1922, at which 
place and hour they will be publicly opened 
and read, for the development of canal 


water power, pursuant to the provisions of 
Chapter 532 of the Laws of 1922, as fol- 


lows: A-3 
CRESCENT POWER HOUSE, 
COHOES, N. Y. 

For constructing a power house and 
work incidental thereto, at Crescent Dam, 
Cohoes, N. Y. 

Sheets 1 to 10 inclusive, 

Plans may be seen and detailed specifi- 
cations, engineer's estimate of quantity, 
proposal blanks forms of contract and 
bonds required, and other information for 
proposers, may be had at the office of the 
Superintendent of Public Works at Albany, 
N. Y., at the office of the Assistant Super- 
intendent of Public Works at Albany, 
N. Y., at the office of the Assistant Super- 
intendent of Public Works for the Eastern 
Division, Wedgeway building, Schenectady, 
N. Y.; at the office of the Assistant Super- 
intendent of Public Works for the Middle 
Division at Syracuse, N. Y.; at the office 
of the Assistant Superintendent of Public 
Works for the Western Division, at Roches- 
ter, N. Y.; at the offices of the Superintend- 
ent of Public Works, Erie Basin Terminal, 
Buffalo, N. Y., and Terminal Warehouse, 
Pier 6, East River, New York City. 

Blueprint copies of plans will be fur- 
nished by the State Engineer and Sur- 
veyor upon the receipt at his office in the 
Telephone Building, Albany, N. Y., of pay- 
ment at the rate of fifteen cents (15c) per 
sheet. Refund will not be made for any 
blueprints which may be seturned. 

Monthly estimates will be paid of ninety 
per centum (90 per cent) of the work done 
at the contract price. Every proposal for 
said work must be accompanied by a money 
deposit in the form of a draft or certified 
check upon some good banking institution 
in the city of Albany or New York, issued 
by a national or state bank in good credit 
within the state and payable at sight to 
the Superintendent of Public Works for 
five per centum (5 per cent) of the amount 
of the proposal. 

The person whose proposal shall be ac- 
cepted will be required to execute a con- 
tract and furnish bonds within ten days 
from the date of notice of award delivered 
to him or them in person or mailed to the 
address given in the proposal. 

Upon execution of the contract and ap- 
proval of bonds, the certified check or draft 
will be returned to the proposer unless the 
same shall have been presented for collec- 
tion prior to such time, in which case the 
amount of the deposit will be refunded by 
the Superintendent of Public Works. 

The deposit of bidders other than the one 
to whom the award of contract shall be 
made will be returned immediately after 
the award has been made. 

The bond required for the faithful per- 
formance of the contract shall be in such 
sum as shall be fixed by the Superintend- 
ent of Public Works, which sum shall not 
be less than twenty per centum (20 per 
cent) of the estimated cost of the work, 
according to the contract price, and an ad- 
ditional bond known as the labor bond, in 
the sum of ten per centum (10 per cent) 
of the amount of the estimated cost of the 
work according to the contract price, will 
be required as security that the contractor 
will pay in full at least once in each month 
all laborers employed by him upon the 
work specified to be done in the contract. 

In the event that more than one surety 
company is offered as surety on said bonds 
co-insurance only will be accepted, 

Each proposal must be addressed to the 
Superintendent of Public Works, Albany, 
{f. ¥., and must be endorsed on the en- 
velope with the name of the construction 
for which the proposal is made. 

Award, if made, will be made to the per- 
son or persons whose proposal shall be 
lowest in cost to the State for doing the 
work, and which shall comply with all pro- 
visions, required to render it formal. Be- 
fore any award shall be made the lowest 
bidder will be required to entity the Su- 
perintendent of Public Works of his ability 
to provde suitable equipment and materials 
for the proper performance of the work. 

The right is reserved to reject all pro- 
posals and readvertise and award the con- 
tract in the reguler manner, if, in the judg- 
ment of the undersigned, the interests of 
the state will be enhanced thereby. 

CHARLES L. CADLE, 
Superintendent of Public Works. 
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OFFICIAL PROPOSALS 


Bids: Aug. 29. 


State Road Work 


Baltimore, Md. 


_ Sealed proposals for building eight sec- 
tions of State Highway, as follows: 

ALLEGHENY COUNTY—Cont. A-21— 

One section of state highway from Cumber- 
land toward Old Town for a distance of 3.0 
miles—(concrete), 
_ FREDERICK COUNTY—Cont, F-57— 
One section of state highway from Middle- 
town toward Burkittsville, a distance of 4.0 
miles—(concrete). 

HOWARD COUNTY——Cont. HO-27— 
One section of state highway from Laurel 
toward Scaggsville for a distance of 2.0 
miles—(Gravel). 

HOWARD COUNTY—Cont. HO-30—One 
section of state highway from Wash. Blvd. 
near Savage toward Simpsonville, a dis- 
tance of 2.0 miles—(Gravel). 

ANNE ARUNDEL COUNTY—Cont. AA- 
25—One section of state highway from 
Eastport toward Bay Ridge for a distance 
of 1.0 miles—(Concrete). 

CALVERT COUNTY—Cont. C-13—One 
section of state highway from Yoes Corner 
toward Broomes Island, a distance of 2.5 
miles—(Gravel}. 

CHARLES COUNTY—Cont. CH-21— 
One section of state highway from Nanje- 
moy to Riverside, a distance of 3.9 miles— 
(Gravel). 

ST. MARYS COUNTY—Cont. SM-20— 
One section of state highway from Ching- 
ville to Valley Lee, a distance of 4.0 miles 
— (Gravel). 

Will be received by the State Roads 
Commission, at its offices, 601 Garrett 
Building, Baltimore, Maryland, until 12 m. 
on the 29th day of August, 1922, at which 
time and place they will be publicly opened 
and read, 

Bids must be made upon the blank pro- 
posal form which, with specifications and 
plans will be furnished by the Commission 
upon application and cash payment of 
$1.00, as hereafter no charges will be per- 
mitted. 

No bids will be received unless accom- 
panied by a certified check for the sum of 
Five Hundred ($500) Dolars, payable to 
the State Roads Commission. 

The successful bidder will be required to 
give bond, and comply with the Acts of the 
General Assembly of Maryland, respecting 
contracts. 

The Commission reserves the right to re- 
ject any and all bids. 

By order of the State Roads Commis- 
sion this 10th day of August, 1922. 

JOHN N. MACKALL, Chairman. 

L. H. STEUART, Secretary. 














Bids: Aug. 29 


Highway Work 
Albany, N. Y. 


Sealed proposals will be received by the 
undersigned at their office, No. 55 Lancas- 
ter Street, Albany, N. Y., at one o’clock 
P.M., advanced standard time, which is 
twelve o'clock noon eastern standard time 
on TUESDAY, the 29th day of AUGUST, 
1922, for the improvement of highways in 
the following counties: 


sn b-aidin abn te tdie ke (one highway :2.56) 
PMANEIAN “vicesuces (one highway :6.45) 
MAMILSTON wcsccscos (one highway :3.57) 
LAUTEEE Diacrsvewnciede (one highway :6.47) 
CRAG £%06:0rs wae ts (one highway :4.06) 
BARATOGA aseocceoss (one highway :5.27) 
WASHINGTON ...... (one highway :6.48) 
WOREIIGE sve insvens (one highway:0.59) 
ALSO FOR THE REPAIR OF THE 
FOLLOWING: 
(COMPLETION) 
(LIVINGSTON) ...... (one contract :2.91) 
DRDO <6. cia saute (one contract :2.36) 
OSWEGO ..... ov ce owls (one contract :2.00) 
RENSSELAER ....... (one contract :1.14) 
SR | nko s nsx veh ee (one contract :2.50) 


Maps, plans, specifications and estimates 
may be seen and proposals forms obtained 
at the office of the Commission in Albany, 
N. Y., and also at the office of the division 
engineers in whose division the roads are 
to be improved or repaired. The ad- 
dresses of the division engineers and the 
counties in which they are in charge will be 
furnished upon request. 

The especial attention of bidders is 
called to “GENERAL INFORMATION 
FOR BIDDERS” in the itemized proposal, 
specifications and contract agreement. 

HERBERT S. SISSON, 
Commissioner. 
J. C. FINCH, 


Secretary. 


OFFICIAL PROPOSALS 


Bids: Sept. 8. 


Highway Route No. 16 
Section No. 4 


Somerville, N. J. 


NOTICE IS HEREBY GIVEN that 
sealed bids will be received by the County 
of Somerset for the following: The con- 
struction of State Highway Route No. 16, 
Section No. 4, from Pluckamin to Somer- 
ville, consisting of 67,749 Square Yards 
“Surface Type C,” one course Reinforced 
Cement Concrete Pavement, with Drains 
and Appurtenances, 

Work is to be performed under County 
Reimbursement Act, Chapter 183, laws of 
1918, and amended by Chapter 317, laws of 
1920. 

Bids will be received at the Court House 
at Somerville, on 

FRIDAY, SEPTEMBER 8th, 1922, 
at 11:00 a.m., Daylight Saving Time (10 
A.M. Eastern Standard Time). 

Drawings, specifications and form of 
contract and bond for the proposed work 
are on file in the office of H. C. Van Em- 
burgh, County Engineer, at. the Court 
House, Somerville, and in the office of the 
State Highway Department, Trenton, New 
Jersey, and may be inspected by prospec- 
tive bidders. Plans will be furnished on 
deposit of ten dollars ($10.00) upon appli- 
cation to H. C. Van Emburgh, County En- 
gineer. Bids must be made on the standard 
proposal forms in the manner designated 
therein and as required by the speci- 
fications, enclosed in sealed envelopes, ad- 
dressed to the Board of Chosen Freeholders 
of the County of Somerset, and bearing the 
name and address of the bidder and the 
name and section of the route on the out- 
side. Bids must be accompanied by a cer- 
tified check drawn to the order of Edwin 
Garretson, County Treasurer, for not less 
than ten per cent (10 per cent) of amount 
of the bid, provided that said _ certified 
check shall not be less than $500.00 nor 
more than $20,000.00 and be delivered at 
the above place on or before the hour 
named. Copies of the standard proposal 
form will be furnished on application to 
H. C. Van Emburgh, County Engineer. 

Each bidder must accompany his bid 
with a certificate irom a surety company 
duly authorizea to do business in this State, 
stating that such surety company will pro- 
vide said bidder with a bond in such sum 
as is required in and in accordance with 
the provisions of said specifications, condi- 
tioned for the faithful performance of the 
provisions of the contract and _ specifica- 
tions. Each bidder must also accompany 
his bid with a statement of equipment 
properly filled out. 

By order of a resolution of the Board of 
Chosen Freeholders of the County of Som- 
erset, passed at a meeting held on Friday, 
August 4, 1922. 

WM. S. WOODRUFF, 
Clerk. 








Bids: Aug. 28. 


County Road Letting 
Waukegan, Ill. 


Notice is hereby given that sealed pro- 
posals will be received at the office of the 
undersigned. at the Court House, Wauke- 
gan, [Illinois, until 1:30 o’clock p.m., 
(Standard Time), August 28th, 1922, by 
the Road and Bridge Committee, for the 
improvement of Section X-15d (Gran 
Avenue, from Gurnee Westerly to the Lak 
Villa Road pavement) with a Portland 
cement concrete roadway; earth shoul- 
ders; culverts; drainage, etc. 

Length of pavement—4.742 miles. 

50,211 square yards of pavement. 

Certified check for five per cent of 
amount of proposal, payable to Roy W. 
Bracher, County Treasurer, shall accom- 
pany each bid. 

a is reserved to reject any or all 

s. 

Dated at Waukegan, Illinois, this 10th 
day of August, A. D. 1922. 

CHAS. E. RUSSELL, 
Co. Supt. of Highways. 





Sewer Contract to Sublet 
Locust Valley, N. Y. 


Will let sub-contracts for 24 miles of 
sewers located 25 miles out of New York. 
| Box 242, Locust Valley, L. L, N. Y. 


OFFICIAL PROPOSAL 


——__ 





Bids: Sept. 1. 


Highway Work 


Somer\ NJ. 


Notice is hereby given that tled bia 
will be received by the County of Someras 
for the following: The construction. 
State Highway Route No. 9, Srction 74 
from Grove Street, through fast ait 
Street, North Gaston Avenue and (; 
Avenue to the easterly borough jin, 
Somerville, consisting of 12,450 sqyad. , 
“Surface Type C” one course reinfore 
cement concrete pavement wit! terse 
tions, drains and appurtenances 

Work is to be performed under County 
Reimbursement Act, Chapter 183. Lawe of 
1918, and amended by Chapter 317, Laws 
of 1920, 

Bids will be received at the Court Hou 
at Somerville on Friday, Sept. 1st, 1929 
10.30 a.m., Daylight Saving Time, ( Haste, 
Standard Time, 9.30 a.m.). 

Drawings, specifications and form of eon. 
tract and bond for the proposed work are 
on file in the office of H. C. Van iKmbureg} 
County Engineer, at Court House, Somer- 
ville, and in the office of the State High. 
way Department, Trenton, New Jersey, and 
may be inspected by prospective bidders 
Plans will be furnished on deposit of ten 
dollars ($10.00) upon application to H 
Van Emburgh, County Engineer Bids 
must be made on the standard proposa 
forms in the manner designated therejy 
and as required by the specifications, en- 
closed in sealed envelopes, addressed to th 


Board of Chosen Freeholders of the County 
of Somerset and bearing the name and ai- 
dress of the bidder and the name and see- 


tion of the route on the outside. Bid must 
be accompanied by a certified check draw: 
to the order of Edwin Garretson, County 
Treasurer, for not less than ten per cent 
(10 per cent) of amount of the bid. pro- 
vided that said certified check shal! not be 
less than $500.00 nor more than $20,000.00 
and be delivered at the above place on or 
before the hour named. Copies of the 
standard proposal form will be furnished 
on application to H. C. Van Emburg! 
County Engineer. 

Each bidder must accompany his bid 
with a certificate from a surety company 
duly authorized to do business in this Stats 
stating that such surety company will pro- 
vide said bidder with a bond in such sun 
as is required in and in accordance wit! 
the provisions of said specifications, con- 
ditioned for the faithful performance of th: 
provisions of the contract and specifications 
Each bidder must also accompany his bid 
with a statement of equipment proper\y 
filled out. 

By order of a resolution of the Board of 
Chosen Freeholders of the County of 
Somerset passed at a meeting held on Fri- 
day, August 4th, 1922. 

WM. S. WOODRUFF. Clerk 





Bids: Sept. 5. 


Storm Sewer 
Plainfield, N. J. 

Bids will be received by the Common 
Council of the City of Plainfield, N. J., at 
the City Hall on Tuesday, September 5 
1922, at 8:30 p.m. (daylight saving time) 
for constructing about 1,000 lin.ft. of 
7 ft. — 0 in. x 2 ft. — 5 in. reinforced con- 
crete storm sewer and appurtenances. 

Amount of certified check, $1,000.00. 

Amount of surety company bond, 100% 
of contract price. 

Common Council reserves the right to re- 
ne any or all bids or to waive defects in 

s. 

Plans and specifications may be obtained 
from City Engineer. 

ALEXANDER W. VARS, 
City Engineer. 
Dated August 17, 1922. 





Rids: Oct. 10. 


Steam Turbine and Accessories 
New Orleans, La. 

Sealed proposals will be received by the 
Sewerage and Water Board of New Or- 
leans up to 12 o’clock, noon, Tuesday, Oc- 
tober 10th, 1922, for furnishing one 6,00 
kw. STEAM turbine and accessories 

Specifications and blank forms of pro- 
posals may be obtained at Room 303, No. 
526 Carondelet Street, New Orleans. 

The right is reserved to reject any or all 


bids. 
A. G. MOFFAT. 
Secretary. 
GEO. G. EARL, 
General Superintendent. 
Aug. 10th, 1922. 
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OFFICIAL PROPOSALS 
cc A eae | 
Bids: Aug. 31. 

Sewage Treatment Works | 





Contract A 
Marion, Ohio 
Sealed proposals will be received at the 





office of the Director of Public Service in 
the City Hall, Marion, Ohio, until 12 o'clock 
(Official Marion Time), August 31st, 
1922, and then publicly opened and read, 
for the construction of Sewage Treatment 
Works, Contract A. 7 

The work contemplated comprises the 
construction of grit chambers, two-story 
settling tanks, pumping station, dosing 
tanks, trickling filters, final settling tanks, 
sludge-drying beds, buildings and appur- 
tenances. The following quantities give a 
general idea of the amount and character 
of the work to be done: 





noon 










Excavation weccccsecess d 46,000 cu.yd. 
Concrete ..seveaeane Jeacdecs 8,700 cuye, 
Steel Reinforcement ..+.-e4.- 250 tons 
C. L Pipi isis neoaw eons 2080's 225 tons 
Stone for Trickling Filters.. 22,500 cu.yd, 
BuIIdGINGS .scesevetsocscescss 50,000 cu.ft. 


Copies of plans and specifications and 

blank proposals may be obtained at the 
office of the Director of Public Service, City 
Hall, Marion, Ohio, or at the office of 
George B. Gascoigne, 648 Leader-News 
fuilding, Cleveland, Ohio, after August 
16th, 1922 A deposit of Twenty Dollars 
($20.00) will be required for each set of 
plans and specifications taken from the 
above offices. If a bid is submitted this 
deposit will be refunded upon the return 
of said plans and specifications in good 
condition. Similar deposits will be required 
for additional sets of plans and specifica- 
tions taken from the above offices, there 
being no refund for their return. All checks 
for said plans and specifications shall be 
made payable to the City of Marion. 

The proposals shall contain the full name 
1 address of the party or parties making 
the same and all persons interested therein, 
and shall be accompanied by a proposal 
bond signed by a surety company author- 
ized to do business in the State of Ohio 
or by a certified check on a solvent bank 
located in Marion for Ten Thousand Dol- 
lars ($10,000.00) made payable to the City 
of Marion, as surety that if the bid be 
accepted a contract will be entered into 
and the performance of it properly secured. 

No proposal will be entertained unless 
made on the blanks furnished by the Di- 
rector of Public Service and delivered at 
the office of the Director of Public Service 
in the City Hall, Marion, Ohio, previous to 
12 o'clock noon (Official Marion Time) on 
the day specified. 

The City, through its Director of Public 
Service, reserves the right to reject any or 
all bids, to waive any informalities in the 
bids received, and to accept any bid which 
is deemed most favorable to the City of 
Marion, Ohio. 

THE CITY OF MARION, OHIO. 
E. A. SCHULTZ, 
Director of Public Service. 
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Bids: Aug. 28. 


Sewer, Manholes, etc. 
Portsmouth, Va. 


Sealed proposals will be received at the 
office of the City Manager, Municipal 
Building, this City, until 3 p.m. August 
“8th, 1922, for the construction of approxi- 
mately 10,218 lineal feet of 8 inch T.C. 
Sewer, 1,228 lineal feet of 102 inch T.C. 
sewer, 447 lineal feet of 10 inch “Class B” 
Cast Iron Pipe (American Water Works 
Std.), manholes 34, drop manholes 5, flush 
boxes 15, 12,150 lineal feet of 4 inch T.C. 
‘house connections), 3,000 feet B.M. Creo- 
Soted short leaf Y.P. lumber, together with 
appurtenant structures, in streets and 
alleys of West Park View and Park View. 

Certified check for $2,500.00. Bond 334%. 
__Plans, profiles, specifications, ete., at the 
City Engineer’s Office. 

The right is reserved to reject any or 


all bids. 
JOS. F. WEAVER JR. 
City Engineer. 






















SHIT ONoeeeeeeeennenononnn 


DITCHING CONTRACT 
WANTED 


Anyone having work to sublet, suitable for 
s 30-ft. span Bay City Dryland Dredge, 


Write to 
N. B. MILLER, Milan, Tenn. 
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OFFICIAL PROPOSALS 


Bids: Aug. 31. 
Main Sanitary Sewer 
Contract B 


Marion, Ohio 


Sealed proposals will be received at the 
office of the Director of Public Service in 
the City Hall, Marion, Ohio, until 12 o'clock 
noon (Official Marion Time), August 31, 
1922, and then publicly opened and read, 
for the construction of Main Sanitary 
Sewer—Contract B. 

The following quantities give a general 
idea of the amount and character of the 
work to be done: 

8,400 lin.ft. of 42 in. circular sewer. 

1,060 lin.ft. of 39 in. circular sewer. 

20 manholes. 
2 special concrete structures. 

Copies of plans and specifications and 
blank proposals may be obtained at the 
office of the Director of Public Service, City 
Hall, Marion, Ohio, or at the office of 
George B. Gascoigne, 648 Leader-News 
Building, Cleveland, Ohio, after August 16, 
1922. A deposit of Ten Dollars ($10.00) 
will be required for each set of plans and 
specifications taken from the above offices. 
If a bid is submitted this deposit will be 
refunded upon the return of said plans 
and specifications in good condition. Similar 
deposits will be required for additional sets 
of plans and specifications taken from the 
above offices, there being no refund for 
their return. All checks for said plans 
and specifications shall be made payable 
to the City of Marion. 

The proposal shall contain the full name 
and address of the party or parties making 
the same and all persons interested therein, 
and shall be accompanied by a_ proposal 
bond signed by a surety company author- 
ized to do business in the State of Qhio 
or by a certified check on a solvent bank 
located in Marion for Five Thousand Dol- 
lars ($5000.00) made payable to the City of 
Marion, as surety that if the bid be accepted 
a contract will be entered into and the 
performance of it properly secured. 

No proposal will be entertained unless 
made on the blanks furnished by the Di- 
rector of Public Service and delivered at 
the office of the Director of Public Service 
in the City Hall, Marion, Ohio, previous to 
12 o'clock noon (Official Marion Time) on 
the day specified. 

The City, through its Director of Public 
Service, reserves the right to reject any or 
all bids, to waive any informalities in the 
bids received, and to accept any bid which 
is deemed most favorable to the City of 
Marion, Ohio. 

THE CITY OF MARION, OHIO. 
E. A. SCHULTZ, 
Director of Public Service. 








Bids: Sept. 5. 


Bridges and Culverts 


Augusta, Ga, 


SEALED PROPOSALS will be received 
by the Streets and Drains Committee of the 
City Council of Augusta until 12 o'clock 
(noon) Tuesday, September 5, 1922, and at 
that time publicly opened in the Mayor's 
office, for constructing the following bridges 


or culverts: 


Greene Street bridge, over the Third 
Margaret 


Level of the Canal, near the 
Wright Hospital. Clear span 20 feet 
length, 100 feet or more. 


Jackson (8th) Street bridge, over the 
Clear span 20 


Third Level of the Canal. 
feet; length approximately 60 feet. 


Plans and specifications can be obtained 
from the undersigned after August 20th, 
upon depositing $10.00 as a guarantee of 
the safe return of plans and specifications. 

All bids must be accompanied by a check 


of 5% of the amount named in bid. 


Address all bids to J..W. Westmoreland, 


Clerk of Council. 


The City reserves the right to reject any 


and all bids. 
W. H. WISE, 
City Engineer and Commissioner of 


Public Works. 


: Say this Over and Over 
i Again to Yourself 
Swart Service Really Serves 


HARMON V. SWART 
Contract Bonds 
Compensation Insurance 


92 William St., New York 
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Bids: Aug. 30. 
> . 
State Highway Construction 
Raleigh, N. C. 

Sealed bids for the construction of the 
following projects will be received by the 
North Carolina State Highway Commis- 
sion at Raleigh, N. C., until 10 a.m.,, on 
the 30th day of August, 1922, when they 
will be opened and read: : 

Hard surface (Concrete or Asphaltic 
Paving projects), including grading, rein- 
forced concrete or cast iron pipe, struc- 
tures, etc. 


Length 
Project No. County (Miles) 
184 PRE... ceeecescdeenedest-Ee 
328 Columbus 7.03 
412 Durham 8.80 
460 Orange 9.87 
528 Davidson 10.24 
589 Rockingham 9.81 
590 Rockingham 2.10 
608 Anson 7.88 
615 Cabarrus 3.88 
658 Mecklenburg 9.55 
761 Surry 2.22 
765 Surry 3.40 
785 Wilkes 2.52 
821 Cleveland 1.58 
$22 Cleveland 10.47 
901A Buncombe ° 7.57 
876 Rutherford 4.83 
Topsoil, Sand Clay, or Gravel projects, 
including grading, drainage pipe, struc- 
tures, etc, 
106 Bertie 7.12 
157A Martin 12.4 
157B Martin 12.36 
712 Ashe 11.06 
784 Wilkes 4.97 
847 McDowell 3.84 
882 Rutherford 15.80 
MACADAM PROJECTS 
Penetration or waterbound Macadam 


Projects, including drainage pipe, struc- 
tures, etc. 


380 Pender 8.98 
BRIDGE PROJECTS 
317 Brunswick 1-140 ft. steel 


through span. 
589 Rockingham 15-40 ft. spans 
and 1-150 ft. arch. 
5-150 ft. R.C, 
Arch Spans, 
848 McDowell 4-45 ft. R.C, 
Deck Girders. 
858 Mitchell 1-125 ft. R.C, 
Arch and 2-45 ft. Deck Girders, 
Specifications, proposal forms, etc., may 
be obtained from the State Highway Com- 
mission at Raleigh, N. C. 
Plans may be seen in the Raleigh office, 
or in the offices of the District Engineer. 
Bridge plans may be obtained from the 
State Highway Commission at Raleigh, 
N. C., upon Payment of Five ($5.00) dol- 
lars per set. 
The right is reserved to reject any or all 
bids. 
By order of the North Carolina State 
Highway Commission. 


673 Davidson 





Bids: Aug. 28. 


Concrete Road Construction 
Freehold, N. J. 

Notice is hereby given that sealed bids 

will be received by the Mayor and Council 
of the Borough of Freehold, N. J., for the 
reconstruction of Throckmorton Street and 
opened and read in public in the Municipal 
Building on Monday, August 28th, 1922, at 
eleven a.m. day light saving time. 
; The work consists of approximately 3,000 
cu.yd. of excavation; 10,000 sq.yd. of rein- 
forced concrete and 4,000 lin.ft. of concrete 
curb. 

Drawings and specifications for the pro- 
posed work, prepared by Chas. A. Niles, 
Borough Engineer, are on file at the office 
of said Engineer at the Municipal Building, 
Freehold, N. J., and plans and _ proposal 
forms may be obtained upon the deposit of 
$5.00, which amount will be refunded upon 
return of the plans before the time specified 
for opening the bids. 

All bids must be submitted on the forms 
furnished by the Borough, enclosed in a 
sealed envelope, bearing the name an 
address of the bidder, the name of the pro- 
posed work, and addressed to the Mayor 
and Council of the Borough of Freehold 
All bids must be accompanied by a certified 
check for a sum not less than 10% of the 
amount bid and a surety company certif- 
icate stating that said surety company wil! 
provide the bidder with the required bond, 

The Borough Council reserves the right tc 
reject any or all bids if deemed to the best 
interests of the Borough to do so. 

H. M. BURKE, 
Borough Clerk. 
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3ids: Sept. 6 


State Highway Work 
Freehold, N, J. 

Notice is hereby given that sealed bids 
will be received by the County of Mon- 
mouth for the following: 

Construction of State Highway Route No. 
4, Section No. 5A, Maple Avenue, Red Bank, 
estimated amount of sheet asphalt surface 
on a portland cement concrete foundation 
is 27,307 square yards. 

Work is to be performed under County 
Reimbursement Act, Chapter 183, laws of 
1918, and amended by Chapter 317, laws 
of 1920. 

Bids will be received at the Court House 
at Freehold, N. J., on Wednesday, Septem- 
a 6th, 1922, at 11:00 M. Daylight Saving 

ime. 

Drawings, specifications and form of con- 
tract and bond for the proposed work are 
on file in the office of George K. Allen, Jr., 
County Engineer, at Red Bank, N. J., and 
in the office of the State Highway De- 
partment, Trenton, New Jersey, and may 
be inspected by prospective bidders. Plans 
will be furnished on deposit of ten dollars 
($10.00) upon application to George K. Al- 
len, Jr.. County Engineer. Bids must be 
made on the standard proposal forms in 
the manner designated therein and as re- 
quired by the specifications, enclosed in 
sealed envelopes, addressed to the Board 
Chosen Freeholders of the County of 
Monmouth and bearing the name and ad- 
dress of the bidder and the name and sec- 
tion of the route on the outside. Bid must 
be accompanied by a certified check drawn 
to the order of C. Asa Francis, County 
Treasurer, for not less than ten per cent 
(10 per cent) of amount of the bid, provided 
that said certified check shall not be less 
than $500.00 nor more than $20,000.00, and 
be delivered at the above place on or before 
the hour named. Copies of the standard 
proposal form will be furnished on applica- 
tion to George K. Allen, County Engineer. 

Each bidder must accompany his bid 
with a certificate from a surety company 
duly authorized to do business in this State, 
Stating that such surety company will pro- 
vide said bidder with a bond in such sum 
as is required in and in accordance with 
the provisions of said specifications, condi- 
tioned for the faithful performance of the 
provisions of the contract and specifications. 
Each bidder must also accompany his bid 
with a statement of equipment properly 
filled out. 

By order of a resolution of the Board of 
Chosen Freeholders of the County of Mon- 
mouth passed at a meeting held on Wednes- 
day, May 24th, 1922. 

WILLIAM A. STEVENS. 
Clerk. 





Bids: Aug. 28. 


Sewer 


Portsmouth, Va. 

Sealed proposals will be received at the 
office of City Manager Municipal Building, 
this city, until 3 p.m. August 28th, 1922, 
for the construction of approximately 771 
linear feet of 12 inch T.C. sewer, 365 linear 
feet of 15 inch T.C. sewer, 290 linear feet 
of 18 inch T.C, sewer, 240 linear feet of 21 
inch T.C. sewer, 170 linear feet of 24 inch 
T.C. sewer, 260 linear feet of 27 inch T.C. 
sewer, 809 linear feet of 36 inch sewer, 
1,065 linear feet of 42 inch sewer, 555 
linear feet of 48 inch sewer, manholes 13, 
inlet catch basins 11, inlet boxes 15, to- 
gether with all appurtenant sgructures, 
in West High St. et. al. 

Plans, profiles, specifications, etc., at the 
office of City Engineer. 

The right is reserved to reject any or 
all bids. 

Certified check $2,500. Bond 334%. 

JOS. E. WEAVER JR., 
City Engineer. 





Bids: Aug. 30. 
Artesian Well Connections, 
Pumping Plant and Electric 


Equipment 
Madison, N. J. 

For estate of H. McK. Twombly near 
Madison, N. J.. specification and plans may 
be seen at office of the Engineers on and 
after Monday August 21st. 

Bids will be received by the Engineers 
up to 12 noon Wednesday, August 30th, 


1922. 
TRIBUS AND MASSA, 
Consulting Engineers, 
15 Park Row, Now York. 


OFFICIAL PROPOSALS 


Bids: Aug. 22. a 
Boardwalk Construction 
Long Branch, N. J. 

Public notice is hereby given that sealed 
proposals are invited and will be received 
by the Board of Commissioners of the City 
of Long Branch, New Jersey, for the re- 
newal and widening of about forty-three 
hundred (4300) lineal feet of boardwalk 
extending from a point near Morris Avenue 
northwardly to Sea View Avenue. 

Said bids will be opened and read at a 
regular meeting of the Board of Commis- 
sioaers held at City Hall on Tuesday 
evening, August 22, 1922, at 8 o’clock p.m. 
(daylight saving time) or as soon there- 
after as the matter can be presented. 

Drawings and specifications for the pro- 
posed work prepared by J. W. Seaman, 
City Engineer, have been filed in the office 
of the City Clerk and at the office of the 
Engineer, at 192 Broadway, Long Branch, 
New Jersey, and may be procured by pros- 
pective bidders upon a deposit of Ten 
Dollars ($10.00) which will be refunded 
upon the return of the plans and specifi- 
cations at or before the time the bids are 
received. 

Bids must be made on the standard pro- 
posal forms in the manner prescribed 
therein and required by the specifications 
and must be enclosed in sealed envelopes 
bearing the name and address of the bid- 
der and marked, “Bids for re-building 
boardwalk,” addressed to Frank C. Quinn, 
City Clerk, and must be accompanied by 
a certified check for not less than ten per 
cent (10%) of the amount bid upon pro- 
posed work as stated in the proposal, 
drawn to the order of Frank L. Howland, 
City Treasurer, or cash in equal amount 
and to be delivered at the place and at 
the hour above named. 

Dated, Long Branch, N. J., August 


10, 1922. 
FRANK C. QUINN, 
City Clerk. 





Bids: Aug. 28. 


Water Mains, Hydrants, Etc. 
Sibley, Ill. 
The Village of Sibley, Ill. has voted a 
bond issue for the construction of nine 
blocks of water mains and the necessary 
hydrants, etc., to complete the job, also 
for a new storage battery and switchboard 
for their electric plant. Bids will be re- 
ceived on the above Monday Evening, 
August 28th. Further particulars may be 
secured from S. M. Waldon, Village Treas- 
urer, Sibley, Ill. 


U. S. GOVERNMENT 


U. S. ENGINEER OFFICE, 616 Army 
Building, New York City.—SEALED PRO- 
POSALS will be received here until 11 a.m., 
Eastern Standard Time, August 19, 1922, 
and then opened, for dredging in Passaic 
River, N. J. Further information on ap- 
plication. 





U. S. ENGINEER OFFICE, BUFFALO, 
N. ¥.—SEALED PROPOSALS will be re- 
ceived here until 11 a.m. (Eastern standard 
time) Aug. 25, 1922, and then opened, for 
constructing Office-Storehouse Building and 
six Operating Houses at Black Rock Lock 
and Storehouse at Ferry Street Bridge, 
Buffalo, N. Y. Further information on 
application. 


UNITED STATES ENGINEER OFFICE, 
NORFOLK, VA.—Sealed proposals will be 
received here until 12 m., August 23, 1922, 
and then opened, for dredging on the 40- 
foot channel, Norfolk Harbor, Va. Fur- 
ther information on application. 


SEALED PROPOSALS for constructing 
a@ conarete road at Picatinny Arsenal, 
Dover, N. J., will be received and publicly 
opened at 11 a.m. daylight saving time, 
Sept. 1, 1922 at Constructing uarter- 
master’s Office, Room 510, 39 Whitehall St., 
N. Y. C.. N. Y. Information at above 
address. 








U. S. ENGINEER OFFICE, Mobile, Ala. 
—Sealed proposals will be received here 
until 11 o’clock a.m., September 5, 1922, 
and then opened, for dredge pontoons and 
discharge pipe for the U. S. 20-inch hy- 
draulic pipe-line dredge Wahalak. Further 


information on application. _ 


UNITED STATES ENGINEER OFFICE, 
Norfolk, Va.—Sealed proposals will be re- 
ceived here until 12 m., September 14, 
1922, and then opened, for dredging in 
Pagan River, Va. Further information on 
application. 
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U. S. GOVERNMENT 
PROPOSALS FOR SPURDIKE con 





STRUCTION.—U. S. Engineer (Citice, 954 
Customhouse, New ‘Orleans, 1: Seajeq 
proposals will be received here until gig 
a.m., Sept. 5, 1922, and then opened, fo. 


construction of spurdikes at 
Pass, Mississippi River. Furthe: 
ation on application. 


PROPOSALS FOR SPURDIKE cow 
STRUCTION.—U. S. Engineer Ottice, 359 
Customhouse, New Orleans, La.—Sealeq 
proposals will be received here unti] 9:9 
a.m., Sept. 5, 1922, and then opened, for 
construction of spurdikes at Head of 
Passes, Mississippi River. Further infor. 
mation on application. 
raaceettitipntneiieenciiiineetiniseerantitiaisirenteeepnee 


PROPOSALS FOR BULKHEAI) Con. 


ithwe St 
inform. 





STRUCTION.—U. S. Engineer Office, 329 
Customhouse, New Orleans, La.—Sealed 
proposals will be received here until 9:09 
a.m., Sept. 5, 1922, and then opened, for 


bulkhead construction at Southwest Pass, 
Misstssippi River. Further information on 
application. 
en 
PROPOSALS FOR STONE.—VU. S. Engi- 
neer Office, 329 Customhouse, New Orleans, 
La.—Sealed proposals will be received here 
until 9:00 a.m., Sept. 7, 1922, and then 
opened, for furnishing and delivering stone 
for Southwest Pass, Head of Passes, and 
South Pass, Mississippi River. Further 
information on application. 


eee 


PROPOSALS FOR STEEL OIL BARGES, 
—U. S. Engineer Office. 329 Customhouse, 
New Orleans, La.—Sealed proposals will 
be received here until 8:00a.m., Sept. 5, 
1922, and then opened, for construction 
and delivery of two 4,000-barrel steel oj 
barges in the Mississippi River, at New 
Orleans, La. Further information on ap- 
plication. 





PROPOSALS FOR SAND AND GRAVEL 
—U. 8S. Engineer Office, 329 Customhouse, 
New Orleans, La., Sealed proposals will 
be received here until 9:00 A.M., Sept. 1, 
1922, and then opened, for furnishing sand 
and gravel for Southwest Pass, Mississippi 
River. Further information on application. 





U. S. ENGINEER OFFICE, Providence, 
R. I. Sealed proposals will be received 
here until 11 o‘clock A.M., Eastern Stand- 
ard Time, Aug. 28, 1922, and then opened 
for dredging in: Bridgeport Harbor, Conn. 
Further information on application. 


U. S. ENGINEER OFFICE, 815 Wither- 
spoon Bldg., Philadelphia, Pa. Bids are 
wanted until September 6, 1922, for dredg- 
ing in Delaware River on Bellevue, Cherry 
isiand and Liston ranges. Further infor- 
mation on application. 





U. S. ENGINEER OFFICE, Providence, 
R. IL Sealed proposals’ will be received 
here until 11 o’clock A.M., Eastern Stan- 
dard Time, August 31, 1922, and then 
opened, for dredging in Pawtucket (See- 
konk) River, R.I. Further information on 
application, 





U. S. ENGINEER OFFICE, BALTI- 
MORE, MD., Sealed proposals will be re- 
ceived here until 1 p.m., daylight saving 
time, August 21, 1922, and then opened for 
dredging in Baltimore Harbor and Chan- 
nels, Md. Further information on applic- 
ation. 





U. S. ENGINEER_OFFICE, Room 710, 
Army Building, 39 Whitehall Street, New 
York, N. Y.—Sealed proposals for dredging 
in Hudson River, N. Y., will be received 
here until 12 M., September 5, 1922, (day- 
light saving time) and then opened. Fur- 
ther information on application. 


ee 


PROPOSALS AND BIDS on the con- 
struction of two stables, brick 61 feet by 
112 feet each at Plattsburg Barracks, N. y 
will be received at the office of the Con- 
struction Quartermaster at said barracks 
up to 10:00 a.m. standard time, August 
30, 1922, at which time the said bid will be 
opened. Plans and specifications for said 
project are on exhibition at the office of 
the Quartermaster, Plattsburg Barracks, 
N. Y. and at the office of the Quartermaster 
General, Washington, D. C. Copies of 
said plans and specifications will be sup- 
plied upon request accompanied by a de- 
posit of twenty-five dollars. Said deposit 
will be refunded on the return of ee and 
specifications in good order. oseph | H. 
Dent, Captain Quartermaster Corps Con- 
structing. 
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Bids See Eng. 
Close News-Record 
Aug. 29 Ornamental Lights — Long 

BIG, BE Oe cacsseossves Aug. 24 


Adv. Aug. 24. 
Sept. 1 Dumping Platform and Ramp 
—New York, N. Y........ Aug. 24 
Sept. 2 Heating Mains—San Antonio, 





Tex. etre errr TT reer! | Aug. 24 
Sept. 5 Fire Alarm System, etc.—Kan- 
ee! A Saree Aug. 10 
Sept. 6 Truck Bodies, etc.—San Fran- 
i end (nna eek eee Aug. 17 
Sept. 6 Refrigeration Work-——Marcy, 
eee ere 


Adv. Aug. 24. 
Sept. 8 Mechanical Equipment — 
Wilmington, Del. ........Aug. 24 
Adv. Aug. 24. 
Sept.15 Piping, etc. — Hammond, 
DOL. 6cdhawe hia best heweneen Aug. 24 
Adv. Aug. 24. 
Sept. 16 Strain & Pin Type Insulators 
—Melbourne, Australia ...July 2 
Oct. 10 Steam Turbine, etc.—New Or- 
MER EM. vtnéucds desk we Aug. 17 
Adv. Aug. 17 and 24, 
Nov. 4 Transformers, etc. — Mel- 
bourne, Australia ........ Aug. 17 


-l 


Where name of official is not given 
inquiries should be addressed to City 


Clerk, County Clerk or corresponding 
official. 





Waterworks 


PROPOSED WORK 


N. Y., Batavia—Plans 6 in. mains in 400 
ft. Bank St., 750 ft. State St. 500 ft. 
Hutchins St., 180 ft. Lewis Ave., 900 ft. 
Walnut St., 300 ft. Walnut PI., 900 ft. Elm- 
wood Ave., 375 ft. School St., 650 ft. Otis 
St., 650 ft. James St., 650 ft. Ross St., 1,075 
ft. Trumbull Pl., 325 ft. Seneca Ave., 500 
ft. Eleanor Pl, 375 ft. Hutchins Pl, 
$30,000. 

N. Y¥., Lyons—Wayne Co. plans 2 mi. 6 
in. mains from Wayne Co. Home to Lyons. 
$18,000. Engineer not announced, 


W. Va., Martinsburg—Making plans re- 
newing mains. $15,000. T. Sparrow, Queen 
and Burke Sts., city engr. 

Miss., Pelahatchee—See ‘‘Miscellaneous.” 

O0., East Youngstown—Mahoning Valley 
Water Co., 403 Mahoning Bank Bldg., 
Youngstown, plans new booster station to 
supply additional water to large mills. 
$15,000. T. Evans, supt. Engineer not 
announced. 

Ia.. Wayland— Making plans water- 
works $25,000. W. E. Buell & Co., 205 
Davidson Bldg., Sioux City, engrs. 

Minn., Pelican Rapids—Having prelim- 
inary survey made for new waterworks 
system. $25,000. Druar & Milinowski, 500 
Globe Bldg., St. Paul, engrs. 

Wash., Everett—Purchased 21 acre site 
for new 3 unit reservoir, (1 unit will be 
built at this time). Proposed storage dam 
will have capacity of 20,000,000 gal. A. 
B. Cutter, 3410 Norton St., engr. 

Wash., Tacoma—Bd. Pub. Wks. plans 
repairs to water system, incl. lining one 
end MeMillin reservoir with gunite, lining 
300 ft. of 48 in. spillway pipe with steel 
and gunite, reinforcing footings; also re- 
placing pipe, incl. 1,145 ft. 30 in. c.i. pipe. 
$51,500. I. S. Davisson, 923 South 8th St., 
ener. 

Ont., Brockville—Soon takes bids recon- 
structing pumping machinery. $5,800. -G. 
K. Dewey, clk. 


BIDS DESIRED 


N. Y., Brooklyn — Aug. 29, by N. J. 
Hayes, comr. Water Supply, Gas & Elec- 
tricity, Municipal Bldg., New York, mains 
in Ocean Parkway, Concourse Dr. and Surf 
Ave., here. 

N. Y¥., New York—Aug. 29, by N. J. 
Hayes, comr. Water Supply, Gas & Elec- 
tricity, Municipal Bldg., mains in Marginal 
St.. west of New York Central R.R., Man- 
hattan Boro; Rodman Pl, Unionport Rd. 
and Pelham Parkway N., Astor, Birchall, 
Bronxwood, Fish, Grand, Mace, Morgan, 
Needham, Tyndall, Wilcon and Young 
Aves., West 180th and Sagamore Sts., 
Bronx Boro, 

N. Y., St. George — Aug. 29, by N. J. 
Hayes, comr. Water Supply, Gas & Elec- 
tricity, Municipal Bldg., New York, mains 
in Bloomfield, Cannon, Drake and Hughes 
Aves., etc., here. 

N. Y., Voorheesville—Sept. 9, by Bd. 
Village Trustees, Hose House, furnishing 
about 450 ton 8 in. Class “B” c.i. pipe, 
also constructing concrete reservoir, haul- 


ing and laying about 34 mi. 8 in. Class 
“B” ci. pipe. W. W. Chadsey, 434 State 
St., Schenectady, civil and sanitary engr.; 
adv. this issue. Noted May 18. 

Ia., Villisca—Aug. 30, for 100,000 gal. 
steel tank and 60 ft. tower. T. S, De Lay, 
Creston, engr. Noted April 27. 


Minn., Royalton—Sept. 1, by city, deep 
well pump machinery. J. J. Chirhart, clk. 
R. E. Borrowman, St. Cloud, engr. 

Neb., Columbus—Aug. 30, by Henningson 
Eng. Co., engrs., Natl. Bldg., Omaha, 10 
ton c.i. pipe, resetting pumps, one 250,000 
gal. steel tank on 1206 ft, steel tower, brick 
power house, 375 cu.yd. concrete and 6,500 
lb. reinforcing in pump house, tank and 
tower foundations, here. $36,882. 

Neb., Tredford—Aug. 30, at City Clerks 
Office, purchasing 4 and 6 in. c.i. pipe, 
2 in. galvanized steel pipe, 250 g.p.m. 
centrifugal pump, 140 head, one 13,500 
gal. pneumatic tank, etc. $10,000. 


Okla., Tulsa—Sept. 25, by Water Comn., 
for Contrs. 1-11 inclusive of Spavinaw 
Water Supply Project. Tremmell & Hol- 
way, 329 Kennedy Bldg., engrs. D. H. 
Maury, 1445 Monadnock Blk., Chicago, 
consult, engr.; adv. this issue. 


Calif., Dinuba—Aug. 30, by C. T. 
Reagan, city clk., automatic pressure regu- 
lator, enclosed in steel cabinet, Electric 
Controller & Mfg. Co.’s, or 1033-A, or 
equal; safety switch, oil immerse auto- 
matic compensator, No. 1 Electric Con- 
troller & Mfg. Co.’s, or equal; overland 
protective panel, H. T. Electric Controller 
& Mfg. Co.'s, or equal; centrifugal pump, 
Cameron make No. 4, type D.V. or equal; 
motor, Robbins & Meyers make, type K or 
equal. C. E. Sloan, Santa Fe Bldg., San 
Francisco, engr. 

Ont., Port Dover—Sept. 8 by J. S. 
Martin, reeve, 7 mi. of 6 and 8 in. C¢.1. 
water mains, 40 hydrants, 2 centrifugal 
pumps, one gasoline and one electrically 
driven, pumphouse, 200,000 gal. standpipe, 
150 ft. high. $60,000. James, Proctor & 
Redfern, 36 Toronto St., Toronto, engrs. 


BIDS RECEIVED 

0., Cleveland—Cuyahoga Co. opened bids 
Aug. 16, constructing Impvt. 8 of county 
water supply system, 25,400 ft. 6-12 in. 
c.i. pipe, from D. Pfahl & Co., Berea Rd., 
$88,532; Hadded-Mall Co., Schofield Bldg., 
$89,062; Gantose Constr. Co., Columbia 
Bldg., $90,403. 


CONTRACTS AWARDED 


Fla., Vero—Waterworks system (well not 
included), to BE. G. Ladd, 530 Riverside 
Ave., Jacksonville. $52,000. Noted June 29. 


0., Cleveland—Cuyahoga Co. for Impvt. 
14 of county water supply system, 24,570 
ft. 4-12 in. c.i. pipe, to Gantose Constr. 
Co., Columbia Bldg., $92,250. Noted 
Aug. 17. 

0., Columbus—See “Streets and Roads.” 


0., Rome (Hilliards P. O.)—Franklin 
Co. (Columbus), 13,500 ft. c¢.i. mains in 
Sewer Dist., Prairie 1, here, to Burnip 
Constr. Co., 223 East Broad St., Columbus, 
$25,314. Noted Aug. 17. 


Minn., West Concord—Waterworks im- 
provements; steel tower and tank, to 
Minneapolis Steel and Mchy. Co., Minne- 
haha Ave., Minneapolis, $6,989; erecting 
pump house, removing present building, 
shaft extension and pulley, ete., to F. E. 
Wright, West Concord, $2,950. Project 
complete will cost $35,000. Noted Aug. 3. 


N. D., Valley City —Improving water 
works system incl. concrete’ reservoir, 
500,000 gal. capacity also vitr. segment 
brick storm sewers, to Haggart Constr. Co., 
60 Bway., Fargo, $90,581 and $22,653 
respectively. 

Calif., Reedley—Erecting steel tank and 
tower, to Pittsburg-Des Moines Steel Co., 
Rialto Bldg., San Francisco, $6,599. Noted 
Aug. 17. 





Sewers 
PROPOSED WORK 


Pa., Jersey Shore—Plans sewage disposal 
plant. $25,000. Emgineer not announced. 

Pa., Pittsburgh—Plans sanitary sewers 
in Vera Way, Shady and Timberland Aves., 
Elysian, Selwyn, Parviss and Wightman 
Sts. $25,000, also sanitary sewer in Pioneer 
Ave., $35,000. 

Pa., Pottstown—Plans to issue $200,000 
bonds for sewerage system and sewage dis- 
posal plant. 

0., Canton—Preparing plans and specifi- 
eations new addition to sewage disposal 
plant. $700,000. McClasky & Reese, Can- 
ton, engrs. 

0., Columbus—Making plans for relief 
sewer in Arcadia Ave. 25,000. R. H. 
Simpson, city engr. 


0., Massillon—Making prelin 
veys sewerage system in west e) 
$25,000. H. P. Howald, city eng; 

Minn., Pelican Rapids — Ha 
liminary surveys made sanitary 
system. $40,000. Druar & Milin 
Globe Blidg., St. Paul, engrs. 

Okla., Tulsa—Bd. Comrs. rec: 
about the middle of October, for 
Relief Sewer. Bond issue $90 
Schultz, city engr. W. W. Horner 
Louis, Mo., consult. engr.; adv, | i 

Calif.. Delano — Had plans prepar 
rein.-con. settling tank, 2 sludge }, 
to have excavated roadways and 20) ¢ 
in. underdrain, 910 ft. concrete crad), 
concrete flush tanks, 138 concrete manhole. 
51 concrete dropmanholes, 80,509 ft. . 
in. bell and concrete pipe, 2,738 wy: Cc 
will furnish pipe and wyes. J. Bat 
Rowell Bldg., Fresno, engr. 

Ont., Ford—Preparing plans new sewers 
$100,000. Prices wanted on materials, \y 
E. Brian, City Hall, Windsor, eng: ; 

Ont., Riverside (via Windsor)—Prepay. 
ing plans trunk sewerage system and sey 
age disposal plant. $150,000 Prices 
wanted on all materials. W. Code, Ci; 
Hall, Riverside (via Windsor), ener. 

Ont., Simcoe—Takes bids early in Se; 
tember, storm and_ sanitary sewers 1 
Argyle, Robinson, Queen and West Sts 
$30,000. G. R. Marston, city engr 

BIDS DESIRED 

N. Y., Brooklyn—Aug. 30, by E. Rieg: 
man, boro pres., Boro Hall, relief sewer j; 
Pitkin Ave. between Powell St. and Stonm 
Ave.; sewers in New York Ave. betwee, 
East New York Ave. and Empire Blvd 
Lefferts Ave. between Nostrand and New 
York Aves., Sterling St. between Nostrand 
and New York Aves., East 39th St. from 
Clarendon Rd. to Ave. D, Ave. D from 
East 40th to East 37th Sts., with tem- 
porary connection at Ave. D and East 37th 
St., 18th Ave. between 53rd and 57th Sts 
East 13th St. between end of existing 
sewer about 163 ft. south of Ave. K 
Ave. L, 55th St. between Ft. Hamiltor 
Parkway and 11th Ave., 11th Ave. betwee: 
55th and 56th Sts., Creamer St. between 
Otsego and Columbia Sts., New York Ave, 
between Midwood and Hawthorne Sts, 
Ridge Blvd. between Bay Ridge and Oy 
ington Ave.; sewer basins on southwest 
corner of Foster Ave. and East 26th St 
northeast corner of Ave. K and East 8th St. 

N. Y., Buffalo—See “Streets and Roads. 

N. Y., Long Island City—Aug. 28, by M. 
E. Connolly, pres. Queens Boro, Queens Sub 
way Bldg., sewers in Newtown Rd., Homan, 
Lewis and Atfield Aves., Hosack, Proctor 
and 89th Sts. 

N. Y., Rye—Sept. 6, by Village Trustees 
for c.i. main sewer. G. E. Hill, 45 7th Ave 
New York City, engr.; adv. this issu 
Former bids rejected. Noted July 27. 

Pa., Erie—See “Streets & Roads.” 

Pa., Phila.—Sept. 7, Southwest sewag 
pumping station, 40th Ward Lowland 
Drainage. F. H. Caven, dir.; adv. this 
issue. 

Va., Portsmouth—Aug. 28, at office of 
City Manager, Municipal Bldg., sewers and 
appurtenances in streets and alleys of West 
Park View and Park View, incl. 11,446 lin 
ft. terra cotta sewer, 447 lin.ft. 10 in 
Class B c.i. pipe, 12,150 lin.ft. 4 in. terra 
cotta house connections, etc.; in West High 
St. et al., 2,096 lin.ft. 12-27 in. terra cotta 
sewer, 2,429 lin.ft. 36-48 in. sewer, et 
J. E. Weaver, Jr., city engr. 

Ind., South Bend—Aug. 29, by Dept. Pub 
Wks., River Park Trunk sewer Dist. No. | 
$70,000. V. C. Sweeney, clk.; adv. this 
issue. 

Il., Havana—Aug. 29, by Bd. Local 
Impvts, sewers in various streets. $32,)0). 
C. H. Kreiling, Havana, engr. 

Wis., Two Rivers—Aug. 31 by J 
Doleyish, clk., 910 ft. 27 and 30 in. mono 
lithic concrete and 5,981 ft. 10-24 in, vilr 
pipe sewers in West 19th, Washington and 
Monroe Sts. C. J. Popelka, City Hall 
ener. ‘ 

Ont., Port Dover—Sept. 8, by J. 5. 
Martin, reeve, 2,000 ft. of 15 and 18 in 
glazed tile sewer from town limits to Black 
Creek. $30,000. James, Proctor & Red 
fern, 36 Toronto St., Toronto, engrs. 

Que., Montreal—Aug. 28, by Executiv: 
Com., 1,916 ft. sewer in Mariette St. trom 
Sherbrooke St. to Canadian Pacific Ry 
195 ft. George Etienne Cartier St. from 5t- 
Ambroise St. to point 195 ft. north, 14° 
ft. Racine St. from Blvd. Gouin southerly, 
2,239 ft. Jacques Hertel St. from Monk 
Blvd. to Orchard St., all foregoing 2 x ° 
brick; 420 ft. 12 in. tile pipe in Trude! 
Lane from St. Martin to Richmond Sts 
R. Bauset, city clk. 


BIDS RECEIVED 


N. ¥., New York — See “Streets and 
Roads.” 
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Continued) 


CONTRACTS AWARDED 
Conn., New Britain—Contract Bb of Kast 
g runk Sewerage System, 2,300 lin.ft. 
sewer pipe, ete., to Berardino & Ma 
Hartford, $37,363; constructing 


tunnel across Piper Brook, under 


tracks, and into East St., 1,735 ft 
4 vitr. pipe sewer, to Battaglia & 
1 Hamilton St., New Britain, $16,375 
N Y., Eastwood See “Streets and 
7 ‘. ‘y . BRochester—See “Streets and 
ef Pa., Pittsburgh—Sewers in Spring Gar 
yn Ave. to C. Donatelli, 1313 Collier St 
$39,072. 
0., Columbus— See Streets and Roads 
Mich., Menominee—Main trunk sewer to 
Ve be Bros., Gladstone, $34,410. Noted 


i 9 


Wis., Milwaukee—Intercepting sewer in 
rtown Plank Rd. from 4th St. to City 


a ‘Wauwatosa, to Mid West Constr. Co., 
Walker St., $114,000 Noted Aug. 17. 
N. D., Valley City—Ser “Waterwork 
qQue., Montreal—To A, Thezand, 885 St. 
erine St. E., 750 ft. 2x3 brick sewe! 
iordeaux St. from Gilford to St. Jerome 
sts.. $3,040, 4,125 ft. in Laverdure St. from 
Gouin Blvd. to 42nd Ave., $19,490. 
Waste Disposal 
PROPOSED WORK 
Okla,, Tulsa—Soon reecives bids addition 
incinerator. $35,000. C. Schultz, city 
eng? 
° 
Bridges 
PROPOSED WORK 
N. Y¥., Auburn—Plans new steel bridge 
cased in concrete, utilizing abutments of 
resent bridge, State St. $38,000. M. F. 
Dullea, city engr. 
Pennsylvania—New York Central R.R., 
Grand Central Terminal, New York, and 
Bessemer & Lake Erie R.R., Erie, plans to 


iminate grade crossings on Route 82 near 
Osgood, and build overhead bridge. $71.000 
F. H. Hardin, New York, ch. engr. New 
York Central R.R., H. T. Porter, Greenville, 


h. engr. Bessemer & Lake Erie R.R 

Pa., Pottstown—Montgomery Co. plans 
Ferry bridge, rein.-con., 45 ft. wide. $550,- 
v00. D. A. Keefe, Athens, engr. 

W. Va., Clarksburg—Harrison Co. plans 
nstructing, reconstructing and improving 
bridges. $30,000. C. N, Parrish, clk. 





Tenn., Knoxville—Making plans repairing 
bridge, incl. replacing bolts, floor joists ex- 


pansion joints, brackets that support side 
valls and several buckle plates, also re- 
irfacing $30,000 Taking bids for 





reosoted block $1,000 G. R. Stephen, 
Knoxville, engr. 

Wis., Wauwatosa—Road and _ Bridge 
Comn., Milwaukee Co., soon receives bids 
‘0 ft. rein.-con. arch bridge on West Main 
St $40,000. State Hy. Comn., Madison, 
engrs. Noted Jan. 12. 


Calif., San Luis Obispo—San Luis Obispo 
‘o. rejected bids 110 ft. steel truss bridge, 


d ft. roadway, concrete abutments, over 
Cholame Creek. Will readvertise. W. B. 
Burch, Lowe Bldg., San Luis Obispo, engr 


Noted July 27 
BIDS DESIRED 
Alabama—Aug. 29, by W. S. Keller, state 
ghway engr., Montgomery, 3 concrete 
ridges, deck girder type, on Greenville- 
Camden Rd., Wilcox Co., incl. 994.27 cu.yd. 
Class A concrete, 157,537 Ib. reinforcing. 
-.S00 lin.ft. concrete piles, 599 sq.yd. of 4 
n. Class A concrete surfacing, etc 
_ Miss., Vicksburg—Sept. 8, by Bd. Supervs. 
Warren Co. at office of J. G. Sherard, 
incery clk., bridge over Big Black River 
Baldwins Ferry, 12 mi. from here, on 
haldwins Ferry Highway. H. R. Rhodes, 
engr.; adv. this issue. 
_, Tennessee—Sept. 14, by Dept. Highways, 
shville, superstructure for bridge over 
mberland River near Clarkesville D. 
McComb, ch. engr.; adv. this issue. 
Ohio—Sept. 1, by Dept. Highways and 


Wks., Columbus, bridges in following 
ntles 
Guernsey Co., Sect. “I” National Rd., 
iuernsey Co., Sect. “K" National Rd., 
rawford Co., Sect. “G" Bucyrus-Crest- 


Rd., $12,697, 
sutler Co., Sect. “C” Hamilton-Scipio Rd., 


x 

itler Co., Sect. “J” Hamilton-Middle- 
Rd., $2,051. L. C. Herrick, dir. 
Vave 





ENGINEERING 








Ohio—Sept. 5, by W. H. Duffy, dir. Pub. 
Serv., Columbus, for Rathbone Bridge and 
road improvement in Concord Twp., Dela 
ware Co., 860 cu.yd. earth excay., for road, 


565 cu.yd,. earth excay. for abutments, 2,200 
cu.yd. earth excay. in borrow pit, 380 cu.yd. 
rock excav., 2,850 cu.yd. earth embankment, 
2.980 cu.yd. concrete, 2,590 sq.yd. macadam 





road, new bridge span and raising existing 
bridge, ete. $125,000 R. H. Simpson, City 
Hall, Columbus, engr. 

Mich., Bessemer—Aug. 29, by State Hy. 
Dept., Lansing, building Uridgs 270103, 
concrete girder With 3 spans, 13 ft. long. 
Uiogebic Co 

Mich., Marine City—Aug. 30 State 
liy. Dept., Lansing, Bridge 770901, 1 ft 
swing, 1,020 cu.yd. rein.-con., 9,221 Ib. 
reinforcing Noted Aug. 17. 

Wyo., Sheridan—— Receiving bids and 
opens same about Sept. 11, concrete arect 
bridge, 1 or 2 spans, over Lig Goose Creek 
on Doucks St., $30,000. E. C. Gwillim, city 
engr. Noted July 27. 

California—Sept. 11, by State Hy. Comn., 
Sacramento, rein.-con, bridge with 100 ft 
main arch span, four 15 ft. girder span 
abutments, piers and retaining walls; also 
constructing railroad abutment, over Susar 
River near Fredonia, Lassen Co. i. B 
Fletcher, state highway ener. 

Calif.. Bagby—Sept. 2, by Supervs. Mar 
posa Co., (Mariposa), 180 ft. steel spat 
bridge over Merced River, here 108 ft. 
approaches. Alternate bids for timber or 
concrete approaches and _ floor A. & 
Cowell, 639 19th St., Merced, engr Noted 
Aug. 10. 

Calif., Oroville— Aug. 31, by Supervs 
Butte Co., bridges as follows (1) over 
éast channel Butte Creek on Goodspeed 


Watt Rd., 84.8 cu.yd. A rein.-con., 69 cu.yd 
excav., 46 cu.yd. backfill; (2) over Mud 
Creek, on Hicks Lane, 152 cu.yd. A. rein.- 
con., 91 cu.yd. excav., 68 cu.yd. backfill; 
(3) over West channel, Butte Creek, 245.5 
cu.yd. A. rein.-con., 130 cu.yd. excav.,. 100 
cu.yd. backfill; (4) over Wyman Ravine 
on Watt Colony R4d., 84.8 cu.yd. A. rein.- 
con., 62 cu.yd. excav., 40 cu.yd. backfill; 
(5) _ over Overflow Channel on Rock Creek, 
on Keefer Rd., 58.9 cu.yd. A, rein.-con., 30 
cu.yd. excav., 21 cu.yd_ backfill. Hl. H. 
Hume, co. road engr. 

Calif., Stockton—-Sept 5, by Supervs 
Sacramento and San Joaquin Counties, 646 
ft. bridge over Dry Creek, concrete pile, 
timber deck. F. FE. Quail, surveyor of San 
Joaquin Co. 

Quebec—Aug. 30, 
deputy minister Dept 
con. bridge on De Ligne 
iron bridge on River du 
bridge on Foisy River, St. 


by J. L. Boulanger, 

Rds., Quebec, rein.- 
Brook Chambly 
Nord, rein.-con. 
Sauvour Parish, 


Terrebonne Co, $100,000. 
BIDS RECEIVED 
Pennsylvania—State Hy. Dept... Harris- 
burg, opened bids Aug. 8, bridge over 
Rayston River, near Tatesville, Bedford 
Co., (1) concrete, (2) steel, from Concrete 
Steel Bridge Co., Clarksburg, Va., (streets 


address not available) (1) $30,235, (2) 
$35,207, Whittaker & Diehl, Union Trust 
Bldg., Harrisburg, (1) $30,437, (2) $31,000, 
Independence Bridge Co., May Bldg., Pitts- 
burgh, (2) $39,400; steel bridge over west 
branch of Susquehanna River in Clearfield 
Co., from G. A. Flink, 222 Market St., 
Harrisburg, $23,475, Independence Bridge 
Co., May Bldg., Pittsburgh, $24,400, Walter 
& Gregg. Pittsburgh, (streets address not 
available). $25,000. 

Calif., Stockton—Supervs. San Joaquin 
Co. opened bids, 9 rein.-con. bridges on 
Jack Tone Rd., from L. W. Larsen, Route 
1, Box 85, Turlock, $15,292; 2 rein.-con. 
bridges on McKinley Ave., also West Lane 
Bridge, rein.-con., girder type, latter in- 


volves 522 cu.yd. concrete, 39 ton reinfore- 
ing steel, from Davidson & Nicolsen, 180 


Jessie St., San Francisco, $8,343 and $16,680 
respectively. Noted July 26. 
CONTRACTS AWARDED 
Rochester—New concrete bridge 
over Erie Canal bed South Ave., to 
Seneca Eng. Co., Rochester, (street ad- 
dress not available) $55,642. Noted May 25. 
Alabama—W. S. Keller, state highway 
engr., Montgomery, 15 bridges all concrete 
girder type except two 100 ft. arch bridges, 
one 102 ft. 6 in. steel span and one 806 ft 
steel span on Guin-Winfield Rd., Marion 
Co., to Smith Co., 30 3rd Ave. W., Birming- 
ham, $127,771 Noted Aug. 17. 
Ohio—Dept. Highways and Pub. Wks., 
Columbus, 1,115 ft. rein.-con. viaduct, on 
Sect. “R” Cleveland-Buffalo Rd., Ashtabula 
Co., to Pitt Constr. Co., Fulton Blk., Pitts- 
burgh, $348,034. Noted Aug. 10. 
Ohio—Dept. Highways and Pub. Wks. 
Columbus, 2 steel bridges on Sect. ‘“‘N” 
Hillsboro-Washington Rd., Highland Co., 
to Perkins Structural Steel Co., Wooster, 


N. ¥. 


on 





NEWS-RECORD 





99 





Columbus 
iwuy Co, to M. M 


170 11 ft. slab 


162 


$10 bridge on 
lortsmoutl Rd.. Pi 
Kirton, Circleville, 2,17 
bridge on Sect. “P" Milford Hillsboro 
Brown Co... to F. M Mark Wa 
C. H., $2,571. Noted Aug. 17 

O., Cleveland—Cuyahoga Co 
irch bridge on Highland Rd., to 
Kelly, West 126th St., $23,603 
Aug. 17. 
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M. Kay. clk. Humboldt 


3 truss bridge ver Bluff 
Antelope Creeks, to Padgett & Kelly 
33 Noted Ju 7 
Revelstoke Provincial 
substructure inel. 
sank 70 below low 
superstructure for four 
sae 6 and 
ove! Columbia 
1000 ft., sO ff, 
ture and erection of steel trusses 
to Smith & and McDonell, 456 
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Dams 
BIDS DESIRED 
N. Y., Beacon 5, by City Council, 
25 Main St., repairs Dam 537, South 
Mountain, Mt. Beacon Reservoir. G. W. 
Kreiger, Jr., Poughkeepsie, consult. engr.; 
adv. this issue. 
BIDS RECEIVED 


Newburgh—W. J. McKay, city 
meger., opened bids Aug. 14, 2 dams at Sil- 
ver Stream, alternate A, from Mapes & Er- 
vay, Warren, O.; alternate B from Ward 
& Tully, 189 Montague St., Brooklyn. Noted 
Aug. 3 


S« 


to 


N. YW. 








CONTRACTS AWARDED 


Calif., Marysville—Yuba Development 
Hobart Bldg., San Francisco, (a) en- 
larging dam, (b) constructing power house, 
to Bent Bros., 1714 Kagle Ave., Los Angeles, 
(a) $330,680, (b) $12, Noted Aug. 17, 
under “California. 
B. C., Ocean 

510 Hastings St. 


974. 





Falls—Pacific Mills Ltd., 
W., Vancouver, raising 
height of existing dam at Link Lake near 
here, by 15 ft., incl. 16,000 cu.yd. concrete, 
50 ton steel, Robertson & Rendell, 504 
Credit Foncier Llidg., Vancouver, $250,000. 


Railways 


PROPOSED WORK 


Georgia—Crescent Lumber Co., Hilla- 
cooche, plans 6 mi. line to take care 
operations on tract company has purchased. 
$25,000. 


to 


of 


BIDS RECEIVED 
New York—tTransit Comn., 49 Lafayette 
St., New York, opened bids Aug. 15, install 
ing tracks for portion of 14th St.-Eastern 


Line, in Boroughs of Manhattan and Brook 
lyn, from T. H. Reynolds Constr. Co., 50 
Park Pl., New York, $241,470. Noted Aug. 3 


CONTRACTS AWARDED 
British Columbia—Pritish Columbia Elec- 


tric Ry., Hastings and Carrol Sts., Van- 
couver, will build 1 mi. double track on 
9th Ave. from Trafalgar St. to Alma Rd. 
by day labor. $76,000 A. C. Eddy, c/o 
owner, engr 
. 7 
Excavation and Dredging 
PROPOSED WORK 

N. C., Greenville—Pitt Co. Drainage 

Comrs. plan drainage 20 mi. Swift Creek. 


G. T. Leach, Washington, chn. Db. D. 2 


La., New Iberia—Bd. Drainage Comrs. 
Bayou Carlin Drainage Dist., plans drain- 
age system. $46,000. C. L. Provost, secy.- 
treas 

Minn., Redwood Fall«—Redwood Co. re- 


jected bids 4 sections Co. Ditch 33, 111,850 


cu.yd. excav. G. P. Smith, Central Bank 
Bidg.. St. Paul, engr. Noted June 29. 
BIDS DESIRED 
La., Jeanerette—Sept. 4, by Bd. Drain- 
age Dist., dredging St. Marys. Iberia and 
old Delahousaye Canals, either by yard or 
mile Proposals will also be received for 


drainage boat. J. Moresci, secy. 


Miss., Grenada—Aug. 31, by Bd. Comnrs., 
Potacocowa Creel, D. D., Carrol and Gren- 
ada Counties, 2.21 mi. open ditch, 90 ft 
base, 7 ft. average cut, 1:1 side slopes and 
3.2 mi. of levee, 6 ft. crown, 2:1 slopes, 16 
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Excavation and Dredging (Continued) 900 ft. Middlebury Ave., 24 ft. 4 gee ee ae a pew, Jeffer 1 ’ 
average fill, all to form floodway to 1,750 lin.ft. stone curb, 2,400 sq.yd. vitr. plans 3,244 mi. road from Osc rt} 
Se Sone Creek, 391,500 ony. brick or asphalt, $12,000; grading and lay- and southwest, 24 ft. State Ai 
dragline earth excav., and ‘5.75 acresclear- ing sidewalks on 3,500 ft. Englewood Ave., 20.175, St. Clair Co., 9,587 cu.yd, . 
ing. Morgan Eng. Co,, Goodwyn Institute 6 ft. walks, 39,800 sq.ft. cement sidewalks, 1,690 cu.yd, rock excav., 2,172.8 cu.yd, 
Bldg "Memphis Tenn., engrs. 5,650 cu.yd, earth excav., $19,000, 2,000 ft. crete masonry, etc.; 2.806 mi. road fy 
la. Garner—Aug. 31, by C. Jacobs, aud, Lakemont and Hillcrest Sts., 6 ft. walks, Unionville northward and southward, 9; 
Hancock Co. and E.’ F. Peterson, aud. 21,000 sqft. 4 in. cement sidewalk, 7,500 ft. State Aid Project 20.198, Put: Cc 
Kossuth Co., (Algona) D. D. 120-7, 60,000 ¢U.yd. earth excav., $12,000, E. A, Kemm- 22,233 cu.yd. earth excav., 12,66 
cu.yd. excav., 57,874 lint. 6-36 in. tile, Jer, Delaware Bldg., engr. borrow, _199.6  cu.yd, concrete n 
8.000 cu.yd. cleanout. $35,000. O., Canton—Kent Co. plans paving 1.5 etc.; 1.476 mi. road from St. Clai: it 


Minn., Olivia—Aug. 29, by Rentville Co., 


Ditch 86, 6 mi. north of Renville, 118,200 

lin.ft. 5-28 in. tile. $40,000. A. O. Schmidt, 

co. aud. i 
S. D., Aberdeen—Sept. 7, by Brown Co. 


drainage 1,000,000 cu.yd., excay, 
$150,000. 

Colo., Colorado Springs—Sept. 1, by Dirs. 
Beaver Park Land & Water Co., 301 Min- 
ing Exch. Bldg., Brush Hollow-Reservoir 
near Penrose, embankment will contain 
about 308,000 yd. earth with rip rap face, 
(5,500 yd.), puddle core, concrete spillway. 
225,000. G. C. Anderson, 533 Consolidated 


Realty Bldg., Los Angeles, Calif., engr. 
CONTRACTS AWARDED 


project 


La., Lawtell—C. N. Bertrand, pres. Bd. 
Comrs. St. Landry Parish, Bank pf Law- 
tell, excav. and dredging 600,000 cu.yd. 
and building gravity drainage system, to 
McWilliams Dredging Co., Exch. Bidg., 
Memphis, Tenn., $11.40 per cu.yd. Noted 
July 13 

Minn., Fairmont—Martin Co., Co. Ditch 
105, Martin and Jackson Counties, 9,639 
cu.yd. excav., 36,650 lin.ft. 6-30 in. tile, 
and Co. Ditch 104, Martin Co., 762 cu.yd. 
excav., 25,405 lin.ft. 6-24 in. tile, to A. San- 
derson, Blue Earth, $28,000, 

Streets and Roads 
PROPOSED WORK 

N. Y., Elmira—Chemung Co, plans pav- 

ing 3 mi. Elmira-Lowman Rd., concrete. 


$40,000. 

N. ¥., Jamestown—Plans paving Monroe, 
Peach and Murray Sts., with No. 1 Hillside 
brick blocks on 5 in. concrete. $25,000, 
L. Bergman, City Hall, city engr. 

N. Y., Jamestown—Plans repaving East 
2nd St. from Winsor St. to city line, 40 ft. 
$30,000. Estimate based on sheet asphalt, 
but brick will also be considered. L. Berg- 
man, City Lldg., city engr. 

N. Y., Long Island City—M. E. Connolly, 


pres. Queens Boro, Queens Subway Bldg., 
rejected bids opened July 25, grading, 
curbing, recurbing, flagging, reflagging, 
paving, ete., 46th St. from Jackson to 
Roosevelt Aves. Will readvertise. Noted 
Aug. 3 

N. Y., Niagara Falls—Soon takes bids 


paving 24th St. from Ferry Ave. to Pine 
St., wood or granite block, $36,580, brick or 
asphalt, $34,270. Former bids rejected. 
W. B. Bennett, Convention Hall, city engr. 
Noted July 27. 


N. Y., Rochester—Plans widening East 
Ave. between boundary and Fairport Rd., 
from present width of 16 ft. to 24 ft. 
$50,000. C. A. Poole, city engr. 

N. Y., Rochester—Monroe Co. plans Al- 
len Creek Rd. $7,000, Cheese Factory Rd. 
$10,000 and Bay Rd. $3,200, in Pittsford; 
Cheese Factory Rd. $8,000 and Lincoln 


Mills Bridge $3,600, in town of Menden, G. 
Cc. Wright, co. engr. 

N. Y¥., St. George—J. A. Lynch, pres. 
Richmond Boro, rejected bids opened Aug. 
8, reconstructing with concrete pavement 
roadway Richmond Turnpike, etc. Will 
readvertise. Noted Aug. 17. 

New Jersey—State Hy. Dept., Trenton, 
plans improving Old Bridge-Matawan Rd., 
Middlesex Co. $90,000, T. S. Wasser, Broad 
St. Bank Bldg. ,Trenton, engr. 

N. J., Elizabeth—Union Co, plans paving 


4 mi. Front St. from lark Ave., Scotch 
Plains, to Watchung Ave., Plainfield. $45, 
ooo. J. L. Bauer, co. engr. 

Pa., Ambridge—Plans to vote $155,000 
bonds for paving Merchant St. Address 
Cc. F. Straube, burgess. 

W. Va., Clarksburg—Harrison Co. plans 
improving and repairing roads. $465,502. 
Cc, N. Parrish, clk. 

Alabama—-State Hy. Dept., Montgomery, 
plans grading and _ surfacing 11.98 mi. 
road from Decatur to Russellville, Morgan 
Co. line to Moulton, Lawrence Co., 24 in. 
bituminous macadam., $300,000. W. 8S. 
Keller, state highway engr. 


Tenn., Knoxville—See “Bridges.” 
0., Akron—M. P. Tucker, dir. Pub. Serv., 


takes bids in September, grading, paving 
and laying sidewalks on 2,800 ft. North 


Main St., 54 ft., vitr. brick or asphalt, $70,- 
000, 2,000 ft. Aqueduct St., 30 ft., 3,700 lin. 
ft. stone curb, 3,000 cu.yd. earth excav., 
7,200 sq.yd. vitr. brick or asphalt, $38,000, 


mi, Canton Sherman Church Rd., brick, as- 
phalt, concrete or similar material, $25,000; 
5 mi. Canton-Navarre Kd. from end of 
present pavement to Massillon Rd., brick, 
concrete or asphalt, to exceed $100,000. 


0., Columbus—W. H. Duffy, dir. Pub. 
Serv., cancelled bids which were to be 
opened Aug. 15, grading, curbing, laying 
water mains and sewer connections and 


paving 6,485 ft. 5th Ave., from Perry St. 
to alley west of Parker St., 30 and 36 ft., 
brick $120,440, asphalt $108,193; 2,099 ft. 
5th Ave. from Sunbury Ave. to point 490 
ft. east of Nelson Rd., 30 ft., brick $37,158, 
asphalt $35,205. Will readvertise. R. H. 
Simpson, city engr. Noted Aug. 10. 

0., Dayton—Will vote on $300,000 bonds 
in November paving East 3rd St. from rail- 
road to Linden St., 2nd St. from Wilkinson 
to St. Clair Sts., East 5th St. from Stone 
to Linden Sts., Valley St. from Ohio to 
Lukaswitz Sts., Ridge St. from Main to 
Riverside Sts., Cornell St. from Salem St. 
to corporation line, Riverview St. from 
Yunker to Vermillion Sts., West 3rd St. 
from Bank to Summit Sts., Home St. from 
Western St. to corporation line, German- 
town St. from Washington St. to Bway., 
Cincinnati St. from Washington to Bolen- 
der Sts., Washington St. from Main to 
Germantown Sts., St. Paul St. from Huff- 
man to Wyoming Sts., brick, asphalt, wood 
block and concrete. $500,000. I. E. Houk, 
city engr. 

0., Newark—Had plans prepared 6 mi. 
graveling and paving, incl. grading and 
graveling Ridge Ave., paving North Ver- 
non Rd., Hudson Ave., South Williams, 8th, 
Mound, Channel and Columbia Sts., brick, 
asphalt or concrete. $55,000. 


O., Warren—Trumbull Co. will sell $136,- 
000 bonds Aug. 30 to improve 3 mi. Youngs- 
town-Conneaut Rd. (County Highway 13). 
R. G. Taylor, co, surv. 

Ind., Angola—Steuber Co. plans grading 
and gravel surfacing 15,370 ft. Lynn Collins 
Rd., 18 ft. $26,500. F. Hubbel, Angola, 
ener. 

Ind., Greencastle—Putnam Co. plans pav- 
ing 7,921 ft. James B. Scott Rd., 16 ft., 14,- 








071 sq.yd. waterbound macadam on con- 
crete. $31,000. A. Plummer, Greencastle, 
engr. 


Ind., Jeffersonville—Comrs. Clark Co, re- 
ceived no bids Aug. 8 paving 9,343 ft. 
James Hilzer Rd., 16 ft., 16,597 sq.yd. wa- 
terbound macadam on concrete. $39,000. 
Will readvertise. Noted Aug. 3. 

Ind., Lawrence—Dearborn Co, plans sur- 
facing 31,498 ft. Jacob Hoffmeier Rd., 16 
ft.. broken stone. $42,000. H. Fitch, 
Lawrenceburg, engr. 

Ind., Marion—Grant Co. plans paving 10,- 
600 ft. Lewis E. Bryant Rd., 16 ft., 149,- 
730 sq.yd. asphalt on concrete, $44,500; 14,- 


237 ft. Julius C. Lake Rd., 16 ft., 25,547 
sq.yd. asphalt on asphalt. $52,000. G. 


Swisher, Marion, engr. 

Ind., Winamac—Pulaski Co. plans gravel 
surfacing 23,892 ft. R. A. Phillips Rd., 16 
ft. $31,000. R. E. Nutt, Winamac, engr. 

Michigan—State Hy. Dept., Lansing, 
plans grading and gravel surfacing 23 mi. 
State Trunk Line Rd. 49-5, Sect. B, Liv- 
ingston Co. F. F. Rogers, state highway 
comr. 

Michigan—State Hy. Dept., Lansing, re- 
jected bids Aug. 1, grading and surfacing 
2.266 mi. State Trunk Line Rd. 17-5, Van 
Buren Co., 25,287 sq.yd. concrete. Project 
will probably be deferred until 1923. Noted 
July 27. 

Michigan—State Hy. Dept., Lansing, re- 
jected bids Aug. 9, grading and_ surfacing 
1.063 mi, State Trunk Line Rd. 31412, 
Sect. A, Huron Co. Deferred until 1923. 
Noted Aug. 3. 


Mich., Detroit—Plans paving with 34 in. 
sheet asphalt on 8 in. concrete, 9,500 sq.yd. 
Central Ave. from Warren to Tireman Aves., 
26 ft., $36,190; 3,000 sq.yd. Arlington Ave. 
from Six Mile Rd. to Stender Ave., 26 ft., 
$12,500; 6,500 sq.yd. Savannah Ave, from 
Woodward Ave. to John R St., 26 ft., $30,- 
330; 800 sq.yd. Terminal Ave. from De- 
troit Terminal R.R. to Edlie St., 26 ft., 
$3,900; also 5 alleys with one course con- 
crete totaling $20,150. 

Mont., Havre—Hill Co. soon _ receives 
bids surfacing 10 mi, Highway Project 132, 
Gildford to Rudyard, gravel and crushed 
rock, $25,000. E. J. Doreen, Havre, engr. 


westwardly, 24 ft., State Aid Projec: 
Franklin Co., 7,792 lin.ft. grading, 
sq.yd. specification C gravel pavem: 


ft.; 3.144 mi. road from Vienna, th. 
ward, 24 ft., State Aid Project 2095p 
Maries Co., 16,600 lin.ft. grading, 1 


sq.yd. specification C gravel pavement 
ft.; 2.386 mi. road from Dell sout} 
wardly, 24 ft., State Aid Project 20.9 
Benton Co., 12,037 cu.yd. earth excay., 6 
cu.yd. borrow, 149.1 cu.yd concrete ma 
sonry, etc.; 2.824 mi. road from s 
southwestwardly, 24 ft., State Aid }; 
20.205, Dent Co., 14,880 lin.ft. gradi: 
19,960 sq.yd. specification C grave] pay 
ment, 12 ft.; 3.523 mi. road from Hawkins 
Stove southwestwardly, 24 ft. Stat 
Project 20.99B, Maries Co., 18,604 
grading, 25,010 sq.yd. specification C ¢ 
pavement, 12 ft. B. H. Piepmeier, 
highway engr. 

Colorado—State Hy. Dept., Denver, r 
cted bids grading 7.477 mi. Cocketopa 
ass Rd. beginning at point about 6 n 
west of Saguache and extending wes 
toward Cochetopa, Federal Aid Project 
119-B, Saguache Co., 16 ft. $48,632. Wil) 











readvertise. Noted Aug. 3. 

Colo., Denver—Making plans. concret 
paving 12 blocks Alley aving Dist. 6, 
$27,409. A. K. Vickery, City Hall, engr. 


Calif., Fresno—Fresno Co. had plans pre- 
pared improving about 1 mi. Ventura Ave., 
9,800 cu.yd. earth work, 1,280 lin.ft. con- 
crete curb, 262,250 sq.ft. 5 in. concrete base 
with 14 in. asphaltic surface. C, P. Jen- 
sen, co. surv. 

Calif., Lindsay—Rejected bids improving 
various streets. New bids later. H. Watts, 
city engr. Noted Aug. 17, 

Calif., Martinez — Had plans prepared 
paving, etc., Green, Ward and Talbart Sts. 
65,000 sq.ft. grading, 3.844 lin.ft. concret: 
curb, 7,875 sq.ft. concrete gutter, 55,200 sq 
ft. asphaltic concrete with 14 in. warrenit: 
surface, 2,026 lin.ft. 4 and 6 in. vitr. sewer, 


ete. B. H. Greene, city engr. 

Calif., Marysville—Supervs. Yuba Co 
rejected bids improving 6 mi. Knox Rd. 
Sects. 1 and 2. Will readvertise. L. B 


Crook, co. surv. Noted Aug. 3. 

Calif., San Rafael — City Trustees 
rescinded contract awarded to S. P. Brown 
lee, San Rafael, surfacing various streets 
New bids will be called early next year. 
Noted Aug 10, 

Ont., Hamilton—Takes bids in 3 or 4 
weeks new concrete sidewalks and curbs 
$65,000, asphalt pavements, $55,000. Prices 
wanted on materials. E. R. Gray, city 
engr. 

BIDS DESIRED 


Connecticut—Aug. 29, by C. J. Bennett 
state hy. comr., Hartford, paving North 
Westchester Rd. in Colchester, trap rock 
macadam; Water St., Derby, plain cement 
concrete; Main St., Naugatuck, _ sheet 
asphalt; Hanover and Baltic-North Frank- 


lin Rd., local stone or trap rock; South 
Main St., Seymour, vitr. brick on_con- 
crete, and plain cement concrete. E. C. 


Welden, div. engr.; adv. this issue. 

N. Y¥., Brooklyn—Aug. 30, by E. Riegel- 
mann, boro pres., Boro Hall, paving Ave. 
U from Ocean to Flatbush Aves., pre- 
liminary 7 in. concrete, Amboy St. from 
Livonia to Lott Aves., Bay 28th St. from 
Bath to Benson Aves., Ave. H from Ocean 
Parkway to Coney Island Ave., Snyder 
Ave. from New York to Brooklyn Aves., 
Sterling Pl. from Buffalo to Ralph Aves 
58rd St. from 16th to 17th Aves., repaving 
Ridge Blvd. from 86th St. to Shore Rd. 
Wilson Ave. from Cornelia to Moffat Sts., 
all foregoing sheet asphalt on 6 in, con- 
crete; grading, curbing and flagging Tro) 
Ave. from Crown St. to East New York 
Ave., 16th Ave. from 75th to 79th Sts.; 
curbing and paving 61st St. from 18th to 
19th Aves., asphalt on 6 in. concrete; grad- 
ing sidewalk space, curbing and laying 
sidewalks on Glenwood Rd. between Brook- 
lyn Ave. and East 40th St. 


N. Y., Long Island City—Sept. 1, by M. 
E. Connolly, pres. Queens Boro, Queens 
Subway Bldg., grading, curbing, and laying 
sidewalks on Potter Ave. from Van Alst 
Ave. to Goodrich St., 1st Ward, Hinman 


St. from Metropolitan Ave. to Wayne St. 
2nd Ward; paving Potter Ave. from Bar- 
clay St. 


to 2nd Ave., 1st Ward, 101st 
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+s and Roads (Continued) 


Stree 

(Jerome) Ave. from 111th St. (Greenwood 
\ve.) to Van Wyck Ave., both sheet as- 
shalt on concrete; grading Jackson Ave 
pom Junction Ave. to 51st St., 2nd Ward ; 
grad ng, curbing, laying sidewalks | and 
paving Chaffee St. from Hughes St. to 
Patalpa Ave., Sheet asphalt on concrete ; 
~urbing and laying sidewalks on Opdyke 
St from Alburtis Ave. to 5ist St.; grading 
and curbing, etc. 101st (Jerome) Ave. from 
jiith St. (Greenwood Ave.) to Van Wyck 
aS Yy., Newburgh—Aug. 30, by W. J. Mc- 
Kay, city _megr., City Hall, paving and im- 
proving Renwick St. between tracks of 
West Shore R.R. and Liberty St., also 
South St. between Water and Liberty Sts., 
granite block or vitr. hillside brick; adv. 
his issue. 

' N. ¥., New York—Aug. 31, by Park Bd., 
Municipal Bldg. repaving heavy traffic 
road Southern Blvd, in southwesterly por- 
tian of Botanical Garden, Bronx Boro. 
F. D. Gallatin, pres. 

N. Y., Rochester—Bd. Contr. and Supply, 
receiving bids asphalt paving Sumner Park 
$13,100 and Arnett Blvd. $11,300; sewers, 
walks and grading, Inglewood Dr. $9,200 
Cc. A. Poole, city engr. Noted June 29. 

N. Y., St. George—Aug. 29, by J. A. 
Lynch, pres. Richmond Boro, Boro Hall, 
reconstructing roadway of Richmond Turn- 
pike from Bulls Head to Linoleumville 
factory, concrete. 

New Jersey—Sept. 5, by State Hy. Dept., 
Trenton, constructing Route 7, Sect. 1, 
Corlies Ave., Neptune Twp., Monmouth Co., 
warrenite bitulithic on cement concrete. 
A. L. Grover, ch. clk.; adv. this issue. 

N. J., Bridgeton—Sept. 12, by Bd. Free- 
holders Cumberland Co., reconstructing 
Sect. 1 of Landis Ave. also improving 
Cohansey Rd. W. M. Sharp, co. engr.; 
adv. this issue. 

Pa., Dunbar—Sept. 1, by Twp. Supervs. 
1 mi. brick surface on concrete, 16 ft. $75,- 
000 Union Eng. & Constr. Co., Union 
Trust Bldg., Uniontown, engrs. 

Pa., Erie—Taking new bids paving 3 
streets Mill Creek Tube, brick, block or 
asphalt. $30,481. F. G. Lynch, city engr. 
Noted July 20. 

Pa., West View— Aug. 29, by C. A. 
McClain, boro. secy., grading, paving and 
curbing Norwich St., Mt. Vernon and Ann 
Arbor Aves., 40 ft. 25,000. Blum, Wildin 
& Co., Bakewell Bldg., Pittsburgh, engrs. 

Fla., Safety Harbor—Sept. 5, by A. E. 
Shaver, clk., pavements on various streets, 
incl. 8,000 cu.yd. excav., 5,180 sq.yd. vitr. 
brick, (rélayed), 3,450 sq.yd, vitr. brick 
asphalt filler, 7,176 sq.yd. vitr. paving 
brick, 7,176 sq.yd. asphalt paving block, 
6,002 sq.yd. sheet asphalt, 6,002 sq.yd. 5 
in. rock, 5,358 lin.ft. 6 x 18 in. and 11,750 
lin.ft. 4 x 15 in. concrete curbing, etc. 

Alabama—<Aug. 29, by W. S. Keller, state 
highway engr., Montgomery, grading and 
gravel surfacing 12.265 mi. Greenville- 
Camden Rd., Wilcox Co., inci. 20.35 acres 
clearing and grubbing, 157.74 cu.yd. Class 
F concrete, 628.6 cu.yd. Class A concrete, 
61,469 lb. reinforcing steel, 28,800 cu.yd. 
gravel, etc. 

Ala., Mobile—Sept. 14, paving, curbing 
and building storm sewers in various 
aoe W. Smith, city engr.; adv. this 

ssue, 


Miss., Charleston—Sept. 18, at Court 
House, grading and graveling 184 mi. road 
between Philipp and Cow@rd Rd. _ Dists. 
4 and 5, Tallahatehie Co. Elliott & Har- 
man Eng. Co., Bank of Commerce and 
Trust Co. Bldg., Memphis, Tenn., engrs. ; 
adv. this issue, 

Tennessee—Sept. 14, by State Hy. Dept., 
Nashville, surfacing Federal Aid Projects 
22 and 24, section of State Highway 39 
between Hamilton Co. line and eastern end 
of Federal Aid Project 72, Marion Co., 35,- 
200 sq._yd. bituminous macadam, 16 ft., 35,- 
(60 sq.yd. reconstructed base course, 1,760 
cu.yd. reconstructed base course stone, 1,840 
boulders along shoulder, ete.; constructing 
Federal Aid Project 65-B, section of State 
Highway 1, between Cannon Co. line and 
McMinnville, Warren Co., 41,324 wcu.yd. 
common excav., 60,732 sq.yd. 24 in. bitumi- 
nous macadam, 411.49 cu.yd. concrete, 33,- 
302 Ib. deformed steel bars, 62,819 sq.yd. 
“ 8 in. hand placed coarse stone base 
also bridges over 20 ft. span, etc. D. Q. 
McComb, ch. engr. 


_Ohio—Sept. 1, by Dept. Highways and 

Pub. Wks., Columbus, grading, bridging 

and paving roads in following counties: 

, Ashland Co., Sect. “‘D” Mansfield-Wooster 

Rd., 3.527 mi., brick, $56,066. 

d Hancock Co., Sect. “Arcadia” Lima-San- 

dusky Rd., 0.461 mi., sheet asphalt, $32,470. 
Huron Co., Sect. “P” Columbus-Sandusky 


nae 3.551 mi., waterbound macadam, $43,- 
te 











Huron Co., Sect. “G-1" Oberlin-Norwalk 
Rad., 1.746 mi., brick, $53,777. 

Noble Co., Sect. “K” Caldwell-Marietta 
Rd., 0.956 mi., plain concrete, $34,588 

Wayne Co., Sect. “O" Wooster-Mansfield 
Rd., 3.355 mi., brick, $140,097. 

Lake Co., Sect. “B" Cleveland-Buffalo 
Rad., 1.089 mi., brick, $55,183. 

Marion Co., Sect. “H" Marion-Galion Rd., 
0.131 mi., brick on concrete, $10,756. 

Huron Co., Sect. “J-2"" Bellvue-Norwalk 
Rd., 0.9 mi., concrete curb, $5,074 

Huron Co., Sect. “N” Oberlin-Norwalk 
Rd., 1.32 mi., concrete curb, $7,659. 

Huron Co., Sect. “O” Oberlin-Norwalk 
Rd., 1.28 mile, concrete curb, $7,174. L. 
C. Herrick, dir. highways. 


O., Cleveland—Sept. 1, paving drives in 
Highland Park Cemetery, asphalt. $45,000. 
Former bids rejected. R. Hoffman, 618 
City Hall, engr. Noted July 27. 

O., Cleveland Heights (Warrensville P. 
O.)—Aug. 28, paving Cedar Rd. from 
Coventry to Lee Rds., Greyton Rd. from 
Taylor to Winsford Rds., Nela View Rd. 
from Taylor to Winsford Rds., Roanoke Rd. 
from Noble to Monticello Rds., brick, sheet 
asphalt or bituminous macadam. To exceed 
$25,000. H. H. Canfield, city engr. F. A. 
Pease Eng. Co., Marshall Bldg., Cleveland, 
engrs. 

Ind., Albion—Sept. 6 (change of date), 
by Comrs. Noble Co., gravel surfacing 5.2 
mi. A. J. Rich Rd., 18 ft., $55,523; 8.7 mi. 
Samuel Weimer Rd., 18 ft., $72,070; 11.4 
mi. Krieger Rd., 24 ft. $114,533. W. T. 
Knox, Albion, engr. Noted July 27. 

Ind., Crown Point—Aug. 28, by Comrs. 
Lake Co., grading and gravel surfacing 33,- 
400 ft. Bixenman Rd., 16 ft. $36,814. R. 
Seely, Hammond, engr. 


Ind., Goshen—Sept. 6, by Comrs. Elkhart 
Co., paving 13,840 ft. Fish Lake Rd., 18 ft., 
27,679 sq.yd. concrete on concrete. $63,250. 
Cc. L. Kinney, Goshen, engr. Noted Aug. 17. 

Ind., New Albany—Aug. 26, by Comrs, 
Floyd Co., grading and gravel surfacing’31,- 
287 ft. Elizabeth and New Albany Ridge 
Rd., 16 fx. $35,000. M. M. Boland, New Al- 
bany, engr. Noted Aug. 17. 

Ind., Spencer—Sept. 5, by Comrs. Owen 
Co., paving 13,274 ft. Henry Reutschler Rd., 
18 ft., crushed stone. 27,300. L. 
Drescher, Spencer, engr. Noted Aug. 17. 

Michigan—Aug. 29, by State Hy. Dept., 
Lansing, grading and surfacing 1.986 mi. 
State Trunk Line Rd. 11-17, Sects. A, B 
and C, Manistee Co., 5,233 cu.yd. excav., 
18,628 sq.yd. bituminous concrete or water- 
bound macadam. F. F. Rogers, state high- 
way comr. 


Michigan—Aug. 31, by State Hy. Dept., 
Lansing, grading and surfacing 2.97 mi. 
State Trunk Line Rd. 39-5, Sect. A, Barry 
Co., 7,941 cu.yd. excav., 27,878  sq.yd. 
gravel, also 4.206 mi. Federal Aid Project 
63, Sect. B, Bay Co., 24,994 cu.yd. excav. 
F. F. Rogers, state highway comr. 


Wisconsin—Aug. 30, by State Hy. Comn., 
at div. office 2, Stephenson Bldg, Mil- 
waukee, grading and surfacing 2.86 mi. 
Brown Deer-Menomonee Falls Rd., Fed- 
eral Aid Project 255, Milwaukee Co., 13,311 
cu.yd. earth excav., 30,196 sq.yd. concrete 
surfacing, 29,895 lb. reinforcement in pave- 
ment, 10,500 bbl. cement in place, alternate 
bids on contractor furnishing all cement or 
state furnishing cement, (contractors are 
to present bids in both ways). A. R. Hirst, 
Madison, highway engr. 


Wis., Wauwatosa—Sept. 1, by A. V. Brig- 
ham, clk., grading and concrete paving 3,860 
sq.yd. 10th Ave. from Washington to North 
Aves., 870 sq.yd. Windsor Ave. from 10th 
to 11th Aves., 1,870 sq.yd. Thomas Ave., 
from Grand Ave. to city limits, 2,600 sq.yd. 
55th St. from Grand Ave, to Blue Mound 
Rd., 2,800 sq.yd. 58th St., from Grand Ave. 
to Blue Mound Rd. $25,000. J. E. Low- 
ther, City Hall, engr. 


Ia., Oskaloosa—Sept. 5, at office of T. H. 
Carlin, city clk., 15 blocks paving, also 
40,000 yd. resurfacing, 1,200 ft. curbing 
and guttering, 12,500 ft. gutter flag. H.C. 
Hawkins, city engr. Noted July 13. 


Minn., Marshall—Sept. 5, by Lyon Co., 
gravel surfacing 13 mi. State Rd. 8, and 
3.4 mi. State Rd. 7. $25,000. C..W. Ander- 
son, Marshall, engr. 


Kan,., Mound City — Sept. 12 at office 
Clerk L.inn Co., earthwork on 3,056 mi. La 
Cygne-Pleasanton-Prescott Rd., Sect. A, 
Project 132 ; 5.735 mi. La Cygne-Pleasanton- 
Prescott Rd., Sect. B, Project 109, both 
29 ft. 6 in. C. E. Kenney, Mound City, 
engr. 

Kan., Salina—Aug. 31, by C. Banker, 
city clk., paving, curbing and guttering 
Elm St. from Oakdale to Ohio Sts., and 
from 3rd to River Sts., Penn Ave. from 
Ash St. to Riverside Ave., Iron Ave. from 
Delaware to Penn Aves., Ash St. from Oak- 
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dale to Front Sts. 11th St. from Iron 
Ave. to State St., 12th St. from State to 
Ash Sts; curbing and guttering Jamestown 
Ave. from Front to Oakdale Sts., 26,700 
sq.yd. paving, 109,300 lin.ft. curbing and 
guttering. $100,009, Ww L Theisner, 
Salina, engr. 

Kan., Valley Falls—Sept. 1, by E. B. 
Samson, city clk., for 7,000 yd. paving, 2,100 
lin.ft. curbing and guttering, 460 lin.ft 
stone sewer. Black & Veatch, Mutual Bidg., 
Kansas City, Mo, engrs 

Neb., Lincoln—Sept. 2, paving Dist. 496. 
15,750 sq.yd. asphaltic concrete sheet as- 
phalt and 10,400 lin.ft. combination curb 
and gutter; Dist. 392, 5,530 sq.yd. asphaltic 
concrete and 4,000 lin.ft. curb and gutter. 
G. Bates, engr. 

Neb., York—A. B. Chatterton, city clk., 
taking bids and opens same about Sept. 1, 
paving 400 lin.ft. East 12th St., 54 blocks 
of alleys, 14th St. from Lincoln to Grant 
Sts., 8th, 12th and 13th Sts. from Lincoln 
to Nebraska Sts., East Ave. from 12th to 
10th Sts., East 10th St. from East St. to 
Elmer Ave., East St. from 7th to 8th Sts., 
East 8th St. from East to Blackburn Sts., 
Elmer St. to point 217 ft. north of East 
8th St.,. Iowa and Grant Sts. from 5th to 
3rd Sts., 4th St. from Lincoln to Grant Sts. 
Lincoln St. from 3rd St. S. to Beaver, 5th 
St. from Academy to Greenwood Sts., Grant 
St. from 7th to 8th Sts. Work involves 8.127 
lin.ft. concrete curb, 20,796 lin.ft. combina- 
tion concrete curb and gutter, 35,014 sq.yd. 
vertical fibre brick, asphaltic concrete or 
concrete on concrete, etc. $168,000. Seott 
& Scott, Bankers Life Bldg., Lincoln, engrs. 

Okla., Tulsa—Sept. 29 at office C. Schultz, 
city engr., paving 18 blocks, asphaltic con- 
crete, sheet asphalt, concrete, vibrolithic 
concrete, Willite or rock asphalt. 

Colo., Denver — Sept. 2, by Manager 
Impvts. and Parks, concrete paving 11 
blocks, West 44th Ave. Paving Dist. $27,- 
610. A. K. Vickery, City Hall, engr. 

Calif., Fresno—Sept. 5, by Supervs. 
Fresno Co., paving 4.37 mi. Route 20, Sect. 
A, Co. Highway system from Sanger to 
Adams Ave., 5 in. asphaltic concrete. $87,- 
400. C. P. Jensen, Cory Bldg., Fresno, 
engr. 

Calif., Oroville — Aug. 31, by Supervs. 
Butte Co., improving Oroville-Pentz Rd., 
Route 22, Sect. B, incl. (1) grading 4.8 mi., 
5,478 cu.yd. earthwork, unclassified, (2) 
2,400 ton broken stone base, 14 in., (3) 7,160 
ton broken stone base, 3 in. deep and @ in. 
to § and @ in. to dust surfacing rock, (4) 
382,000 sq.y¢. asphaltic concrete wearing 
surface, 14 in. thick, (5) 248 ton asphaltic 
oil penetration grade “E” spread. Items 
(2) and (4) are to be considered together 
as an alternative for items (3) and (5); 
grading and graveling 3 mi. Middle Honcut 

ross Rd., 4 in. thick, 12 ft. wide; crushed 
rock surfacing 3] mi. Neal Rd.; asphaltic 
macadam surfacing on 2 in. base, Laurel 
St., Stirling City; improving Oroville- 
Bangor Rd., Route 25, Sect. B, incl. 2,650 
ton broken stone surfacing, 272 ton as- 
phaltic oil grade “E”; improving Oroville- 
Pentz Rd., Sect. C, Route 22, incl. (1) grad- 
ing 6.4 mi., 7,650 cu.yd. earthwork, un- 
classified, (2) 3,200 ton broken stone base, 

14 in. thick, (3) 9,520 ton broken stone 
base, 3 in. deep, 3 in. to § in. and @ in. to 
dust surfacing rock, (4) 506,000 sq.yd. 13 
in. asphalt concrete surfacing, (5) 330 ton 
asphaltic oil, penetration, grade “E” spread. 
Items (2) and (4) are alternative for items 
(3) and (5) together. H. H. Hume Co. 
Road Engr. 

Calif., Stockton—Sept. 6, by Supervs. San 
Joaquin Co., grading, gravel and rock oil 
top on Mt. Diablo Ave., $16,596; grading 
and gravel surfacing Imp. Norton Lane 
Rd., $16,801, Imp. Ashley Rd., $12,900; 
grading and constructing Imp. Central 
Ave., near Lodi, oil macadam, $2,600; grad- 
ing Imp. Hoag Rd., east of Bellota, $6,500. 
F. E. Quail, co. surv. 

Calif., Yuba City—Sept. 5, by Supervs. 
Sutter Co., 1 mi. Franklin Rd. from Bunce 
Lateral to Walton Ave., Alternate A, 15 ft. 
x 5 in, rein.-con., 18,000 sq.yd. grading, 
1,250 cu.yd. paving; alternate B, 15 ft. 
x 4 in. asphaltic macadam, incl. old rock 
base, 700 ton crushed rock base, 9,500 sq. 
yd. asphaltic surface. O. W. Lanzendorf, 
co. engr. 

Quebec—Aug. 28, by J. L. Boulanger, 
deputy minister of pub. wks., Quebec, 3,787 
ft. road, waterbound or bituminous 
macadm, 

Quebec — Sept. 5, by J. L. Boulanger, 
deputy minister pub. wks., Quebec, 11,490 
ft. macadamized road in northeastern part 
of St. Anne de Beaupre Parish. 

Que., Montreal—Aug. 28, by R. Bauset, 
city clk., asphalt pavements as follows: 
2,070 ft. D’Argenson St., 5,000 ft. Butler 
St., 1,968 ft. St. Denis St., 1,968 ft. De St. 
Valier St., 1,240 ft. Shappard St., 1,555 ft. 
De Biencourt St., 2,250 ft. Hadley St., 2,437 
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Streets and Roads (Continued) 

n. ¥., Rochester—To T. Holohan Co., 
ter (street address not available), 
saving Ernst St., asphalt, $12,069, Arnett 
Pivd. isphalt $17,651, resurfacing Sumner 
Park, asphalt $10,938, Averill St., asphalt 
$23,781; to P. Alfonso Co., Rochester 

‘oot address not available), grading, 
sewers and walks on Inglewood Dr., 


Roches 


laying 
$5,859. 
. N. ¥. White Plains — Westchester Co., 
Court House, constructing North Bway., to 
Molloy & Murray Contg. Co., Inc., Saw Mill 
River Rd., Yonkers, $42,146. Noted July 27. 

N. J. Bridgeton—Cumberland Ca. paving 
1 mi. Bridgeton Turnpike, concrete, to Tri- 
State Constr. Co., Bridgeton, $55,766. 

N. J., Millville—Cumberland Co., Court 
House, Bridgeton, constructing State High- 
way Route 15, Sect. 4, West. Main St., here, 
to Tri-State Constr, Co., Bridgeton, $55,797 
or 106.9% of engineers estimate. Noted 
July 27. 

N. J.. Mt. Holly—Burlington Co., recon- 
structing road between Mt. Holly and Med- 
ford, concrete, to Union Paving Co., 30th 
and Locust Sts. Phila., $149,000. Noted 
July 27. 

N. J. Woodbury—Gloucester Co., con- 
structing Route 6, Sect. 14, in city of Wood- 
bury, to Pub. Service Production Co., 80 
Park Pl., Newark, $169,776. Noted July 20. 

., Catasaugqua—For 40,000 sq.yd. con- 
ue pavements, etc., to G. H. Hardner, 
Allentown, excav. $1 per cu.yd., concrete 
paving $2.18 per sq.yd., re-straightening 
stone curb $0.60 per lin.ft., etc. Noted 
July 27 , : 7 

>a., Erie—Asphalt pavements on est- 
al “St, to Mayer Bros. Constr. Co., Erie, 
$22,541; Cranberry St. and Brown Ave., to 
M. A. McCormick Co., Erie, $21,380 and 
$6,289 respectively ; sanitary sewer in Elm- 
wood Ave. to V. Calabrese Co., Erie, $4,755 ; 
sanitary sewer in Front and Myrtle Sts., 
to F. G. Diefendorf, Erie, $479. Noted 
Aug 10. : 

Pa., Pittsburgh—Paving and repaving 

Larimer Ave., Mt. Oliver and Plainfield 
Sts. to Booth & Flinn, Ltd., Forbes St., 
26,796. 
' Pa., Washington — Repaving Jefferson 
Ave., Chestnut, Main and East Maiden Sts., 
brick on concrete, to J. Herd, Washington, 
$70,000. Contractor receiving bids on 
brick. 

D. C., Wash.—Dist. Comrs., 509 Dist. 
Bldg., street paving to Cranford Paving 
Co., 2620 E St. N. W., $75,000. Noted 
Aug. 3. 

Alabama—W. S. Keller, state highway 
ener. Montgomery, grading and gravel 
surfacing 18.754 mi. Guin-Winfield Rd., to 
Smith Co., 30 3rd Ave., Birmingham, $148,- 
651. Noted Aug. 17. 

Louisiana—State Hy. Comn., Redmond 
Bldg., Baton Rouge, and Police Jury of 
East Baton Rouge Parish, paving Bayou 
Sara Rd., Warrenite bitulithic to Southern 
Roads Co., Amer. Trust Bldg., Birmingham, 
Ala., $76,093. 

Ohio—Dept. Highways and Pub. Wks., 
Columbus, grading, bridging and paving 
0.371 mi. Sect. “R” Cleveland-Buffalo Rd., 
Ashtabula Co., brick, to Pitt Constr. Co., 
Fulton Blk., Pittsburgh, $31,508. Noted 
Aug. 17. 

Ohio—Dept. Highways and Pub. Wks., 
Columbus, grading, bridging and paving 
roads in following counties: 

Allen Co., Sect. “A” Delphos-Kalida Rd., 
66 mi., bituminous macadam, tar, to G. B. 
Walthers, Lima, $12,247. 

Ashland Co., Sect. ‘“‘“Loudonville” Colum- 
bus-Wooster Rd., 0.208 mi., brick, to G. B. 
Herring & Son, Mansfield, $16,100. 

Franklin  Co., Sect. “B” Columbus- 
Wooster Rd., 4.113 mi. waterbound maca- 
dam, to R. H. Shafer, Chamber of Com- 
merce Bldg., Columbus, $69,587. 

Franklin Co., Sect. “B” Columbus- 
Wooster Rd., 4.113 mi., brick, to R. H. 
Shafer, Chamber of Commerce Bidg., 
Columbus, $102,654, 

_ Gallia Co., Sect. “A-1" Gallipolis-Crown 
City Rd., 0.86 mi., plain concrete, to Miller 
Bros., Gallipolis, $31,909. 

_Guernsey Co., Sect. “G-1" Cambridge- 
Newcomerstown Rd., 2.036 mi., rein.-con., 
to Bird, Springfield, $64,281. 

Guernsey Co., Sect. “F-Liberty” Cam- 
bridge-Newcomerstown Rd, 1. mi., 
rein,-con., to C. Bird, Springfield, $51,406. 
_Jefferson Co., Sect. “K-1" Ohio River 
Rd., 2.157 mi, brick, to Brown & Allen, 
Elisworth, $109,090, 

Meigs Co., Sect. “L’* Pomeroy-Athens 
Rd., 2.845 mi., rein.-con., to S, A. Palmer, 
Marietta, $75,495. 

_Morrow Co., Sect. “J” Marion-Galion 
Rd. 2.233 mi, bituminous macadam, as- 
sr aeee to Marifield & Uncapher, Marion, 


$6 


Scioto Co., Sect. ““R-2-a"” @hio River Rd., 
3.139 mi., monolithic brick, to H. N. Sny- 
der, Columbus (street address not avail- 
able), $129,018. 

Washington Co., Sect. “K-2" Marietta- 
Caldwell Rd., 4.88 mi., rein.-con., to Gaty 
Constr. Co., Central Natl. Bpnk Bidg., 
Columbus, $148,432. 

Wayne Co., Sect. “P” Akron-Wooster 
Rd., 2.002 mi., monolithic brick, to Kava- 
naugh-DeNiro Co., Youngstown (street 
address not available), $58,307. 

Seneca Co., Sect. “A-1" Columbus-San- 
dusky Rd., 0.69 mi., constructing concrete 
curb, to C. M. Gray, Waterville, $2,625. 

Medina Co., Sect. “P" Ashland-Medina 
Rd., drainage structures, to Lodi Concrete 
Co., Lodi, $6,836, Noted Aug. 17. 

O., Cleveland —Cuyahoga Co. paving 
Riverside Rd., brick, to Fisher & Williams, 
Lorain Rd., West Park, $125,843; Lorain 
Rd., brick, to Roehl Bros. Paving & 
Constr. Co., West 25th St. and Clark Ave., 
$405,023. Noted July 27. 

0., Columbus—W. H. Duffy, dir. Pub. 
Serv., grading, curbing, laying water and 
sewer connections and paving 1,185 ft. 
Brunson Ave., and 1,487 ft. 4th Ave., both 
26 ft., asphalt, to Pub. Wks. Constr. Co., 57 
Wiggins Blk., Cincinnati, $12,946 and $21,- 
699 respectively; 1,585 ft. Mill St., 26 ft., 
Mexican asphalt, to Franklin Asphalt Pav- 
ing Co., 209 South High St., $16,217; 1,913 
ft. 16th Ave., 26 ft., asphalt, to Knight & 
Wells, Columbus, $27,825; 299 ft. alley 
north of 9th Ave., 20 ft., and 884 ft. al- 
ley north of Maynard Ave., 15 ft., both con- 
crete, to Federal Paving Co., Columbus, 
$1,915 and $4,690 respectively. Noted 
Aug. 10. 

O., Upper Arlington (Columbus P. 0.)— 
Grading, curbing and paving 1,700 ft. An- 
dover Rd., 20 ft., 800 ft. Fairfax Rd., 20 ft. 
2,100 ft. Yorkshire Rd., 20 ft., 3,000 ft. 
Tremont Rd., 26 ft. and 36 ft., all asphalt, 
to B. F. Patterson, 1214 Neil Ave., Colum- 
bus, $13,544, $5,323, $27,700 and $48,086 
respectively. Noted Aug. 3. 


O., Upper Arlington (Columbus P. O.)— 
To Cleveland Trinidad Paving Co. 510 
Grand Theatre Bldg., Columbus, grading, 
curbing and pang with asphaltic concrete 
Oakland Ave. S., 680 ft. long, 50 ft. wide, 
1,563 cu.yd. excav., 1,660 sq.yd. paving, 725 
sq.yd. sidewalk and 1,304 lin.ft. curbs and 
gutters, $7,887. Merrick Rd., 1,050 ft. 
long, 60 ft. wide, 965 cu.yd. excav., 2,824 
sq.yd, paving, 1,096 sq.yd. sidewalk and 
2,110 lin.ft. curbs and gutters, $12,284; 
Broadview Ave., 1,018 ft. long, 60 ft. wide, 
1,920 cu.yd. excav., 2,400 sq.yd. paving, 
1,100 sq.yd. sidewalk, 1,964 lin.ft. curbs and 
gutters, $12,525. Ashland Ave., 1,018 ft. 
long, 50 ft. wide, 3,258 cu.yd. excav., 2,415 
sq.yd. paving, 1,100 sq.yd. sidewalk, 1,970 
lin.ft. curbs and gutters, $12,465. Oakland 
Ave. N., 1,175 ft. long, 50 ft. wide, 2,753 cu. 
yd. excav., 2,775 sq.yd. paving, 1,263 sq.yd. 
sidewalk and 2,264 lin.ft. curbs and gutters, 
$13,479. Elmer Ave., 952 ft. long, 50 ft. 
wide, 1,422 cu.yd. excav., 2,415 sq.yd. pav- 
ing, 1,100 sq.yd. sidewalk, 1,970 lin.ft. curb 
and gutters, $11,087. Elmwood Ave., 1,018 
ft. long, 50 ft. wide, 2,105 cu.yd. excav., 
2,415 sq.yd. paving, 1,100 sq.yd. sidewalk, 
1,970 lin.ft. curb and gutters, $11,600. 2nd 
Ave., 864 ft. long, 60 ft. wide, 4,148 cu.yd. 
excav., 2,262 sq.yd. paving, 925 sq.yd. side- 
walk and 1,900 lin.ft. curbs and gutters, 
$12,400. Eastwood Atve., 570 ft. long, 50 ft. 
wide, 2,917 cu.yd. excav., 934 sq.yd. paving, 
220 sq.yd. sidewalk and 785 lin.ft. curbs 
and gutters, $5,810. Virginia Ave., 500 ft. 
long, 50 ft. wide, 1,604 cu.yd. excav., 833 
sq.yd. paving, 350 sq.yd. sidewalk and 650 
lin.ft. curbs and gutters, $4,669. Oxley Rd., 
3,612 ft. long, 50 ft. wide, 10,888 cu.yd. 
excav., 9,059 sq.yd. paving, 3,783 sq.yd. 
sidewalk and 6,660 lin.ft. curbs and gut- 
ters, $43,976. 


Ind., Crown Point—Lake Co., gravel sur- 
facing 18,400 ft. George Melcher Rd., and 
6 mi. A, F. Brown Rd., both 16 ft., to Court- 
wright, Hiney & Wheeler, Crown Point, 
$35,888 and $48,000 respectively, engrs. est. 
$34,493 and $52,000; 3.8 mi. E. O. Sutton 
Rd., 18 ft. to H. Hathaway, West Creek 
Twp., Lowell, $34,900, engrs. est. $40,463 ; 
3.9 mi. Lottes Rd., 18 ft., to H. P. Downey, 
828 Calumet St., Hammond, $39,585, engrs. 
est. $40,460. Noted July 27. 

Michigan — State Hy. Dep\., Lansing, 
grading and surfacing 2.324 mi. State 
Trunk Line Rd. 14-23, Sect. B, Gratiot Co., 
to O. C. Raymont, Mt. Pleasant, $27,481; 
3.73 mi. State Trunk Line Rd. 13-11, Sect. 
A, Charlevoix Co., to Regan-Baker Co., 
Kewadin, $26,217; 0.915 mi. State Trunk 
Line Rd. 87-2, Genesee Co., to Michigan As- 
phalt Paving Co., Flint, $19,914, plus ce- 
ment, $5,409; State Trunk Line Rd. 65-1, 
Genesee Co., 1.042 mi. Sect. A, to L. A. 
and P .E. Moran, Howell, $19,618, plus ce- 
ment, $9,711, 0.737 mi, Sect. B, to Michi- 


gan Asphalt Paving Co., Flint, $16,122, plus 
cement, $4,634; 34 mi. Lambertville Rd., 
Monroe Co., to Thomas & O'Rourke, 
Toledo, O., (street address not available), 
$28,555; 5.3 mi. Assessment Dist. Rd. 27, 
Monroe Co., to Skeldon Eng. Co., 242 Water 
St., Toledo, O., $48,556; 13.267 mi. State 
Trunk Line Rd. 25-15, Sects. B and C, 
Chippewa Co., to S. J. Groves & Sons Co., 
120 Manhattan Bldg., Duluth, Minn., 124,- 
012 cu.yd. excav., $0.35, 89.2 cu.yd. 1:2:4 
concrete $24, 46.6 cu.yd. 1:3:6 concrete $22, 
etc., total $68,623; State Trunk Line Rd 
48-7, 2 mi. Sect. A, 2.156 mi. Sect. B, Chip- 
pewa Co., Sect. A, to Fogelsonger & Madi- 
son, St. Ignace, 3,837 cu.yd. excav. $0.53, 
3.7 cu.yd. 1:2:4 concrete $21. 18,774 sq.yd 
waetrbound macadam $1, etc., total $20,984, 
Sect. B to J. Cottle, Rudyard, 17,347 cu.yd 
excav. $0.40, 9.8 cu.yd. 1:2:4 concrete $20, 
20,211 sq.yd. waterbound macadam $1.15, 
etc., total $32,179. 

Michigan — State Hy. Dept., Lansing, 
grading and _ surfacing 8.283 mi. State 
Trunk Line Rd. 89-4, Allegan Co., to Gabel 
& Gabel, South Haven, incl. 50,576 cu.yd. 
excav. $0.38, 157.4 cu.yd. 1:2:4 concrete 
$13, 79.8 cu.yd. 1:24:5 concrete $12, 160 
cu.yd. 1:3:6 concrete $11, $77,597 sq.yd. 
gravel $0.61, total $73,650. Noted Aug. 3. 

Michigan — State Hy. Dept., Lansing, 

grading and surfacing 5.383 mi. Federal 
Aid Project 84, Monroe Co., to Bartling & 
Dull, Pontiac, incl. 22,608 cu.yd. excav 
$0.75, 167.7 cu.yd. 1:2:4 concrete $15, 262.8 
cu.yd. 1:3:6 concrete $17, 56,093 sq.yd. 
rein.-con, pavement $1.78, total $125,999 
plus state cement, $59,142. 
_ Michigan—State Highway Dept., Lans- 
ing, grading and surfacing 2.564 mi. State 
Trunk Line Rd. 13-16, Kent Co., to Whiting 
Constr. Co., Grand Rapids, incl. 15,491 cu. 
yd. excav. $0.64, 47.4 cu.yd. 1:2:4 and 87 
cu.yd. 1:3:6 concrete $13, 27,072 sq.yd. 
concrete pavement $1.26, total $49,137 plus 
State cement $23,425. Noted Aug. 10. 

Wis., Milwaukee—Paving Dakota St 
from Pine to Lenox Sts., asphalt, to White 
Constr. Co. 68 Wisconsin St., $3,464; 
Orchard Pl, from 28th to 31st Aves., con- 
crete curb and gutter only, to Dean Constr. 
Co., 382 East North Ave., $1,876; Wells St. 
from 28th to 33rd Sts., asphalt, to Badger 
Constr. Co., 97 Wisconsin St., $22,541; con- 
crete paving 11 alleys, to A. E. Retzlaff, 949 
4th St., $24,122; 3 alleys, to S. W. Tall- 
madge, 445 Milwaukee St., $3,374; 3 alleys 
to J. Schweitzer, 699 5th St., $6,269; 2 al- 
leys to Bodeman Constr. Co., 691 48th St., 
$5,358 ; 6 alleys, to Czerwinski Constr. Co., 
376 16th Ave., $22,540; 7 alleys, to F. 
Banaszak, 1335 4th Ave., $13,484; 10 al- 
sayeth ie 7 & a -~ 1092 2nd Ave., 

28, : alley to J. uhm, 164 Burlie 
St., $3,665. . = 

Wis., Milwaukee—Milwaukee Co. paving, 
etc., Oklahoma Ave. from Howell Ave. to 
Old Chicago Rd., 6,800 sq.yd. asphalt, to 
White Constr. Co., 68 Wisconsin St., $34,- 
200. Noted Aug. 3. 

Minnesota—State Hy. Dept., St. Paul, 
11.5 mi. State Project 9-29, Federal Aid 
Project 289, Houston and Fillmore Counties, 
grading to J. J. and M. S. Mergens, 403 
Kasota Bldg., Minneapolis, $76,014. spill- 
way and culverts to Lyle Culvert and Ro 
Equipment Co., 171 27th Ave. S. E.,, 5 
bridges to Funk & Rasmussen, LaCrosse, 
Wis., $15,280, 3 bridges to C. H. Vicker- 
man, Caledonia, $6,892. 

State Project 11-21, 10 mi., Roseau Co., 
4 bridges to Valley Constr. Co., Stephen, 
$12,730, pipe material to Fay Sand & 
Gravel Co., Duluth, $1,710, (grading and 
culvert contracts pending). 

State Project 7-28, Federal Aid Project 
233, 2 mi., Brown and Nicollet Counties, 
grading to Winston Bros. Co., 801 Globe 
Bldg., Minneapolis, $37,573, culverts to 
Sanitor Constr. Co., 3050 4th Ave. S., Min- 
neapolis, $5,251. Pipe bids rejected. 

State Project 3-30, Federal Aid Project 
280, 17 mi., Itasca Co., grading to E . F. 
Remer, 315 Sellers St., Hibbing, $117,835. 
Culvert and pipe bids rejected. 

State Project 12-21, Federal Aid Project 
256, 8 mi., Carver Co., grading to J. Leach, 
Lakeville, $31,643, culverts to Wessel Bros., 
Guardian Life Bldg., St. Paul, $9,228, pipe 
to Elk River Concrete Products Co., Elk 
River, $1,346. 

State Project 42-21, Olmsted Co., 6 mi., 
grading to Cameron, Joyce & Co., Keokuk, 
Ia., $38,278, culverts to A. Beckman Co., 
Lake City, $13,023, pipe to Klauer Mfg. Co., 
atts and Washington Sts., Dubuque, Ia., 

State Project 53-23, Dakota Co., to 
Campbell Constr. Co., 3050 Hennepin Ave., 
Minneapolis, $29,520, culverts to Lyle Cul- 
vert & Road Equipment Co,, 171 27th Ave. 
S. E., Minneapolis, $573. 

State Project 7-30, Federal Aid Project 
269, & mi, Waseca Co., grading to J. 
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Streets and Roads (Continued) 

Brown Constr. Co., Madison Lake, $14,622, 
culverts to Wessel Bros., Guardian Life 
Bidg., St. Paul, $3,516, bridge to Sullivan 
& Schaub, Madison Lake, $3,575. 

State Project 15-29, Watonwan Co., 10 
mi., grading to Nelson, Fulton & Nelson, 
Ist Natl.-Soo Line Bldg., Minneapolis, 
$9,260, graveling to Minnesota Rural Ex- 
press Co., Montevideo, $14,973, bridge to 
lowa Bridge Co., 317 McKnight Bidg., Min- 
neapolis, $5,740. 

State Project 4-25, Beltrami Co., 1.5 mi., 
grading to C. W. Clark, Puposky, $11,078, 
graveling to M. Barrett, St. Cloud, $4,282, 
bridge to H. F. Garbisch, Austin, $7,138, 
culverts to P. Halupzoh, Tenstrike, $1,940. 
Noted Aug. 10. 

Minnesota —— State Hy. Dept., St. Paul, 
gravel surfacing 24,000 cu.yd. State Proj- 
ect 9-23, Jackson and Nobles Counties, Div. 
A, to H. Einung, Jasper, $11,494, Div. C, to 
Merrick & Ackmann, Sleepy Eye, $12,339; 
15,600 cu.yd. State Project 3-32, Wilkin Co. 
to Clements, Schottenbauer & Marvin, 
Clements, $27,713; 10,426 cuyd. State 
Project 9-30, Mower Co., to Nortnwestern 
Constr, Co., 2214 Sheridan Ave. N., Minne- 
apglis, $14,627; 8,300 cu.yd. State Project 
8-37, Federal Aid Project 94, and 4,000 cu. 
yd, State Project 8-36, Polk Co., to Cramer 
Constr. Co., Pioneer Bldg., St. Paul, $14,- 
207 and $7,652 respectively; 10,300 cu.yd. 
State Aid Project 8-38, Federal Aid Project 
204, Itasca Co., to Cuyuna Range Constr. 
Co., Ironton, $17,716. Noted July 13. 

Kan., Iola—Allen Co. paving 0.992 mi. 
road from here .o Ft. Scott, Sect. A, Project 
128, 18 ft., concrete, to Fry Bros., Iola, 
$31,730. 

N. D., Mott—Grading and building cul- 
verts on 11 mi. State Highway 37, north 
and west of Regent; grading to Lindsay & 
Gillen, Mott, $20,055, culverts to Western 
Steel Products Co., New Duluth, Minn., 
$6,338. 

Missouri—State Hy. Dept. at div. office 
Bloomfield, 4.256 mi. road from Cairo to 
Poplar Bluff, 24 ft., Federal Aid Project 
179, Stoddard Co., to Novaculite Constr. 
Co., Marion, Ill, $17,780; 14.842 mi, road 
from Advance northeast and south, 24 ft., 
Federal Aid Project 187, Stoddard Co., to 
Service Constr. Co., Poplar Bluff, $91,059. 
Noted Aug. 10 and 17. 

Missouri—State Hy. Dept. at div. office 
Bowling Green, 0.25 mi. road from Peno 
north, 24 ft., Federal Aid Project 1838, 
Pike Co., to Riley & Bailey Constr. Co., 
International Life Bldg., St. Louis, $20,499. 
Noted Aug. 10. 

Missouri—State Hy. Dept. at div. office 
Carthage, 1.393 mi. road from Carthage to 
Springfield, 24 ft., Federal Aid Project 168 
A, Jasper Co., to Carterville Constr. Co., 
Cartherville, $36,679. Noted Aug. 17. 

Missouri—State Hy. Dept. at div. office 
Lebanon, 5.075 mi. road from Springfield 
to St. Louis, 24 ft., Federal Aid Project 
89 B, Laclede Co., to Case & Killian, 
Marshfield, $31,259; 4.788 mi. road from 
Lebanon eastward and westward, 24 ft., 
State Aid Project 20.179, Laclede Co., to 
Davis Constr. Co., Imboden, Ark., $19,778. 
Noted Aug. 17. 

Missouri—State Hy. Dept. at div. office 
Lexington, 4.694 mi. road east and west 
from Higginsville, 24 ft., State Aid Project 
20.164, Lafayette Co., to E Jucksch, 
Oswego, Kan., $21,898. Noted Aug. 17. 

Missouri—State Hy. Dept. at div. office 
Moberly, 0.678 mi. road from Moberly to 
Huntsville, 24 ft.. Federal Aid Project 186, 
Randolph Co., to Lynch McDonald Constr. 
Co., Moberly, $24,628. Noted Aug. 10. 

Missouri—State Hy. Dept. at div. office 
Poplar Bluff, 8.435 mi. road from Poplar 
Bluff southwestwardly, 24 ft. Federal Aid 
Project 58 C, Butler Co., 11,685 cu.yd. 
earth excav., 49,460 cu.yd. borrow, 98.9 
cu.yd. concrete masonry, 59,618  sq.yd. 
specification C gravel pavement, 12 ft., ete. 
also 7.366 mi. road from Pegplar_ Bluff 
southwestwardly, 24 ft.. Federal Aid Pro- 
ject 58 A, 32,170 cu.yd. earth excav., 83.1 
cu.yd. concrete masonry, 52,727  sq.yd. 
specification C gravel pavement, 12 ft., e(c., 
to Little & Dean, Paris, Tenn., $60,665 and 
$31,922 respectively. 

Missouri—State Hy. Dept. at div. office 
Shelbyville, 4.529 mi. road from Shelbyville 
northward and southward, 24 ft., State 
Aid Propect 20.129, Shelby Co., to H. J 
Dungan, Shelbina, $17,183. Noted Aug. 10. 


Mo., Kansas City—-Paving 29th St., plain 
concrete, to Halpin & Boyle Constr. Co., 
709 Ry. Exch., $2.71 per sq.yd., total $25,- 
724; resurfacing 15th St. from Euclid 
Ave. to Bates St., to W. H. Knight Constr 
Co., Kansas City (street address not avail- 
able) $1.49 per sq.yd., total $43,389. 

Tex., Austin—Travis Co. surfacing and 
topping 9.15 mi. Highway 20, from Manor 
to Bastrop Co. line, 16 ft., to Haden & 











Austin, Hill and Marsh Sts., Houston, $40,- 
150. Engrs. est. $45,000 incl. 10% for en- 
gineering and contingencies. Noted July 20. 

Tex., Cameron—Milam Co. grading, 
gravel surfacing, etc., 17.94 mi. State High- 
way 36, Federal Aid Project 252, to Thomas 
& Ratcliff, Rogers, $80,743. Noted Aug. 10. 

Tex., Eldorado—Schieicher Co. topping 
11.43 mi. Highway 4, Federal Aid Project 
135, 16 ft.. to A. E. Morgan, Dallas, (street 
address not available), $26,360; crushed 
stone to Schleicher Co., c/o C. A. Womack, 
co. judge, Eldorado, $7,297. Noted July 20. 

Tex., Farmersville—Collin Co. paving 
various streets, 19,841 sq.yd. vertical fibre 
brick on concrete, 1,193 lin.ft. combined 
curb and gutter, to Plains Paving Co., 920 
Amer. Natl Bank Bldg., Wichita Falls, 
$35,610. Noted July 13. 

Tex., Georgetown—W illiamson Co, grad- 
ing, gravel surfacing, etc., 11.35 mi. High- 
way 43-A, to H. Kyle, Hutto, $76,596, 
engrs. est. $84,256, incl. 10% for engineer- 
ing and contingencies; grading shale and 
gravel surfacing 15.57 mi. State Highway 2 
from Georgetown to north line of Precinct 
1, to McDonald & Evans, Austin, (street 
address not available), $51,434, engrs. est. 
$63,750 incl. incl. 10% for engineering and 
contingencies, 

Tex., Lufkin—Angeline Co. to Womack 
Constr. Co., Sherman, grading, gravel sur- 
facing, and bituminous topping 4.19 mi. 
Highway 35 from Polk Co. north, 16 ft., 
$49,864; 5.47 mi. Highway 35 from point 
5.1 mi. south of here toward Polk Co. line, 
16 ft., $75,020; 5.09 mi. State Highway 35 
from here south, Federal Aid Project 271, 
$48,348. All gravel furnished by county. 
Noted July 20. 

Tex., San Antonio—Bexar Co. grading, 
surfacing, etc., 2.23 mi. Highway 9, Pearsall 
Rd., (a) grading roadway surfacing with 
gravel, hauling, spreading and rolling, (b) 
1 in. bituminous topping, (c)_ rein.-con. 
drainage structures, to C. M. Kelly, 503 
Barrett Pl. (a) $16,645; Uvalde Rock As- 
phalt Co., 1111-14 Natl Bank Bldg., (b) 
$13,604; W. W. Lehr, San Antonio, (c) 
$14,026. Noted July 27. 

Tex., Waco—McLennan Co. grading, 
surfacing and topping 11.32 mi. Highway 
2-B through Mart to county line, State Aid 
Project 310, 16 ft., 840 cu.yd. concrete, 
106,474 cu.yd. earth excav., 16,150 gal. 
asphalt, 2,074 sq.yd. reinforcing, 840 cu.yd. 
concrete, 23,028 cu.yd. crushed rock, 57,991 
Ib. reinforcing steel, also 589 mi. Highway 
6 from Elm Mott north 16 ft., 10,192 cu.yd. 
borrow, 23,538 cu.yd. roadway, 370 cu.yd. 
concrete, 25,928 ga, bituminous material, 
25,468 Ib. reinforcing, 1,368 cu.yd. cover 
material, 2,162 cu.yd, crushed rock, 11,628, 
cu.yd. gravel, to Wear & Thomas, Rogers, 
$164,763 and $58,834 respectively. Engrs. 
est. $220,000 and $63,700 respectively, incl. 
10% for engineering and contingencies. 

Colorado—State Hy. Dept., Denver, 
gravel surfacing road beginning at eastern 
city limits of Canon City and extending 
easterly through Florence State Aid Proj- 
ect 165, to G. A. Allen, Morrison, $63,343, 
engrs. est. $78,892; gravel surfacing 5.686 
mi. road beginning 4 mi. west of Granada 
and extending westerly, State Aid Project 
168 A, to Standard Eng. Co., E & C Bldg., 
Denver, $36,573, engrs. est. $47,620; gravel 
surfacing 3.144 mi. road beginning 4 mi. 
east of Grand Junction and extending east- 
erly towards Palisades, State Aid Project 
208 A, to F. L. Hoffman, Mining Exch. 
Bldg., Denver, $30,587, engrs. est. $33,340; 
concrete paving 8.228 mi. road beginning 
north of Brighton and extending north- 
ward through Ft. Lupton toward Platte- 
ville, State Aid Project 226 A, to White & 
Johnson, 521 Chamber Commerce Bldg., 
Denver, $219,212, engrs. est. $249,987; sand 
clay surfacing 3.995 mi. road beginning east 
of Peyton and extending easterly through 
Callien, State Project 532, also concrete 
paving 2.938 mi. road beginning 14 mi. 
east of Pueblo and extending east on Sante 
Fe Trail, State Aid Project 217, to E. Lind- 
sey, 521 Chamber Commerce Bldg., Denver, 
$15.739 and $85,605 respectively, engrs. est. 
$20,174 and $85,223; rubble cement flume 
and culverts on State Highway 54 near 
Nighthawk, Gilpin Co., to Acme Bridge 
Co., 1319 Champa St., Denver, $8,255, engrs. 
est. $11,088. ‘ 

Ariz., Florence—Bd. Supervs. Pinal Co., 
grading, gravel surfacing and building 
structures on 5.1929 mi. Florence-Supe-ior 
Highway, Sect. F, Federal Aid Project ‘23, 
to Goodman & Merrill, St. David, $28,965. 
Noted Aug. 3. 

Ariz., Phoenix—Maricopa Co. Highway 
Comn., paving 8 mi. Glendale-Marinette 
Rd., 81,193 sq.yd. concrete, 18,800 cu.yd. 
excav., 1,245 cu.yd..structural concrete and 
22,300 lb. reinforcing, to Twohy Bros. Co., 
318 North Central Ave., $211,510, 

California—State Hy. Comn., Sacra- 
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mento, 10.43 mi. highway bet, ( 
Lake and northerly boundary, |. Ay 
Co., to Southwest Paving Co., \ 
Bldg., Los Angeles, $173,048, : 
$234,614, plus materials furnished Stat 
$75,596, total $248,643; grading pe 
highway between Hopland and |} ; 
Mendocino Co., to Murdock Bros., : 
and Ukiah, $62,284, engrs. est. $6 
materials furnished by State, $1.3 
$63,682; surfacing with ashaltix 
0.83 mi. between Arcola School an: 
Station, Madera Co., to Federal (.»; 
Call Bldg., San Francisco, $13,86\ 
est. $15,400; grading 11.66 mi. hig) 
tween Fish Springs School and siti... 
corner, Sect. 33 T. 8 S., R. 33 W.. Mb. p 
& M., Inyo Co., to Redmond, Page & js), 
Alameda, $67,334, engrs. est. $64.0 
materials furnished by State $4,s 
$72,166; 2.02 mi. highway through | ! 
Riverside Co., to F. W. Teschke, Los An. 
geles, (street addres not availah|.) - 
052, engrs. est. $30,167, plus materiaic m; 
nished by State $15,042, total $40,095 
July 20, Aug. 10 and 17. 

Calif., Bakersfield—For 5,028 lin.ft. Rov 
419, 94,600 sq.ft. of 8 in. concrete, to Kay. 
field & Tompkins, 2225 Fresno St’, Freen: 
$0.445. 

Calif., Modesto — Improving portions « 
Morris, Castle and Auburn Sts., to Standar 
Paving Co., 1411 9th St., 168,200 sq.ft 
grading $0.05, 154,809 sft. paving 
asphaltic concrete base with 13 in. War. 
renite-bitulithic surface $0.17, 13,390 sq.f 
concrete gutter $0.20, 8,325 sq.ft. concrete 
curb $0.70. Noted July 6. 

Calif., Sacramento—Sacramento Co. \’!! 
pave 1 mi. Antelope Rd., and 5,936 lin.f1. 
San Juan lateral, asphaltic macadam. }) 
day labor. No bids received on Aug. 7. D. 
3utler, co. engr. Noted July 27. 

Calif., San Luis Obispo—Improving por- 
tion Aliva Rd., to J. L. Conner, Nipom: 
5,500 cu.yd. excav., incl. borrow $0.75 por 
yd., 8,296 ft. shaping and rolling road hei 
$0.15, 2,049 yd. Class A concrete pavement 
$5.15 per yd. 7,500 Ib. reinforcing $0.01 
per lb., total $29,135. Noted July 27. 

Calif.. San Rafael—Marin Co., paving 
San Rafael and Olema Rd. through Fairfax. 
and portion of Fairfax and Bolinas Ra. to 
S. P. Brownlee, San Rafael, $27,400. Noted 
July 29. 

Calif., Woodland—Yolo Co. will extend 
Main St., eastward, by day labor under 
supervision of A. Proctor, co. engr. Work 
involves 1,650 cu.yd. unclassified  eart} 
work, 84,900 sq.ft. 6 in. cement concret: 
pavement, etc, 

Que., Montreal—Paving St. Joseph Blvd. 
from Henri Julien to Papineau Aves., 4,312 
ft. asphalt, 50 ft., to Sicily Asphaltum Pav- 
ing Co., 60 St. Viateur. St., $120,271. 

Ont., Hensall— Concrete pavements on 
Main St., to Hamilton Constr. Co., Hamil- 
ton, iotrect, address not available). Engrs. 
est. $38,000. Noted May 25. 

Ont., Oakville—P. A. Bath, council clk. 
concrete pavements, curbs and gutters, to 
King Eng. Co., Oakville. Engrs. est. $35,- 
000. Noted July 13. 

Ont., Thorold—Concrete pavement and 
curbs on Chapel St., to Somerville & Dill- 
worth, 22 Cross St., Welland. Eners. est. 
$28,000. 

British Columbia — Dept., Pub. Wks. 
Victoria, paving 2 mi. Yale Rd. from 
McLellan Rd. to Murrayville, to E. J. 
Palmer & Co., 1108 Vancouver Blk., Van- 
couver, $60,000. Government will supply 


cement, 
Industrial Works 


PROPOSED WORK 


R. L., Providence—United Electric Rail- 
ways Co., Union Station, plans 1 and 2 
story, 88 x 250 ft. brick and concrete garag: 
and service plant, Melrose St. $100,000 
Private plans. 

Conn., South Norwalk—J. and J. Cash 
Ltd., Chestnut St., soon lets contract 1} 
story, 60 x 132 ft., brick and steel addition 
to weave shed. $40,000. Private plans. 

N. Y., Brooklyn—Brooklyn Edison Co., 
560 Pearl St., having plans prepared by 
T. E. Murray, Inc., archts., 55 Duane St, 
New York, new power plant, 400,000 lw 
capacity, Marshall St. and Hudson Ave. 

N. Y., Buffalo—Jewett & Co., Military 
Rd., plans to rebuild factory, Military Rd. 
$150,000. S. S. Jewett, 563 West Ferry St.. 
pres. Architect not announced. ; 

N. Y., Chautauqua—Chautauqua Institu- 
tion, The Colonnade, plans rebuilding gar- 
age destroyed by fire. $50,000. A. E. Bes- 
tor, pres. Architect not announced. &.C. 
Arnold, Colonnade Bldg., lessee. 

N. Y., Dunkirk—Skelton Shovel Co., ¢ 0 
Chamber of Commerce plans factory. $125,- 
000. Architect not announced. 





\ > 











August 24, 1922 


EI 





Works (Continued) 
Fredonia—Red Wing Co., Ine., 27 


ne plans rebuilding concrete waré 
ah ntly destroyed by fire. $130,000 
- <<. Jamestown—S. B. Robbins, 303 


sofayette St., plans modern garage and 
ee gtation, North Main St. $45,000 or 
\rchitect not selected. 

Long Island City — Natl. Liquid 
18 Purvis St., plans brick, steel 

7 econ. factory, plain foundation, 

ctey Ave. between Honeywell and Buck- 

$500,000, 

w. ¥. Rochester—Haverstick & Co., 66 

St., plan concrete warehouse, 
$40,000. Architect not = an- 





need. 
Pa., Ambridge 
lans 1 story, 80 x 480 ft. steel plant 


Private plans. 





-Standard Seamless Tube 
i 
Pa Castanea—Lock Haven Electric 

ht & Power Co., Lock Haven, plans new 

wer house, here. $200,000, 

Pa., Columbia—Peerless Folding Box & 
Crate Co. c/o F. S, Sheeman, Swank An- 
ex, Johnstown, plans 1 story, 50 x 200 ft 
nerete, brick and steel factory. Archi- 
tect not selected, 

Pa., Glenshaw—Ball Chemical Co., Ful- 

Rik., Pittsburgh, having plans prepared 

. B. Duff, engr., 712 Magee Bldg., Pitts- 
rgh, 2 story, 64 x 113 ft. rein.-con. and 
factory and storage building, Butler 
ank Rd. $50,000. 

Pa., Greenville—H. E. McConnell, repre- 
ting others, in connection with local 
unber of Commerce purchased 35 acre 
and plans to build steel plant incl. one 
ton blast furnace, four 60 ton open 
arths, one 10 ton open hearth, steel foun- 
four rolling mills, cold drawing mill. 
2,500,000 Architect not announced. 

Pa.. Johnstown—J. Walling & Co., 518 
Vashington St., having plans prepared by 
: E. Dickey & Co., archts., Johnstown, 3 
tory, 74 x 132 ft. concrete and steel gar- 
ge, Railroad St. $150,000. 

Pa., Koppel—Koppel Car _ Repair Co. 
lans large dry house with storage tracks 
capacity 200 cars), Hoytdale Rd. Engi- 
eer not announced. 

Pa., New Kensington—Natl. Auto Service 
‘o, plans 1 story, 60 x 70 ft. and 25 x 80 

garage and service station, 5th St. 
rooo 

Pa., Oil City—Natl. Transit Pump & Ma- 
hine Co,, Oil City, plans 80 x 200 ft. brick 
ind steel foundry. Private plans, 

Pa., Pittsburgh—Air Reduction Co., 342 
Madison Ave., New York, plans plant on 
Neville Island, here. $100,000. Private 
jans, 

Pa., Pittsburgh—J. R. McNary, 435 6th 
\ve., is organizing the Neville Twp. Light 
‘>, and the Kennedy Twp. Light Co. and 
ans to install and operate electric light 
and power plants in these townships. 

Pa., Secranton—Bd. Control plans power 

ise in connection with institution build- 
gs, Gibson St. and Adams Ave. $61,000. 

H. Williams, 425 Washington Ave., pres. 
Engineer not announced. 

Pa., Starbreck (Warren P. O.)—-Warren 
Steel Car Co. plans 1 story, 90 x 260 ft. 
rick and steel factory. $75,000. Private 
plans, 

La., New Orleans — Bd, Port Comrs., 

inal St., plans 3 story, 140 x 325 ft. grain 
icking plant adjoining warehouse, steel 
and corrugated iron. $180,000. 

Tenn., Knoxville—Mahan-Kerr Motor 
(o., 719-921 South Gay St., plans 3 story, 
183 x 159 ft., garage and salesroom, Cum- 
eriand and Market Sts. $150,000. Archi- 

t not selected. 


Tenn., Memphis—Memphis Sash & Door 
‘o, 673 South Dudley St., plans 3 story, 
" x 300 ft., brick factory, Railroad St. 
(d Roland Ave. Architect not announced. 
0., Cleveland—Lincoln Heights Dairy 
‘'o.. e/o J. Terencz, 755 Starkweather Ave., 
id plans prepared by W. Markowitz. 
reht., 18386 Euclid Ave., 2 story, 35 x 78 
brick and concrete factory, 2594 Pro- 
essor Ave. $40,000, ' 
0., Cleveland—Pollock-Davis Co., 11628 
I clid Ave., had plans prepared by H. P. 
Vhitworth, archt., 526 Hickox Bldg., 1 
BLO! y, te x 74 ft., brick and steel garage. 
.,0» _Cleveland—G. Rackle & Sons Co., 
) o-A.B.C. Line, had plans prepared 1 
. 90 X 120 ft. factory, concrete blocks 
timber, McCracken Rd, $40,000. Pri- 


plans, 
©., Cleveland—See “Buildings.” 


_ 0» Cleveland—Woodworth Road Land 
o W. S. Ferguson, archt., 1900 Eu- 


1. 
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celia Ave,, plans 6 stors, brick, steel and 
concrete warehouse, East 152nd St, along 
tracks of New York, Chicago and St. Louis 
Ry. $150,000. 

Mich,, Battlé Creek—Rich Steel Produets 
Co., Springfield Pl., plans 3 or 4 story, brick 
and steel factory, Springfield P| $500,000, 
Architect not selected. 

Ill., Chicago—A. Epstein, archt., 2007 
West Pershing Rd., preparing plans 2 story, 
100 x 107 ft. canning plant, rein.-con., brick 
and steel, 47th St. near Kedzie Ave. $110,- 
000 Owner's name withheld, 

Ill., Chicago—P. yerhardt, archt., 64 
West Randolph St., soon receives bids 3 
story, 100 x 125 ft. printing plant, rein.- 
con., brick and steel, 210-14 South Peoria 
St., for Chicago Evening American, 325 
West Madison St. $175,000. 

Il., Hyde Park (Chicago P. O.)—J. L. 
McConnell, archt., 111 West Jackson Blvd., 
preparing plans 2 story, 100 x 140 ft., rein.- 
con., brick and steel garage $80,000. 
Owner's name withheld. 

Wis., Fond du Lac—B. FE. Mehner, archt., 
Main St., preparing plans 3 story, 42 x 180 
ft., brick, tile and timber factory, plain 
foundation. $60,000, Owner's name with 
held. 

Wis., Milwaukee — Milwaukee Woven 
Wire Wks., 3014 Clarke St., having plans 
prepared 3 story, 130 x 140 ft., brick and 
timber warehouse, plain foundation, 30th 
and Clarke Sts. $80,000. Private plans. 

Wis., Neenah — Jaeger-Wheeler Co., 417 
2nd St., Menasha, having plans prepared by 
EK. A. Wettengel, archt., 578 Pierce Ave., 
Appleton, 2 story, 60 x 120 ft. garage and 
repair shop, brick, rein.-con. and steel, plain 
foundation. $50,000. 

Wis., Platteville—E. H. Johnson plans 1 
and 2 story, 60 x 150 ft., brick, rein.-con. 
and steel factory, plain foundation, $60,000 
Architect not selected. 


Wis., Racine—Horlick Malted Milk Co., 
Horlicksville, had plans prepared by L. 
Lehle, archt., 3810 Bway., Chicago, 5 
story, 123 x 123 ft., rein.-con. and brick 
factory, plain foundation. $200,000. 

Wis., Waukesha — Waukesha Fdry. Co., 
Lincoln Ave., plans 2 and 3 story, 50 x 
195 ft., brick and steel factory, plain foun- 
dation, Lincoln Ave. $50,000. Architect 
not selected. 

Minn., Albert Lee — Central Clay Wks., 
plans concrete and brick factory to replace 
plant recently destroyed by fire. $40,000. 
A. L. Severin, mgr. Architect not selected. 

Neb., McCook — Chicago, Burlington &« 
Quincy R. R., 547 West Jackson Blvd., 
Chicago, soon takes bids 2 story, 40 x bo 
ft. rein.-con., stone and steel power plant 
incl. 7 x 185 ft. concrete stack, here. $85,- 
000. Private plans. Noted May 18. 

Mo., Kennett — Caruthersville Light & 
Power Co. plans additions and improve- 
ments to power plant. $40,000. Engineer 
not announced. 

Ark., Hot Sprigs—Missouri Lumber Co., 
Gaines Ave., plans to rebuild lumber plant 
recently destroyed by fire. $75,000. Engi- 
neer not announced. 

Tex., Sabine — Magnolia Petroleum Co. 
plans to rebuild that portion of distribut- 
ing plant destroyed by fire. $170,000. Archi- 
tect not announced. 

Okla., Duncan—Pauline Oil and Gas Co., 
Duncan, plans modern refinery, 700 bbl. 
daily capacity, about 6 mi. from _ here. 
$65,000. Architect not announced. 

Okla., Madill—Woody Motor Co., Madill, 
plans to rebuild garage and service sta- 
tion, recently destroyed by fire. $60,000. 
Architect not announced, 


Calif., Oakland—Hebern Electric Code, 
Inc., Bank of Italy Bldg., had plans pre- 
pared by Reed & Corlett, archts., Oakland 
Bank of Savings Bldg., Oakland, 3 story, 
steel frame, rein.-con. factory, Harrison 
St. between 8th and 9th Sts. $200,000. 

Que., Montreal—Burton Brewery Co. of 
Canada, Ltd., Montreal, plans 3 story, 100 x 
300 ft. brewery, St. Denis°and De Valier 
Sts. $400,000. 

Que., Montreal—H. Morgan & Co., Bea- 
ver Hall Hill, plans 4 story,, 50 x 150 ft. 
brick and steel factory, St. Catherine St. 
W. $150,000. Munn & Shea, Cote St., 
engrs. 

Ont., Brantford—See ‘ Miscellaneous.” 


Ont., Hamilton—Libbey Owens Sheet 
Glass Co. plans plant. $250,000. Private 


Ont.. Windsor—Gray Dort Motors, Ltd., 
1 William St. N., Chatham, plans new fac- 
tory here. $100,000. Private plans. 

BIDS "DESIRED 

Pa., Phila.—Sept. 1, by Standard Provi- 

sion Co., 212 North Front St., 3 story, 60 
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x 170 ft. and 60 x 90 ft. rein.-con, packing 
plant, plain foundation, Callowhill and Wil 
low Aves. $150,000 Private plans 


0., Cleveland—Christian, Schwarzenberg 
& Gaede, archts,, 1900 Euclid Ave., taking 
bids 1 story, brick, steel and concrete fac 
tory addition, 1749 East 22nd St., for Wolf 
Envelope Co. N. J. Dreyfoos, pres Noted 
Aug. 17 

O., Cleveland—D,. D. Wessels & Son, 175 
Kast lith St., taking bids and opens sat 
about Aug. 30, 2 story, 100 x 102 ft., broch 
und steel factory, plain foundation, 200% 
Oregon Ave. $60,000. Private plans 

O., Cleveland—A. Sogg, archt., 319 Hippo 
drome Annex, taking bids 2 story, 35 x 50 
ft., brick and steel factory and store, Kast 
105th St.and Super’ ioArve $3 HRDL ta 
105th St. and Superior Ave., for J. O. Stein 
(real estate), 822 Leader-News Blidg., Hoff 
man Candy Co., c/o architect,  lesse¢ 
$40,000 


0., Middletown—Gardner Harvey Pape 
Co., West 3rd St., taking bids 1 story, 200 x 
396 ft. plant, brick and steel, sawtooth cor 
struction. T. H. Scott & Son, Middletow 
archts. 

Mich., Saginaw—D. H. Burnham & Co., 
archts., 209 South La Salle St., Chicago 
taking bids, 5 story, 50 x 120 ft. war 
house, mill construction, for Money Bro: 
115-119 North Washington St $250,000 


Wis., Madison—J. R. and E. J. Law, 
archts., Strand Bldg., receiving bids 1 story, 
60 x 182 ft., factory, rein.-con., brick and 
steel, Charter St., for J. Feldman Paper 
Box Co., 515 Regent St. $60,000. Noted 
Aug. 10. 

Wis., Milwaukee—Seaman Body Corp, 
1732 Richards St., taking bids 5 story, 123 
x 420 ft. and 100 x 225 ft. plant, brick ani 
timber, plain foundation, Richards St. Pri 
vate plans. 

Wis., Oshkosh—Winnebago Co. Road & 
Bridge Comn., c/o O. Laabs, chn., 535 7th 
St., taking bids 1 story, 58 x 129 ft., brick 
and concrete, garage, plain foundation, Wis 
consin Ave. $40,000 Private plans. 

Calif., Santa Rosa — B. Hildebrand 
archt., Santa Rosa, receiving bids 2 story 
75 x 150 ft. rein.-con. garage, for Tilden & 
Tilden. $40,000. 

CONTRACTS AWARDED 


Me., Sanford—Sanford Mills, 4 story, 8° 
x 155 ft. rein.-con, finishing building, and 6 
story addition to mill, to Turner Constr 
Co., 178 Tremont St., Boston, Mass. Archts 
est. $175,000. 


Mass., Boston—Fisher Hill Co., 18 Tre 
mont St., will build 3 story, 80 x 17 ft 
brick and rein.-con. garage and service stu 
tion, plain foundation, Commonwealth Ave. 
by day labor. $100,000. H. F. Bryant, 334 
Washington St., Brookline, archt. 

Mass., Holyoke—Holyoke Supply Co., 214 
Race St., 5 story, brick and steel addition 
to plant, to P. J. Kennedy & Co., Inc., 464 
Maple St. Archts. est. $50,000. 


Mass., Southbridge—Hamilton Woolen 
Co., Mill St., 1 story, 100 x 120 ft. steel and 
concrete addition to plant, West St., to \ 
©. Boyer, 198 Hamilton St. Archts. est 
$40,000. Noted June 22. 


R. L., Pawtucket—Solway Dyeing & Tex 
tile Co., Ingrahamville, 1 story, 70 x 140 
ft. brick and steel addition to plant, to F. 
G. Rowley Co., 260 Central St. Archts. est 
$40,000. 

R. I., Woonsocket—French Worsted (Co., 
Mill St., 1 story, brick and timber addi 
tion, also rein.-con. coal pocket and trestle, 
to J. W. Bishop Co., 109 Foster St., Wor- 
cester, Mass. Archts. est. $40,000 


Conn., East Hartford—Colonial Auto Co., 
1279 Main St., Hartford, 1 and 2 story, 
brick and steel garage, service station, and 
showrooms, Connecticut Blvd., to Austin 
Co., 217 Bway., New York City. Archts. 
est. $40,000. 

Conn., Hamden—Safety Car Heating & 
Lighting Co., Dixwell Ave., 1 story, 196 x 
115 ft. and 100 x 195 ft., brick and steel 
additions to plant; also large rein.-con 
tank, to Stovel & Brinkerhoff, 136 Liberty 
St., New York, $100,000. Noted July 20. 

N. Y., Buffalo—Lautz Marble Co., 861 
Main St., 1 story, 99 x 475 ft. factory, 
brick, steel and concrete, to Turner Constr. 
Co., 11 Goodell St. Archts. est. $150,000. 

N. Y¥.. New VYork—Republic Storage Co.. 
Inc., 45th St. and 12th Ave., brick, steel and 
concrete warehouse, plain foundation, 57th 
St. and 12th Ave., to Industrial Eng. Co. 
30 Church St. Archts, est. $250,000. Notec 
Aug. 10. 

N. Y¥., New York—Street & Smith, 79 7th 
Ave., brick, steel and concrete printing 
plant, plain foundation, 147 West 15th St., 
to Fountain & Choate, 110 East 23rd St. 
Archts. est. $150,000. Noted July 6. 
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Industrial Works (Continued) 

N. ¥., Wende—See “Buildings.” 

N. J., Jersey City—Standard Milling Co., 
49 Wall St., New York, 6 story, rein.-con. 
and steel warehouse, concrete pile founda- 
tion, Pavonia Ave., here, to Lynch Constr. 
Co., 52 Vanderbilt Ave., New York. Archts. 
est. $2,000,000, 


Pa., Arnold—Amer. 
Farmers Bank Bldg., 


Window Glass Co., 
Pittsburgh, 1 story, 


120 x 142 ft. steel and brick factory, to 
Hughes-Foulkrod Co., Oliver Bldg., Pitts- 
burgh. 


Pa., Osgood (Greenville P. 0.)—Du Roth 
Steel Truck & Car Wheel Co., 611 Keystone 
Bldg., Pittsburgh, 1 story, 100 x 200 ft. 
steel factory, to Pittsburgh Bridge & Iron 
Co., Rochester. Noted Aug. 3. 

Pa., Phila.—Lutheran Publishing Co., 9th 
and Sansom Sts., 8 story, 74 x 117 ft. rein.- 
con. and brick plant, 13th and Spruce Sts., 
to Wark & Co., 231 South Broad St. Engrs. 
est. $500,000. 

Pa., Phila.—Phila. Electric Co., 19th and 
Chestnut Sts, 1 story, 59 x 121 ft. rein.- 
con., brick and steel substation, American 
and Susquehanna Aves., to F. L. Hoover & 
Sons, 1023 Cherry St. Engrs. est. $80,000. 

0., Columbus—Columbus Show Case Co., 
Grant Ave. and Buckingham St., 3 story, 
82 x 882 ft., rein.-con. and brick factory, 


concrete pile foundation, to Frank-Hill 
Smith, Inc., Winters Bidg., Dayton, 
$100,000, 


0.. Dayton—Delco Light Co., 6 story, 190 
x 350 ft., rein.-con, and brick factory, con- 
crete pile foundation, East Ist St., to H. K. 
Ferguson Co., 6523 Euclid Ave., Cleveland, 
$600,000. 

Ill., Chicago—J. T. Igoe Co., 117 West 
Harrison St., 10 story, 100 x 150 ft. print- 
ing plant, rein.-con., brick and steel, Van 
Buren and Jefferson Sts., to E. P. Strand- 
berg Co., 236 East Erie St. Archts, est. 
$750,000. Noted March 16. 

Wis., Green Bay—Standard Oil Co., 68 
Wisconsin St., Milwaukee, 1 story, 52 x 100 
ft. garage and warehouse, brick and con- 
crete, plain foundation, to B. Herman & 
Son, 1412 Hamilton St., Manitowoc. Engrs. 
est. $40,000. 

Wis., Madison—A. Maisano, 821 Regent 
St., 2 story, 50 x 90 ft., garage and repair 
shop, rein.-con., steel and brick, plain foun- 
dation, to B. Wrend, 1009 Milton St. Engrs. 
est. $40,000. 

Wis., Milwaukee—L. Leidersdorf Co., 417 
Sycamore St., 1 story, 50 x 150 ft., brick 
and concrete, plain foundation, Clybourn 
St., to E. Steigerwald & Son, 3603 Vliet St. 
Engrs. est. $45,000. 

Wis., Milwaukee—Rockwell Mfg. Co., 572 
Park St., 1 story, 60 x 200 ft., brick_and 
timber warehouse, plain foundation, Park 
St., to C. Behnke, 827 34th St. Engrs. est. 
$40,000. 


Wis., Oshkosh—Kaewer Auto Co., Main 
and Irving Sts., 1 story, 64 x 130 ft., garage 
addition, brick and concrete, plain foun- 
dation, Main St., to Fluor Bros. Constr. Co., 
52 State St. Archts. est. $40,000. 

Wis., Racine—H. & M. Body Corp., 608 
Center St., 1 story, 100 x 240 ft., brick and 
timber, dry kilns, plain foundation, to 
Everett Winters Co., 725 Detroit Savings 
Bank Bldg., Detroit, Mich. Engrs. est. 
$125,000. 


Ia., Davenport—N. O. Nelson Mfg. Co., 
103 Brady St., general contract, 2 story, 
60 x 100 ft. factory, brick and concrete, to 
Priester Constr. Co., 1006 Kahl Bldg. 
Archts. est. $40,000. 





Calif., Dinuba—Sun Maid Raisin Grow- 
ers, Holland Bidg., Fresno, 80 x 140 ft. 
packing plant, here, to Trewhitt Shields 


Co., Rowell Bldg., Fresno. Noted June 8. 


Calif., San Francisco—R. McLeran & Co., 
Hearst Bldg., will build 2 story, 124 x 200 
ft. brick and concrete warehouse, Mariposa 
and Alabama Sts., by day labor. $130,000. 
Illinois-Pacific Glass Co., 14th and Folsom 
Sts., lessee. 


Que., Lachine—Linde Canadian Refriger- 
ation Co., St. Peters St., Montreal, factory, 
to A, Leduc, 351 Chrithopher Colomb S8t., 
Montreal. Engrs. est. $40,000. 


Ont., Walkerville-—Gotfredson-Joyce Co., 
Walker Rd., 70 x_100 ft. brick addition to 


factory, Walker Rd., to Muxlow & Gale, 
Quellette Ave., Windsor. Engrs. est. 
$50,000. 

B. C., Marpole—Pacific Meat Co., 268 


Columbia St., Vancouver, will build 2 story, 
65 x 100 ft. abattoir and cold storage pack- 
ing plant, cattle sheds, etc., mill construc- 
tion, ground floor concrete, along Fraser 
River, by day labor. $80,000. H. Idsardi, 
c/o owners, engr. 
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Buildings 
PROPOSED WORK 


N. ¥., New York—Apartment—P. S. Mur- 
ray, c/o J. E. R. Carpenter, archt, and 
engr., 598 Madison Ave., had plans pre- 
pared 14 story, brick, steel and stone, plain 
foundation, 98th St. and 5th Ave. $750,000, 

N. Y., Rochester—School—St. Boniface 
Church plans 135 x 154 ft. brick school, 40 
ft. high, Whalen St. $200,000. Architect 
not announced. 

Pa,, Altoona—Cathedral—Diocese of Al- 
toona, c/o J. J. McCort, soon takes bids 7 
story, stone, 13th St. $500,000. G L 
Lovatt, 416 Walnut St., Phila., archt. 

Pa., Chester—Bank and Office—Cam- 
bridge Trust Co., 5th and Market Sts., 
plans new bank and office, incl. demolishing 
present 5 story brick building, 5th and 
Market Sts. To exceed $500,000. 

Pa., Corry—Hotel—Bd. Commerce nego- 
tiating with parties for erection of modern 
hotel. To exceed $200,000. 

Pa., Hazelton—Hotel—C. D. Markle, Jr., 
Hazelton, plans 10 story, hotel. To exceed 
$500,000. 

Pa., Phila.—Recreation—J. B. Sinkler, 
archt., 1225 Chestnut St., soon takes bids 1 
and 2 story, 48 x 275 ft. rein.-con., brick 
and steel, plain foundation, 22nd and Sedg- 
ley Sts., for Bureau Recreation, City Hall. 
$200,000. 

Tenn., Nashville — Fraternal — Scottish 
Rite Consistory, 7th Ave., having plans pre- 
pared by Asmus & Clark, archts., Stahl- 
man Bldg., concrete, steel and stone, 7th 
Ave, and Broad St. $500,000. 

0., Akron—Memorial—City plans war 
memorial building in Glendale Park. 
$250,000. Architect not announced. 

0., Canton—Temple—Osgood & Osgood, 
archts., Fine Arts Bldg., Grand Rapids, 
Mich., preparing plans and takes bids in 
spring, 5 story, brick, concrete and stone, 
here, for Masonic Assn., c/o W. R. Zol- 
linger, 205 Market Ave. $650,000. W. H. 
Adams, Campau Bldg., Detroit, Mich., engr. 

0., Cleveland—Apartment—R. Grimm, 
1973 West 89th St., had plans prepared 3 
story, 85 x 106 ft., brick and timber, Madi- 
son Ave. near Wyandotte Ave. $150,000. 
Private plans, 

0., Cleveland—Commercial, Office, ete.— 

- B. Gongwer, Federal Bldg., is inter- 
ested in syndicate which plans 3 and 6 
story, commercial and office building and 
garage, brick, steel and concrete, 3328 Eu- 
clid Ave. $400,000. W.S. Lougee, 500 Mar- 
shall Bldg., archt. 

0., East Cleveland (Cleveland P. 0.)— 
Apartment—F. and S. Realty Co., 810 UI- 
mer Bldg., Cleveland, had plans prepared 
by A. Sogg, archt., 319 Hippodrome Bldg., 
Cleveland, 3 story, 82 x 115 ft., brick and 
timber, 1757 Page Ave., here. $150,000. 

0., Groveport—High and Grade School— 
Voted $219,000 bonds for 2 story, high and 
grade school, D. Reibel & Son, 1st Natl. 
Bank Bldg., Columbus, archts. Noted 
June 15. 

0., Lakewood (Cleveland P. O.)—School 
—Bd. Educ., Warren Rd., having plans pre- 
pared by C. W. Hopkinson, archt., Rose 
Bldg., Cleveland, 2 story, brick, steel and 
concrete, Clifton Blvd, near Giel Ave. 
$300,000. 

0., Logan—Court House—Hocking Co, 
voted $250,000 bonds for new courthouse. 
Noted May 25. 

0., London—Prison—Ohio Dept. Pub. 
Welfare, Columbus, called upon F. L. Pack- 
ard, archt., Hayden Bldg., Columbus, and 
others, to submit plans and drawings for 
prison, here. Original estimate of $3,000,- 
000 was rejected. 

Ill., Chicago — Apartment-Hotel — E. 
Doerr, c/o W. P. Doerr, archt., 28 East 
Jackson Blvd., plans 7 story, 120 x 227 ft., 
rein.-con., brick and steel, South Shore Dr. 
between 53rd and 54th St. $500,000. 

Ill., Chicago—Hotel—Ludgin & Leviton, 
archts., 53 West Jackson Blvd., preparing 
plans 4 story, 40 x 180 ft., rein.-con., brick 
and steel, near Loop, $200,000. Owners 
name withheld. 

Wis., Milwaukee—Church—F. Howend, 
archt., 69 Wisconsin St., soon receives bids 
1 story, 72 x 160 ft., rein.-con., brick and 
steel, Sherman Blvd., for Third Church of 
Christ Scientist, c/o W. B. Drescher, 1179 
16th St., chn. building comn. $160,000. 
Klug & Smith, 69 Wisconsin St., engrs. 
Noted June 22. 

Ia., Dubuque—Convent—St. Marys Con- 
vent, 69 Emmett St., having plans prepared 
by Damon, O'Meara & Hills, archts., 1123 
Merchants Bank Bldg., St. Paul, Minn., 4 
story, 225 x 300 ft., rein.-con., brick, tile 
and stone, $350,000. 

Mo., Kansas City—Hotel—G. L. Wood- 
ward, c/o Southern Oil Co., 37 West Jack- 
son Blvd., Chicago, soon takes bids 8 story, 
150 x 300 ft., rein.-con., brick, stone an 


—!2 


Vol. 89, No, g 


terra cotta, Linwood Ave., her ae 
macher & Greenbaum, archts. =< 

Okla., Tulsa—School—Bd. §£ 
plans prepared by G. Winkler, ; 
Palace Bldg., 4 story, 125 x 16 
con., brick, stone and terra cott 
frigerating plant, and swimming py, 
and Cincinnati Sts. $1,000,0 








Gillham, 30 Mutual Bldg., Kansa 
enegrs. 

Nev., Reno—Hotel—G. Wineticiq Rey 
Natl. Bank Bldg., had plans prenarea ; 


F. J. De Longchamps, archt., Gaz a 


4 story, brick and steel, $200,00v, 
BIDS DESIRED 


Mass., Boston — Office — Aug. 25. py 
Chamber of Commerce 177 Milk sj) 
story, 113.x 183 ft. brick and ston. 
Federal and Franklin Sts $3. 
Parker, Thomas & Rice, 110 State’ s 


archts., French & Hubbard, 88 Pear) s; 
eners. : 
N. Y¥., Syracuse—Clubhouse—Sept, 


a 
J. D. Meehan, archt., Everson Bldg 
story, 83 x 132 ft. and 33 x 86 ft. 5 
and steel, West Genesee St., for Frate 


Order Eagles. 
Noted May 11. 

N. J., Asbury Park—Hotel—Aug. 28. py 
Warren & Wetmore, archts., 16 East 471i 
St.. New York City, 6 story, brick, stee; 
and stone, plain foundation, here, for 
Asbury Park Hotel, c/o architects, 

N. J., Teaneck (Englewood Pp. 
Schhool—Sept. 5, by Bd. Educ 


$250,000. 


Gh 


of Teaneck 





Twp. for School 4, West Englewood Ave. 
and Essex Lane. C. V. R. Bogert, 167 
Main St., Hackensack, archt.; ady. this 
issue. 

Pa., Lykens—Lodge—Aug. 29, by C p 


Berger, archt., 1422 South Penn Sq., Phila., 
3 story, 48 x 140 ft., brick, steel and ston; 


plain foundation, for L. O. O. M. 1176 
$200,000. 
Pa., Phila.—School—C. J. Cumminsky 


archt., 118 West Sharpnack St., taking bids 
3 story, 100 x 184 ft. brick, steel and stone, 


Plain foundation, 24th and Wallace Sts 
for St. Francis Roman Catholic Church, 
24th and Green Sts. $250,000. 

Va., Richmond—College—William and 


Mary College taking bids 4 story, 64 x 8) 
ft. brick and concrete, Williamsburg Av 
C. M. Robinson, Times Dispatch Bldg. 
archt. 

Ga., Atlanta—Hotel—Aug. 30 at office of 
C. Dinkler, Ansley Hotel, for 125 room ad 


dition. G. L. Preacher & Co., Healey 
Bldg., archts. 
0., Cleveland—Commercial and Apart- 


ment—Blatt Court Properties Co., c/o J 
C. Reeves, 1655 East 75th St., taking bids 
and opens same about Sept. 1, 3 story, 68 
x 102 ft., brick and timber, West 25th St. 
and Blatt Court. $150,000. <A. F. Jano- 
witz, Permanent Bldg., archt. 

0., Cleveland—Commercial 
J. Babin, 827 Superior Ave., taking bids 2 
story, 60 x 234 ft., brick and steel, 9701 
Euclid Ave. $175,000. N. Petti, William- 
son Bldg., archt. 

0., Greenville—High School—Aug. 28, by 
E. L. McClain, pres. Bd. Educ., 2 story 
high school. $200,000. 
Locust St., St. Louis, Mo., archt. 

O., Maple Heights (Bedford P. 0.) — 
School—Aug. 28, by St. Venceslas (Catholic 
Church, 2666 East 35th PIl., Cleveland, 3 
story, 103 x 150 ft., brick, steel and stone, 
Libby Rd., here. $150,000. W. C. Jansen 
Electric Bldg., Cleveland, archt. Noted 
Aug. 17. 

Ind., Michigan City—Lodge—Sept. 1, by 
Masonic Temple Assn., 3 story, 82 x 82 ft. 
brick, steel and terra cotta, 6th St. $150, 
000. Nicol, Scholer & Hoffman, Lafayette, 
archts. Noted Aug. 17. 

Il, Chicago—Hotel—V. C. Carlson, 701 
Church St., receiving bids 7 story, 140 x 
270 ft., rein.-con., brick and steel, Orring- 
ton Ave. and Church St. $1,500,000. J. 
A. Scanlan, c/o owner, archt. 

Ill., Chicago—Apartment—A. E. Marks 
30 North La Salle St, receiving bids | 
story, 100 x 125 ft., rein.-con., brick and 
steel, 2500-08 Pensacola Ave. $160,00/ 

- B. Maiwurm, 516 South Euclid Ave. 
Oak Park, archt. 

Ill., Chicago—-Bank, Store and Office— 
Michaelson & Rognstad, archts., 3813 West 
Congress St., receiving bids 5 story, 240 x 
240 ft., rein.-con., brick and steel, Milwau- 
kee Ave. and Irving Park Blvd., for E. H. 
Bengson, 2919 Milwaukee Ave., $500,000. 

Ill., Chicago — Fraternity House — H 
Shaw, archt., 39 South State St., receiving 
bids 3 story, 90 x 175 ft., rein.-con., brick 
and steel, Woodlawn Ave, and 56th St., for 
Phi Kappa Psi Chapter of University of 
Chicago, University Ave. and 60th St 
$150,000. Noted Feb. 9. 

Ill., Crystal Lake—High School—J. C. 
Llewellyn, archt., 38 South Dearborn £t. 





Chicago, receiving bids 2 story, 60 x 150 x 
260 ft., rein.-con., brick and steel, here, for 
$200,000. 


Bd. Educ. 





and Office— . 


W. B. Ittner, 911 : 
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gs (Continued) 

-ocers Park (Chicago P. O.)— 
i. wren’, 4 Van Gunten, archt., 26 East 
as Chicago, receiving bids 3 story, 
prick and steel, here $250,000. 
wwners name va t—T. R. Wi : 
Ce enver—Restaurant— a eger, 
On abt r Commerce Bldg., takes bids 
re cont. 1, 2 story, 50 x 125 ft., rein.- 
‘-.). brick and terra cotta, plain 
» Glenarm St. between 16th and 
. for A. Trachsel and O. Hebestreit, 

rson St. $150,000. 
Flagstaff—High School—Bd. Trus- 
neral contract 3 story, 130 x 180 
on., brick and steel, plain founda- 

Met, N._P. Agren, Phoenix, $124,000, 

ted June 22. : : 

eae San Francisco — Church — C, 
werner, areht., Humboldt Bank Bldg., tak- 

» bids 1 story, rein.-con., Funston Ave. 
Clement St., for Fourth Church of 
‘vrist Scientist. $150,000. Noted June 8. 

Calif. San Francisco—Office—A. I. Cof- 
fy. arent. Humboldt Bank Bldg., taking 

“. story, brick or concrete, steel frame, 
‘ter and Leavenworth Sts., for Incor- 
rat on of Doctors, 

Calif,, San Luis Obisyo—Hotel and Store 
_¢ A. Meussdorffer, archt., Humboldt 
Rank Bldg., San Francisco, taking bids 5 

‘ory, rein.-con., Montgomery and Morro 
vc. here, for J. L. Anderson, c/o archi- 

$150,000. Noted June 8. 

Calif., Visalia—Bank and Office—A. 
‘yneo, Bank of Italy, Powell and Market 
se. San Francisco, taking bids 5 story, 
rein-con., here. $250,000. R. F. Felchlin 
& Co,, Bank of Italy Bldg., Fresno, archts. 

Ont.. Owen ‘Sound—School—Aug. 31, by 
Foster & Clark, associated archts., 887 
second Ave. E., 3 story, 80 x 300 ft., rein.- 
on. brick and steel for Bd. Educ. $185,- 
) Watts & Blackwell, St. James Cham- 
hers, Toronto, archts. 

Ont., St. Thomas—School—Sept. 16, by 
> Kilmer, chn, Bd. Educ. 2 story, 6 room 
nd auditorium, brick, Myrtle and Bala- 
lava Sts. $150,000. N. R. Darrach, 430 
Talbot St., archt. 

Ont., Toronto—Dormitory—Aug. 29, by 
1. P. Hynes, archt., 73 King St., W., 3 

ry, 114 x 128 ft. rein.-con., brick and 
teel, St. Albans St., for St. Josephs Con- 
ent, St. Albans St. $200,000. 

Que.. Montreal—School—Aug. 28, by 
Catholic School Comn., 87 St. Catherine St. 
W., school and residence, St. James Ward. 
I, Vautree, 30 St. James St., archt. 


BIDS RECEIVED 

0., Akron—Court House—Summit Co., 
Court House, opened bids Aug. 12, 3 story, 
72 x 176 ft. sandstone annex, plain founda- 
tion, South Bway., from Carmichael Constr. 
‘o., 524 Hamilton Bldg., $354,150 ; Clemmer 
& Johnson Co., 406-7 Hamilton Bldg., $383,- 
449; Akron Storage & Contg. Co., Cole Ave. 
and Sherman St., $398,000. Contract 
awarded to lowest bidder. Noted July 27. 

0., Elyria—School—Bd. Educ. opened 
bids July 28, 2 story, brick, steel and con- 
rete addition to Roosevelt School, from J. 
Kaiser & Bros., Elyria, $130,000; J. Halpin, 
Elyria, $130,475. (Street addresses not 
ivailable.) Noted June 22. 

Calif., Gilroy—Schools—Gilroy School Dist. 
pened bids, (a) one 6 room junior high 
school, (b) one 14 room elementary school, 
oth frame and stucco, general contract 
from E, Nommensen, 19 South 5th St., San 
Jose, (a) $80,624, (b) $40,779; Sample & 
“ody, 180 Jessie St.. San Francisco, (a) 
$81,000; C. Stockholm & Son, Monadnock 
Bldg, San Francisco, (a) $86,650; W. 
Radke, Gilroy, (b) $42,783; Ward & Jones, 
180 Jessie St., San Francisco, (b) $44,555. 
Noted June 29. 

CONTRACTS AWARDED 
d Amherst — Laboratory — Massa- 
chusetts Agricultural College, 2 story, 75 x 

') ft., brick and steel, on Campus, to Al- 
en Bros., Amherst. Archts, est. $250,000. 
Noted June 22. 

Mass., Revere — High School School 
Dept., 4 story, 75 x 132 ft. brick, concrete 
‘nd steel, plain foundation, Beach St., to 
\. Bh. Carter & Sons Co., 73 Tremont St., 
oston. Archts. est. $250,000. Noted June 15. 

1., Pawtucket—Church—Church of 

ir Lady of Consolation, 1 story, brick and 
se Sabin and Webster Sts., to C. B. 
Maguire Co., 1205 Turks Head Bidg., 
Mae vence, Archt. est. $150,000. Noted 


Mass.,, 


_ Mass., Salem—Church, ete.—Tabernacle 
Ongregational Church, Washington St., 1 
story brick, stone and steel church, and 
o Story, brick and steel parish house, 
“ashington and Federal Sts., to E. A. Ab- 
, 3 Park St., Boston. Archts. est. 


( 


_ Yy New York — Apartment — A. 
rn Constr. Co., c/o Gronenberg & 
ag, archts. and engrs., 450 4th Ave., 
8 eel and stone, plain foundation, 
ston Ave., by day labor. $750,000. 
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N. ¥.. New York—Drill Shed—Armory 
Bd., Municipal Bldg., drill shed for 15th 
Infantry, 142nd St. between Lenox and 5th 
Aves., to Post & McCord, 101 Park Ave., 
$471,000. Noted Aug. 10. 

N. Y., Wende—Penitentiary—Bd. Supervs. 
Erie Co., Buffalo, general contract for ad- 
ministration building, bakery, laundry and 
other buildings, here, to Morris & Allan, 
Inc., Prudential Bldg., Buffalo, $682,031; 
heating and ventilating work, to Power 
Efficiency Corp., White Bldg., Buffalo, $47,- 
700. Noted Aug. 3. 

N. J., Camden—Store—H. Pinsky Sons 
Co., Bway. and Spruce St., 5 story, 56 x 92 
ft., rein.-con., brick and steel, Bway., to 
Potts Bros. & Cooperson, 129 North 1ith 
St., Phila., $175,000. 

N. J., Pittman—School—Bd. Educ. 2 
story, 112 x 116 ft. school, to Chester 
Constr. Co., Crozer Bidg., Chester, Pa., 
$155,917. 

. &d., Somerville—School—Bd. Educ., 
general contract 3 story, rein.-con. and 
brick, to Carroll & Pullen, Branch Ave., 
Princeton, $179,000. 

Pa., Johnstown—Auditorium and Gym- 
nasium— Bd. Educ., 1 story, 110 x 115 ft. 
auditorium and 8&0 x 242 ft. gymnasium, 
Central Ave., to Thiel Constr. Co., Johns- 
town. Archts. est. $650,000. Noted Aug. 10. 

Pa., Phila.—Church and Rectory—Church 
of Incarnation, c/o R. J. Brady, 52nd and 
Lindley Aves., 2 story, 79 x 159 ft. and 
47 x 359 ft., brick, steel and stone, plain 
foundation, to D. W. O'Dea, 5227 North 
5th St. Archts. est. $500,000. 

Pa., Scranton—School—Marywood Col- 
lege, three 2 story brick, steel and stone 
buildings, at Marywood near Scranton, gen- 
eral contract and excav., to P. Boland of 
Boland Bros., 427 Spruce St. Archts. est. 
$200,000. 

o., Cleveland—Church—St. Clements 
Catholic Church, c/o W. Koehl, archt., Park 
Bldg., 1 story, 61 x 106 ft., brick, steel and 
concrete, Madison and Lincoln Aves., to 
Schrader Constr. Co., 1643 East 40th St. 
Archts. est. $150,000. 

O., Grandview Heights (Columbus P. 0.) 
—High School—Bd, Educ., general contract 
2 story, 145 x 173 ft., brick and concrete, 
3rd Ave., to L. L. LeVegue Co., 1518 Clif- 
ton Ave., Columbus, $160,985 ; plumbing and 
heating work, to Fitpatrick & Hoepfner, 63 
East Gay St., Columbus, $44,978. Noted 
July 20. 

0., Louisville—High School—Thayer & 
Johnson, archts., 5716 Euclid Ave., Cleve- 
land, general contract 2 story, brick, steel 
and concrete, here, to R. G. Witters, 1539 
Harvard Court, N. W., Canton, for Bd. 
Educ. $150,959. Noted July 27. 

0., Mt. Sterling—School—Bd. Educ., 2 
story, 120 x 133 ft., brick and concrete, to 
L. G. Foltz & Sons, 448 Nelson Rd., Co- 
lumbus, $82,200. Noted Aug. 17. 

Mich., Detroit—Office—J. B. Book, Book 
Bldg., steel work for 21 story, 60 x 100 ft. 
office building, Washington Blvd., to Rus- 
sel Wheel Fdry, Co., Chene St. and Belt 
Line Ry. Noted July 27. 

Mich., Grand Rapids—Bank and Hotel— 
Kent State Bank, 98 Ottawa St., N. W., 13 
story, 67 x 154 ft., Monroe and Ionia Aves., 
to Owen, Ames & Kimball, Michigan Trust 
Bidg. Archts. est. $1,000,000. 

Ill., Chicago—Administration—Immanuel 
Baptist Church, c/o N. M. Dunning, archt., 
304 South Wabash St., 4 story, 54 x 123 ft., 
rein.-con., brick and steel, 2316-26 Michi- 
gan Blvd., to Wells Bros. Constr. Co., 53 
West Jackson Blvd. Archts. est. $225,000 

Ill., Chicago—Apartment—Kahn & Jonas, 
c/o A. §. Alschuler, archt., 58 East Jack- 
son Blvd., three 3 story, 158 x 250 ft. (over 
all), rein.-con., brick and steel, Ingelside 
and 54th St., to Johnson-Anderson Co., 
7120 Evans Ave. Archts. est. $450,000 

Ill,, Chicago—Apartment—J. Kulp & Co., 
Standard Trust Bldg., 3 story, 120 x 165 
ft., rein.-con., brick and steel, 6748-58 
Crandon Ave., to Anderson & Winblad, 
6235 South Michigan Ave. Archts. est. 
$200,000. 

Il., Chicago—Apartment—M. Zwen, 1303 
North Western Ave., 3 story, 100 x 125 ft., 
rein.-con., brick and_ steel, Rockwell and 
Schubert Sts., to E. Fridstrom, 4364 Mont- 
rose Ave. Archts, est. $150,000. 

Wyo., Cheyenne—Temple—Scottish Rite 
Masons, 4 story, 120 x 132 ft., granite and 
stone eipereerernere. 20th and Capitol Sts., 
to E. J. Keefe, Laramie, $296,582. Founda- 
eee oat steel work completed. Noted June 
i ° 

Calif., Palo Alto—Dining Hall—L. Stan- 
ford, Jr., University of California, 1 story, 
rein.-con., to G. Wagner, 251 Kearny St., 
San Francisco, percentage basis, about 
$200,000. 

Calif., San Francisco—Hotel and Store— 
G. D. Smith, 735 Taylor St., 10 story, rein.- 
con, hotel, and 1 story store building, Sutter 
St. near Taylor St., to Clinton Constr. Co., 
140 Townsend St., $450,000 


Calif., Stockton—School—Ba, Edue., con- 
structing Roosevelt School on Burkett 
Acres, 13 rooms and assembly hall, genera! 
contract to Shepherd & Riley, Yosemit 
Bldg., $119,207 Noted Aug. 17. 

Ont., Ottawa—Store—J. A. Laroque, 27" 
Dalhousie St.. 3 story, 40 x 200 ft. Rideau 
St., to I. A. Garvock, Sparks St. Noted 
June 22 

Que., Westmount—City Hall—To Nichol 
son Constr. Co., St. Catherine St. W., Mon 
treal, grey stone and limestone, Sherbrook:« 
St., $140,000. Noted May 18. 


Federal Government Work 


PROPOSED WORK 

Conn, New Haven—Dredging—U Ss 
Engineer, Providence, R. LL, soon take 
bids dredging in harbor, here. 

Pa., Phila.—Embankment and Riprap 
U. S. Engineer, 815 Witherspoon Bldg. 
soon takes bids embankment and riprap in 
Delaware River at Artificial Island. 

Del, Wilmington—Jetties—U Ss. Engi- 
neer, Wilmington, soon takes bids for jet- 
ties at mouth of Smyrna River. 

Minn., Duluth—Stone Riprap—U. S. En- 
gineer, Duluth, soon takes bids for stone 
riprap on breakwater, upper end of Kewee- 
naw Waterway, Michigan. 

Tex., Galveston—Repairs to Dam—l.S. 
Engineer, Galveston, soon takes bids for 
repairs to Caddo Lake Dam. 

Calif., Los Angeles—Dredging—U. S. Kn- 
gineer, Los Angeles, soon receives bids 
dredging in harbor, here. 


BIDS DESIRED 


Mass., Northampton—Hospital—Sept. 12. 
at office Quartermaster General, 2306 Mu 
nitions Bldg., Wash., D. C., construction ot! 
group of hospital buildings, here; adv. this 
issue. Noted Aug, 17. 

R, I., Providence—Repairing Jetty—Sept 
15, at U. S. Engineer Office, repairing east 
jetty at entrance to Nantucket Harbor 
Mass. ; adv. this issue 

D. C.. Wash.—Tunnel, Conduit,, ete 
Aug. 26 at office Public Printer, Govern- 
ment Printing Office, for tunnel, electric 
conduit, steam piping, pipe covering and 
electric wiring between Capitol power plant 
and Government Printing Office. Col. Metz, 
engr. in charge. 

Va., Hampton Roads—Riprap Protection 
—Spec. 4699—Sept. 6, by Bureau Yards & 
Docks, Navy Dept., Wash., D. C., riprap 
protection for north breakwater at sub- 
marine base, here. Noted Aug. 17. 

Fla., Jacksonville—Jetty Repairs—Sept 
21, at office U. S. Engineer, jetty repairs at 
entrance to St. Johns River; adv. this 
issue. 

Ala., Florence— Barges—Sept. 18, at 
office U. S. Engineer, for 2 steel barges; 
adv. this issue. 

Ala., Florence—Turbine—Sept. 18, at 
office U. S. Engineer, 1 hydraulic turbine . 
adv. this issue. 

La., New Orleans—Barges—Sept. 15, at 
office U. S. Engineer, 329 Customhouse, for 
2 steel oil barges in Mississippi River, here ; 
adv. this issue. 

Mo., St. Louis—Mezzanine—Sept. 8, by 
Treas. Dept., Wash., D. C., mezzanine for 
U. S. Post Office, here. J. A Wetmore, 
acting superv, archt. 

Calif.. San Diego—Guard House, etc.- 
Spec. 4582—Sept 13, by Bureau Yards & 
Docks, Navy Dept., Wash., D. C., guard 
house and shops at Marine 3arracks, 
Naval Base, here. Noted Feb. 23. 


BIDS RECEIVED 


Del., Wilmington—Excavation—U. S. Kn 
gineer, Wilmington, excavating Inland 
Waterway from Delaware River to Chesa- 
peake Bay, Del. and Md. (Chesapeake and 
Delaware Canal), 5,600,000 cu.yd. excavy., 
from W. H. Gahagan, Inc., 147 Remsen St., 
Brooklyn, N. Y., $0.2452 per cu.yd.; At- 
lantic Gulf & Pacific Co., Atlantic City, 
N. J. (street address not available), $0.264 ; 
Dawes & Bernard, Rochester, N. Y. (street 
address not available), $0.284. Noted 
July 20. 

D. C., Wash.—Remodeling—Spec. 4694— 
Bureau Yards & Docks, Navy Dept., Wash., 
D. C., remodeling subsistence building at 
Naval Hospital Reservation, here, from 
Schneider & Splietd Co., 402 Kelloxyg Bidg., 
$14,878 (45 days); W. E. Mooney, 595 
Evans Bidg., $15,512 (45 days); H. B. 
Davis, 1311 G St., $17,000 (75 days). Noted 


Key West—Distilling Plant—Spec. 
4546—Bureau Yards & Docks, Navy Dept.., 
Wash., D. C., distilling plant, here, from A. 
Pope, 4722 15th St., N.W., Wash., D. C., 
$63,250 (150 days); J. R. Proctor, Ine., 16 
West 9th St., Bayonne, N. J., $66,990; 
F. J. Eisinger, 310 St. Johns PL, Brooklyn, 
N. Y. $73,341 (180 days). Noted July 13. 

Calif., Palo Alto—Rehabilitating Water 
Supply—Treas. Dept., Wash., D. C., moving 
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Federal Government Work (Continued) 

and resetting certain pumping equipment, 
pipe lines and other machinery, here, from 
Turner Co., 273 Natoma St., San Francisco, 


$34,595; M Murphy, 1321 Milvia St., 
Berkeley, $37,700. 
Calif.. San Diego—Wire Partitions— 


Spec. 4696—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., wire partitions at 
Naval Base, here, from Standard Fence 
Co., 245 Market St., San Francisco, $3,999; 
City Wire & Iron Works, 333 North San 
Pedro St., Los Angeles $4,735; Berger- 
Rothgeb Co., Los Angeles, $5,326. Noted 
July 27. 
CONTRACTS AWARDED 


N. Y., Buffalo—Riprap Stone—U. S. En- 
gineer, Federal Bidg., riprap stone on neck 
of Presque Isle Peninsula, Erie Harbor, Pa., 
to W. H. Ellery, 3629 West Lafayette St., 
Detroit, Mich., $27,312. 

N. ¥., Tupper Lake—Foundations—Spec. 
4698—Bureau Yards & Docks, Navy Dept., 
Wash., D. C., foundations for 5 buildings 
for U. S. Veterans Hospital, here, to W. M. 
Sutherland Building and Contg. Co., 408 
Compton Bldg., St. Louis, Mo., $42,000 (60 


days). Noted Aug. 17. 
Md., Annapolis—Refrigerating Plant— 
Spec. 4689—Bureau Yards & Docks, Navy 


Dept., Wash., D. C., refrigerating plant_at 
U. S. Naval Academy, here, to Clothel Re- 
frigerating Co., 61 Bway., New York City, 
$1,950 (30 days). Noted Aug. 17. 

D. C., Wash.—Air Compressor—vU, S. En- 
gineer Office, 250 Old Land Office Bldg., 
motor driven air compressor to Norwalk 
Iron Wks., Water St., N., Norwalk, Conn., 
$14,370. 

D. C., Wash.—Diesel Engine, ete.—Chief 
of Engineers, 2802 Munitions Bldg., for 
Diesel engine, generating sets and switch- 
boards, to Winton Engine Wks., 2116 West 
106th St., Cleveland, O., $121,498. Noted 
June 15. 

Ala., Montgomery—Steel Hull—vU. S. En- 
gineer, Montgomery, steel hull for dipper 
dredge Upatoi, to Johnson Iron Wks., Dry- 
dock and Shipbuilding Corp., Morgan and 
Seguin Sts., $25,850. Noted July 6. 


La., New Orleans—Dikes, ete.—U. S. 
Engineer, 329 Custom House, dikes and 
mattresses, to L. F. Alexander & Co., 
Audubon Bldg., $311,075. 

La., New Orleans—Willows and Poles— 
VU. S. Engineer, 329 Custom House, willows 
and poles at Passes of Mississippi River, 
to R. S. Levy & Co., Venice, $45,000. 

Tenn., Memphis—Bank Revetment and 
Mattress—Mississippi River Comn., Ist and 
2nd Dists., Custom House, bank revetment 
and mattress for White River at Narrows, 
to W. P. McGeorge, 1719 Cherry St., Pine 
Bluff, Ark., $16,880. 

Tenn., Memphis—Levee Work—Missis- 
sippi River Comn., 1st and 2nd Dists., Cus- 
tom House, earthwork in Upper and Lower 
St. Francis and White River Dists., Stations 
13/4 and 14/0, to Harris & Day, Bridge 
Junction, Ark., $70,200; Stations 20/31 and 
21/28 to Roach, Stansell, Lawrence Bros., 
North Memphis Savings Bank Bldg., $95,- 
160. Noted Aug. 3. 


Miscellaneous 


PROPOSED WORK 


Transmission Lines—Bolivar, N. Y— 
Rolivar-Richburg Electric Co. plans trans- 
mission lines in Bolivar, Richburg, Wirt 
and Genesee. To exceed $30,000. 


Gold Course—Chautauqua, N. Y¥.—Chau- 
tauqua Golf Club, The Colonnade, pur- 
chased 32 acres and arene plans prepared 
extending golf course. 32,000. G. W. 
Rowland, comr, D. J. Ross, Pinehurst, 
N. C., engr. 

Street Sweeper and Cleaner — Farrell, 
Pa.—Boro plans to purchase motor driven 
street sweeper and cleaner machine. 

Coal Tipple—Richmond, Va.—Richmond, 
Fredericksburg & Potomac, Broad St., hav- 
ing plans prepared and takes bids about 
Sept. 1, for coal tipple. $300,000. 

Freight Sheds—New Orleans, La.—Bd. 
Port Comrs., Canal St., plans 203 x 530 ft. 
freight shed and wharf, 7th St., $225,000, 
also 150 x 220 ft. steel and corrugated iron 
freight shed and warehouse, Market St., 
$150,000. A. Young, 1 Canal St., ch. engr. 

Levee Improvements—New Orleans, La. 
—G. C. Schoenberger, asst. engr., sub- 
mitted report to Bd. State Engrs., New 
Court Bldg., on condition of levees in 5th 
Louisiana Levee Dist. Summary of work 
to be undertaken as follows: East Carrol 
Parish, $317,550, Madison Parish $235,000, 
Tensas Parish $531,000, Concordia Parish 
$343,000, also other miscellaneous work in 
same parishes totaling $242,600. 


Electric Light System, etc.—Pelahatchee, 
Miss.—Making plans electric light and 
waterworks system. $40,000. _Swanson- 
McGraw, Inc., 705 United Fruit Bldg., New 
Orleans, La., consult. engrs. 

Playgrounds, ete. — Dayton, 0. — Will 
vote on $300,000 bonds in November for 
opening 3 new playgrounds and adding 
equipment to existing community centers. 
I. E. Houk, city engr. 

Grain Elevator and Cleaner House — 
Salina, Kansas—H. D. Lee Flour Mills Co. 
soon takes bids rein.-con., grain elevator, 
8 bins, 22 ft. diam., 95 ft. high, with head 
house, and 23 x 63 ft. cleaner house, 95 ft. 
high, Santa Fe Ave. $150,000. I.-L. Zerbe, 
Salina, archt. and engr. 


Gas Line—Okesa, Okla.—Smelters 
Co., Bartlesville, plans 6 mi. of 6 
line from here to Bartlesville. 
Engineer not announced, 

Playgrounds, etc.—Redwood City, Calif. 
—Plans election to vote on $35,000 bonds 
to purchase site, equip playground, build 
well and pump engine $3,500, swimming 
tank $4,000, board walk, concrete tennis 
courts, etc. C. L. Dimmitt, city engr. 


Arena—Brantford, Ont.—A. Ballantyne 
is head of syndicate which plans to build 
a wanted on artificial ice plant. 


Drilling Wells—Chatham, Ont.—Union 
Natural Gas Co., Chatham, plans to drill 
wells in Dover and Dawn Twps., for oil 
and gas. $35,000. Prices wanted on pipe 
and equipment. 


Underground Conduits—London, Ont.-— 
Bell Telephone Co., 435 Clarence St., plans 
to put telephone wires in underground con- 
duits. $40,000. Prices wanted on all ma- 
terials. Private plans. 


Ornamental Lighting System—Riverside 


Gas 
in. gas 
$50,000. 


(via Windsor), Ont.—Plans 44 mi. orna- 
mental electric lighting system along 
Riverside Dr. $50,000. W. Code, City 
Hall, Riverside (via Windsor), engr. 
BIDS DESIRED 
Refrigeration Work—Marcy, N. Y— 


Sept. 6, by State Hospital Comn., Albany, 
refrigeration work-kitchen for acute 
patients building, at Utica State Hospital, 
Marcy Div., here. L. M. Farrington, secy.; 
adv. this issue. 


Dumping Platform and Ramp, etc.—New 
York, N. Y¥.—Sept. 1, by J. H. Delaney, 
comr. Docks & Ferries, Pier “A” foot of 
Battery Pl., superstructure on pier at East 
35th St. consisting of rein.-con. dumping 
a and ramp, Contr. 1773. Noted 

ug. 


Ornamental Lights—Long Branch, N. J. 
—Aug. 29, by Bd. City Comrs., Council 
Chambers, installing ornamental lights on 
Ocean Ave. from Sea View to Brighton 
Aves. F. C. Quinn, city clk.; adv. this 
issue. 


Hoists—Pittsburgh, Pa.—J. P. Moore, 
controller Allegheny Co., taking bids one 
Brownhoist No. 2 type, mounted On rail- 
road trucks, 4 wheels complete, 30 ft. 
boom, one yd. clam shell type grab bucket, 
f.o.b. Bakerstown; also one No. 3 type 
mounted on railroad trucks, 4 wheels 
complete, 45 ft. boom, 14 yd. clam shell 
type grab bucket, f.o.b. Woodville. 


Mechanical Equipment — Wilmington 
Del.—Sept. 8, by Harbor Comrs., Municipal 
Bldg., mechanical equipment for Wilming- 
ton Marine Terminals; adv. this issue. 


Creosoted Block—Knoxville, Tenn.—See 
“Bridges” under “Proposed Work.” 


Power Piping and Steam Heating Sys- 
tem—Hammond, Ind.—Sept. 15, at office 
Bd. Pub. Wks., power piping and steam 
heating system in connection with new 


pumping station. A. J. Swanson, chn.; 
adv. this issue. 
Road Roller, ete—West Allis, Wis.— 


Aug. 28, by Bd. Pub. Wks., one 10 ton 
motor driven road roller with scarifier at- 
tachment and 1 motor driven grading ma- 
chine. A. L. Wichner, supt. 


Ornamental Lighting System—St. Paul, 
Minn.—Aug. 28, by city, ornamental light- 
ing system in Crocus Hill Dist., 1,042 posts, 
single lights, in 30 streets, street length 
127,000 lin.ft. $111,344. W. Austin, 
city purch. agt. O. Claussen, city engr. 
Noted May 11, 


Heating Mains—San Antonio, Tex.— 
Sept. 2, by State Bd. Control, Austin, com- 
plete heating mains for Southwestern In- 
sane Asylum, here. 


Hydraulic Turbines— Toronto, Ont.— 
Hydro Electric Power Com., University 
Ave., taking bids three 86,000 hp. hydraulic 
turbines 320 ft. head, for Queenston Ont. 
plant. $1,000,000. F. A. Gaby, ch. engr. 


BIDS RECEIVED 
Refined Asphalt, etc.—Brookly : 
E. Riegelmann, boro pres, Bo » 
opened bids Aug. 16, furnishing ; 
livering (1) 130,000 gal. refined - 
liquid form, (2) 1,500 cu.yd. bing 
(3) 5,200 cu.yd. asphalt sand, (4) 7 
ton limestone or other suitah), inorgan; 
dust, (5) 28,900 ft. B.M. lumber, (8) tac 
gal. tar road binder, (7) 2,200 « ar 
sand, (8a) 3,000 cu.yd. 14 in. gravel dr (es 
3,000 cu.yd. 14 in. broken stone, (9) £9, 
bbl. Portland cement (10) 30,000 4c! 
paving blocks, (11) 20,000 wood py... 
blocks, from Standard Oil Co., 26 Py... 
New York (1) $0.0521 per gal.: War. 
Quinlan Co., 79 Wall St, New York (] 
$0.0523; Calvin Tomkins, 30 Churen & 
New York (2) $2.03; Hygrade ve 
Supply Co., 6th St. and 2nd Ave, 
(3) $1.19 (8b) $7,170 (9) $2.89; 3 : 
Trap Rock Corp., 101 Park Ave., New Yor: 
(2) $2.29 (4) $7.88; Z. Mahoney (3) $} 
Prever Lumber Co., 250 West 23rq_ 
New York (5) $976; East River \j)) & 
Lumber Co., 92nd St. and East River. Now 
York, (5) $1,821; J. A. Maloney &é¢ 
1182 Bway., New York (5) $1,973: Fj’ 
Lewis Mfg. Co., 177th St. and Ferriss: 
New York (6) $0.1672; Barrett ¢, 5 
Rector St., New York (6) $0.205: 
Meehan, 103 Park Ave., New York (7) 
$0.97; T. E. McCormack, 810 Lincoln Ra 
Flatbush (7) $1.10; T. Bernhardt (7) $117. 
Rosoff Sand & Gravel Co., 152 West 42n4 
St., New York (8a) $7,124; F. Starr Conte. 
Co., 220 West 42nd St.. New York (Ra) 
$8,610; B. Turecamo Contg. Co., 8706 Ray 
12th St. (8b) $7,193; Washington Buckley 
Inc., 666 Kent Ave. (8b) $7,500; Burroughs 
Building Material Co., Johnson Ave. ang 
Newtown Creek (9) $2.88; M. M. Canda. 
184 8rd St. (9) $3.18; Hastings Pavement 
Co., 25 Broad St., New York (10) $39 
Amer. Creosoting Co., 17 Battery Pl, New 
York (11) $54.10; Southern Wood Pres, 
Co. (11) $56.60. Noted Aug. 10. 


CONTRACTS AWARDED 
Coal Pocket, etc.—Woonsocket, 


Y— 




















R. I= 


See “Industrial Works.” 
Foundation—Brooklyn, N. Y¥.—Rrooklyn 
Edison Co., 560 Pearl St., 40 ft. pile 


foundation for power plant, Marshall St 
and Hudson Ave., to Frederick Snare, Inc, 
8 West 40th St., New York, $1,000,000. 


Broken Stone, etc.—St. George, N. Y.— 
J. A. Lynch, pres. Richmond Boro, furnish- 
ing and delivering 1,000 cu.yd. 14 in. broken 
stone and 400 cu.yd. grits, to J. J. Johnson 
Sons, 455 Bway., West New Brighton, $3.48 
and $3 per cu.yd. respectively; 100 cuyd 
screenings, to J. E. Donovan, 2215 Rich. 
mond Terrace, Port Richmond, $3.60. Noted 
Aug. 17. 

Seawall—Port Tampa, Fla.—To Carman 
Co., Tampa (street address not available), 
290 ft. concrete seawall, 60 ft., 80.890 cuyd. 
excav., etc., $18,500. Noted July 27. 


Athletic Field — Youngstown, 0.— Bd 
Educ., reducing level of entire athletic field 
34 ft., providing drainage and constructing 
track, finishing grading and jumping pits 
to Youngstown Constr. Co., 9 Realty Trust 
Bldg., $37,823. 


Coal hiandling and Conveying Machinery 
—St. Paul, Minn.—Coal handling and con- 
veying machinery for Water Dept., to F. J 
Rose Co., 718 Metropolitan Life Bldg., Min- 
neapolis, $9,400. Noted Aug. 10. 

Wood Blocks and Cast Iron Specials— 
St. Paul, Minn.—For 496 sq.yd. 34 in. creo- 
soted wood block to Walsh Tie Co., $14 
Security Bldg., Minneapolis, $2.20 per 
sq.yd.; 11.55 ton c.i. water pipe specials, 
to St. Paul Fdry. Co., Como Ave. and Mac- 
kubin St., St. Paul, $110 per ton. Noted 
Aug. 10. 

Granite Facing Stone—Lincoln, Neb— 
State Capitol Comn., 335,280 cu.ft. grant 
facing stone in rough blocks, to H. Struebel, 
Bedford, Ind., $53,000. Noted July 27. 

Cement—Napa, Calif.—Furnishing_ and 
delivering 10,000 bbl. cement, to F. 4. 
Noyes, Napa, $3.15 per bbl. Noted July 2). 

Transmission Lines—Turlock, Calif— 
Turlock Irrigation Dist., 200 steel towers 
to Pacific Coast Steel Co., Rialto Bldg., Sat 
Francisco, $110 each; 470 mi._ wire, 
Aluminum Co, of America, Rialto Bldg., $40 
Francisco, $0.1904 per Ib. ; 6,000 insulators, 
to Westinghouse Electric and Mfg. Co., Ist 
Natl Bank Bldg., San_ Francisco, $2.47 
each; bushings to Ohio Brass Co., Hobart 
Bldg., San Francisco; switchboard to Get- 
eral Electric Co., Rialto Bldg., San Frat 
cisco, $18,250. Noted Aug. 17. 

Gas Mains—Montreal, me. —Montreal 
Light, Heat & Power Co., Craig St. ¥! 
lay 3,240 ft. 6 and 12 in. c.i. gas main 0 
Delormier Ave. from Sherbrooke St. te > 
Royal Ave., by day labor. $16,116. Not 
Aug. 17. 



































Copy: Official Proposals reaching our New 
York Office by 10 A, M., Tuesday can usually 
be printed in the issue out Thursday. 





Bids: Aug. 29. 
State Road Work 


Hartford, Conn. 


SEALED PROPOSALS will be received 

by the State Highway Commissioner, 12 
Washington Street, Hartford, Connecticut, 
til 2 P.M., daylight saving time, on Tues- 
jay, August 29th, for the following sec- 
tions of State work, in accordance with 
»ylans and specifications on file in the office 
f the State Highway Commissioner and 
at the following places: 

TOWN OF COLCHESTER: About 5,83% 
linft. of 7 in. trap rock macadam on the 
North Westchseter Road. Plans’ and 
specifications at the Town Clerk's office 
nd at the office of A. W. Bushell, Division 
Engineer, Thayer Building, Norwich, Conn. 

TOWN OF DERBY: About 1,700 lin.ft. 
of Plain Cement Concrete pavement on 
Water St. NOTE: Portland cement for the 
e work will be furnished by the State. 
lans and specifications at the City Clerk’s 
ffice and at the office of E. C. Welden, 
Division Engineer, Chamber of Commerce 
Bldg, New Haven, Conn, 

TOWN OF NAUGATUCK: About 1,600 
lin.ft. of 3 in. Sheet Asphalt over 6 in. 
Concrete Base on Main Street. NOTE: 
Portland Cement for the above work will 

furnished by the State. Plans and 
specifications at the office of E. C. Welden, 
ivision Engineer, Chamber of Commerce 
z., New Haven, Conn. 
TOWN OF SPRAGUE: 
ft. of 7 in. Waterbound macadam (alter- 
ate bids on either local stone or trap 
rock) on the Hanover and Baltic-No. 
Franklin Road. Plans and specifications 
ith R. J. Jodoin, First Selectman, and at 
the office of A. W. Bushell, Division Engi- 
neer, Thayer Building, Norwich, Conn. 

TOWN OF SEYMOUR: About 1,600 
lin.ft. of Vitrified Brick over 6 in. Concrete 
Base and Plain Cement Concrete pavement 
on South Main Street. NOTE: Vitrified 
brick and Portland cement for the above 
work will be furnished by the State. Plans 
and specifications at the Selectmen’s office 
and at the office of E. C. Welden, Division 
Engineer, Chamber of Commerce Bldg., 
New Haven, Conn. 

All bids must be accompanied by a surety 
company bond or certified check not less 
than one-third of the cost of the work. 
The State Highway Commissioner reserves 
the right to reject any and all bids. 

Dated at Hartford, Connecticut, Aug. 
15th, 1922, 
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__C. J. BENNETT, 
State Highway Commissioner, 
12 Washington St., Hartford, Conn. 





Bids: Sept. 18 


Road Work 


Charleston, Miss. 


_ Bids will be opened at one o'clock P.M. 
September 18, 1522, at the Court House, 
Charleston, Miss., for grading and gravel- 
ing about 183 miles of road between Philipp 
wart, Road Districts, Nos. 4 and 5, 
‘ahatchie County, Miss. Bids must be 
PS panied by check or Bidder’s Bond for 
Approximating Quantities— 

Grading — 115,000 Cu.Yds. 
Gravel Surfacing — 33,000 Cu.Yds. 

: B uminous Material 130,000 Sq.Yds. 
-nformation, Plans and _ Specifications 
may be secured from 

ELLIOTT & HARMAN ENGINEERING 

’.. Bank of Commerce and Trust 

Co. Bldg., Memphis, Tenn. 
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OFFICIAL PROPOSALS 


Plans and Specifications for inspection by dis- 
tant bidders may be filed at any of the Engi- 
neering News-Record offices without charge. 


THESE ADVERTISEMENTS ARE OFFICIAL NOTICES THAT BIDS ARE WANTED FROM BIDDERS EVERYWHERE. 
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Bids: Sept. 6 


Cast Iron Main Sewer 
Rye, N. Y. 
Sealed proposals will be publicly opened 


by the Trustees of the Village of Rye, N. Y., 
at the Village Municipal Hall, at 8.15 p.m., 
September 6, 1922. 


Said proposals to cover the construction 
(both materials and labor) of a cast-iron 


main sewer according to plans and speci- 


fications filed with the Village Clerk. 
Copies of the plans and specifications 
may be obtained from him, or from the en- 
gineer, G. Everett Hill, 45 Seventh Avenue, 
New York City, upon payment of $15, of 
which amount $10 will be refunded upon 
return of all papers, in good condition, on 
or before September 10th, 1922. 
Approximately the work consists of: 
About 2,000 feet of 16-inch and about 
1,540 feet of 18-inch cast-iron pipe (with 


manholes and fittings) laid partly on piles | 


and partly on concrete piers. 

Each bid must be accompanied by a certi- 
fied check for $5,000, as a guarantee that 
the bidder, if his bid be accepted, will enter 
into contract and execute the required bond. 

Each bid must be made on blank forms 
to be obtained from the Village Clerk or 
the Engineer. 

The Village reserves the right to reject 
any or all bids. 

The Board of Village Trustees. 

WILLIAM H. SELZER, 
Village Clerk. 
G. EVERETT HILL, Engineer, 
45 Seventh Ave., New York. 





Bids: Aug. 29. 


Street Improvement 


South Bend, Ind. 


Notice is hereby given that sealed pro- 
posals will be received by the Department 
of Public Works of the City of South Bend, 
Ind., up to 10:00 o’clock A.M., of the 29th 
day of August, 1922, for the execution of 
the following work: 

River Park Trunk sewer District No. 1. 
Estimated cost $70,000.00. 

Complete drawings and specifications of 
said work are now on file in the office of 
the Department of Public Works in the 
City Hall, of South Bend, Indiana. The 
board reserves the right to reject any or 


all bids. 
BOARD OF PUBLIC WORKS. 
L. B. SLAUGHTER, 
L. P. HARDY, 
ALBERT F. HONER. 
VERONICA C. SWEENEY, 
Clerk Board. 


Bids: Sept. 7, 


Sewerage Pumping Station 
Philadelphia, Pa. 
Sealed proposals will be received at Room 


216, City Hall, until 12 o‘clock noon on 
Thursday, September 7, 1922 and opened 





at that time in Room 216, City Hall, for 


Southwest Sewage Pumping Station—40th 
Ward Lowland Drainage: 
Contract No. 1—Sub-Structure and 
Superstructure. 
Contract No. 2—Mechanical Equipment. 
Contract No. 
Contract No. 4—Plumbing System. 


Contract No. 5—Heating and Ventilating 


Systems, 
Inquire at Room 416, City Hall. 
FRANK H. CAVEN, 


Director. 











3—Electrical Equipment. 
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Bids: Sept. 9. 
Storm Relief Trunk Sewers and 
Lateral Relief Sewers 
Lima, Ohio. 


Sealed proposals for the construction of 
Relief Trunk Sewers, Contracts No. 9 and 
11, will be received at the office of the City 
Manager, Lima, Ohio, until 12 o’clock noon, 
Central Standard Time, Sept. 9th, 1922, 
and then will be publicly opened and read. 
The City reserves fifteen (15) days there- 
after in which to act on the bids. 

The work included under these contracts 
consists of construction, with all appur 
tenances, of Relief Trunk Sewers as men 
tioned above, a general summary of quanti- 
ties follows: 

Contract No. 9. 

Total length of Sewer about 12,500 lineal 
feet, varying in size from 15 to 78 inches, 
all of Circular Section. 

Contract No, 11. 

Total length of Sewer about 27,000 lineal 
feet, varying in size from 12 to 78 inches, 
for Circular Sections, also two rectangular 
Sections 6 by 8 feet, and 8 by 9 feet, and 
a total length of 2,750 lineal feet, with all 
necessary appurtenances, special structures 
and manholes. 

Copy of Plans, form of proposal, con- 
tract, bond and specifications, may be in- 
spected at any of the following offices 


|} Fuller & McClintock, 319 Summit Cherry 


Building, Toledo, Ohio, Fuller & McClin- 
tock, 170 Broadway, New York City; and 
B. F. Darling, Supervising Engineer, City 
Hall, Lima, Ohio, 

Copies of plans and specifications with 
form of proposal, contract and bonds, may 
be obtained at the office of the Supervising 
Engineer, City Hall, Lima, Ohio. The fol- 
lowing charge will be made for each set of 
plans and specifications: 

Contract No. 9—Six Dollars ($6.00). 

Contract No. 11—Seven Dollars ($7.00) 

No charge will be made for proposal 
blanks, the above mentioned charge for 
Plans and Specifications, is a sale and not 
a deposit, no refund will be made, nor will 
plans and specifications be delivered unless 
the order is accompanied by a remittance. 

The City Manager reserves the right to 
reject any or all bids, to waive any infor- 
malities in the bids and to accept any bid 
which is deemed most favorable to the in- 
terest of the City of Lima, Ohio. 

Cc. A. BINGHAM, 
City Manager. 
B. F. DARLING, 
Supervising Engineer. 
Dated: August 19th, 1922, 





Bids: Oct. 10. 


Steam Turbine and Accessories 
New Orleans, La. 


Sealed proposals will be received by the 
Sewerage and Water Board of New Or- 
leans up to 12 o’clock, noon, Tuesday, O-- 
tober 10th, 1922, for furnishing one 6,000 
kw. STEAM turbine and accessories. 

Specifications and blank forms of pro- 
posals may be obtained at Room 303, No. 
526 Carondelet Street, New Orleans. 

The right is reserved to reject any or all 


bids, 
A. G. MOFFAT, 
Secretary. 
GEO, G. EARL, 
General Superintendent. 
Aug. 10th, 1922. 
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Lids Aug. 258 


Paving 
Waterloo, N. Y. 


For paving Stark Street from William 
Street north to North Street, North Street 
from Stark Street east to Taylor Street, 
Center Street from North Street south to 
the south line of the Catholic Church prop- 
erty, Swift Street from Main Street north 
to North Street, Church Street from Main 
Street north to Mechanic Street, William 
Street from the east line of the Episcopal 
Church property west to the west side of 
the entrance to Waterloo Hospital and also 
from Park Street to Stark Street, Race 
Street from Huff Street west to west side 
of lane at Traphagen’s Coal Yard, Fayette 
Street from South Street north to Race 
Street, Huff Street from Race Street south 
to South Street, Park Street from Main 
Street north to William Street in the Vil- 
lage of Waterloo, N. Y., with bituminous 
macadam, penetration method. 

Sealed proposals for the above men- 
tioned work, endorsed “Proposals for Pav- 
ing” will be received at the office of the 
Loard of Trustees, Waterloo, N. Y., until 
12 o'clock M. of August 28th, 1922. 

The following estimate of quantities is 
to be considered only as approximate and 
bidders are required to form their own 
judgment of the quantities and character 
of the work by personal examination of the 
specifications and drawings relating to it, 
or such other means as they may prefer. 
Bidders must not assert any misunder- 
standing in regard to anything relating to 
the work 

The Contractors shall have no claim 
against the Village by reason of any varia- 
tion between the quantities of the approxi- 
mate estimate and the quantities of the 
work as done, nor on account of any mis- 
understanding or misconception of the na- 
ture and character of the work. 

The several bids will be computed, tested 
and canvassed by the quantities and quali- 
ties mentioned in the following estimate 

21,700 square yards Bituminous Maca- 
dam Pavement (Penetration Method). 

Each bid must be made out on the forms 
of proposals furnished by the Board of 
Trustees, and must be enclosed in a sealed 
envelope, addressed to the Board of Trus- 
tees, Waterloo, N. Y. 

The price for which bidders will agree 
to execute and perform each class of work 
to be written in ink in both words and 
figures in the forms of bid, and all bids 
will be considered informal which do not 
contain prices set opposite each and all of 
the items which are called for in printed 
forms for bids, or which are otherwise not 
in conformity with this notice. Bids that 
contain any omissions, erasures, altera- 
tions, additions or items not called for in 
the itemized Notice to Contractors,” or 
that contain irregularities of any kind, will 
be rejected as informal. No bid will be 
allowed to be withdrawn for any reason 
whatever, after it has been deposited with 
the Board of Trustees. 

Bidders are requested to state in their 
bids, under oath, their names and places 
of residence, the names of all persons in- 
terested with them in said bids, also that 
the bid is made without any connection 
with any person making another bid for 
the same contract, and that the bid is in 
all respects fair and without collusion or 
fraud, 

Contractors will be paid monthly, ap- 
proximate estimates, 90 per cent, of the 
amount due for work at that time done. 

The person or persons whose bid shall 
he accepted, will be required to attend at 
the office of the Board of Trustees with 
the sureties offered by him or them, and 
execute the contract and bond within ten 
days from the date of the service of a no- 
tice to that effect, delivered to him in 
person or mailed to the address given in 
the bid. In case of failure or neglect to 
do so he or they will be deemed to have 
abandoned the contract. 

A certified check payable to the order of 
the Village Treasurer of the Village of 
Waterloo, N. Y., will be required in the 
amount of $1,500.00 (Fifteen Hundred Dol- 
lars) to accompaity each bid 

All deposits except that of the bidder 
whose bid shall have been accepted, will 
be returned to the person or persons mak- 
ing the same, within three days after the 
contract is awarded. If the successful bid- 
der whose bid shall have been accepted, 
shall refuse or neglect to execute the con- 
tract within ten days after the notice that 
it has been awarded to him or them the 
“mount of the deposit by him or them will 
le forfeited to and be retained by the Vil- 
1. ge of Waterloo, N. Y., as liquidated dam- ! 
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ages for such neglect or refusal; but if he 
or they shall execute the contract and bond 
within the time aforesaid, the amount of 
his or their deposit will be returned to 
him or them. 

A bond in the sum of at least 50 per 
cent. of the contract price conditioned for 
the faithful performance of all parts of 
the contract with sureties to be approved 
by the Board of Trustees will be required. 

The Board of Trustees reserves the right 
to reject all bids not deemed for the best 
interest of the Village and adjacent and 
contiguous property owners. 

Plans may be seen at the office of the 
Boara of Trustees, and specifications, forms 
of proposal, contract, etc., obtained from 
the Village Clerk. 

The Contractor is required to furnish 
the Engineer, previous to the time fixed 
for receiving bids, samples of the bitumin- 
ous material proposed to be used. 

By order of the Board of Trustees of 
the Village of Waterloo, N. Y. 

ADELBERT R. MOORE, 
Village Clerk. 





LONNNNOODOEUOUODEOEOUOEDEOOUOEDEROOOEROROODOOEOUROOREROGUDOOSEEOLOOEDERODODDESOODOREROSEOHONSHOOOOEONODD ODS, 


THIS ADVERTISING 
COSTS LITTLE 


The cost of giving contracts NA- 
TIONAL publicity through the 
Official Proposal Columns of En- 
gineering News-Record is only 40 
cents a line an insertion. Figured 


on a circulation basis, the cost 
per line per thousand readers 
(1 1/3 cents) is extremely small, 
compared with the cost of other 
forms of publicity and the possi- 
bility of large waste distribution 
through publications of limited 
or general circulations. A single 
lower bid may save the cost of 
the advertising many times over. 


Fueneseenenevencnsensencnvecccosencsocsncveneneveneaccnecnecsversvssencusoeseccnsresecoccvense 


Bids: Aug. 30 


Highway and Street Paving 


Little Rock, Ark. 


Sealed bids will be received until ten 
a.m. of Wednesday August 30th, 1922 at 
the auditorium of the Board of Commerce, 
Little Rock, Arkansas, by the Board of 
Commissioners of Pulaski Road Improve- 
ment District Number Ten, for the con- 
struction of approximately forty miles of 
streets and roads. The principal items of 
construction are as follows: 

422,000 sq.yd. Asphalt Surface. 

244,000 sq.yd. Five inch Concrete Base. 

38,000 tons Broken Stone, additional 

macadam foundation. 
3,100 cu.yd, Concrete in culverts and 
bridges. 

202,000 cu.yd. Excavation. 

34,000 lin.ft. Concrete Curb. 

185,000 lin.ft. Concrete Road Header. 

79,000 Roadway ft. Concrete Road 

Header. 

All proposals or bids must be accom- 
panied by either a certified check drawn on 
a responsible bank or trust company, or, by 
a bidders bond made by a surety company 
authorized to do business in the State of 
Arkansas. The certified check or bidders 
bond must be payable to H. S. Turner, 
Secretary of the Board of Commissioners 
of Pulaski Road Improvement District 
Number Ten, for a sum not less than five 
per cent of the aggregate of the proposals 
made. 

Plans and specifications, as well as addi- 
tional information, may be secured from the 
Engineer. 

The successful bidder will be required to 
furnish satisfactory surety construction 
bond in a sum equaling the amount of the 
contracts awarded him. 

The right is reserved to accept or reject 


any and all proposals, and to waive in- 


formalities. 
ROY L. THOMPSON, 
H. § .TURNER, Chairman. 
Secretary, 


216 Gazette Blidg., 
Little Rock, Ark. 
PD. A. MACCREA, 
Chief Engineer, 
215 Gazette Bldg., 
Little Rock, Ark. 


ARGHLGHT SECUTION 





OFFICIAL PROPOSALS 





Bids: Aug. 29. 


State Road Work 


Ba re M 


Sealed proposals for building ght s; 
tions of State Highway, as fo! S 5 

ALLEGHENY COUNTY—cCont, 4-9; 
One section of state highway from Cy, 
land toward Old Town for a 4 
miles— (concrete). 

FREDERICK COUNTY—Cont. F.:7 
One section of state highway f Middle. 
town toward Burkittsville, a d nee of 4 
miles—(concrete). 

HOWARD COUNTY——Cont. 0.97 
One section of state highway from [ay 
toward Scaggsville for a distance 
miles—(Gravel). 

HOWARD COUNTY—Cont. HO-30—0 
section of state highway from Wash, Biya 
near Savage toward Simpsonville, a 
tance of 2.0 miles—(Gravel) 

ANNE ARUNDEL COUNTY—Cont, Aa. 
25—One section of state highway 
Eastport toward Bay Ridge for « « 
of 1.0 miles—(Concrete). 

CALVERT COUNTY—Cont. €-13—0, 
section of state highway from Yoes Cor 
toward Broomes Island, a distance of 
miles—(Gravel). 

CHARLES COUNTY—Cont. CH-2)~ 
One section of state highway from N 
moy to Riverside, a distance of 3.9 miles 
(Gravel). 

ST. MARYS COUNTY—Cont. SM-20— 
One section of state highway from Chi; 
ville to Valley Lee, a distance of 4.0 n 
— (Gravel). 

Will be received by the State Roads 
Commission, at its offices, 601 Gar 
Building, Baltimore, Maryland, until 12 py 
on the 29th day of August, 1922, at w! 
time and place they will be publicly oper 
and read. 

Bids must be made upon the blank pro- 
posal form which, with specifications 
plans will be furnished by the Commissior 
upon application and cash payment 
$1.00, as hereafter no charges will be 
mitted. 

No bids will be received unless 
panied by a certified check for the sum 
Five Hundred ($500) Dollars, payalik 
the State Roads Commission. 

The successful bidder will be required t 
give bond, and comply with the Acts of t! 
yeneral Assembly of Maryland, respecting 
contracts. 

The Commission reserves the right to re- 
ject any and all bids. 

3y order of the State Roads Commis- 
sion this 10th day of August, 1922. 

JOHN N. MACKALL, Chairman. 

L. H. STEUART, Secretary. 
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Bids: Aug. 29 


Highway Work 


Albany, N. Y. 


th 


Sealed proposals will be received by 
undersigned at their office, No. 55 Lancas- 
ter Street, Albany, N. Y., at one o'clock 
P.M., advanced standard time, which 
twelve o'clock noon eastern standard tim 
on TUESDAY, the 29th day of AUGUS 
1922, for the improvement of highways 
the following counties: 


TOPREED eee si oe rort (one highway :2.56 
WURMUER EEE ccc weecs (one highway :6.45 
HAMILTON ......... (one highway :3.5; 
SUT GS iwkice eceeeee- (One highway :6 

SEE. op naneevesess (one highway :4.6 


SARATOGA .........(one highway :5.2 
WASHINGTON ......(one highway :6.4s 
WYOMING ...«. ....-(one highway :0.5! 

ALSO FOR THE REPAIR OF TH! 
FOLLOWING: 


(COMPLETION) aN 
(LIVINGSTON) ......(one contract:-.!!) 
BEMEPEEREE sth. 06 04's 00% (one contract:2.5») 
CHRP MED 85.0.0 i 20 +++. (one contract :-.! 
RENSSELAER .......(one contract:].!+ 
RSME in. 5 4.3 sdb» wae (one contract:2 





Maps, plans, specifications and estima 
may be seen and proposals forms obtaine 
at the office of the Commission in Albany 
N. Y., and also at the office of the divisic 
engineers in whose division the roads 2" 
to be improved or repaired Th a 
dresses of the division engineers and . 
counties in which they are in charge W!!! 
furnished upon request. 

The especial attention of bidders 
called to “GENERAL INFORMATION 
FOR BIDDERS” in the itemized propos! 
specifications and contract agreement 

HERBERT S. SISSON 


Commissionet 
J. C. FINCH, 
Secretary. 


s 
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Sept. 9. 
Concrete Reservoir and 
Laying of Pipe 


Voorheesville, N. Y. 

. igs hereby given that sealed pro- 
1 be received by the Board of 
of the Village of Voorheesville, 
t their office in the “Hose House,” 
’ village of Voorheesville, N. Y., until 
three (3:00) o'clock P.M. (daylight Sav- 
ne time), on the ninth (9th) day of Sep- 
+-mber, 1922, for the construction of a con- 
ete reservoir and hauling and laying of 
jut three and one-half (34) miles of 
“eht (S in.) inch Class “B” cast iron water 
ne and appurtenances, s 

ll proposals must be made upon printed 
ns. to be obtained from the engineer ; 
“the unit prices written in words and 

s, and accompanied by cash _or a 
; ed check, made payable to the Village 
‘y Voorheesville, N. Y., for one thousand 
($1,000.00), Dollars. : 

All proposals must be enclosed in a 
sealed envelope, directed to the Board of 
Trustees, Village of Voorheesville, N. Y., 
ind endorsed upon the outside of the en- 
elope “Proposal for Water System.” 

e Board of Trustees reserves the right 
to reject any or all proposals. 

By order of the Board of Trustees of the 
Village of Voorheesville, New York. 

GILBERT H. DARING, 
Village Clerk, 
Voorheesville, N. Y. 





j 
is 



















velop 
Th 


W. W. CHADSEY, 
Civil and Sanitary Engineer, 
434 State Street, 
Schenectady, N. Y. 





Bids: Sept. 5. 
High School 


Smyrna, Del. 


Public notice is hereby given that the 
Board of Education, of the Smyrna Special 
School District and Delaware School Auxili- 
ary Assocaition will meet at the office of the 
Delaware School Auxiliary Association, 
duPont Building, Wilmington, Delaware, on 
Sept. 5th, 1922, at the hour of 11 o'clock, 
Daylight Saving Time, and then and there 
receive and open sealed proposals for 
ishing labor and material to erect and 
plete a new High School Building for 
the Town of Smyrna, Kent County, State 
of Delaware. 

The work for which bids or proposals 
are hereby invited will consist of semi- 
fireproof building constructed of brick and 
concrete walls, with timber and reinforced 

nerete floor and roof construction. The 
size of building is approximately 150 ft. x 
80 ft. The building will be one and two 
stories high and contain about 14 Instruc- 
tion Rooms and Auditorium. 

3ids will be received for the erection 

complete of the entire building under one 
contract, or for the following divisions 
Separately: 
_ 1—For the General Construction, which 
includes all masonry, carpentry, steel and 
iron, roofing, painting, and all work kin- 
dred thereto. 

-—For Plumbing and Gas Fitting, and 
all work kindred thereto. 

3—For Heating and Ventilating and all 
work kindred thereto. 

_4—For Electrical Work and all work 
kindred thereto, 
qi Board of Education and Delaware 
School Auxiliary Association reserve the 
meht to accept or reject any or all pro- 
eine” to waive informalities at their 
iscretion, 

All bids must be in sealed envelopes ad- 
dressed to the Board of Education of the 
eo Special School District, care of 
i aware School Auxiliary Association, du 
ont Building, Wilmington, Delaware, en- 
dorsed “Proposals for (Naming the branch 
= woe covered by bid),” with the name of 

e bidder, 

_No bid will be considered unless accom- 
par ed by _a certified check to the order of 
= Board of Fducation of the Smyrna 
special School District to the amount of 
2 of the amount of the bid or a bid bond 
of like amount, binding the bidder to exe- 
cute the contract if awarded him. The 
terms of the proposal with surety required 
are fixed by the specifications. 
, Copies of the plans, specifications will 
oe on file in the office of the Delaware 
Sc Auxiliary Association, du Pont 
oul Wilmington, Delaware, and at 

®* Smyrna High School, Smyrna, Dela- 


ware, for the purpose of examination and 
estimating, 
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There will be a limited number of copies 
of the plans and specifications which will 
be loaned to the prospective bidders on de- 
posit of a certified check to the order of 
Delaware School Auxiliary Association in 
the sum of $25.00. If plans and specifica- 
tions are returned on or before the sub- 
mission of estimates, the check will be 
returned, but should the plans and _ specifica- 
tions be not returned, the deposit may be- 
come forfeited. Applications for the plans 
and specifications should be made to the 
Delaware School of Auxiliary Association, 
Room 8124 duPont Building, Wilmington, 
Delaware. 

THE BOARD OF EDUCATION OF THE 
SMYRNA SPECIAL SCHOOL DIS- 
TRICT, SMYRNA, DEL. 

W. O. HOFFECKER, President. 
DELAWARE SCHOOL AUXILIARY 
ASSOCIATION, 

DR. JOS. H. ODELL, President. 


TUeeeeeennnuncansnqucnnncaaacannensconsensngnccescuneannaccuanannaconasansagensgonsanennenscscoone nen oens 


1 Make Plans Accessible 
to Distant Bidders 


Plans and specifications for in- 
spection by distant bidders may 

filed at any of Engineering 
News - Record offices (without 


charge). Or a sufficient supply 
may be deposited at such of our 
offices as seem desirable, subject 
to your usual requirements in 
the matter of deposits, etc. (We 
assume full responsibility for re- 
turn of plans or deposits), There- 
fore, Contractors in all parts of 
the country can bid with equal 
convenience on contracts adver- 
tised in Engineering News-Record, 
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Bids: Sept. 6. 
Canal Water Power Development 


Albany, N. Y. 

Sealed proposals will be received by the 
undersigned at his office in the Capitol at 
Albany, N. Y., until twelve o’clock noon of 
Wednesday, September 6th, 1922, at which 
place and hour they will be publicly opened 
and read, for the development of canal 
water power, pursuant to the provisions of 
Chapter 532 of the Laws of 1922, as fol- 


lows: A-3 
CRESCENT POWER HOUSE, 
COHOES, N. Y. 

For constructing a power house and 
work incidental thereto, at Crescent Dam, 
Cohoes, N. Y. 

Sheets 1 to 10 inclusive, 

Plans may be seen and detailed specifi- 
cations, engineer’s estimate of quantity, 
proposal blanks forms of contract and 
bonds required, and other information for 
proposers, may be had at the office of the 
Superintendent of Public Works at Albany, 
N. Y., at the office of the Assistant Super- 
intendent of Public Works at Albany, 
N. Y., at the office of the Assistant Super- 
intendent of Public Works for the Eastern 
Division, Wedgeway building, Schenectady, 
N. Y.; at the office of the Assistant Super- 
intendent of Public Works for the Middle 
Division at Syracuse, N. Y.; at the office 
of the Assistant Superintendent of Public 
Works for the Western Division, at Roches- 
ter, N. Y.; at the offices of the Superintend- 
ent of Public Works, Erie Basin Terminal, 
Buffalo, N. Y., and Terminal Warehouse, 
Pier 6, East River, New York City. 

Blueprint copies of plans will be fur- 
nished by the State Engineer and Sur- 
veyor upon the receipt at his office in the 
Telephone Building, Albany, N. Y., of pay- 
ment at the rate of fifteen cents (15c) per 
sheet. Refund will not be made for any 
blueprints which may be returned. 

Monthly estimates will be paid of ninety 
per centum (90 per cent) of the work done 
at the contract price, Every proposal for 
said work must be accompanied by a money 
deposit in the form of a draft or certified 
check upon some good banking institution 
in the city of Albany or New York, issued 
by a national or state bank in good credit 
within the state and payable at sight to 
the Superintendent of Public Works for 
five per centum (5 per cent) of the amount 
of the proposal. 

The person whose proposal shall be ac- 
cepted will be required to execute a con- 
tract and furnish bonds within ten days 
from the date of notice of award delivered 
to him or them in person or mailed to the 
address given in the proposal. 


a 
— 
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Upon execution of the contract and ap 
proval of bonds, the certified check or draft 
will be returned to the proposer unless the 
same shall have been presented for collec- 
tion prior to such time, in which case the 
amount of the deposit will be refunded by 
the Superintendent of Public Works 

The deposit of bidders other than the one 
to whom the award of contract shall be 
made will be returned immediately after 
the award has been made. 

The bond required for the faithful per- 
formance of the contract shall be in such 
sum as shall be fixed by the Superintend 
ent of Public Works, which sum shall not 
be less than twenty per centum (20 per 
cent) of the estimated cost of the work, 
according to the contract price, and an ad- 
ditional bond known as the labor bond, in 
the sum of ten per centum (10 per cent) 
of the amount of the estimated cost of the 
work according to the contract price, will 
be required as security that the contractor 
will pay in full at least once in each month 
all laborers employed by him upon the 
work specified to be done in the contract. 

In the event that more than one surety 
company is offered as surety on said bonds 
co-insurance only will be accepted. 

Each proposal must be addressed to the 
Superintendent of Public Works, Albany, 
N. Y., and must be endorsed on the en- 
velope with-the name of the construction 
for which the proposal is made, 

Award, if made, will be made to the per- 
son or persons whose proposal shall be 
lowest in cost to the State for doing the 
work, and which shall comply with all pro- 
visions required to render it formal. Be- 
fore any award shall be made the lowest 
bidder will be required to satisfy the Su- 
perintendent of Public Works of his ability 
to provde suitable equipment and materials 
for the proper performance of the work. 

The right is reserved to reject all pro- 
posals and readvertise and award the con- 
tract in the regular manner, if, in the judg- 
ment of the undersigned, the interests of 
the state will be enhanced thereby. 

CHARLES L. CADLE, 
Superintendent of Public Works. 





Bids: Sept. 5. 
School Building 


Teaneck, N, J. 


SEALED PROPOSALS will be received 
by the Board of Education of the Township 
of Teaneck in Bergen County, N. J. on Sep- 
tember 5th, 1922, at 8 P. M. at School No. 
3, for (a) General Construction, (b) Heat- 
ing and Ventilating, (c) Plumbing and (d) 
Electrical Work for the new school building 
to be known as School No. 4 on West 
Englewood Avenue and Essex Lane, Tea- 
neck, N. J. 

All to be in strict accordance with the 
plans and specifications prepared for same 
by C. V. R. Bogert, architect, 167 Main 
Street, Hackensack, N. J., to whom all ap- 
plications for plans and specifications and 
other information must be made. No pro- 
posal will be considered that is not sub- 
mitted upon the blank forms as prepared 
by and to be obtained from the Architect 
with the proper envelope in which same 
is to be inclosed. All bids must adhere 
strictly to the plans and specifications and 
no alternate bid will be received or con- 
sidered except as called for on the author- 
ized form. 

Each proposal must be accompanied by 
a certified check in the amount of Two 
Thousand ($2,000) Dollars for General Con- 
struction, Five Hundred ($500) Dollars for 
Heating and Ventilating, Two Hundred 
($200) Dollars for Plumbing and Two Hun- 
dred ($200) Dollars for Electrical Work, 
drawn to the order of the Board of Educa- 
tion as a guarantee that the bidder whose 
proposal is accepted will enter into a con- 
tract with the Board of Education and fur- 
nish a satisfactory bond for the faithful 
performance of the work. 

Copies of the plans and specifications may 
be seen at the office of the Architect, or a 
set may be borrowed from the Architect 
for the personal use of the contractor for 
estimaring by depositing with the Architect 
the sum of Twenty-five Dollars, which will 
be refunded upon the return of said plans 
and specifications. 

The Board of Education of the Township 
of Teaneck reserves the right to accept or 
reject any or all proposals submitted, if 
deemed for the best interests of the Board 
to do so. 

Dated Teaneck, N. J. August Ist, 1922. 

P. A. SPENCER, 
President. 
J. H. RANGES, District Clerk, 
West Englewood, N. J. 
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Quantities of work to be done are approx- 











of Richland in a sum equal to 50% of the 
amount of the contract. 

The blank form of proposal attached to 
the specifications shall be used 
out the bid. 

The party or parties to whom the con- 
tract may be awarded will be required to 
execute the contract with surety within ten 
days from the date of service of notice to 
that effect, and in case 
to do so, he or they will be 
having abandoned it. 

Envelopes containing proposal must have 
endorsed thereon: 

“Proposal for Pulaski 

The right is reserved 
accept any proposal, 


in making 


of failure or neglect 
considered as 


Bridge.” 
by the Town to 
or to reject any or all 

















will be retained by the said Board as} 
dated damages for the cost — expense 
curred should the said bidder fa 
into contract for the work with satisf 
bond as specified, within fifteen days 
the acceptance of his proposal 

Any contract awarded under 
of this advertisement will b: ject 
granting of permit by the War Depart: 
of the United States, 

The right is reserved to separate or 
bine bids; to waive informalities in | 
and to reject any and all bids 

BOARD OF COUNTY 


1 to ent 


the 


subie 


COMMISSION 


ERS OF BROWARD COUNTY, 
FLORIDA. 
H. G. WHEELER, Chairn 
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Bids: Sept | Bids: Aug. 30. Bids: Sept. 5. 
° ° 
Repairs to Dam No. 537 Concrete Arch and Girder Two Steel Swing Drawbridge 
Beacon, N. Y. Bridge Fort Laud 
ed ‘ a s , Richland (Pulaski), N. Sealed proposals for the 
Se e yroposais e ece ec ’ . : * 
cue Gael ae ae oy see ain Sealed proposals will be received at “The sp a pew ay oo dra 1B 
Street, Beacon, N. Y. on or before eight (8) | Office of the Town Clerk of the Town of eo oe pepeesee , me oard OF County | 
o'clock P. M., Dayle Saving Tims. Tues- | Richland, in the Village of Pulaski, Oswego | M!SSioners' o roward Co Flor | 
day, September Fifi (5th). 1922. for pre-e | County, New York, until Wednesday, the until 11:00 A.M. weptember \.D 
pairs to Dam Ni 537, South Mountain 30th day of August, 1922, at 1:00 P.M., | and then publicly opened 
Mt. Beacon Re servoir. Beacon. N Y. which | for the building of a reinforced concrete Bridge No. 1, = Propose 
a} : oe : : : arch and girder bridge across the Salmon | Florida Intra-Coastal Cana| 
proposals will be opened by the Mayor or River in the said Town of the Pompano Beach Rox 
presiding officer on that day and time or Plans and ‘Specifications may be acon at | panc, Florida. 
———_ ae day as the council may the wine - . — r Bridge No. 2 is proposed ac: 
adjourn for tha purpose, . : , wate y e line r e 
No proposal shall be considered unless | » oar C. A. Jewell, Town Clerk, Pulaski, cok aioe eauin, Boren 
accompanied by the written consent of two | *"'s Concrete-Steel Engineering Co., Park Specifications for materials 
sureties, conditioned that if the proposal Row Bide. New York. a requirements for superstructu | 
be accepted, they will execute and deliver a Copies of the plans and specifications, in- | @9d profile of the crossings, and « 
bond with the bidder in a penalty to be cluding form of proposal, may be obtained | Specifications for the abutments 
fixed by the council conditioned for the | from the Concrete-Steel Engineering Co. | file and may be examined at the ot 
construction of the work at the price and | ypjon making a deposit of $20.00, which will | the Clerk of the Board. A cor 
upon the terms proposed, according to the | he refunded upon the return of the plans | $aid specifications for both brid: 
plans and = specifications therefor, within | and specifications in good order furnished prospective bidders by t} 
such reasonable time as the council may Each proposal must. be accompanie d by | meer, for $5.00 to cover cost 
limit, and subject to the supervision and | an unconditional certified check on a na- | tion. This amount will not be retur 
approval of the commissioner of public | tional bank for 5% of the contract price, Bidders shall submit with their pr 
works as the specifications shall provide. made payable to the order of the ‘“Super- | general plans, stress sheets and t 
Prospective bidders are requested to visit | visor of the Town of Richland” as evidence | Getails of the superstructure, and 
the site of the proposed work in order to | of good faith, and to be forfeited to the | Of the center piers of the bridges « 
satisfy themselves as to the scope and | Town as liquidated damages in case of | bY their proposal, subject to the requ 
hazards of the work. failure on the part of the bidder to enter | Ments of the specifications furnish 
Plans and specifications, form of proposal, | into contract for the execution of the work | the Engineer. ; 
bond and contract may be obtained at the and to furnish a satisfactory surety bond All bids shall be submitted upon } 
otlice of the city, No. 525 Main Street, | as hereinafter stipulated. Bidders’ certified | forms which may be obtained free of ( 
Beacon, New York, or at the office of | checks will be returned after consideration | from the Engineer, 
George W. Krieger, Jr., Consulting Engineer, | of the bids, and the check of the success- Each proposal shall be accompanied 
Poughkeepsie, N. Y. upon the deposit of | ful bidder will be returned as soon as the | @ certified check for $500.00 on each br 
$15.00, which amount will be refunded upon | contract is signed. payable to the Chairman of the B 
the return of the plans and specifications The successful bidder will be required | County Commissioners, as evidence of ¢ 
in good condition. to furnish a bond acceptable to the Town | faith, and check of the successful 
imately as follows 
PROPOSAL TO THE 
CITY COUNCIL OF THE CITY OF 
BEACON, DUTCHESS COUNTY, N. Y. 
Unit of 
Quantity Measure Item 
900 Cub'e Yds. Concrete 1:2:4 
3.400 Pounds Reinforcing bars 1§ in. 
3,700 Pounds teinforcing bars 1 in. 
5,200 Pounds teinforcing bars 3 in. 
1,100 Lin, Ft Drains, Wrought Iron 
Pipe, 4 in. or smaller 
250 Lin. Ft 2 in. holes drilled in 
rock 
80 Lin. Ft 14 in. holes drilled in 
rock 
1,000 Lin. Ft 14 in. holes in old ma- | 
sonry 
350 Cubie Yds. Rock Excavation 
SEPARATE BID FOR UPSTREAM WORK 
«(This work may or may not be 
required) 
6,000 Gunite 
3,900 ‘Triangular wire mesh 0.65 Ib. sq.ft. 
The proposal shall be accompanied by a 
certified check drawn upon an incorporated 
State or National Bank or Trust Company 


in good credit, within this State, payable to 
the order of the City of Beacon for five per 
cent of the amount of the bid The suc- 
cessful bidder will be required to give a 
satisfactory bond for the faithful perfor- 
mance of the agreement in amount equal to 
fifty per cent of the value of the contract. 

The City Council of the City of Beacon 
reserves the right to reject any or all bids. 

By order of the City Council of the City 


Beacon. 
MAC LAUGHLIN , 


MARCUS G. 
Commissioner of Pub'ic Works. 


of 





Bids Sept. 5. 
Storm Sewer 
Plainfield, N. J. 

Rids will be received by the Common 
Council of the City of Plainfield, N. J., at 
the City Hall on Tuesday, September 5, 
1922, at 8:30 p.m. (daylight saving time) 
for constructing about 1,000 lin.ft. of 
7 ft. —- 0 in. x 2 ft. — 5 in. reinforced con- 
crete storm sewer and appurtenances. 

Amount of certified check, $1,000.00, 

Amount of surety company bond, 100% 


of contract price. 
Common Council reserves the right to re- 
ject any or all bids or to waive defects in 
bids, 
Plans and specifications may be obtained 
from City Engineer 
ALEXANDER W. VARS 
City Engineer. 


Dated August 17. 1922. 


proposals, 
TOWN OF RICHLAND 
JOHN BUSH, 

Town Supe rintendent. 


By 


Bids: Sept. 8. 


Bridge 
Vicksburg, Miss. 
Sealed alternate bids will be received by 
the Board of Supervisors of Warren 
County, Miss., at the office of the Chancery 
Clerk, until 12 o'clock noon, Friday, Sep- 


tember 8, 1922, and at that time publicly 
opened for a bridge over Big Black River 


at Baldwin's Ferry, 12 miles from Vicks- 
burg, Miss., on the Baldwin’s Ferry High- 
way, between Vicksburg and Raymond. 

The principal items of work are as fol- 
lows, approximately : 

346.20 Cu.Yds. Class “A” Concrete. 

9,730. Lbs. Reinforcing Stee), 
128,000 Lbs. Structural Steel, 

717.8 Sq.Yds. Asphalt Paving. 

307 Lin.Ft. Gas Pipe Railing. 
183,940 Ft. B.M. Creosoted Lumber. 
10,310 Ft. B.M. Untreated Lumber 

6,950 Lin.Ft. Creosoted Piling. 
1,200 Lin.Ft. Untreated Piling. 


and for all materials in connec- 
tion with said work. 

Plans and specifications are on file in the 
office of the Chancery Clerk, Vicksburg, 
Miss., and the office of Warren County 
Dept. of Highways. On receipt of check for 
$5.00, contractors will be furnished with a 
set of plans and Bidder’s Blank. 

Any additional information may 
cured from H. R. Rhodes, Warren County 
Highway Engineer, Vic ksburg, Miss The 
right to reject any or all bids is reserved. 

Cash or certified check for $2,500.00 made 
payable to the Board of Supervisors of 
Warren County, must accompany each bid 
as evidence of good faith and as a guar- 
antee that if awarded the contract, the 
hidder will execute the contract and give 
bond as required, 

By order of the Board of Supervisors. 

J. G. SHERARD, 
Chancery Clerk. 
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FRANK A. BRYAN, Cler} 
at Fort Lauderdale, Flori 
A. D. 1922. 
Engineer 


ated 
tenth day of August, 


H. C. DAVIS, 


29, 
Drainage and Ditch 
Improvement Re-Advertised 


Bids: Aug. 


Wooster, 0} 
Notice is hereby given that sealed pr 
posals for the construction of the JOIN 
WAYNE-HOLMES COUNTY 


DITCH IM 
received up unt 
Eastern Stand 


PROVEMENT will 
twelve o'clock noon, 
Time, on Tuesday, Aug. 29, 1922, : 
office of the Secretary of the Joint Bow 
of County Commissioners of Wayn 
Holmes Counties at the Court Hous 
Wooster, Ohio. 

The work to be done consists 
draining and dredging of Killbue k Creek 
Wayne and Holmes Counties, in all, ! 
distance of One Hundred and Fifty-8 
Thousand (156,000) feet. 

The yardage of earth to be moved 
estimated at about 1,780,000 cubic yar 
consisting principally of dipper dr 
work. The date of completion Ww 
eighteen months from the date of aw: 
ing of contract. come 

A certified check in the amount of $ 


be 


of t! 


000.00 payable to the Joint Board 

County ‘Commissioners of Wayne 2! 
Holmes Counties, Ohio, must accompa!) 
each proposal. Checks of unsuccesst 


bidders will be returned within ten ( 
of the awarding of the contract. 

The said board reserves the right to r 
ject any or all bids. Plans, specificatic' 
and proposals are on file at the Secré 
office at the Court House, Wooster, 
or same will be mailed upon applica : 
when same is accompanied by a deposit: 
$20.00, which will be refunded if plans &" 
returned in good condition. 

By order of the Joint Board of Cour 
of Wayne and Holmes 


CHAS 


tar 


o! 


Commissioners 


Counties. 
F. SCHOPF, 


Secretary. 
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Bids: Sept. 5. 


State Highway Work 
Trenton. N. J. 


NOTICE IS HEREBY GIVEN that sealed 
bids will be received by the State Highway 
Commission of New Jersey for the con- 
struction of the following: : 
~ Route No. 7%, Section No. 1, Corlies 

Avenue, Neptune Township, Monmouth 

County, estimated amount of Warrenite 

Bitulithic surface on a Portland cement 

concrete foundation is 18,765 square 

yards. 

Bids will be received at the office of the 
State Highway Commission at the Broad 
Street Bank Building, Trenton, New Jersey, 
en Tuesday, September 5th, 1922, at 11 
A. M. STANDARD TIME, and opened and 
read immediately thereafter. 

Drawings, specifications and form of bid, 
contract and bond for the proposed work 
are on file in the office of the State Highway 
Department, Trenton, New Jersey, and may 
be inspected by prospective bidders, Plans 
will be furnished on deposit of Ten Dollars 
($10.00) upon application to the State High- 
way Department, 9th floor, Broad Street 
Bank Building, Trenton, New Jersey. Bids 
must be made on the standard proposal 
forms in the manner designated therein and 
as required by the 1922. specifications, 
same to be inclosed in sealed special ad- 
dressed envelopes bearing the name and 
address of bidder and the name and sec- 
tion of the route on the outside, and must 
be accompanied by a certified check drawn 
to the order of the Treasurer of the State 
of New Jersey for not less than ten per 
cent (10%) of the amount of the bid, 
provided that said certified check shall not 
be less than $500,00 or more than $20,- 
600.00, and be delivered at the above place 
on or before the hour named. Copies of 
the standard proposal form and special ad- 
dressed envelope will be furnished on appli- 
cation. Bids not enclosed in special en- 
velopes will be considered informal and will 
not be opened, 

Each bidder must accompany his bid with 
a certificate from a surety company duly 
authorized to do business in this state, 
stating that such surety company will pro- 
vide said bidder with a bond in such sum 
as is required in and in accordance with 
the provisions of said specifications, eon- 
ditioned for the faithful performance of 
the provisions of the contract and specifica- 
tions. Each bidder must also accompany 
his bid with a Statement of Equipment 
properly filled out. 

By order of the State Highway Com- 


mission, 
A. LEE GROVER, 
Chief Clerk. 


Bids: Sept. 7. 


Concrete Bridge Construction 


New Braunfels, Texas. 


_ Sealed proposals for constructing a re- 
inforced concrete highway bridge across 
the Comal River on San Antonio Street in 
the City of New Braunfels, Texas, and ad- 
dressed to the Hon. F. G. Blumberg, Mayor, 
will be received at the office of the City 
Clerk, until 3 p.m., Thursday, September 
ith, 1922. 

The structure consists of a 20 ft. wide 
roadway with two 5 ft. sidewalks 410 ft. 
long. The roadway is 43 ft. high above 
river level, and is carried by five arch spans 
of two ribs each_and by two girder spans 
of 30 ft. each. The foundation conditions 
are unusually simple. 

The Contractor is required to maintain 
traffic over existing bridge necessitating 
the moving of one timber approach trestle 
142 ft. long. Five car siding space is 
available for use of Contractors within one 
block of west end of bridge. Water will 
be furnished free by the City. 
_ Instructions, proposal blanks, specifica- 
tions and detailed plans may be seen at 
a office of A. D., Nuhn, City Clerk. New 
Braunfels, Texas, and may be obtained 
from the Terrell Bartlett Engineers, Calca- 
sored Bidg., San Antonio, Texas, upon pay- 
nent of $15.00, which will be refunded 
only to bona-fide bidders. 
cod, oPosals must be accompanied by a 
coe fied or cashier's check in the sum of 
not jess than 5% of the amount bid. Bid- 
aers must fulfill conditions specified in the 
son, tuction to Bidders.” The City re- 
Serves the right to reject any or all bids. 

F, G. BLUMBERG, Mayor. 
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Bids: Sept. 8. 


Highway Route No. 16 
Section No. 4 
Somerville, N. J. 

NOTICE IS HEREBY GIVEN that 
sealed bids will be received by the County 
of Somerset for the following: The con- 
struction of State Hirhway Route No, 16, 
Section No. 4, from Pluckamin to Somer- 
ville, consisting of 67,749 Square Yards 
“Surface Type C,” one course Reinforced 
Cement Concrete Pavement, with Drains 
and Appurtenances, 

Work is to be performed under County 
Reimbursement Act, Chapter 183, laws of 
1918, and amended by Chapter 317, laws of 
1920. 

Bids will be received at the Court House 
at Somerville, on 

FRIDAY, SEPTEMBER 8th, 1922, 
at 11:00 a.m., Daylight Saving Time (10 
A.M. Eastern Standard Time). 

Drawings, specifications and form of 
contract and bond for the proposed work 
are on file tn the office of H. C, Van Em- 
burgh, County Engineer, at the Court 
House, Somerville, and in the office of the 
State Highway Department, Trenton, New 
Jersey, and may be inspected by prospec- 
tive bidders. lans will be furnished on 
deposit of ten dollars ($10.00) upon appli- 
cation to H. C. Van Emburgh, Oounty En- 
gineer. Bids must be made on the standard 
proposal forms in the manner designated 
therein and as required by the speci- 
fications, enclosed in sealed envelopes, ad- 
dressed to the Board of Chosen Freeholders 
of the County of Somerset, and bearing the 
name and address of the bidder and the 
name and section of the route on the out- 
side. Bids must be accompanied by a cer- 
tified check drawn to the order of Edwin 
Garretson, County Treasurer, for not less 
than ten per cent (10 per cent) of amount 
of the bid, provided that said_ certified 
check shall not be lkess than $500.00 nor 
more than $20,000.00 and be delivered at 
the above place on or before the hour 
named. Copies of the standard proposal 
form will be furnished on application to 
H. C. Van Emburgh, County Engineer. 

Each bidder must accompany his bid 
with a certificate from a surety company 
duly authorized to do business in this State, 
stating that such surety company will pro- 
vide said bidder with a bond in such sum 
as is required in and in accordance with 
the provisions of said specifications, condi- 
tioned for the faithful performance of the 
provisions of the contract and _ specifica- 
tions. Each bidder must also accompany 
his bid with a statement of equipment 
properly filled out. 

By order of a resolution of the Board of 
Chosen Freeholders of the County of Som- 
erset, passed at a meeting held on Friday, 
August 4, 1922. 

WM. S. WOODRUFF, 
Clerk. 


Bids: Aug. 28. 


Concrete Road Construction 
Freehold, N. J. 


Notice is hereby given that sealed bids 
will be received by the Mayor and Council 
of the Borough of Freehold, N. J., for the 
reconstruction of Throckmorton Street and 
opened and read in public in the Municipal 
Building on Monday, August 28th, 1922, at 
eleven a.m. day light saving time. 

The work consists of approximately 3,000 
cu.yd. of excavation; 10,000 sq.yd. of rein- 
—— concrete and 4,000 lin.ft. of concrete 
curb. 

Drawings and specifications for the pro- 
posed work, prepared by Chas. A. Niles, 
Borough Engineer, are on file at the office 
of said Engineer at the Municipal Building, 
Freehold, N. J., and plans and _ proposal 
forms may be obtained upon the deposit of 
$5.00, which amount will be refunded upon 
return of the plans before the time specified 
for opening the bids. 

All bids must be submitted on the forms 
furnished by the Borough, enclosed in a 
sealed envelope, bearing the name and 
address of the bidder, the name of the pro- 
posed work, and addressed to the Mayor 
and Council of the Borough of Freehold. 
All bids must be accompanied by a certified 
check for a sum not less than 10% of the 
amount bid and a surety company certif- 
icate stating that said surety company will 
provide the bidder with the required bond. 

The Borough Council reserves the right to 
reject any or all bids if deemed to the best 
interests of the Borough to do so. 

H. M. BURKE, 
Borough Clerk. 
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Bids: Aug. 30. 


State Highway Construction 
Raleigh, N. C. 


Sealed bids for the construction of the 
following projects will be received by the 
North Carolina State Highway Commis- 
sion at Raleigh, N. C., until 10 a.m., on 
the 30th day of August, 1922, when they 
will be opened and read: 

Hard surface (Concrete or Asphaltic 
Paving projects), including grading, rein- 
forced concrete or cast iron pipe, struc- 
tures, etc. 

Length 
Project No. County (Miles) 
184 ar eoaeae 
3: Columbus .03 

Derham RO 

Orange 9.87 

Davidson .24 

Rockingham 9.81 

Rockingham 10 

Anson 88 

Cabarrus 3.88 

Mecklenburg 9.55 

Surry 

Surry 

Wilkes 

Cleveland 

Cleveland 10. 

Buncombe 7. 

Rutherford 
Sand Clay, or Gravel projects, 
grading, drainage pipe, struc- 


ewer re-i-) 
Isty 

Ae tom oor 
> 


7 
Topsoil, 
including 


Bertie 
Martin 
Martin 


McDowell 

Rutherford 
MACADAM PROJECTS 
Penetration or waterbound Macadam 
Projects, including drainage pipe, struc- 
tures, etc. 
3380 8.98 


317 
589 
673 
848 
858 


882 


Pender 
BRIDGE 
Brunswick 


PROJBCTS 
1-140 ft. steel 
through span. 
Rockingham 15-40 ft. spans 
and 1-150 ft. arch. 
5-860 ft. RC. 
Arch Spans. 
McDowell 4-45 ft. R.C. 
Deck Girders. 
Mitchell 1-125 ft. R.C. 
Arch and 2-45 ft. Deck Girders. 
Specifications, proposal forms, etc., may 
be obtained from the State Highway Com- 
mission at Raleigh, N. C. 
Plans may be seen in the Raleigh office, 
or in the offices of the District Engineer. 
Britige plans may be obtained from the 
State Highway Commission at Raleigh, 
N. C., upon Payment of Five ($5.00) dol- 
lars per set. 
The right is reserved to reject any or al? 
bids. 
By order of the Worth Carolina State 
Highway Commission. 


Davidson 


Bids: Aug. 25. 


Memorial Hospital 


Butler, Pa. 


Contractors who expect to submit pro- 
posals for the construction of the Butler 
County Memorial Hospital to be erected at 
Butler, Pa., and for which requests for 
proposals will be advertised shortly, are 
requested to send their names and addresses 
on or before noon of Friday, August 25, 
1922, to the Butler County Memorial Hos- 
pital Committee, c/o Community Building, 
Butler, Pa., with the following information: 

a. A list of buildings of similar char- 
acter they have constructed within the 
past ten years. 

b. Testimonials from the owners, com- 
mittees in charge, or architects of such 
building that the work was completed sat- 
isfactorily by the contractor, or if,a firm 
or corporation, by the present officers of 
such firm or corporation. 

ce. Any further information that 
contractor may desire to furnish. 

The committee in charge of said project 
desires this information in advance of the 
time actual proposals or bids are requested 
or submitted for the purpose of investiga- 
tion and to the end that when bids are 
received the contract may be let promptly. 
BUTLER COUNTY MEMORIAL HOSPI- 
TAL BUILDING COMMITTEE. 


the 
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OFFICIAL PROPOSALS OFFICIAL PROPOSALS OFFICIAL PROPOS ALS 
SS uae 
Bids: Sept. 6 Bids: Sept. 14. bond signed by a surety con 7 

ized to do business in the s t 


State Highway Work 


Freehold, N. J. 


Notice is hereby given that sealed bids 
will be received by the County of Mon- 
mouth for the following: 

Construction of State Highway Route No. 
4, Section No. 5A, Maple Avenue, Red Bank, 
estimated amount of sheet asphalt surface 
on a portland cement concrete foundation 
is 27,307 square yards, 

Work is to be performed under County 
Reimbursement Act, Chapter 183, laws of 
1918, and amended by Chapter 317, laws 
of 1920. 

Bids will be received at the Court House 
at Freehold, N. J.. on Wednesday, Septem- 
ber 6th, 1922, at 11:00 M. Daylight Saving 
Time. 

Drawings, specifications and form of con- 
tract and bond for the proposed work are 
on file in the office of George K. Allen, Jr., 
County Engineer, at Red Bank, N. J., and 
in the office of the State Highway De- 
partment, Trenton, New Jersey, and may 
be inspected by prospective bidders. Plans 
will be furnished on deposit of ten dollars 
($10.00) upon application to George K, Al- 
len, Jr.. County Engineer. Bids must be 
made on the standard proposal forms in 
the manner designated therein and as re- 
quired by the specifications, enclosed in 
sealed envelopes, addressed to the Board 
Chosen Freeholders of the County of 
Monmouth and bearing the name and ad- 
dress of the bidder and the name and sec- 
tion of the route on the outside. Bid must 
be accompanied by a certified check drawn 
to the order of C. Asa Francis, County 
Treasurer, for not less than ten per cent 
(10 per cent) of amount of the bid, provided 
that said certified check shall not be less 
than $500.00 nor more than $20,000.00, and 
be delivered at the above place on or before 
the hour named. Copies of the standard 
proposal form will be furnished on applica- 
tion to George K. Allen, County Engineer. 

Each bidder must accompany his bid 
with a certificate from a surety company 
duly authorized to do business in this State, 
stating that such surety company will pro- 
vide said bidder with a bond in such sum 
as is required in and in accordance with 
the provisions of said specifications, condi- 
tioned for the faithful performance of the 
provisions of the contract and specifications. 
Each bidder must also accompany his bid 
with a statement of equipment properly 
filled out. 

By order of a resolution of the Board of 
Chosen Freeholders of the County of Mon- 
mouth passed at a meeting held on Wednes- 
day, May 24th, 1922. 

WILLIAM A. STEVENS 
Cle rk. 





Bids: 
Cast Iron Water Pipe and 
Appurtenances 


Voorheesville, N. Y. 


Notice is hereby given that sealed pro- 
posals will be received by the Board of 
Trustees of the Village of Voorheesville, 
N. Y., at their office in the “Hose House” 
in the Village of Voorheesville, N. Y., until 
three (3:00) o’clock p.m. (daylight saving 
time), on the ninth (9th) day of Septem- 
ber, 1922, for the furnishing of about four 
hundred and fifty (450) tons of eight (8”) 
inch Class “B” cast iron water pipe and 
appurtenances, 

All proposals must be made upon printed 
forms, to be obtained of the engineer; and 
the unit prices written in words and figures, 
and accompanied by cash or a _ certified 
check, made payable to the Village of 
Voorheesville, N. Y., for five (5%) per cent 
of the amount of the proposal. 

All proposals must be enclosed in a sealed 
envelope, directed to the Board of Trustees, 
Village of Voorheesville, N. Y., and en- 
dorsed upon the outside of the envelope 
“Proposal for Water Pipe or Appurte- 
nances.” 

The Board of Trustees reserves the right 
to reject any or all proposals. 

By order of the Board of wepetecs of the 
Village of Voorheesville. N. 

GILBERT H. DARING, 
Village Clerk, 
Voorheesville N. Y. 


Sept. 9. 


Ww. W. CHADSEY, 
Civil and sanitary engineer, 
434 State Street, 
Schenectady, N. Y. 


Paving, Curbing, Storm Sewers, 


etc. 
Mobile, Ala. 


Sealed bids will be received until noon 
Thursday, Sept. 14, 1922, by the City Com- 
mission of the City of Mobile, Alabama, for 
the following: 

One course, Concrete Paving six inches 
in thickness—29,756 square yards. Con- 
crete Curbing eighteen inches deep by five 
inches wide—14,512 lin.ft. Double strength 
storm sewers 12 inch—1,334 ft. 15 inch— 
1,160 ft. 18 inch—2,405 ft. 21 inch—®522 ft. 

Standard Storm sewers, 6 inch—3,036 ft. 
10 inch—1,872 ft. 12 inch—1,340 ft. 15 
inch—315 ft. 24 Standard Manholes—83 
Standard Inlets and 19 Standard Special 
Basins. A deposit of one thousand dollars 
will be required to accompany each bid, 
1—For Paving and Curbing. 2—For Storm 
Sewers. Plans and specifications are on 
file in the City Engineer's office and can be 
seen on application The right is reserved 
to reject any or all bids. 

R. V. TAYLOR, 
Commissioner of Streets, 

WRIGHT SMITH, 
City Engineer. 
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National Publicity 
Offers a Two-Fold 
Advantage 


Giving calls for bids National 
publicity opens the way for ad- 
ditional and possibly lower offers 
from outside bidders to whom 
work can be let, if desired 

Then too, local contractors, see- 
ing your contracts advertised 
Nationally wil! figure closer, 
realizing that the field of com- 
petitors for the work is greatly 
enlarged. 

An advertisement printed in the 
Official Proposal Columns of E£n- 
gineering News-Record brings 
the contract to the attention of 
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not only local bidders but, in 


addition, any others who might 
be interested. 
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Bids: Aug. 31. 


Sewage Treatment Works 
Contract A 
Marion, Ohio 


Sealed proposals will be received at the 
office of the Director of Public Service in 
the City Hall, Marion, Ohio, until 12 o’clock 
noon (Official Marion Time), August 31st, 
1922, and then publicly opened and read, 
for the construction of Sewage Treatment 
Works, Contract A. 


The work contemplated comprises the 
construction of grit chambers, two-story 
settling tanks, pumping station, dosing 


tanks, trickling filters, final settling tanks, 
sludge-drying beds, buildings and appur- 
tenances. The following quantities give a 
general idea of the amount and character 
of the work to be done: 


RIGO, oa. 456.916 09.40 4.600 016% 46,000 cu.yd. 
Co cnc oab a's «600s 60 a98 8,750 cu.yd. 
Steel Reinforcement ........ 250 tons 
oe A eee eee 225 tons 
Stone for Trickling Filters... 22,500 cu.yd. 
eee eee re 50,000 cu.ft. 


Copies of plans and specifications and 
blank proposals may be obtained at the 
office of the Director of Public Service, City 
Hall, Marion, Ohio, or at the office of 
George B. Gascoigne, 648 Leader-News 
Building, Cleveland, Ohio, after August 
16th, 1922. A deposit of Twenty Dollars 
($20.00) will be required for each set of 
plans and specifications taken from the 
above offices. If a bid is submitted this 
deposit will be refunded upon the return 
of said plans and specifications in good 
condition, Similar deposits will be required 
for additional sets of plans and specifica- 
tions taken from the above offices, there 
being no refund for their return. All checks 
for said plans and specifications shall be 
made payable to the City of Marion. 

The proposals shall contain the full name 
and address of the party or parties making 
the same and all persons interested therein, 
and shall be accompanied by a proposal 





or by a certified check on a ae ae 
located in Marion for Ten a 
lars ($10,000.00) made payal)|, the 
of Marion, as surety that if } 
accepted a contract will bs 
and the performance of it pro; 
No proposal will be entert 
made on the blanks furnished the 
rector of Public Service and vered at 
the office of the Director of P ; 
in the City Hall, Marion, Ohio evione + 
12 o'clock noon (Official Mariv), Time) - 
the day specified. on 
The City, through its Directoy 
Service, reserves the right to reject am 
all bids, to waive any informalities jn 4) 
bids received, and to accept any bid whin 
is deemed most favorable to th: ms 
Marion, Ohio. 
THE CITY OF MARION, OHIO 
E. A. SCHUL TZ 
Director of Public s 





f Publi 


City 


Bids: Sept. 7. 


Sanitary Sewerage System and 
Sewage Disposal Plant 
Spring Valley, 


Sealed proposals will be 
Board of Trustees of the 


mS 
received by th 
Village of Spring 








Valley, Rockland County, New York, ; , 
Village Offices, in the Village of § , 
Valley, on the 7th day of September, 922, 
at the hour of 8 P.M., Daylight Savi 
Time, for the construction of a sanitar + 
sewerage system and sewage disposa 
plant. The work will in general consist 
of about 


11.2 miles of 8-inch vitrified 
ers. 0 to 20 feet deep. 

0.66 miles of 10-inch 
ers, 0 to 18 feet deep. 

0.69 miles of 12-inch 
ers, 0 to 24 feet deep. 

0.19 miles of 8-inch cast 
ers, 0 to 12 feet deep. 

0.01 miles of 10-inch cast iron pipe sew- 
ers, 6 to 10 feet deep. 

257 manholes, 0 to 22 feet deep. 

Two small sewage lift stations. 

One sewage disposal plant. 

And various appurtenances of and exten- 
sions to the above-mentioned items. 

Plans and specifications are on file ; 
may be seen at the office of the Vill 
Clerk, Spring Valley, N. Y., or at 
office of the engineer, Waldo S. Coulter 
114 Liberty Street, New York, N. Y. Com- 
plete sets of information for bidders, forn 
of contract, specifications and plans ma 
be obtained from the engineer upon a d 
posit of $15, of which $7.50 will be re- 
funded upon return of same in good conidi- 
tion by October 1, 1922. 

Each bid must be accompanied by 
certified check for Five Thousand Dollars 
($5,000) payable unconditionally to th 
Treasurer of the Village of Spring Valle 
which check must be presented with th: 
bid as a guarantee that the bidder w 
within ten (10) days after receiving t! 
award enter into and execute a contract 
for the performance of the work to 
done under said contract. Said bid must 
be in a sealed envelope and marked “Pro- 
posal for a Sewerage System and Disposal 
Plant.” 

The successful bidder will also be 
quired to furnish a Surety Company bond 
to the Village of Spring Valley in ¢t 
amount of Twenty-five Thousand Dollars 
($25,000) for the faithful performance ° 
the work to be done under said contract 
said bond to be approved by the Villas 
Attorney. 

In case of failure to execute the contract 
and furnish the required Surety Compa 
bond within ten (10) days after due notic 
that the contract has been awarded to him 
the successful bidder shall forfeit his de- 
posit to the Village of Spring Valley 4 
liquidated damages. tt 

The right to reject any or all bids 's 
reserved by the Board of Trustees. Al! ‘ 
said work must be completed on or befor 
December 7, 1923. 

BOARD OF TRUSTEES OF THE VII- 

LAGE OF SPRING VALLEY. 
THEODORE B. BOHR 


P resi ident. 
JOHN S. VAN ORDEN, 
Village Clerk. 


pipe sew- 
vitrified pipe sev 
vitrified pipe sew 


iron pipe sew- 


















August 24, 1922 
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— 
ds: Aug. 31.. 
Main Sanitary Sewer 
Contract B 
Marion, Ohio 
Sealed proposals will be received at the 


of the Director of Public Service in 
the City Hall, Marion, Ohio, until 12 o'clock 
noon (Official Marion Time), August 31, 
1922, and then publicly opened and read, 
for the construction of Main Sanitary 
Sewer—-Contract B. as az 

“The following quantities give a general 
idea of the amount and character of the 
work to be done: 

8.400 lin.ft. of 42 in, circular sewer. 

1,060 lin.ft. of 39 in. circular sewer. 

20 manholes. 
2 special concrete structures, 

Copies of plans and specifications and 
blank proposals may be obtained at the 
office of the Director of Public Service, City 
Hall, Marion, Ohio, or at the office of 
George B. Gascoigne, 648 Leader-News 
Building, Cleveland, Ohio, after August 16, 
1922. A deposit of Ten Dollars ($10.00) 
will be required for each set of plans and 
specifications taken from the above offices. 
If a bid is submitted this deposit will be 
refunded upon the return of said plans 
and specifications in good condition. Similar 
deposits will be required for additional sets 
ef plans and specifications taken from the 
above offices, there being no refund for 
their return. All checks for said plans 
and specifications shall be made payable 
to the City of Marion. 

The proposal shall contain the ‘ull name 
and address of the party or parties making 
the same and all persons interested therein, 
and shall be accompanied by a _ proposal 
bond signed by a surety company author- 
ized to do business in the State of Ohio 
or by a certified check on a solvent bank 
located in Marion for Five Thousand Dol- 
lars ($5000.00) made payable to the City of 
Marion, as surety that if the bid be accepted 
a contract will be entered into and the 
performance of it properly secured. 

No proposal will be entertained unless 
made on the blanks furnished by the Di- 
rector of Public Service and delivered at 
the office of the Director of Public Service 
in the City Hall, Marion, Ohio, previous to 
12 o'clock noon (Official Marion Time) on 
the day specified, 

The City, through its Director of Public 
Service, reserves the right to reject any or 
all bids, to waive any informalities in the 
bids received, and to accept any bid which 
is deemed most favorable to the City of 
Marion, Ohio. 

THE CITY OF MARION, OHIO. 
E. A. SCHULTZ, 
Director of Public Service. 


+ 
omice 





Bids: Sept. 1. 


Highway Work 


Somerville, N. J. 

Notice is hereby given that sealed bids 
will be received by the County of Somerset 
for the following: The construction of 
State Highway Route No. 9, Section 7A, 
from Grove Street, through East Main 
Street, North Gaston Avenue and Union 
Avenue to the easterly borough line of 
Somerville, consisting of 12,450 sq.yd. of 
“Surface Type C” one course reinforced 
cement. concrete pavement with intersec- 
tions, drains and appurtenances. 

Work is to be performed under County 
Reimbursement Act, Chapter 183, Laws of 
oe and amended by Chapter 317, Laws 
of 1920, 

Bids will be received at the Court House 
at Somerville on Friday, Sept. 1st, 1922, at 
10.30 a.m., Daylight Saving Time, (Eastern 
Standard Time, 9.30 a.m.). 

Drawings, specifications and form of con- 
tract and bond for the proposed work are 
on file in the office of H. C. Van Emburgh, 
County Engineer, at Court House, Somer- 
Ville, and in the office of the State High- 
way Department, Trenton, New Jersey, and 
may be inspected by prospective bidders. 
F ans will be furnished on deposit of ten 
dollars ($10.00) upon application to H. C. 
Van Emburgh, County Engineer. Bids 
must be made on the standard proposal 
forms in the manner designated therein 
and as required by the specifications, en- 
Closed in sealed envelopes, addressed to the 
Board of Chosen Freeholders of the County 
= Somerset and bearing the name and ad- 
ie s of the bidder and the name and sec- 
—_ of the route on the outside. Bid must 
- 2 companied by a certified check drawn 
_ order of Edwin Garretson, County 

surer, for not less than ten per cent 


OFFICIAL PROPOSALS 








(10 per cent) of amount of the bid, pro- 
vided that said certified check shall not be 
less than $500.00 nor more than $20,000.00, 
and be delivered at the above place on or 


before the hour named. Copies of the 
standard proposal form will be furnished 
on application to H. C. Van Emburgh, 


County Engineer. 

Each bidder must accompany his bid 
with a certificate from a surety company 
duly authorized to do business in this State, 
stating that such surety company will pro- 
vide said bidder with a bond in such sum 
as is required in and in accordance with 
the provisions of said specifications, con- 
ditioned for the faithful performance of the 
provisions of the contract and specifications. 
Each bidder must also accompany his bid 
with a statement of equipment properly 
filled out. 

By order of a resolution of the Board of 
Chosen Freeholders of the County of 
Somerset passed at a meeting held on Fri- 
day, August 4th, 1922. 

WM. S. WOODRUFF, Clerk 








Largest Circulation 
of Any 
Technical Paper 


Engineering News-Record’s cir- 
culation—over 30,000 weekly— 
is the largest of any technical 
paper printed. It includes among 
its readers practically every con- 
tractor, dealer, and manufacturer 
in the country who is interested 
in bidding on public works con- 
tracts—either local or outside of 
his immediate vicinity. 
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Bids: Sept. 6. 


. . 
Refrigeration Work 
Marcy, N. Y. 

Sealed proposals for Refrigeration Work 
~—Kitchen for Acute Patients Building, at 
the Utica State Hospital, Marcy Division, 
Marcy, N. Y., will be received by the State 
Hospital Commission, Capitol, Albany, 
N. Y., until 2 o’clock P.M. (Standard 
Time) on Wednesday, September 6, 1922, 
when they will be publicly opened and read. 
Proposals shall be enclosed in an envelope 
furnished by the State Architect, sealed 
and addressed, and shall be accompanied 
by a certified check in the sum of five per 
cent (5%) of the amount of proposal. The 
contractor to whom the award is made will 
be required to furnish surety company bond 
in the sum of fifty per-cent (50%) of the 
amount of contract Within thirty (30) days 
after official notice of award of contract 
and in accordance with the terms of speci- 
fication No. 3866, including Addenda No. 1. 
The right is reserved to reject any or all 
bids. Drawings and specifications may be 
examined at the Utica State Hospital, 
Utica, N. Y., at the New York Office of the 
Department of Architecture, Room 1058, 25 
Broadway, and at the Department of 
Architecture, Capitol, Albany, N. Y. Draw- 
ings, specifications and blank forms of pro- 
posal may be obtained at the Department 
of Architecture, Capitol, Albany, N. Y., 
upon reasonable notice to and in the dis- 
cretion of the State Architect, L. F. Pilcher, 
Capitol, Albany, N. Y. 

L. M. FARRINGTON, 

Secretary, State Hospital Commission. 

Dated: August 16, 1922. 





Bids: Sept. 14. 


Steel Super-structure 
Nashville, Tenn. 

Sealed bids will be received by the De- 
partment of Highways State of Tennessee, 
at Nashville, Tennessee, until ten o'clock 
a.m., Thursday, September 14. 1922, and 
opened publicly at that place and hour for 
the construction of the stee! super-structure 
of Federal Aid Project 16, being a bridge 
over Cumberland River near Clarkesville, 
having 3 steel spans aggregating approxi- 
mately 640 feet of span. 

Plans and specifications are on file in the 
office of the Chief Engineer, Department of 
Highways, Nashville, Tennessee, in the of- 
fice of the Division Engineer, Department 
of Highways, Nashville, Tennessee, and in 
the office of the Resident Engineer, Depart- 
ment of Highways, Clarksville, Tennessee. 

D. Q. McCOMB, 
Chief Engineer. 
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Bids Sept. 25. 
Spavinaw Water Supply Project 
Tulsa, Okla. 

Sealed proposals for the construction of 
the major portion of the Spavinaw Water 
Supply Project for the City of Tulsa, Okla 
homa, will be received by the Water Com 
mission of the City of Tulsa, and may be 
filed at the office of the City Auditor, City 
Hall, Tulsa, Oklahoma, until 3:00 p.m 
Monday, September 25th, 1922, and will 
be opened and publicly read immediately 
thereafter at a regular meeting of the Wa- 
ter Commission of the City of Tulsa at 3:00 
p.m., Monday, September 25, 1922. Pro- 
posals will be received on the following 
contracts: 

Contract No. 1 Telephone Line. 

Contract No. 2 Clearing Site of Spavi- 
naw Lake. 

Contract N. 3 Spavinaw Dam. 

Contract No, 4 60 in. Reinforced Con- 
crete Pipe. 

Contract No, 5 Tunnel and Approaches. 

Contract No. 6 54 in. Reinforced Con- 
crete Pipe. 

Contract No. 7 Mohawk Reservoir 

Contract No. 8 Furnishing Cast Iron or 
Steel Pipe and Specials. 

Contract No. 9 Furnishing Gate Valves. 

Contract No. 10 Laying Cast Iron or 
Steel Pipe. 

Contract No. 11 High ° Pressure’ Reser- 
voir. 

After the reading of the bids on these 
contracts they will be immediately consid- 
ered, but in no event will any contract or 
contracts be awarded earlier than forty- 
eight (48) hours thereafter. 

The principal quantities are approxi- 
mately as follows 

DAM: Concrete, 79,000 cubic yards. 

Earth embankment, 182,000 cubie yards. 

PIPE: 28 miles of 60 in. and 25 miles 
of 54 in. pre-cast reinforced concrete pipe. 

Earth Excavation in trench, 310,000 
cubie yards. 

Rock Excavation in trench, 26,000 cubic 
yards. 

TUNNEL: 7,000 ft. 84 in. Tunnel. 

3,050 ft. 84 in. monolithic concrete con- 
duit. 

MOHAWK RESERVOIR: 300,000 cubic 
yards earth embankment. 

REINFORCED CONCRETE HIGH 
PRESSURE RESERVOIR OR RESER- 
VOIRS: 10,000,000 gal. aggregate capacity ; 
10,000 ft. 36 in. Cast Iron or Steel Pipe; 
6,000 ft. 30 in. Cast Iron or Steel Pipe; 
8,000 ft. 20 in. Cast Iron Pipe. Specials 
and Valves. 

Sach proposal must be accompanied by a 
certified check on any reputable bank or 
trust company, payable without reserve to 
the City of Tulsa, Oklahoma, for five per 
cent (5%) of the amount of the bid. 

All proposals must be made on blank 
forms furnished by the City of Tulsa and 
in accordance with the “Requirements for 
Bidding and Instructions to Bidders.” 

Proposals may be tendered on one or 
more contracts or on all of the contracts, 
but any proposal must include all items 
under the contract or contracts for which 
bid is tendered. 

Plans, Specifications and Requirements 
for Bidding and Instructions to Bidders 
are on file at the Office of the Water Com- 
mission at the City Hall and may be seen 
at the office of Trammell and Holway, En- 
gineers on the Spavinaw Water Supply 
Project, 329 Kennedy Building, Tulsa, Ok- 
lahoma, or at the office of Dabney H. 
Maury, Consulting Engineer for the said 
Project, 1445 Monadnock Block, Chicago, 
Illinois. Complete plans and specifications 
will be furnished by the Engineers or by 
the Consulting Engineer, upon the deposit 
of $50.00 by check payable to Trammell 
and Holway. Upon return of the plans and 
specifications in good condftion within a 
reasonable time after the awarding of the 
contracts, $30.00 will be refunded. Propor- 
tionate deposit and refund may be ar- 
ranged for if bidder desires only parts of 
the plans. 

The Water Commission reserves the right 
to reject any bid or bids, or all bids, and 
to waive any informalities, 

WATER COMMISSION OF THE 
’ CITY OF TULSA, 
A. J. RUDD, Chairman, 
G. R. McCULLOUGH, 
Cc, S. AVERY, 
H,. L. STANDEVEN, 
A. L. FARMER, 
ROY GARBETT, 
City Auditor. 
TRAMMELL and HOLWAY, Engineers, 
329 Kennedy Building, 
Tulsa, Oklahoma, 
DABNEY H. MAURY, 

Consulting Engineer, 

Chicago, Ill. 
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OFFICIAL PROPOSALS 





Bids: Sept. 5. 


Street Paving and Storm Sewer 


Highland Park, N. J. 

Sealed proposals will be received by the 
Mayor and Borough Council of the Borough 
of Highland Park at the Borough Council 
Chambers, No. 10 North Second Avenue, 
Highland Park, New Jersey, on Tuesday, 
September 5, 1922, at 8 o'clock p.m., ordi- 
nance time (7 p.m, Eastern Standard Time) 
for the construction of pavements on the 
following streets, to wit: Montgomery 
Street, Johnson Street, Cedar Avenue, Ade- 
laide Avenue, South Sixth Avenue. And 
for the construction of a storm sewer on 
Cedar Avenue. 

The work will in general consist of about 

5,890 Cu.Yds. of Excavation. 

15,962 Sq. Yds. of One Course Reinforced 
Cement Concrete Pavement, 6” in 
depth at the sides, and 8” in depth 
at the center. 

3,612 Lin.Ft. of Concrete Curbing, set 
integral with the pavement. 

755 Lin. Ft. of 15” Vitrified Pipe Storm 
Sewer. 

All of said work to be done in accordance 
with the plans, profiles and specifications 
prepared by Raymond P. Wilson, Civil 
uner., 46 Paterson Street, New Brunswick, 
N. J.. which said plans, profiles and speci- 
fications have been adopted by the Borough 
Council of the Borough of Highland Park 
and are now on file at the office of the 
Borough Clerk, 10 North Second Avenue, 
Highland Park, N. J., where they may be 
seen by bidders or a set of the said plans, 
profiles and specifications can be secured 
from Raymond P. Wilson, Civil Engr., by 
depositing Five dollars ($5.00) which will 
be refunded upon the return of the plans, 
profiles and specifications in good condition 
within seven (7) days after the award of 
the contract. All bids must be on the form 
of proposal to be obtained from the said 
Raymond P. Wilson. 

Each bidder must accompany his bid 
with a certified check for Four thousand 
dollars ($4,000.00) payable unconditionally 
to the Collector of the Borough of High- 
land Park, which said check must be pre- 
sented with the bid as a guarantee that the 
bidder will within ten (10) days after re- 
ceiving the award enter into and execute a 
contract for the faithful performance of 
the work to be done under said contract, 
and said bid must-be in a sealed envelope 
and marked “Proposal for Concrete Pave- 
ment.” 

The successful bidder will also be re- 
quired to furnish a Surety Company bond 
to the Borough of Highland Park in the 
full amount of the contract price for the 
faithful performance of the work to be done 
under said contract, said bond to be ap- 
proved as to sufficiency and form by the 
Borough Attorney. 

In case of failure to execute the contract 
and furnish the required bond within ten 
(10) days after due notice that the contract 
has been awarded to him, the successful 
bidder shall forfeit his deposit to the Bor- 
ough of Highland Park as_ liquidated 
damages 

The right to reject any or all bids is re- 
served by the Mayor and Borough Council. 

All of said work must be completed 
within sixty (60) working days. 





Bids: October. 


Sewer Tunnel 
Tulsa, Okla. 


The Board of Commissioners of the City 
of Tulsa, Oklahoma, contemplates receiv- 
ing proposals about the middle of October 
for the construction of the Eleventh Street 
Relief Sewer, in tunnel cut. ‘ 

This sewer to be 5,100 ft. long and 153 
ft. x 14 ft. in size, Bond Issue $900,000.00. 

Formal notice to contractors to appear 


wee CHARLES SCHULTZ, 
City Engineer. 
W. W. HORNER, 


Consulting Engineer, 
St. Louis, Mo. 
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OFFICIAL PROPOSALS 


Bids: 





Sept. 11 


Reinforced Concrete Pavement 
White Plains, N. Y. 


Sealed bids or proposals for the improve- 
ment of Mamaroneck Avenue from Wash- 
ington Square northerly to County Highway 
No. 1581 with reinforced concrete pavement, 
a distance of 1.24 miles in the Village of 
Mamaroneck, Westchester County, New 
York, will be received at the office of the 
Clerk of the Board of Supervisors, Court 
House, White Plains, N. Y., until 10 a.m., 
September 11, 1922 (Standard Time.) 

Specifications, proposal sheets and all in- 
formation relative to same may be pro- 
cured at the office of the County Superin- 
tendent of Highways, Court House, White 
Plains, N. Y., upon making a deposit of 
Five Dollars ($5.00). 

August 21, 1922. 

BOARD OF SUPERVISORS. 
FRED L. MERRITT, Clerk. 
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Maximum Competition 


Is Assured 


these advertisers through FEngi- 
neering News-Record’s large NA- 
TIONAL circulation, reaching al- 
most every contractor, dealer, 


and manufacturer in the country 
interested in bidding on public 


work contracts. It is the DOM- 
INANT MEDIUM for advertis- 
ing contracts for work, material, 
and supplies for towns, cities, 
counties, state and government 
departments, and private. or- 
ganizations. 


PI 
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Bids: Sept. 8. 
Mechanical Equipment for 
Wilmington Marine Terminals 


Wilmington, Del. 


Proposals will be received until 11 o’clock 
a.m. Daylight Saving Time, on the eighth 
day of September, 1922, at the office of the 
Board of Harbor Commissioners, Wilming- 
ton, Delaware, and then and there publicly 
opened, for furnishing the following me- 
chanical equipment, all quantities being 
approximate: 


1—Railroad Track Scale; 200 tons 
capacity. : 
1—Steam Locomotive Crane; 20 tons 


capacity ; 50 ft. boom. 
1—Steam Locomotive 

capacity ; 60 ft. boom, 
1—Steam Locomotive 

capacity ; 70 ft. boom. : 

1 and 2—Light Duty, Traveling, Electric 
Portal Cranes; 24 tons capacity. 

4—Portable Electric Dock Winches; 2 
tons capacity. 

1—Mechanical Cargo Ramp. 

6—Electric Tractor Trucks, 
spare Battery Equipments. 

3—Load Carrying Trucks. 
50—tTrailers for Electric Tractors. 
50—Stevedore Hand Trucks, 

Specifications covering this equipment 
may be obtained upon application to _the 
undersigned and the payment of Five Dol- 
lars, which sum will be refunded, if the 
plans and specifications are returned within 
fifteen days after receipt of bids. 

No proposal will be considered unless 
accompanied by a certified check to the 
order of the Board of Harbor Commis- 
sioners for 5 per cent of the amount of the 
bid, or a satisfactory guaranty bond equal 
in amount, which will later be returned. 

The right is reserved to reject any or all 


bids. 
BOARD OF HARBOR COMMISSIONERS, 
Room 351, Municipal Building, 
Wilmington, Delaware. 





Crane; 20 tons 


Crane; 20 tons 


with two 





CONTRACT BONDS FOR RESPONSIBLE CONTRACTORS 


Your signature on a personal surety bond appears as a liability in your own financial statement 


until the suretyship is discharged. 


ZETNA CASUALTY AND SURETY COMPANY 
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| Bids: Sept. 12. : 
Road Work 
Bridgeton. NX 
Notice is hereby given that s 
will be received by The Board 
Freeholders of the County of © 
for the reconstruction of Sect; 
Landis Avenue in the County of Cumber. 
land, with a warrenite-bitulith; P 
pavement upon a concrete foundation. ¢ 
timated amount of warrenite-bitulithic su 
face pavement required is 54,112 squar. 
yards, of concrete foundation 56.96) square 
yards, and opened and read in public at thy 
Court House in the City of Bridgeton es 
the 12th day of September, 1922, at | : 
thirty o'clock p.m., Standard Time. 
Drawings, specifications and 
bid, contract and bond for the proposed 
work, prepared by Walter M. Sharp, County 
Engineer, and approved by the Stat: High 
way Commission, have been filed in the of 
fice of the said Engineer at Bridgeton, N, J 
and of said State Highway Commission 
Trenton, N. J., and may be inspected jy, 
prospective bidders during business hours 
Bidders will be furnished with a copy of 
the specifications and blue prints of th 
drawings by the Engineer on proper notic: 
an payment of cost of preparation, Bids 
must be made on the standard proposal} 
forms in the manner designated therein and 
required by the specifications, must be en 
closed in sealed envelopes, bearing the 
name and address of bidder and name of 
road on the outside, addressed to E. C. Ott 
Chairman of the Public Road Committe 
and must be accompanied by a certified 
check for not less than ten (10) per cent of 
the amount bid, provided said check shall 
not be less than $500.00 nor more than 
$20,000.00 and be delivered at the place and 
on the hour above named. The standari 
proposal form is attached to the specifica 
tions, copies of which will be furnished on 
application to Engineer. 
By order of The Board of Chosen Free- 
holders of the County of Cumberland 
HOWARD L. TYLER 
Clerk 


J 

led bids 
Chose; 
berland 


f 
0 


Surtace 


one 


forms of 





Bids: Aug. 29. 
Ornamental Lighting 


Long Branch, N. J 


Public notice is hereby given that sealed 
proposals are invited and will be received 
for installing ornamental lights on Ocean 
Avenue from Sea View Avenue to Brighton 
Avenue by the Board of Commissioners of 
the City of Long Branch, N. J., August 29th 
1922, at 8 o’clock in the evening in the Cit) 
Council Chambers, or as soon thereafter as 
same can be presented. 

Plans and specifications as approved by 
the Board of Commissioners are on file in 
the office of the City Clerk and may be 
obtained any time during business hours 
upon a deposit of $10.00 which said amount 
will be returned at the time the bids are 
opened upon surrender of said plans and 
specifications in good condition. 

All bids must be sealed and marked, 
“Bids for Ornamental Lighting,” and ad 
dressed to Frank C. Quinn, City Clerk. No 
bid will be considered unless accompanied 
by a certified check for ten per cent of th 
amount bid on the proposed work, drawn to 
the order of Frank L. Howland, Cit) 
Treasurer, or cash in equal amount. 

The Board of Commissioners reserve th 
right to reject any or all bids if deemed 
to the best interest of the Board to do so 

Dated Long Branch, N. J., August 17, 1922 

FRANK C. QUINN, 
City Clerk 
LpUNOUNeNOUENeAUEEAUUOLEAOSAEAUOEEL DES OPE DEANE CE RENAeeUTOERNAEOReRnAAEReRENANEa nanan ee cerinetaereniinny, 
= Swart Service and the 
Ordinary Sort Cost 

Exactly the Same 

There Can Be But One 
Answer 
HARMON V. SWART 
Contract Bonds 
Compensation Insurance 
$2 William §St., New York 
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August 24, 1922 
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OFFICIAL PROPOSALS 


— 
Bids: Sept. 15. 


Power Piping and Heating 
System 


Hammond, Ind. 


SEALED PROPOSALS will be received 
it the Office of the Board of Public Works 
of the City of Richmond, Indiana, until 2 
o'clock p.m., Central Standard Time, on 
the FIFTEENTH day of SEPTEMBER, 
(999 to furnish all labor, material, tools 
and appliances and to do all the work re- 
quired for the construction _and_ installa- 
tion of a complete Power Piping and Steam 
Heating System in connection with a new 
Pumping Station, all in accordance with 
Drawings and Specifications on file at the 
Office of the Board of Public Works of the 
City of Hammond. 

SPECIFICATIONS and DRAWINGS 
may be examined at the Office of the said 
Board and at the Office of John Ericson, 
Consulting Engineer, 30 North La Salle 
Street, Chicago, Illinois, or obtained at the 
latter office by making a deposit of Ten 
($10.00) Dollars, Five ($5.00) Dollars of 
which will be refunded on return of Draw- 
ings and Specifications within fifteen days 
following the opening of bids. 

A certified check or equivalent surety, 
payable to the City of Hammond, for a 
sum not less than Five (5%) per cent of 
the amount of the bid shall be deposited 
with each proposal as a guarantee that the 
bidder will execute contract for the con- 
struction at the prices bid. 

A satisfactory bond will be required for 
the faithful performance of the specified 
work for an amount equal to the aggre- 
gate payments to be made under the con- 
tract. 

A non-collusion affidavit is required with 
each proposal in accordance with the Laws 
of the State of Indiana. 

Bids will be publicly opened, read and 
scheduled and the contract awarded as soon 
thereafter as practicable. 

The Board of Public Works reserves the 
right to reject any or all bids, and to waive 
technical defects in a proposal advanta- 
geous to the City of Hammond. 

A. J. SWANSON, 


Chairman. 
JACOB WIKER, 
F. C. DIETRICH, 


Board of Public Works. 
E. W. MILES, 
Clerk Water Department, 





Bids: Sept. 12. 


Road Improvement 
Bridgeton, N. J. 


Notice is hereby given that sealed bids 
will be received by The Board of Chosen 
Freeholders of the County of Cumberland 
for the improvement of what is known as 
the Cohansey Road, situated in the County 
of Cumberland, with gravel surface, esti- 
mated amount of gravel surface pavement 
required is 73,439 square yards, and opened 
and read in public at the Court House in 
the City of Bridgeton, on the 12th day of 
September, 1922, at one-thirty o'clock p.m., 
Standard Time. 

Drawings, specifications and forms of bid, 
contract and bond for the proposed work, 
prepared by Walter M, Sharp, County En- 
gineer, and approved by the State High- 
way Commission, have bbeen filed in the of- 
fice of the said Engineer at Bridgeton, N. 
J.. and of said State Highway Commission, 
Trenton, N. J., and may be inspected by 
prospective bidders during business hours. 
Bidders will be furnished with a copy of 
the specifications and blue prints of the 
drawings by the Engineer on proper notice 
and payment of cost of preparation. Bids 
must be made on the standard proposal 
forms in the manner designated therein and 
required by the specifications, must be en- 
closed in sealed envelopes, bearing the 
hame and address of bidder and name of 
road _on the outside, addressed to E. C. 
Ott, Chairman of the Public Road Commit- 
tee, and must be accompanied by a certi- 
ed check for not less than ten (10) per 
cent of the amount bid, provided said check 
shall not be less than $500.00 nor more 
than $20,000.00 and be delivered at the 
piace and on the hour above named. The 
Stindard proposal form is attached to the 
Specifications, copies of which will be fur- 
nished on application to Engineer. 

order of The Board of Chosen Free- 
ers of the County of Cumberland. 

HOWARD L. TYLER, 
Clerk. 
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OFFICIAL PROPOSALS 





Bids: Aug. 20 
Street Improvement 
Newburgh, N, Y¥. 
Sealed proposals will be received by the 
City Manager at his office in the City Hall, 
Newburgh, N. Y., until 12 o'clock noon, 
Friday, August 30, 1922, for the paving 
and otherwise improving Renwick Street 
between the West Shore R.R. and Liberty 
Street and South Street between Water and 
Liberty Streets with either granite block or 
vitrified hillside brick pavement. 
The approximate quantities of pavement 
to be laid are as follows 
South Street, about 3,820 sq.vds. 
Renwick Street, about 3,900 sq.yds. 
Bids will be received on each street 
separately and cash or a certified check 
for $1,500.00 must accompany each bid. 
Plans and specifications are on file in 
the office of the City Engineer 
The City reserves the right to reject any 
or all bids received. 
W. J. McKAY, 


City Manager. 


U. S. GOVERNMENT 


FOR SPURDIKE CON- 
STRUCTION.—U. S. Engineer Office, 329 
Customhouse, New ‘Orleans, La.—Seajed 
proposals will be received here until 9:00 
a.m., Sept. 5, 1922, and then opened, for 
construction of spardikes at Southwest 
Pass, Mississippi River. Further inform- 
ation on application. 





PROPOSALS 





PROPOSALS FOR SPURDIKE CON- 
STRUCTION.—U. S. Engineer Office, 329 
Customhouse, New Orleans, La.—Sealed 
proposals will be received here until 9:00 
a.m., Sept. 5, 1922, and then opened, for 
construction of spurdikes at Head of 


Passes, Mississippi River. Further infor- 
mation on application. 
PROPOSALS FOR BULKHEAD CON- 


STRUCTION.—U. S. Engineer Office, 329 
Customhouse, New Orleans. La.—Sealed 
proposals will be received here until 9:00 
a.m., Sept. 5, 1922, and then opened, for 
bulkhead construction at Southwest Pass, 
Mississippi River. Further infcrmation on 
application. 





PROPOSALS FOR STONE.—U. S. Engi- 
neer Office, 329 Customhouse, New Orleans, 
La.—Sealed proposals will be received here 
until 9:00 a.m., Sept. 7, 1922, and then 
opened, for furnishing and delivering stone 
for Southwest Pass, Head of Passes, and 
South Pass, Mississippi River. Further 
information on application. 








U. S. ENGINEER OFFICE, FLORENCE, 
ALA,.—Sealed proposals will be received 
here until 11 a.m., September 18, 1922, and 
then opened, for the construction and de- 
livery of two steel barges. Further in- 
formation on application. 





U. S. ENGINEER OFFICE, JACKSON- 
VILLE, FLA.—Sealed proposals will be re- 
ceived here until 12 m., Sept. 21, 1922, and 
then opened, for jetty repairs at the en- 
trance to St. Johns River, Fla. Further in- 
formation on application, 





U. S. ENGINEER OFFICE, FLORENCE, 
ALA.—Sealed proposals will be received 
here until 11 a.m., September 18, 1922, and 
then opened, for furnishing and delivering 
one hydraulic turbine of 1,000 horsepower 
capacity, with governor. Further informa- 
tion on application. 








..U. S. ENGINEER OFFIC 2, 
Tenn.—Sealed proposals will be received 
here until 11 a. m., Sept. 5, 1922, and then 
opened, for steel gates for Lock F, Cumber- 
land River. Further information on appli- 
cation. 


Nashville, 








TREASURY DEPARTMENT, Supervis- 
ing Architect’s Office, Washington, D. C., 
August 21, 1922.—SEALED PROPOSALS 
will be opened in this office at 3 p.m., Sept. 
5, 1922, for furnishing and delivering ap- 
proximately five million brick at the site 
of the United States Veterans Hospital at 
Chelsea, N. Y. Specifications may be_ob- 
tained from the Superintendent of Con- 
struction at Chelsea, N. Y., or at this office 
in the discretion of the Supervising Archi- 
tect. Jas.-A.-Wetmore, Acting Supervis- 
ing Architect. 





U. S. GOVERNMENT 





U. S. ENGINEER OFFICE, BUFFALO, 
N. Y.—SEALED PROPOSALS will be re- 
ceived here until 11 a.m. (Eastern standard 
time) Aug. 25, 1922, and then opened, for 
constructing Office-Storehouse Building and 
six Operating Houses at Black Rock Lock 
and Storehouse at Ferry Street Bridge, 
Buffalo, N. Y Further information on 
application. 


SEALED 





PROPOSALS for constructing 
a concrete road at Picatinny Arsenal] 
Dover, N. J., will be received and publicly 
opened at 11 a.m. daylight saving time, 
Sept. 1, 1922 at Constructing Quarter- 
master’s Office, Room 510, 39 Whitehall St.. 
ee OB Re. ae Information at above 
address 











U. S. ENGINEER OFFICE, Mobile, Ala 
Sealed proposals will be received here 
until 11 o'clock a.m., September 5, 1922, 


and then opened, for dredge pontoons and 
discharge pipe for the U. S. 20-inch hy- 
draulic pipe-line dredge Wahalak. Further 
information on application. 








PROPOSALS FOR SAND AND GRAVEL 
—U. S. Engineer Office, 329 Customhouse, 
New Orleans, La., Sealed proposals will 
be received here until 9:00 A.M., Sept. 1, 
1922, and then opened, for furnishing sand 
and gravel for Southwest Pass, Mississippi 
River. Furthcs information on application. 


U. S. ENGINEER OFFICE, Providence, 
a Sealed proposals will be received 
here until 11 o'clock A.M., Eastern Stand 
ard Time, Aug. 28, 1922, and then opened 
for dredging in Bridgeport Harbor, Conn. 
Further information on application, 





U. S. ENGINEER OFFICE, Providence, 


R. I. Sealed proposals will be received 
here until 11 o'clock A.M., Eastern Stan- 
dard Time, August 31, 1922, and then 


opened, for dredging in 
konk) River, R. I. 
application, 


Pawtucket (See- 
Further information on 


U. S. ENGINEER OFFICE, Room 110, 
Army Building, 39 Whitehall Street, New 


York, N. Y.—Sealed proposals for dredging 
in Hudson River, N. Y., will be received 
here until 12 M., September 5, 1922, (day- 





light saving time) and then opened. Fur- 
ther information on application. 
PROPOSALS FOR STEEL OIL 


BARGES.—U. S. Engineer Office, 329 Cus- 
tomhouse, New Orleans, La.—Sealed pro- 
posals will be received here until 9:00 a.m., 
Sept. 15, 1922, and then opened, for con- 
struction and delivery of two 4,000-barrel 
steel oil barges in the Mississippi River, 
at New Orleans, La. Further information 
on application. 





U. S. ENGINEER OFFICE, Providence, 
| a 2 Sealed Proposals will be received 
here until 11 o'clock a.m., standard east- 
ern time, September 15, 1922, and then 
opened, for repairing of east jetty at en- 
trance to Nantucket Harbor, Mass. Fur- 
ther information on application. 





SEALED 
and publicly 


PROPOSALS will be received 
opened in the office of the 
Quartermaster General, Room 2306, Muni- 
tions Building, Washington, D. C., at 11:00 
A.M., September 12, 1922, for the constru@- 
tion of a group of hospital buildings to be 
built at Northampton, Massachusetts. Work 
includes construction of twenty-four (24) 
buildings, built of re-enforced concrete and 
brick, complete with sewer, water and 
lighting systems, roads and walks (foot- 
ings for nine buildings now under con- 
tract). Plans and specifications may be 
obtained after August 15th, upon deposit 
of $100, from the office of the Quartermas- 
ter General, Room 2312 Munitions Build- 
ing, Washington, D. C., or from the office 
of the Constructing Quartermaster, Cham- 
ber of Commerce Buijding, Northampton, 
Mass. One set of plans and specifications 
will be on exhibition at the following sta- 
tions: Office Constructing Quartermaster, 
39 Whitehall Bldg., New York City; Office 
Constructing Quartermaster, Army Supply 
Base, Boston, Mass.; Office Quartermaster 
Supply Officer, Chicago Intermediate Depot, 
1819 West Pershing Road, Chicago, II. ; 
and Office Constructing Quartermaster, 
Scott Field, Belleville, Tl 
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EMPLOYMENT—BUSINESS OPPORTUNITIES 


Positions Wanted, 4 cents a word, minimum charge 75 cents an insertion. 
Positions Vacant and all other classifications, 8 cents a word, minimum $2. 


Discount of 10%, is allowed if one payment 
is made in advance for 4 consecutive insertior 


THE ABOVE RATES ARE FOR ADVERTISEMENTS SET UNDISPLAYED. FOR DISPLAY RATES SEE “EQUIPMENT” HEADING. 
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Bee Bumbers in care of any of our offices 
count as 5 words in addition to advertising copy. 
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POSITIONS VACANT 


ASSISTANT in civil engineering, wanted 
for 10 months, for which the nnn is 
$1,000, starting September Ist. his 
year’s graduate preferred. Address, 
giving age and alma mater. Head, De- 
partment of Civil Engineering, Lafayette 
College, Easton, Pa. 


CHECKERS and detailers on structural 
steel. Give age, experience and salary 
expected. P-852, Eng. News-Record, 
Real Estate Trust Blidg., Phila., Pa. 


CIVIL engineering graduate with one or 
more years’ experience, preferably in 
highway work, for traveling position in 
sales promotion department of established 
corporation. Reply fully stating age; 
married or single; Alma Mater; experi- 
ence; salary desired and_ references. 
Suggest enclose photograph which will 
later be returned. P-841, Eng. News- 
Record, Leader News Bldg., Cleveland, O. 


DISTRICT manager wanted to take charge 
of promotional and educational work on 
the use of a basic product used in build- 
ing, agriculture and very extensively in 
the industrial field. This work is being 
carried on by a national trade association 
which is extending its activities ma- 
terially. District headquarters will be St. 
Louis; national headquarters, Washing- 
ton, D. C. Man must be very high grade 
with business experience in organization, 
sales and executive capacities. Preferably 
technical college graduate, but essen- 
tially a sales type with initiative, adapt- 
ability, common sense and perseverance, 
good address and ability to co-operate. 
Services required October 1st. Write all 
you have to say in first letter. P-871, 
Eng. News-Record, Real Estate Trust 
Bldg., Phila., Pa. 
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Several Experienced 


Structural Steel 
Draftsmen 


for detailing and checking. Give 
expected and 
when you can report for work. 


experience, salary 


NsenneeenmnnneeneneRenenOneOOOOSEDOS ESSER SREERNTOOSRONORENEDSsNORORESOIOOETD, 


Lackawanna Bridge Works Corp. 
Box 991, Buffalo, N. Y. 
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Construction Men 


Learn “Line” and “Grade” 
by Actual Practice. 


Level, Transit, and Plane Table Work. 


“Running” of Farm, Stadia, Highway and 
Railroad Surveys. 


eevee: 


Estimating 
Day and evening courses. Booklet. 


NNNDERENODEAOOOEEOUASHUODOREOOESUOONSHOEOORONTONOORS 


The Pan-American 


Engineering School 
39 West 17th St., New York City 
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GINEERING 


Replies are forwarded each day as received at 
all of our offices without additional charge. 


POSITIONS VACANT 


DRAFTSMAN and designer, thoroughly ex- 
perienced in the design of Water works 
and power plants, and sewerage systems. 
Field experience desirable. Location, 
Consulting Engineer’s office in 
Carolina. Send sample drawings and 
references and state salary expected. 
P-576, Eng. News-Record, Real Estate 
Trust Bldg., Philadelphia, Pa. 

FIRST class structural detailers and check- 
ers wanted. Weatherly Steel Company, 
Markle Bank Building, Hazelton, Pa, 

GRADUATE civil engineer, experienced in 
reinforced concrete and _ steel building 
design, wanted to take charge of draft- 
ing work in large industrial plant. Give 
full particulars, salary expected and 
when available. P-819, Eng. News- 
poses, Real Estate Trust Bldg., Phila., 

a. 





INSTRUMENTMAN for hydro-electric con- 
struction work located within 100 miles 
New York City. Position open about 
Sept. 15th. Give full statement of educa- 
tion, experience, qualifications and refer- 
ence. P-850, Eng. News-Record. 


SEVERAL 
Must be 


structural checkers wanted. 
first class men. Positions 
permanent if services are satisfactory. 
Give all information as to experience, 
salary desired and earliest date you can 
report. Location, Detroit. P-578, Eng. 
News-Record, Leader-News Bldg., Cleve- 
land, Ohio. 


STRUCTURAL detailers and checkers on 
mill and office building and bridge work. 
Give record of experience and salary de- 
sired. Philadelphia district. P-829, Eng. 
News-Record, Leader-News Bldg., Cleve- 
land, 

STRUCTURAL steel and reinforced con- 
crete draftsmen and checkers. Give ex- 
perience in detail, age, nationality, mar- 
ried or single, lowest salary to start, and 
how soon can report. Apply Southern 
Engineering Company, Charlotte, North 
Carolina. 

STRUCTURAL steel engineer and detailer, 
familiar with building construction. 
State experience and _ salary desired. 
Permanent position if satisfactory. Ap- 
ply James McKinney & Son, 927 Broad- 
way, Albany, N. Y. 
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POSITIONS VACANT 
—_—$—$—$—$—————————— 
STRUCTURAL steel and railroad bridge 

draftsmen wanted, salary $158 and $168 
per month. Please state age, nationality 
education, experience in full and dai 
you can report for work. Address Pp. G 
Lang, Jr., Engineer of Bridges, Balt. 
more and Ohio Railroad Company, Bajti- 
more, Md. 
detailers checkers 
industria! 
buildings. Applications from experienced 
men only will be considered. State ex. 
perience, age, nationality, salary wanted 
and date available in first letter. The 
Bellefontaine Bridge and Steel Co., Belle- 
fontaine, Ohio. 


and 


STRUCTURAL steel draftsman, three to 
five years’ experience on building design, 
$50 weekly. P-851, Eng. News-Record. 

a 

SUPERINTENDENT of Construction—The 
construction department of a large public 
utility has an opening for a Superintend- 
ent capable of taking charge of field 
construction, on a modern Centra! Sta 

Plant, location Middle Atlan- 

tic States. Reply should give experience 

education, age, references, photograp! 
and salary required. P-832, Eng. News- 

Real Estate Trust Bldg., Phila. 


tion Steam 


Record, 
Pa. 


SUPERINTENDENT and grade 
wanted for Concrete gang. Must be 
familiar with State road work. Writ: 
fully stating experience salary ex- 
pected. Geo. J. Del'y, 
Hammond, Indiana. 


foremar 


and 


Daniels, Gen'l 


TECHNICAL graduate with several years’ 
experience wanted by Consulting Engi- 
neer, in North Carolina, to act as Resi- 
dent Engineer in charge of construction 
of Water Works, Sewerage and Power 
Plants. In reply, state salary expected 
and inclose’ references. P-577, Eng 
News-Record, Real Estate Trust Bldg 
Philadelphia, Pa. 


TWO sewerage designing engineers wanted 
for work on interceptor and pumping 
station scheme. State experience, ag 
and salary required to E. R. Gray, Cit) 

Engineer, Hamilton, Ont., Canada. 


STRUCTURAL 
wanted on shop drawings for 


HOME Study 


(BY MAIL) 


A lecture for YOU, if you are not filling the position you think you should have 


Do you believe that real ability can be submerged? 
paid for what they KNOW, and not for taking orders and doing as others direct’ 
is the man who gives the directions to whom a large salary is being paid. 
courses are more than just ordinary courses. 


Don't you realize that men a“ 


Wilson 
They are a system of training inaugu 


rated by an expert to meet the needs of the man already in the field who lacks the 


essentials of a first 


of Draftsmen, Junior Engineers, 


through their school work 


class practical training. 
ped with the necessary mathematics, can reach the top in his profession. 
Architectural 
and others who have studied less advanced courses 


By this system any man who is equwp 
Thousands 
just 
are 


Draftsmen, technical graduates 


finding in these studies the means of “‘finishing’’ their education, and reaching the 


highest places in the profession. 


These are courses in actual experience. 


Structural Steel Designing. 


Reinforced Concrete Engineering. 


Structural Drafting. 
Bridges: Steel and Concrete. 


Write for free literature, then decide. 
work is. 


You owe it to yourself to learn what this 


WILSON ENGINEERING CORPORATION 


10 Broadway, 


Hanover, Mass. 











PROPOSALS 


For proposals Advertised see the pages 
“Construction 
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9 Voorheesville, N. 


12 Thief River Falis, 2 


15 Grants’ Pass, 
. 15 Plaquemine, 





1 Ponchatoula, 


SEWERS 


2 Williamsport, 
4 Redwood City, 


5 Springwells, 
5 Plainfield, 
6 Gardner ville, 


6 mine ile 


8 Port Dover, Ont. 
8 Milwaukee i 


.11 Madisonville, 





.12 Wichita, 


.14 Jacksonville, 


yt. 19 Newark, N. 
.21 Jacksonville, 
23 Bloomington, Ill. 


. 25 Hackensack, N. J. 


.28 Lake Forest, 


BRIDGES 


5 Houston, Tex. 
5 Ft. Lauderdale, Fla. 
5 Augusta, 
5 Greenfield, 
5 Williamsport, Pa. 
5 Montezuma, Ia. 
5 Stockton, Calif. 
6 Wawatosa, Wis. 


New Braunfels, 
Savannah, Ga. 


Ss Vicksburg, Miss. 
.11 California 
.14 Tennessee 


.26 Alabama 


, 1923 Sydney, 
Wales, Australia 


5 Beacon, N. 


7. Aug. 24 and 31. 


EXCAVATION, DRAINAGE, 
IRRIGATION 


4 Jeanerette, 


STREETS AND ROADS 
1 Manchester, Ia. 
Angola, Ind. 
Lincoln tae 


mk ey Ww este Aug. 
ek ws is-+ 8 o> 6 Aug. 


yen wale <4 Aug. 
Law renceburg, ‘Ina. 
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San Jose, Calif. 
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Stockton, Calif. 
Highland Park, N 


"OU 


Montezuma, 


Burlington, 


en Vicrengren Stoncr 


Washington 


wo 


Oskaloosa, 


oo 


7 


Yuba City, 
Safety Harbor, Fla. 


Red Bank, 'N. 


Palo Pinto, 
E eaeene.. 


Charleston, S. 


i) WWIII DAAMAD AMnooro 


an oom .* 
amde s 


Crescent City, 
Ebensburg, Pa. ......... 
Washington 


et et 
ee 


Mamaroneck, N. Y. .. 


Mound City, 


Charleston, } 


. 19 New Orleans, La. 
.26 Alabama 
29 Tulsa, Okla. 
Anderson, Ss. 
Washington 


INDUSTRIAL WORK 


n> 


“=2 


Sacramento, ; 
BUILDINGS 


Worcester, Mass, 
Smyrna, Del. 
Teaneck (Englewood P. 


Ann Arbor, Mich. 
Milaca, Minn. 


New York, 
Raleigh, N. C. 
Oakland, Calif. 


Pittsburg, Pa, 
Buffalo, N. Y. 
Port Jervis, N. Y. 


Racine, Wis. 
St. Thomas, Ont. 
Glens Falls, N. 
Cleveland, O. 
Saratoga Springs, N. Y. 
Dearborn, Mich. ... 

Duluth, Minn. 
Duluth, Minn. 


FEDERAL GOVERNMENT WORK 
5 predging — New York, 


” Adv. Aug. 3 to 


ee 00 00 OD ANGLO tt eh OD ATAIAIAGON Crent 


SED hk et ek tt 


See Eng. 
News-Record 
Aug. 
Aug. 


Aug 


idys «ea 
PE We a0 dee od Aug. 
y a dare a «0 
.Aug. 


Aug 


eB ah a Nata a qraid aun a Aug. 2 
-Aug. 


Aug. : 


Gb awigticas oe Aug. 


Close 


Sept. 5 Steel Gates — Nashville, 


Sept. 


Sept. 
Sept 


Sept. 


Sept. 


Sept. 


Sept. 


Sept. 
Sept 


Sept. 


Sept. 1 


_ wo 
> 
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Bids See Eng. 


Wee aecadn ee éoes : Aug. 
Adv. Aug. 3, 10, 24 and 31 


Sept. 5 Dykes, etc.—New Orleans, 


Bs ceca eeeeusseoness Aug. 


Sept. 5 — -dikes — New Orleans 


Aug. 


Sept. 5 od Pontoons, etc.—Mobile, 


BS a a ans a ah won i atin ae 
Adv. Aug. 17 to 31 


5 Brick—Chelsea, N. Y.....Aug. 3 
Sept. 6 Motors, etc.—Yuma, Ariz...July 2 
6 Dredging—Phila., Pa......Aug. 1 
6 Riprap Protection —- Hampton 
Roads, Va. ; ee a Aug. 


Sept. 7 Stone—New Orleans, La.. Aug 


Adv. Aug. 10 to 31. 


Sept. 8 Mezzanine—St. Louis, Mo..Aug 
Sept. 12 Hospital — Northampton, 


Mass. 
Sept. 13 Guard House, etc.—San Diego 


Ee hd Aecein.s oan ewe ee awed Aug 
13 Hangar—Anacostia, Si C..Aug. 3 
Sept. 14 Dredging—Norfolk, Va Aug. 
15 


Repairing Jetty—Providence, 
J Serre one a 
Adv. Aug. 24 ‘and 31 


Sept. 15 Barges—New Orleans, La..Aug 


Adv. Aug. 24 and 31 


Sept. 18 Barges—Florence, Ala.....Aug 
Adv. Aug. 24 and 31 
Sept. 18 Turbine—-Florence, Ala Aug. 
Adv. Aug. 24 and 31 
Sept. 20 Quarters — Langley Field, 
ace waa ; Aug. : 


Sept. 21 Jetty Repairs—Jac ksonv ille, 


Fla. . .* Aug 
Adv. Aug. 24 ‘and 31. 


Sept. 22 Cast Iron Mains, ete. — 


Fitzsimons, Colo. ........ 4 Aug 
Adv. Aug. 31. 


Sept. 26 Repairing Walls—Savannah, 


ee ata sied.« ks WAS ens eenees Aug 
Adv. Aug. 31 
Sept. 27 Quarters — Ft. Bayard, 
ie inxs ce Cae 


Adv. Aug. 31. 


Sept. 28 Dredging— Buffalo, N. Y...Aug 


Adv. Aug. 31. 


Oct. 31 Dredging—Honolulu, H. T..Aug. 


Adv. Aug. 31. 


MISCELLANEOUS 
2 Substructure & Foundations— 
Sees, BE ke cvecc ceed Aug. 
5 Fire Alarm System, etc.—Kan- 
SG Ue IG! no 6 0 deo oe Aug. 
Sept. 5 Portland Cement, etc. — St. 
re No a 4:60 aie ai acwe ele Aug. § 


Sept. 6 Truck Bodies, ete.—San Fran- 


NE As an 6 eee caer mol Aug. 
6 Refrigeration Work—Marcy, 
TR pita ad oh 6h rad orc oo hg. 2 
8 Mechanical Equipme nt 
Wilmington, Del. ........4 Aug. 
& Dumping Platform-——New York 
Lea oi sik aie ate ea ated Aug 
Sept. 12 Foundation . Des Moines, 
ae ee ! Aug. q 
5 Piping, etc. - Hammond, 
Be tick a om he ae ae irks Ae Aug. 


Sept. 16 Strain & Pin Type Insulators 


—Melbourne, Australia ...July 


Sept. 16 Railroad Ties — Toronto, 
Ws a eadiess onan vote ta reed Aug. : 
Oct. 10 Steam Turbine, ete —New Or- 
leans, La. . we'd, &dvele w « ee 
Adv Aug. ‘17 to 31. 
Nov. 4 Transformers, etc. — Mel- 


bourne, Australia Aug 
Adv. Aug. 17 and 31. 


Where name of official is not given 
inquiries should be addressed to City 


Clerk, County Clerk or corresponding 
official, 





Waterworks 


PROPOSED WORK 


Conn.,, Putnam — Water Works Dept. 
plans model filtration plant, $35,000. Pri- 
vate plans. 

Pa., New Brighton—Beaver Valley Wa- 
plans to relay mains in 3rd Ave. 
and other streets, $15,000. Engineer not 
announced, 
Fla., Zephyrhills—Sept. 12, to vote on 
$31,500 bonds for waterworks. A. 
Rodgers, city clk. 
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Waterworks (Continued) 


Mich,, North Muskegon (Muskegon P.O.) 
Water Dept. plans 1 story, 20 x 20 ft. 
pump house. $20,000. Hoad & 
Decker, Ann Arbor, engrs. 

Tex., Clarendon — Attorney Generals 
Dept., Austin, approved $75,000 bonds issue 
for waterworks improvements, here Ad- 
dress 0. C. Watson, mayor. 

Tex., Clifton—aAttorney Generals 
Austin, approved $20,000 bond issue 
wuterworks improvements, here. 

Tex., Lubbock—See “Sewers.” 

Okla., Woodward—Making plans 
works. Black & Veatch, 701 Mutual 
Kansas City, Mo., engrs 

Utah, Clearfield—Vlans 
waterworks system $50,000, 
Richardson, Templeton Bldg., 
City, engrs 

Utah, Ogden 
and laying 1,500 
c.i. pipe. $150,000, 
Aug. 17 

Ore., Eagle Point—Eagle Point 
tion Dist. rejected bid opened Aug 
excav., 150,000 cu.yd. earth and 
yd. rock excay Will readvertise. 
gill, Medford, engr. 

Calif., Napa— Voted $600,000 bonds, 
$265,000 of which will be used to purchase 
system of Napa City Water Works, balance 
for improvements, incl, single arch con- 
crete dam with gravity section, 108 ft. 
high, 600 ft. long at top, storing 63°0,000,- 
000 gal., cost, incl. outlet, control works 
and spillway, $220,000; pipe line from di- 
version dam in Milliken Canyon to pro- 
posed reservoir, 25,600 ft. 14 in. double 
dipped riveted steel slip joint pipe, 1,600 
ft. 16 in. machine-banded, dipped riveted 
wood stave pipe, pressure break, valves, 
fittings, ete., est. cost of pipe and fittings, 
$52,000; chlorinator for sterilizing water, 
installed at reservoir, $3,000. H. A. Har- 
rold, city engr., A. Kempkey, Hobart Bldg., 
San Francisco, consult, engr. Noted 
July 13. 

Calif., 
bonds to 


stone 


Dept., 
for 


water- 
Bidg., 


complete new 
Caldwell & 
Salt Lake 


furnishing 
Class B 
Noted 


Rejected bids 
ton 12-20 in, 
Will readvertise. 


Irriga- 
10, canal 
20,000 ecu. 
R,. Cow- 


Tracy—Will vote on $136,000 
construct septic tank, watermain 
extensions, purchase fire equipment, etc. 
W. D. Harrington, Tracy, engr 

Calif., Westley—Birtschmann Ranch had 
plans prepared, canal 8 mi. long, 3 to 4 ft. 
wide, 27,000 yd earthwork; enlarging 
existing intake channel, 27,000 cu.yd. earth- 
work ; 7,900 lin.ft. 18-30 in. wood stave pipe 
line 3,000 lin.ft. 11,000 volt power line; 
main pumping plant involves 60 cu.yd. 
excav., 30 cu.yd. backfill, 42 cu.yd. rein.- 
con., two 12-in. horizontal centrifugal 
pumps, direct connected to two 250 hp. 
motors and two 18 ft. suction pipes, 35 ft. 
long, steel discharge wyes connecting to 
wood stave pipe line; 1 priming pump for 
above; auxiliary pumping plant involves 
one 8 in, horizontal centrifugal pump, 
1.700 lin.ft. 12 in. pipe, one 12 hp. gasoline 
engine, 1 small priming pump, to operate 
at a 50 ft. head; 880 lin.ft. No. 48 steel 
flume, ete. $100,000. Easley & Anderson, 
Antioch, engrs. 

Ont., Collingwood — Sept. 5, to vote on 
$25,000 bonds to lay new intake pipe from 
lake into pumphouse. W. Holden, mayor, 
interested in prices on pipe. 

Ont., Toronto— Plans pumping station 
inel. intake, pumphouse, filterhouse, filters, 
pumps, etc., 40,000,000 to 60,000,000 gal. 
per day $2,500,000. R. C. Harris, city 
engr. and comr. of works. 

Ont., Wheatley—Plans waterworks sys- 
tem. $30,000, 

BIDS DESIRED 


N. Y¥., Mineola—Sept. 14, by Bd. Village 
Trustees, about 3 mi. 4, 6 and 8 in. mains, 
hydrants, etc Cc F. Quinn, chk. Ss. B. 
Bowne, Mineola, engr adv. this issue 

N. Y., Waterville—Sept. 6, by Bd. Water 
Comrs., concrete spillway and _ rein.-con. 
flume. J. P. Lawyer, 712 Washington St., 
Utica, engr.; adv. this issue. 

Mich., Monroe—Sept. 11, by F. M. Kress- 
bach, city clk., constructing and placing 
new submerged water intake crib in Lake 
Erie, near existing waterworks intake crib. 
Hoad, Decker, Shoecraft & Drury, Ann 
Arbor, consult. engrs.; adv. this issue. 

Minn,, St. Paul—Sept. 5, by H. W. Aus- 
tin, city purch. agt., two horizontal duplex 
piston pumps for Water Dept. O. Claussen, 
city engr. 

Minn., Thief River Falls—Sept. 12, water- 
works improvements, filtration plant 1,000,- 
000 gal. capacity, incl. filter plant building 
and motor house, filter equipment and pump 
equipment $30,000. A. H. Akre, city clk. 
L. P. Wolff, 1000 Guardian Life Bldg., St. 
Paul, engr. Noted July 20 

CONTRACTS AWARDED 

N. Y., Bochester—See “Streets 
Roads.” 

nz €.., 
sewerage 


and 


Waterworks and 
& Go- 


Kernersville — 
systems to Boyd-Higgins 


ENGINEERING 


forth, Charlotte, (street address not avail- 
able), $100,000; stand pipe to R. D. Cole, 
Newnan, Ga. Noted June 8. 

N. C., Linecolnton—For 6 mi. 
sewer line, 2 mi. 6 in. water mains, 200,000 
gal. concrete reservoir, pump and motor 
equipment, to Boyd-Higgins & Goforth, 
Charlotte, (street address not available), 
$60,000. Noted July 13 

0., Cleveland—Cuyahoga 
ing Impvt. 8 of county 
tem, 25,400 ft. 6-12 in. ci. pipe, to D. Pfahl 
& Co., Berea Rd., $88,532. Noted Aug. 24. 

Wis., Madison—For deep well and equip- 
ment, to McCarthy Well Co., Wabash and 
Eustis Sts, St. Paul, Minn Engrs. est. 
$25,000. 

Wis., Spring Green—For pumping sta- 
tion, incl. equipment at waterworks, to E. H. 
Hutter, Spring Green. Engrs. est. $25,000. 

Wis., Stevens Point—For 30 in. well, 32 
ft. deep, and pump station, to Cast Stone 
Constr. Co., Michigan Ave., Eau Claire, 
7,000; one 1,000 gal. and one 1,500 gal. 
direct connected centrifugal pumps, to In- 
gersoll-Rand Co., 343 South Dearborn St., 
Chicago, $4,000; labor for laying 20,200 ft. 
6-12 in. ci. pipe, to J. E. McVicker & Co., 
Stevens Point, $15,000 City has pur- 
chased pipe. Noted Aug. 10. 

Minn., Springfield—Watermain extension, 
16,200 lin.ft. 4-8 in. Class B c.i. pipe, thirty- 
six 4-8 in. gate valves, 22 hydrants, 12,000 
Ib. c.i. specials, to Siscoe & Frankamp, 
Mason City, Ia., $23,000. Noted Aug. 3. 

S. D., Mitchell—F. McGovern, city 
auditor, 18,000 lin.ft. 6-10 in. c.i. water 
mains, hydrants, valves, etc. to Porett & 
Tuttle, Mitchell. $34,479. Noted July 13. 

N. D., Walthalla—Waterworks system 
incl. 5,800 lin.ft. 6-in. c.i. pipe, well, pump- 
ing station, elevated steel tank, to J. T. 
Kennedy, Grand Forks, $26,394. Noted 
July 27. 

Mont., 


6-10 in. 


Co., construct- 
water supply sys- 


34,760 lin.ft. 4-8 
in. ¢.i. mains, hydrants, castings, valves, 
specials, ete., cutting over 500 existing 
water services, to Security Bridge Co., 502 
North 32nd St., Billings, $44,500 Noted 
July 27. 

Calif., Santa RKosa—Constructing air 
lift for artesian well, rein.-con. aerator, 
flume, receiving reservoir with 350,000 gal. 
capacity, pumping buildings, compressors, 
motors, crane, pumps, meters, electrical 
machinery, ete., to Butte Electrical Equip- 
ment Co., 530 Folsom St., San Francisco, 
$46,000. Noted Aug. 17 


Glendive—For 


Sewers 


PROPOSED WORK 


Pa., Ambridge—Plans to vote on $90,000 
bonds for new sewers. Address C. F. 
Straube, burgess. 

Pa., Taylor—See “Streets & Roads.” 

Ky., Hazard—Preparing plans and takes 
bids within 30 days for new sewerage sys- 
tem. J. N, Chester Engineers, Union Bank 
Bldg., Pittsburgh, engrs. 

0., Akron—Plans election in November 
to vote on $3,000,000 bonds for trunk sew- 
ers in various parts of city. J. E. Root, 
Delaware Bldg., engr. 

Wis., Beloit—Plans 41 mi. sanitary sew- 
ers. $450,000. Mead & Seastone, Journal 
Bldg., Madison, engrs 

Minn., Alexandria—Rejected bids opened 
July 31 and Aug. 14, sewer extensions and 
improvements in various streets, 15,273 lin. 
ft. 8-15 in. pipe, 1 Imhoff tank, sludge bed, 
well and pump. $60,000. C. L. Pillsbury 
Co., 1200 2nd Ave. S., Minneapolis, engrs. 
Noted Aug. 10. 

Tex., Lubbock—Preparing plans sewage 
disposal plant, extensions to sewers and 
watermains. $100,000. Hawley & Sands, 
Cotton Exch. Bidg., Ft. Worth, engrs. 
Noted Aug. 3. 

Wash., Tacoma—Passed resolution for 
storm and sanitary sewers in entire South 
Tacoma Dist. $950,000. J. C. Manley, 
city engr. 

Tex., Ft. Worth—Takes bids about Sept. 
5 for complete activated sludge disposal 
plant, necessary sewers, ete. $650,000. L. 
W. Lewis, city engr. Hawley & Sands, Cot- 
ton Exch. Bldg., consult, engrs. 

Okla., San Springs—Making plans storm 
and sanitary sewers. $90,000 bonds voted. 
Holway Eng. Co. 329 Kennedy Blidg., 
Tulsa, engrs. 

Colo., Denver—Plans 32,000 ft. 8 in, and 
1,200 ft. 10 in. vitr. sewers in Berkeley 
Special Sanitary Dist. $49,000. A. K. Vick- 
ery, City Hall, engr. 

Calif.. Modesto—Bids for storm sewers 
in Dist. 4 were returned unopened, due to 
error in proceedings. New proceedings will 
be started. G. Freitas, city engr. Noted 
June 8. 

Calif., El Segundo—Voted $200,000 bonds 
for sewerage system. A. W. Cory, city 
engr. 
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Que., Montreal—Plans 420 { 
tile pipe in Trudel Lane from 8s: 
Richmond Sts. $1,134, 1,916 ft 
brick in Mariette St. from Sher 
to private lane to Trenholme Pa 
630 ft. of 2 x 3 brick in Ha 
Dublin St. to Park Marguerite 
$2,823, 434 ft. of 12 in. tile in | 
guerite Bourgeois from Hall to F 
$1,165, 2,239 ft of 2 x 8 brick i 
Hertel St. from Monk Blvd to ©; 
$19,542. 

Ont., Fort Krie—Plans sewera, 
To exceed $30,000. J. W. Barnh 

Ont., Preston—Plans sanitary s 
ejector station, 6,000 ft. pipe, 8 
$30,000. G. Wurster, town clk. 


BIDS DESIRED 

N. J., Hackensack—Sept. 25, by 
sack Improvement Comh., Munici; 
346 State St., furnishing pumpir 
ment, incl. A. B. Wood patent tras) 
motors, etc., Contr. No. 3.) L. Lozie: 
Bldg., Main and Mercer Sts. : adv. t} 

N. J., Highland Park—See “sty, 
Roads. 

N. J., Little Falls—Sept. 6, | 
Falls Twp., extending sewerage syst. 
larging sewage disposal works ar 
structing pumping station. ma 
129 Market St., Paterson, ener. 

Pa., Williamsport—Sept B. dy 
Harris, supt. streets and improv 
terra cotta sanitary sewers, 557 ft. iy 
St., 485 ft. in Hancock St., 120 ft. iy 
Hancock St., all 8 in. pipe, storm 
490 ft. 42 in. pipe in Grafius Run. 

18, 24, 27 and 30 in. pipe in West 41) 

monolithic concrete sewer across con 
bridge, 70 ft. 48 in. pipe, also 20 ft. 
con, span over Doughertys Run and 16 
span on Doughertys Run Rd. L. Mu 

city engr. 

Pa., Upper Darby (Phila. 

5, by Upper Darby Twp., 12,700 ft. 8-1 
vitr, sewers in various streets. $75,000 
F. Damon, 69th St. Terminal, Phila., eng: 

Fla., Jacksonville—Sept. 14, furnishi 
1,250 ft. 6 in., 29,350 ft. 8 in. and 2 t 
10 in. terra cotta pipe. W. E. Sheddar 
city engr. 

Fla., Jacksonville—Sept. 21, laying § 
rein.-con. sewers in Adams, Myrtle, Lil 
21st, 22nd, Terrace, Cedar, Monroe. 

Julia and Main Sts. 25,000. W.E 
dan, city engr. 

Ky., Madisonville—Sept. 11, by Bd \ 
Wks., 9.2 mi. 8-12 in. sanitary sewers. F 
Stum, chn. Howerton-Tirsway Co., 
ville, N. C., engrs.; adv. this issue. 

O., Lima—Sept. 9, at office of C. A 
ham, city manager, constructing t 
trunk sewers, Contrs. 9 and 11. B 
Darling, superv. engr.; adv. this issu: 

O., Sebring—Sept. 12, by J. G. Eardley 
village clk., for sewage treatment plant 
Burgess & Niple, 223 East Broad St., Co 
umbus, engrs.; adv. this issue. Noted 
Jan. 19. 

Mich., Springwells—Sept. 5, by B. P 
Esper, village clk., Sect. 10 Sewer, 1,000 f 
42 in. and 1,450 ft. 72 in. vitr. crock, seg 
ment block, brick or concrete, also Sect. 14 
Sewer, 5,058 ft. 72 in. concrete, brick or 
segment block. A. Roth, village engr. C 
W. Hubbell, consult. engr., both at 2348 
Penobscot Bldg., Detroit. 

Iil., Bloomington—Sept. 23, by Trustees 
Bloomington and Normal Sanitary Dist 
404 Unity Bldg., for Division St. sewer ex- 
tension and Valley sewer overflow cham- 
ber. Taylor & Woltmann, 428 Unity Bldg., 
engrs.; adv. this issue. 

Ill., Lake Forest—Sept. 28, by Bd. Trus- 
tees, North Shore Sanitary Dist. of Lake 
Co., Room 295 Anderson Bldg., 2 sewage 
treatment plants, pumping stations, set 
tling tanks, etc. Pearse, Greeley & Han- 
sen, 39 West Adams St., Chicago, engrs 
adv. this issue. Noted June 15. 

Wis., Milwaukee—Sept. 8, by Metropoli- 
tan Sewerage Comn., 508 Market St., 7,000 
lin.ft. 72 in. and 865 lin.ft. 36 in. concrete 
sewer in tunnel and appurtenances, from 
Humboldt Ave. and Lake St. to Adams Ave. 
on Port Washington Rd. J. H. Fowles 
secy. I. C. Hatton, engr. ; 

Kan., Wichita—Sept. 12, at office of E 
S. Worrell, city clk., constructing storn 
water sewer No. 15. P. L. Brockway, city 
engr.; adv. this issue. bs 

N. C., Kernersville—See ‘‘Waterworks 


P. O.) Se 


180 ft 


BIDS RECEIVED 


N. Y., Brooklyn—E. Rigelmann, 
pres., Boro Hall, opened bids Aug 3 
sewers in (1) Gravesend Ave., repairing 
sewer in (2) Foster Ave., (3) Greene Ave. 
ete., from O’Rourke Eng. Constr. Co., | 
Battery Pl., New York, (1) $372,409; Ne- 
caro Co., 94 Court St., (1) $438,999 (2) 
$104,060; J. F. Cogan Co., 233 Bway., New 
York, (1) $455.636 (2) $142,700; P. J. Don- 
lon Contg. Co., Snyder Ave. and East 56th 


St., (2) $144,610; D. Bonnacci. 672 Me- 

















ust 31, 1922 


(Continued) 


st.. (3) $24,506; G. L. Schrade, (3) 
Murphy Bros., 262 Bay 43rd St, 








$29,473. Noted Aug. 17. 
\_Y¥., New York—J. Miller, pres. Manhat- 
Boro, Municipal Bldg., alterations and 
-ements to sewer in West 57th St, 
from Melrose Constr. Co., 103 East 
1 St., $42,832; T. A. Reilly, 48 East 
g2nd St., $44,577; P. J. Donlon Contg. Co., 
Snyder Ave. and East 56th St., Brooklyn, 
e4k.081, Noted Aug. 17. 
CONTRACTS AWARDED 

N. ¥ New York—J. Miller, pres. Man- 

ttan Boro, Murticipal Bldg., sanitary 

rs and reconstructing existing sewers 

, Carmine St., ete., to Patrick McGovern 
& 50 East 42nd St., $235,000. Noted 
Aug. 3 ; 

Fla., Lake Worth—Sanitary sewerage 
system and septic tank, Sect. 1 and Sect. 2, 
ty Bunker & Lockman, Lake Worth, $47,368 

nd $42,345 Noted July 13. 

Mich., Detroit—To J. Porath, 745 Gris- 
wold St., Ashland Ave. Sewer, Sect. 1, $331,- 
951 A. Tobin, 449 West Columbia Ave., 
\shland Ave. Sewer, Sect. 2, $276,439; 
jeynes & Affeld, 1208 Ford Bldg., Clark 
ve, Sewer, Sect. 5, $238,362; Connelly 
Bros. 610 Lincoln Bldg., Euclid Ave. Arm 
Bates St. Sewer, $56,556; Holbrook Ave. 
Arm Bates St. Sewer, $47,182; W. Porath, 

$10 West Grand Blvd., Montcalm Ave. 
\rm Bates Sewer, $10,917. 

Wis., Hawkins—Hawkins Electric Light 
& Power Co., will build 1 story, 34 x 152 
ft. brick and steel power plant, by day 
ibor. Archts. est. $40,000, 

Wis., Milwaukee—Metropolitan Sewerage 
Comn. of Milwaukee Co., 508 Market St., 

xtension to intercepting sewerage system 
to Shorewood and Whitefish Bay, 484 lin. 
ft. 18 in. ¢.i. siphon, 4,872 lin.ft. 42 in. con- 

rete sewer, 206 ft. manholes, ete. to 
Knowles & Fehr, Inc., 314 North Dearborn 
st., Chicago, $149,300. Noted Aug. 10. 

B. ©., i and ‘laying 
6.000 ft. of 6-12 in. concrete pipe in Yale 
Rd. and Young St., and building small 
pumping station, to Hodgson, King & Mar- 
ble, 626 Pender St. W., Vancouver, $23,924. 

Waste Disposal 
PROPOSED WORK 

Pa., Ambridge—Plans garbage disposal 

plant. $15,000. Engineer not announced. 


BIDS RECEIVED 
Wis., West Allis—Bd. Pub. Wks., new unit, 
5 ton capacity garbage incinerator, complete 
with building of sufficient size to permit an 
.dditional 15 ton unit when required, from 
Jones Odorless Crematory Co., 1317 Syndi- 
cate Trust Bldg., St. Louis, Mo., 15 ton, 2 
unit plant $16,000; Vulean Incinerator Co., 
St. Louis, Mo., $17,750; Nye Odorless 
Crematory Co., Georgia Life Bldg., Macon, 
(ia, $20,000. Noted Aug. 10. 


7 
Bridges 
PROPOSED WORK 

Rhode Island—State Bridge Comn., 
dence, soon takes bids one 30 ft. arch, 
one 20 ft. and one 12 ft. slab bridges, con- 
crete in Bristol. Hopkinton and South 
Kingstown, $25,000, C, L. Hussey, state 
bridge engr. 

N. Y., Lindley—Plans new concrete or 
steel] bridge over Cowanesque Rive or. $25,000, 
\. Orr, superv. 

N. J., Trenton—Mercer Co. takes bids in 
September for concrete viaduct over tracks 
of Pennsylvania R.R. and canal on Olden 
Ave, $200,000. J. A. Waddell, 35 Nassau 
St.. New York City, engr. Noted May 25. 

Pa., Honesdale—Wayne Co, plans recon- 
structing Holbertville Bridge, 55 ft. long, 
16 ft. wide, $20,000. Equinunk Bridge, 
$10,000. Address B. Kukendall, Towanda. 
a Tenn., Knoxville—See “Railways under 
Tennessee,” 

w ash., 
R — 

Calif., Steckton—Having plans prepared 
‘wo conerete pile trestles, one on either 
side of present street railway, 202 ft. long, 

ver Mormon Channel, on Center St. W. B. 

logan, city engr. 


Prov- 


Port Townsend—See “Streets and 


BIDS DESIRED 
Pa, pt. 8, by F. H. Caven, dir, 
ib. Wks., | removing steel girder bridge 
nd piers and building 380 ft. new steel 
irder bridge encased in concrete, 80 ft. 
Ge, 40th St. and Pennsylvania R. R. 
0,000. S. Noyes, City Hall, engr. 





Pa., Warren—Sept. 6, by Boro. Council, 
Jncrete, steel or (other type bridge over 
1 Race. $25,000 


ENGINEERING 
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Pa., Williamsport—See “Sewers.” Mississippi Valley Structural Steel Co 
Alabama — Sept. 26, by W. S. Keller, Decatur, (9) $7,014, (28) $8,413. 
state highway engr., Montgomery, 6 con- Coopers Constr. Service ¢ St. Louis 
crete girder bridges, total length 640 ft.. Mo., (street address not available), (11) 
18 ft. roadway, on Huntsville-Guntersville $6,773, (14) $11,614 
Rd., Madison Co., 1,700.27 cu.yd. concrete, Continental Bridge Co., 460 Monadnock 
196,286 Ib. reinforcing, 1,082 cu.yd. dry, Blk., Chicago, (17) $4,193 
1,247 cu.yd. wet and 78 cu.yd. rock excav., J. R. Sterns, Kirkwood, (18) $15,358, (27 
822 sq.yd. 4 in. concrete surfacing, etc. $16,202. 
Wis., Wauwatosa—Sept. 6, by W. Cary, Howard Constr. Co., Rock Island, (18) 
clk. Milwaukee Co., Milwaukee, for 80 ft. $13,315. 
rein.-con. arch span, over West Main St., Layton Constr. Co., Muscatine, Ia, (18) 
40 ft. roadway, two 11 ft. sidewalks, for $6,604. 
city and Milwaukee Co. $35,000-$40,000. PD. Alford, Cuba, (19) $12,861, (31) 
Ia., Montezuma — Sept. 5, by Auditor $21,392, 
Poweshiek Co., for 26 culverts and exten- H. C, Holmes, Macomb, (19) $12,104 
sions. C. E. Olson, co. engr. lL. Richards, Hoopeston, (20) $24,151 
Minn., Duluth—Sept. 7, by F. W. Borgen, Standard Eng. and Constr. Co., Toledo 
aud. St. Louis Co., 5 bridges as follows: OQ. (street address not available), (21) 
Bridge 1-8.20-1 on Marcon Rd., 35 ft. T $12,616. 
beam, concrete and steel, $4,500; Bridge Joliet Bridge and Constr. Co., Joliet, (22) 
D.2-25-1 on Shillihon Rd., 100 ft., concrete $1,880. To 
with earth approach, $8,500; Bridge C. McCoy & Whitnell, St. Louis, Mo., (street 
7-27-1 on Bear Trap Rd., 27 ft., T beam, address not available), (23) $16,144. 
concrete and steel, $4,000; Bridge D.O Porter McCully Co., Mackinaw, (23) 
12-1, on Co. Ditch Rd., two 35 ft. T beams, $16,051. 
concrete and steel, $9,000. R. W. Acton, Hedges Constr. Co., 111 West Washington 
Co, engr. St., Chicago, (23) $13,871. 
Clinton Bridge Wks., Clinton, Ia (24) 
BIDS RECEIVED — i el ™ : 
n Ai erly Bridge Co aris ) N70. 
Del., Laurel—State Hy. Dept., Dover, J mc udliaaeneres ‘Cartavile 12 ) 
opened bids Aug. 23, 1 span Scherzer roll- — ¢19'313° ra ws 
ing lift bridge in saurel, superstructure Rae > — : J ai = 
only, from A. S. Fox & Co., a in ese she « Jacobson, Waukegan, (26) 
Bldg., Dayton, O., $24,384; R. J insfie "4. C Pairels : 27 
aean 5 ee a tia anes ) +. C. Fairels, Milburn, ( ) $14,416. 
35 William St., — ce ae we Illinois Steel Bridge Co., Jacksonville 
Bridge Co., Beaver alls, - (28) $8,150. (32) $4,553 
lah atae owe :‘ Thomps Jolie 30 03 
Illinois—Dept. Pub. Wks. and Buildings, to ‘Gan Ge pose vl) $16,030 
Div. Highways, Springfield, opened bids D. Kiel, Long Point, (31) $15,488. Noted 
Aug. 18, following bridges, (1) 2 concrete Aug. eS . - - 
substructures for steel and 4 concrete spans eg - f = 
Route 1, Sect. 29-B, Saline Co., (2) super- ,_ Tex. Hallettsville—Se« ‘Streets and 
structures for steel Route 1, Sect. 29-C, Roads, 
Saline Co., (3) 2 steel and 2 concrete spans ‘ON . , . 
Route 1, Combination S, Saline Co., (4) 1 CONTRACTS AWARDED 
concrete, Route 1, Sect. 30-B, Saline Co., N. Y¥., Ballston Spa—J. H. Whitney, clk. 
(5) 4 concrete Route 1, Sect. 31-B, Saline Saratoga Co., for Saratoga Lake Bridge, 
Co., (6) 2 concrete substructures for steel steel, over narrows at north end of Sara- 
and 9 concrete Route 1, Combination T, toga Lake, to Brann & Stuart Co., Ine., 
Saline Co., (7) 2 steel and 9 concrete Route 310 Commercial ‘Trust Bidg.,  Phila., 
1, Combination V, Saline Co., (8) 7 a $111,102. Noted July 27. 
toute 1, Sect. 33-B, Saline Co., (9) 1 stee North Carcline—State Hy. Dent. Raleie 
superstructure Route 1, Sect. 33-C, Saline rein.-con. bridges and an egg 
Co., (10) 1 steel and 7 concrete Route 1, Project 131, Gates Co., to W. D. Murray- 
Combination V, Saline Co., (11) 2 concrete Sadler Corp., Norfolk, Va. (street address 
Route 1, Sect. 34-B, Williamson-Johnson pot available), $33,196. Noted Aug. 3 
Co., (12) 9 eonecrete Route 1, Combination ss a ea ; ee ee ae. 
W,” Williamson-Johnson Co., (18) 1 steel. Fla., Miami—Bridge over Miami Rivet 
: oo ; ‘| . Sede , at Southwest 2nd Ave., to Comer-Ebsary 
and 9 concrete Route 1, Combination X, F lati ; Mi: ne N 
Williamson-Johnson Co., (14) 2 concrete eT ion Co., Miami, $144,090. Noted 
Route 1, Sect. 37-B, Johnson Co., (15) 11 “U8. 10. 
concrete Route 1, Combination Y, William- Tenn., Maynardville—Union Co con- 
son-Johnson Co., (16) 1 steel and 11 con- crete bridge, two 155 ft. spans, solid rock 
crete Route 1, Combination Z, Williamson- foundation, at Witts Ferry, to Rhoel & 
Johnson Co., (17) 1 steel superstructure Steel, Holston Bank Bldg., Knoxvill 
Route 1, Sect. 46, Iroquois Co., (18) 9 con- $24,876, 
crete Route 3, Sect. 8-B, Rock Island Co., Ia., Marshalltown—Marshall Co., 22 cul- 
(19) 4 concrete Route 3, Sect. 37-B, Mc- verts, 2 slab bridges and 2 I-Beam bridges 
Donough Co., (20) 2 concrete Route 3, Sect. to Ingersoll-Stoufer Eng. Co., Marshall- 
71-B, Randolph Co., (21) 1 steel super- town, $25,000. Concrete figures $20.03 per 
structure Route 4, Sect. ~ Cook = (22) cu.yd 
repairs to 1 steel Route 7, Sect. B-1, La . : 
Salle Co., (23) 1 substructure for steel, Tex., New Boston—O. B. Pirkey, judge 
Route 8, Sect. 32-B, Woodford Co., (24) 1 a Co.. steel span—timber trestle over 
superstructure for steel Route 8, Sect. 32-C, = phur River, 1.5 mi. incl. approaches, 150 
Woodford Co., (25) 3 concrete Route 12, ft steel span over main channel, concret: 
Sect. 15-B, Marion Co.. (26) 1 concrete Piers, etc.. to Smith Bros. 313 Sumpter 
Route 20, Sect. 12-B, Lake Co., (27) 3 con- Bldg. Dallas. $95.58 Engrs. est. $105,- 
crete spans Federal Aid Project 26, Sect. 149 Noted July a 
20-B, Logan Co., (28) 1 steel superstruc- California—State Hy. Comn., Sacra- 
ture, Route 26, Sect. 20-C, Logan Co., (29) mento, rein.-con. girder bridge, over San 
1 steel and 2 concrete Route 26, Combina- Gabriel River, near Azusa, Los Angeles Co., 
tion A-1, Logan Co., (30) 2 bridges Route to D. A. Foley & Co., Aitkin, Minn., $124,- 
30, Sect. 17-B, Will Co., (31) 4 concrete 089. Noted July 27. 
spans and 1 concrete bridge Route 33, Sect. B. C., Vancouver—Burrard Inlet Bridge 
43-B, Fulton Co., (32) 1 steel superstruc- & Tunnel Co., North Vancouver, bridge 
ture Route 33, Sect. 43-C, Fulton Co., from: over Second Narrows, Burrard Inlet to 
W. H. Shons, 109 Spring St.. Freeport, connect Vancouver and North Vancouver 
(1) $26,546, (5) $15,390, (8) $30,644, (22) inel 303 ft. solid embankment, 250 ft. 
$990, (26) $20,543, (27) $15,617 timber trestles, 436 ft. steel girders, bascule 
D. Jenkins, Terre Haute, Ind., (1) $22,- bridge with 185 ft. lift span, 1 mi. single 
681, (8) $26,607. track railway with 50 ft. walk on each 
Rauth Bros. & Ackers, Ottumwa, Ia., (1) side, three 60 ft. steel girder bridges with 
$27.767, (11) $5,950, (14) $10,893, (19) concrete abutments on North Vancouver 
$13,584, (20) $26,243, (26) $17,988. side, and } mi. roadway on_ Vancouver 
International Steel and Iron Co., 1243 side, to McClmtic Marshall Constr. Co., 
Edgar St., Evansville, Ind., (2) $16,386, Pittsburgh, $1,241,530 
(of ae (17) zeene, (32) $4,910. tnd 
chester Bridge Co., Rochester, Ind., 
(2) $18, 071, (9) $6,482, (17) $4,462, (21) iii 
9 0 9 r a9 
rule 772, (24) $10,085, (28) $8,350, (32) CONTRACTS AWARDED 
St. "tani Structural Steel Co., Bank of - Conn., Orange-—New Haven Water Co., 
Commerce Bldg., St. Louis, Mo., (2) $16,- 100 Crown st New Haven, raising Dam 
665, (24) $10,462. No. 2 at Maltby Lakes, here, increasing 
M. and P. Montg. Co., Rockford, (4) volume of reservoir, will be raised 5 ft. all 
$3,414, (6) $55,000, (11) $6,077, (14) $11,- along, to C. W. Blakeslee & Sons, 57 Wa- 
598, (15) $50,000. verly St., New Haven. Engrs, est. $50,900. 
W. C, Johnson, 512 South High St., Belle- B. C., Stave Falls—British Columbia Ry. 
ville, (4) $3,845, (7) $74.000, (16) $65,000, Co., Hastings and Carrol Sts., Vancouver, 


(29) $27,000. 
Chicago, (street 
$15,603, (7) 


(20) $26,054, (25) $19,208, 

R. W. Cropper Eng. Co., 
address not available), (5) 
$32,268. 





will build concrete dam, 640 ft. long, 50 ft 
high, with sluices, gates, etc., also raising 
existing dam 14 ft. by day labor. $90%,- 
000. J. J. Newell, ¢/o owners, ener. 
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Railways 
PROPOSED WORK . 


Tennessee—Knoxville & Carolina R.R., 
847 Main St., Knoxville, plans placing 25,000 
cu.yd ballast, improving trestles and 
bridges, steel girders with concrete foun- 
dations $100,000 C. A. Murphy, supt. 

Michigan—Ann Arbor R.R., Owosso, hav- 
ing plans prepared 6 mi. industrial branch 
from Coldwater Lake to Mt. Pleasant. 
$200,000. C, Allen, Owosso, ch, engr. 


BIDS DESIRED 


Ontario—See ‘‘Miscellaneous’’—Railroad 
ties—Toronto 


CONTRACTS AWARDED 


New York—Transit Comn., 49 Lafayette 
St., New York, installing tracks for portion 
of 14th St.-Eastern Line, in Boroughs of 
Manhattan and Brooklyn, to T. H. Rey- 
nolds Constr, Co., 50 Park PL, New York. 
$241,470. Noted Aug. 24. 

Texas—F. Kell, Wichita Falls, 
‘ontractor for 13.2 mi. railroad 
tion between Byers, Clay Co., Tex., and 
Waurika, Jefferson Co., Okla. The 6 mi. 
on the Texas side to Texas-Oklahoma line 
at Red River is known as Wichita Falls 
and Oklahoma Ry. Co. and that portion 
from Red River to Waurika on Oklahoma 
side is known as Wichita Falls and Okla- 
homa R.R. of Oklahoma. Construction on 
this line has been let as follows: Grading, 
incl, 325,000 yd. embankment and excava 
tion, to L. M. Kirkes; 15 mi. main line and 
side tracks, 4,700 ft. bridging (4,300 ft. of 
this being in Red River bridge), ons 25-ft 
Steel span on concrete piers with pile 
trestle over Beaver Creek at Waurika, to 
F. W. McCabe This corrects report in 
July 20 issue 

California—Western Pacific Ry Mills 
Bidg., San Francisco, grading, ballasting 
and laying tracks on 6 mi. road, near Stock- 
ton, to be known as North Channel Spur, 
to Utah Constr. Co. Phelan Bldg., San 
Francisco, $350,000. 


Excavation, Drainage, 
Irrigation 


PROPOSED WORK 


Fla., Ft. Lauderdale—Bd. Comrs, Broward 
Co., rejected bids opened Aug. 15, con- 
structing inlet from New River Sound to 
Atlantic Ocean, near here G. B. Hills 
Co., Jacksonville, engrs. Noted July 13. 

La,, Arabi—State Hy. Comn., Redmond 
Bldg., Baton Rouge, and St. Bernard Parish 
plan to drain Arabi and surrounding sec- 
tion by a 3 mi. canal, 35 ft. wide, starting 
from Amer. Sugar Refinery property, lead- 
ing to Bayou’ Bienvenu. Cost between 
$30,000 and $35,000, D. Buie, state engr. 
F, Joachim, police juror of St. Bernard 
Parish 

Calif., Gridley—Sutter-Butte Canal Co., 
having plans prepared extending Encinal 
Ditch, to irrigate 10,000 acres, 7 mi. long, 
conerete lined; also 5 mi. extension to “C” 
Line Ditch. N, Ware, Gridley, ch. engr. 
Noted June 29 

Calif.,, Paradise — Paradise Irrigation 
Dist. soon takes bids laying about 13,000 
lin.ft. of 36 in. pipe line, and several thou- 
sand feet distributing mains, mostly 4 in, 
$70,000. 

Ont., Prairie Siding—Kent Co., Chatham, 
plans drainage pumping system incl. pump- 
house, pumps, etc., to replace one destroyed 
by fire $28,000 Prices wanted on equip- 
ment. J, Gosnell, County Bidg., Chatham, 
ener 

Ont., 


general 
construc- 


Queenston—Hydro Electric Power 
Comn., University Ave., Toronto, plans 20 
mi. canal, 80 ft. wide from here to Niagara 
Falls, generating 1,000,000 additional hp. 
$100,000,000, KF, A, Gaby, University Ave., 
Toronto, ch. engr. 
BIDS RECEIVED 

R. I., Providence—Bd. Contract and Sup- 
py, opened bids Aug. 21, excavating and 
filling at Municipal Wharf, Fields Point, 
70,000-80,000 cu.yd. dry excav., from Wil- 
son & English, 50 Church St., New York 
City, $0.3125 per cu.yd. (steam shovel); 
Briggs Eng. and Constr. Co., 710 Union 
Trust Bldg., $0.32 per cu.yd (steam 
shovel), $0.24 per cu.yd. (hydraulic); W. 
Aubin, Woonsocket, $0.3475 per cuyd, 
(steam shove!) Engrs. est. $25,000. 


Streets and Roads 


PROPOSED WORK 
Rhode Island—State Bd. Pub. Roads, 
Providence, plans improving 14 mi. Smith- 
field and Branch Aves. from Pawtucket 
line to Central Falls line, in Lincoln; 2% 
mi. Apponang Rd. from Pawtuxet to Nor- 


wood, in Warwick; 1% mi. Ten Rod Rd. 
from Wickford Junction to Collation Cor- 
ners, in North Kingstown; 14 mi. Child St., 
in Warren; 6 mi. Putnam Pike, in Glouces- 
ter; 24 mi. road from Usquepang to West 
Kingston, in South Kingstown; all 18 ft. 

N. Y., Niagara Falls — Rejected bids 
opened Aug. 1, paving James Ave. from 
Lewiston Rd. to Washington St., also Whit- 
ney Ave. from 22nd to 24th Sts,, sheet as- 
phalt, vertical fibre brick or wWarrenite 
bitulithic. 

N. Y., Rochester—Plans paving Ver- 
sailles Rd., warrenite bitulithic. $44,300, 
Navarre Rd., bithulithic, $17,900, Alcazar 
St., bitulithic, $9,400, Industrial St., asphalt, 
$30,000, Oak St., asphalt, $13,700, North 
Union St., asphalt, $16,600, Parsells Ave., 
asphalt, $2,600, Burkhard PIL, asphalt, 
$6,500; widening Field Rd., $20,000, Lawn 
St., $26,000; extending Almira St., $5,000; 
resurfacing Phelps Ave., asphalt, $4,500, 
Oak St., asphalt, $5,500; grading, laying 
sidewalks and sewers in Riddle St., $8,540, 
Taft St., $1,090; Rosewood Terrace, $1,000. 
C. A. Poole, city engr. 

N. J., Mays Landing—Atlantic Co. re- 
jected bids opened Aug. 9%, reconstructing 
Sect. 6 of Route 14, Hamilton Twp., 8,123 
sq.yd. warrenite bitulithic on concrete. Will 
readvertise. A. H. Nelson, 636 Guarantee 
Trust Bldg., Atlantic City, co-engr. Noted 
July 27. 

Pa., Beaver—Soon takes bids paving and 
curbing Elliott Ave., probably brick. $60,000. 
A. W. Anderson, Municipal Bldg., Engr. 

Pa., Pittsburgh—Plans grading, paving 
and curbing South Murtland and Bryant 
Sts., 38 and 44 ft., $26,000; Edgerton Ave. 
from South Dallas to Lloyd Sts., 44 ft., 
$25,000. 

Pa,, Taylor—Plans grading, paving and 
curbing, $24,000; improving sewerage sys- 
tem, $9,000; swimming pool and other im- 
provements to park, $2,000 

North Carolina—State Hy. Comn., Ra- 
leigh, soon takes bids extending road 1% 
mi, between Sanford and Jonesboro, State 
Project 446, Lee Co., 18 ft., 3,000 cu.yd. 
excav., 15,800 sq.yd. concrete or asphaltic 
paving. C. M, Upham, state highway ener. 

N. C., Hendersonville—Henderson Co. 
plans constructing secondary and lateral 
roads or main highway from Buncombe Co. 
line to South Carolina line. $590,000. 
W. T. Bane, Route 3, Chn. Co. Hy. Comn, 

N. C., High Point—Plans opening up, 
grading and paving new street connecting 
Jordan and Rankin Sts., also bridge over 
Southern Ry. $35,000 s 

N. C., Louisburg—Plans concrete paving 
various streets. $25,000. M. S. Davis, 
Louisburg, engr. 

N. C., Maxton—Plans 
phaltic paving various 
Mees & Mees, Charlotte, 
available), engrs. 

Fla,, Clearwater—-Bd. Comrs. Pinellas 
Co., rejected bids which were to be opened 
Aug. 17, improving Haines Rd., as_ bond 
issue was defeated. C. E. Burleson, Clear- 
water, engr. Noted Aug. 10. 

Ohio—Dept. Highways and Pub. Wks., 
Columbus, rejected bids opened Aug. 11, 
grading, bridging and paving 6.322 mi. 
Sect. “L” Mt. Gilead-Mansfield Rd., Morrow 
Co., Kentucky rock asphalt, bituminous 
concrete or rein.,-con. Noted Aug. 17. 

0., Youngstown—Plans cement sidewalks 
on 17 streets, 25,000. I. Turner, city 
ener. 

Indiana—State Hy. Comn., Indianapolis, 
rejected bids surfacing 8.877 mi. French 
Lick Rd., 16 ft., Dubois Co., 95,627 sq.yd. 
concrete on concrete, 135,428 cu.yd. earth 
excav., 84,149 Ib. steel. $114,240. Will re- 
advertise. Noted Aug. 3. 

Indiana—State Hy. Dept., Indianapolis, 
plans hard surfacing 11.2 mi. State Rd. 6, 
Marion Co.; 8 mi. State Rd. 10, and 7 mi. 
State Rd. 4, Vanderburg Co.; 11.5 mi. 
State Rd. 1, St. Joseph Co.; 26 mi. State 
Rd. 1, Jackson Co.; 12 mi. State Rd. 2, 
Allen Co.; 24 mi. State Rd. 1, Hamilton 
Co. All 16 ft. C. Gray, state engr. 

Michigan—State Hy. Dept., Lansing, soon 
takes bids grading and gravel surfacing 12 
mi, Federal Aid Project 80, Sects. A and 
B, 18 ft., Machinac Co. F. F. Rogers, state 
highway comr. 

Wis., Edgerton—Making plans paving 1.1 
mi. Albion Rd., Victoria and Randolph Sts., 
28 ft., one course rein.-con., concrete curb 
and gutter, $30,000. A. W. Ely, 29 West 
Milwaukee St., Janesville, Engr. 

Ia., Albia—Rejected bids opened Aug. 21 
for 11,000 sq.yd. paving and 3,200 lin.ft. 
curb and gutter. Will revise plans. $30,000. 
M. G. Hall Co., Centerville, engrs. C. C. 
Atchison, clk. Noted July 20. 

Ia., Ft, Dodge—Making plans paving 11 
blocks 11th Ave. S., between 10th St. and 
Central Ave., 7th St. S.W., between 11th 
Ave. and 7th St. viaduct. $40,000. H. C. 
Reynolds, city engr. 

Minn., Waseca—Waseca Co. rejected bids 


concrete or as- 
streets. $50,000. 
(street address not 


—: 
No. 9 


es 


Vol. &: 


11 mi. State 
gravel surfaci: 


opened Aug. 22, 
2205, 13,800 c.yd. 
Aug. 10. 

Kan., Ft. Scott—Plans paving 
Ave. section of Judson, Cranford 
Sts. $28,252. N. Welsh, city en; 

Neb., Lincoln—Passed ordinan 
in Dist. 507, about 30 blocks. G. \ 
city engr. 

N. D., Hillsboro—Plans paving 1 
$30,000. N. G. Nyhus, city au 
Tex., Alpine—Brewster Co. 
$300,000 bonds Sept. 16, grading a: 
surfacing 80 mi. State Highway 
Pouncey, secy. ' 

Tex., Clarksville—Red River (Co 
plans grading and graveling 14.2 py 
Highway 5 extending from © 
Paris, 12 ft. $122,435. J. 
engr, 

Tex., Johnson City—Blanco (Co 
plans grading, gravel and adobe 
building structures and five 20 ft | 
on 8.71 mi. Austin Fredericksburs 
way, East from Killespie Co, lin: 
$61,842. M. W. Schofield, co, engr.’ 

Tex., Johnson City—Blanco Co 
plans grading, gravel and adobe su; 
ete., incl, 2 bridges on 6 mi. Stat: } 
way 20-A, between here and Hays (o ‘lin 
16 ft. $40,713. M. W. Schofield, co 
Noted July 6. 

Tex., Laredo—Webb Co. 
grading, surfacing with 
cadam, and building 
structures on 23 mi. 
Pike, 16 ft., $150,000. 
engr. Noted May 25. 

Tex., Richmond—Fort Bend Co., prep: 
ing plans grading and surfacing 10.4 
State Highway 19 between Bragori 
Harris Counties, 18 ft., gravel with 
bituminous topping. $150,000. C. H. 
dall, co. engr. 

Wash., Port Townsend—Jefferson (Co 
soon receives bids reconstructing 1. mj 
Olympic Highway from Brinnon eastward. 
incl. -bridge across Dosewallips. $70,000 
C. L. Peach, Port Townsend, engr. 

Calif., Berkeley—Had plans prepared 
improving Telegraph Ave. from south cit 
limits to Dwight Way, 21,400 sq.ft. grad 
ing, 202,700 sq.ft. 5 in. asphaltic concrete 
base wth 2 in. asphaltic concrete surfac: 
9,340 ft. concrete curb and gutter, 2 eon 
crete catchbasins. C. L. Huggins, city 
engr. 

Calif., 


Ir. r 


_making 
bituminou 
steel and 


Col 


Laredo-Mirand ity 
Foster, Lared 


E. J. 


: Fresno—Had plans prepared in 
proving N. St. and Butler Ave. between 
Stanilaus and O Sts., 322,910 sqft. erad- 
ing, 300,220 sq.ft. asphaltic pavement, 
785 sq.ft. concrete gutter, 11,968 lin.ft. cor 
crete curb, 5,418 sq.ft. cement walks, 
lin.ft. corrugated metal culvert, 12 man- 
holes. W. Stranahan, city engr. 

Calif., San Francisco—City and San 
Francisco Co, having plans prepared grad- 
ing and paving north section Sloat Blvd. 
between 19th and 35th Aves. $54,000, 
M. M. O’Shaughnessy, city engr. 

Calif., Santa Rosa—Sonoma Co. rejected 
bids 1.71 mi. Two-Rock-Tomales Rd., 3,500 
cu.yd. excav., 1,340 cu.yd. crushed rock 
16,070 sq.yd. asphaltic surfacing; 1.5 mi 
Dry Creek Rd., 4,000 ecu.yd. excav., 1,540 
cu.yd. crushed rock, 15,800 sq.yd. asphalt 
surfacing. Work will be done by day labor. 
R. P. Smith, co. surv. 

Ontario—Provincial Hy. Dept., Toronto 
plans 6 mi. concrete highway between Lam 
beth and Talbotville, Elgin and Middlesex 
Counties. $400,000. 


BIDS DESIRED 


Conn., Stratford—Sept. 8, constructing 
Telford Rd. on West Broad St. between 
Barnum and Linden Aves., R. H. Hunter 
town mer.; adv. this issue. 

N. Y., Buffalo—Sept. 5, by Bd. Supervs 
Erie Co., City and County Hall, paving 
5,200 ft. Lake Rd. 98 (Angola on Lake) 
20 ft., 6,400 lin.ft. concrete curb, 9,300 cu 
yd. dry earth excav. and 12,100 sq.yd. 
eoncrete. To exceed $25,000. G. C. Diehl 
Ellicott Sq. Bidg., engr. ‘ 

N. Y., Mamaroneck—Sept. 11, at office of 
F. L. Merritt, clk. Bd. Supervs., Westches- 
ter Co., Court House, White Plains, im- 
proving Mamaroneck Ave. from Washing- 
ton Sq. north to County Highway 155! 
here ; adv. this issue. 

N. Y., Richmond Hill—Sept. 7, by Dept 
Parks, Municipal Bldg., New York, improv- 
ing main drive in Forest Park from Forest 
Parkway to Woodhaven Ave., here. F. D 
Gallatin, pres. 

N. Y., Yonkers—Sept. 11, 
L. Merritt, clk. Bd. of Supervs., 
chester Co., Court House, White 
improving 0.57 mi. Palmer Ave. 
Central Ave. west to Miles Square 
adv. this issue. a 

N. J., Burlington—Sept. 5, by W. W. 
Marrs, city clk., for 14,500 sq. ft. concrete 
sidewalk, repairing 5,000 sq.ft. brick and 
flag sidewalk, 600 lin.ft. concrete curb, re- 


at office of 
West 
Plains 
from 
Rd. 
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Stree 

setting 2,500 lin.ft. stone curb, 100 cu.yd. 

dine, 1.000 sq.yd. cinder foundation and 

poy pew paving brick. B. A, Sleeper, Bur- 
ener. 


Highland Park—Sept. 5, by Mayor 
‘rough Council, Borough Council 
rs, 10 North 2nd Ave., constructing 
nt on Montgomery and Johnson Sts., 





foie Adelaide, South 6th Aves., — also 
stor ewer in Cedar Ave. R. P. Wilson, 


46 | terson St. New Brunswick, civil 
ner.; adv. this issue. 

: Ebensburg — Sept. 6, by Supervs. 
1 . Twp., c/o H. T. Jones, controller 
bria Co., reconstructing 161,000 lin.ft. 





Ww a re Rd., vitr. brick on concrete. OWFn 
& Plummer Ine,, Otto Bldg. Johnstown, 
engrs. 





Pa.. Ebensburg—Sept. 11, by G. Prin- 
t burgess, c/o Controller Cambria Co., 








2.513 lin.ft. Beech Ave., 20 ft., vitr. 


( 

pavin : . 

brick on concrete, with raised stone curb 
er one course concrete and hillside vitr. 
brick with raised concrete curb. $30,000. 


J. F. Blankenkom, c/o Clay Mfg. Co., 
Patton, boro clk. 

Maryland—Sept. 13, by State Roads 
Comn., Baltimore, building 4 sections state 
highway, Howard Co., Contr. HO-23; Har- 
( 





ford Co., Contr. H-29; Prince George Co., 
Contr. P-37; Calvert Co., Contr. C-14; J. 
N. Mackall, chn.; adv. this issue. 

N. €., Nashville—Sept. 4, by Nash Co. 
Hy. Comn., constructing 18 mi. sand-clay 
or gravel road from Nashville via Strick- 
lands Mill to Baileys. $80,000. W. S. 
Wilkerson, Nashville, Chn. Noted April 6. 

s. C., Anderson—Oct. 3, by Anderson Co, 
Hy. Comn. grading, surfacing and bridging 
8 mi. section of Anderson-Liberty Rd., 
48.218 cu.yd. common and 1,200 cu.yd. 
rock excav., 24,135 cu.yd. topsoil, 1,142 
lin.ft. rein.-con. pipe, 251 cu.yd. concrete, 
262 sq.yd. bituminous pavement, ete. W. 
A. Sanders, Anderson, engr. 

s. C., Charleston—Sept. 7, by Sanitary & 
Drainage Comn., improving 9.55 mi. road 
between Tide Water Creek and_ Atlantic 
Coast Line Crossing near Maggzetts, 
Charleston Co., 62,190 cu.yd. excav., 88,- 
$26 sq.yd. plain concrete and 12,420 sq.yd. 
rein.-con. surfacing, 807 lin.ft. rein.-con. 
pipe, 52.8 cu.yd. concrete headwalls, ete. ; 
10.7 mi, section of Mt. Pleasant-McCellan- 
ville Rd., 38,658 cu yd. excav., 15,694 cu.yd. 
shell surfacing, compacted, 114.95 cu.yd. 
concrete, ete. J. W. Martin, 39 Broad 
St., engr. 

s. C., Sumter—Sept. 7, by Sumter Co 
Permanent Rds. Comn., hardsurfacing 4.3 
mi. Bishopville Rd., 6.1 mi. Sumter-Man- 
ning Rd., 4.3 mi. Pinewood Rd., 4.2 mi. 
Camden Rd., 4.3 mi. Mayesville Rd.; grad- 
ing and surfacing 4.31 mi. section of 
Sumter-Mayesville Rd., 6,720 cu.yd. excav., 
$6,196 sqyd. plain concrete surfacing or 
5 in. concrete base and header with either 
asphaltic concrete or sheet asphalt surface, 
etc. Lee, Pennell & Murray, Sumter, eners. 

Fla., DeLand—Sept. 7, by Bd. Comrs. 
Volusia Co., paving with 6 in. rock base, 
rolled, oiled and sounded, alternate of 7 in. 
rock base, 17 mi. Sect. Dixie Highway be- 
tween Tarvia Rd. south to Brevard Co. 
line, $136,000; 5 mi, sect. Dixie Highway 
from Rose Bay to New Smyrna, $350,000; 
30 mi. New Smyrna-Osteen Ferry’ Rd., 
$240,000. Engineer not announced. 

Alabama—Sept. 26, by W. S._ Keller, 
state highway engr., Montgomery, grading 
and gravel surfacing 8.99 mi. Jasper- 
Birmingham Highway from Warrior River 
to Jefferson Co. line, Walker Co., 58 acres 
clearing, 40,538 cu.yd, common and 22,208 
cu.yd. solid rock excav., 2,948 sta.yd. over- 
haul, 778.96 cu.yd. conerete, 55,648 Ib. re- 
inforecing, 10,272 cu.yd. washed Warrior 
River gravel for surfacing within 1 mi., 
15,249 cu.yd. shipped pit gravel within 1 
mi., 67,101 one-half mi. units additional 
haul, ete.; surfacing, grading and bitumin- 
ous macadam, 6.87 mi. Decatur-Moulton 
Rd., Lawrence Co., 24 acres clearing, 58,853 
cu.yd. common excav. and borrow, 4,000 

-yd. solid rock excav., 47,500 sta.yd. 

erhaul, 1,339.16 cu.yd. concrete, 25,940 Ib. 

nforcing, 16,125 cu.yd. crushed = stone 
se, 64,600 sq.yd. 24 in. bituminous ma- 

lam, penetration method, etc., 7.648 mi. 

t. Huntsville-Guntersville Rd., Madison 
Co., 21 acres clearing, 24,105 cu.yd. com- 

ym exeav, and borrow, 15,855 cu.yd. solid 
rock exeav., 638.67 cu.yd. concrete, 50,070 

reinforcing, 23,800 sq.yd. 24 in. bitumin- 

is Macadam, penetration method, 5,850 

yd. crushed stone base, 14,430 cu.yd. 

il gravel surfacing within 1 mi., 60,000 
one-half mi, units additional haul. 


0., Akron—Sept. 6, by M. P. Tucker, dir. 
Serv. grading and laying sidewalks on 

‘ ft. Lakemont and Hillcrest Sts., $12,- 
3,500 ft. Englewood Ave., $19,000; 
Froding and paving 2,800 ft. North Main St., 
of it, $70,000; grading, paving and laying 
ewalks on 1,000 ft. Middlebury Ave.; 24 








ft.. $12,000, 2,000 ft. Aqueduct St., 28 ft., 
$38,000. E. A. Kemmler, Delaware Bldg 
engr. Noted Aug. 24 

0., Akron Sept. 7, by S. Porter, clk. 
Summit Co., grading and paving 1.32 mi. 
Brittain Massillon Rd., Sect. B-2, 16 ft., 
12,250 cu.yd. excav., 12,500 sq.vd. rein.-con., 
$45,762; 1.19 mi. Richfield-Hudson Rd. 19, 
Sect. A, 16 ft., 7,500 cu.yd. excav., 11,250 
sq.yd. 3 in. bituminous macadam on 5 in 
waterbound macadam, $26,131. J. Weaver, 
co. engr,. 

Ind,, Angola—Sept. 2. by Comrs. Steu- 
ben Co., grading and graveling 15,370 ft. 
Lynn Collins Rd., 18 ft $26,500 F. Hub- 
bel, Angola, engr. Noted Aug. 24. 

Ind., Goshen—Sept. 4, by Comrs. Perry 
Co., surfacing 3 mi. Henry Parks Rd., 18 
ft.. crushed stone. $26,300. M. M. Groves, 
Cannelton, engr. 

Ind., Goshen—Sept. 6, by Comrs. Elkhart 
Co., paving 13,444 ft. “V" Road, 18 ft., 
crushed stone. $27,000. C. L Kinney, 
Goshen, engr. E 

Ind., Greencastle Sept. 2, by Comrs. 
Putnam Co., macadam surfacing 7,921 ft. 
James B. Scott Rd., 16 ft., 14,071 sq.yd. 
bituminous concrete on concrete. $31,000, 
A. Plummer, Greencastle, engr. Noted 
Aug. 24. 

Ind., Lawrenceburg—Sept. 4, by Comrs. 
Dearborn Co., paving 31,498 ft. Jacob Hoff- 
meier Rd., 16 ft., broken stone. $42,000. 
H. Fitch, Lawrenceburg, ener. Noted 
Aug. 24. 

Ind., Marion—Sept. 5, by Comrs. Grant 
Co., paving 10,600 ft. Lewis E. Bryant Ra., 
16 ft., 19,730 sq.yd. asphalt on concrete, 
$44,500; 14,287 ft. J. C. Lake Rd., 16 ft., 
25,547 sq.yd. asphalt on concrete, $52,000, 

G. Swisher, Marion, engr. Noted Aug. 24. 

Ind., Monticello—Sept. 5, by Comrs. White 
Co., paving 12,880 ft. Charles E. Carlson 
Rd., 16 ft., broken stone, $26,595; grading 

and gravel surfacing 15,731 ft. Robert 
Chamberlain Rd., 16 ft., $25,703. G,. A. 
Thomas, Monticello,’ engr. 

Ind,, Spencer—Sept. 5, by Comrs. Owen 
Co., limestone surfacing 26,400 ft. William 
Grant Rd., 16 ft. $29,000. L. Drescher, 
Spencer, engr. 

Ind... Winamac—Sept. 5, by Comrs. Pu- 
laski Co., grading and graveling 23,892 ft. 
R. A, Phillips Rd., 16 ft. $31,000. R. E. 
Nutt, Winamac, engr.’ Noted Aug. 24. 

Michigan—Sept. 11, by State Hy. Dept. 
Lansing, grading and surfacing 3.992 mi. 
State Trunk Line Rd. 22-6, Sect. A, 16 ft., 
Benzie Co., 25,342 cu.yd. excav.. 37,469 sq. 
yd. gravel. F. F. Rogers, state highway 
comr. 

Michigan—Sept. 12, by State Hy. Dept., 
Lansing, grading and surfacing 5.187 mi. 
State Trunk Line Rd. 14-5, Sects. A and B, 
16 ft., Clare Co., 12,194 cu.yd. excav., 48,- 
608 sq.yd. gravel. F. F. Rogers, state high- 
way comr. 

Ia., Manchester—Sept. 1, by Auditor 
Delaware Co., grading 12.54 mi. Primary 
Rd. Project 236, radiating north and west 
of here, 156,697 cu.yd. earth and 1,530 
cu.yd. loose rock excav., 73,539 lin.ft. 6 in., 
2,310 lin.ft. 8 in. and 500 lin.ft. 12 in. tile, 
etc.; gravel surfacing 12,444 mi. Federal 
Aid Project 103, from here. south to county 
line. 

la., Montezuma —>sept. 5, by Auditor 
Poweshiek Co., grading 8.093 mi. Primary 
Project 247, from northwest of Malcom 
north to Tama Co. line, 92,079 cu.yd. 
earth excav., 18,854 lin.ft. 6 in. tile, etc. 
Cc. E. Olson, co, engr. 

Minnesota—Sept. 18, by State Hy. Dept., 
St. Paul, 15.6 mi. State Project 6-07, Fed- 
eral Aid Project 291, 177,000 cu.yd. excav., 
culverts, 3 bridges, $42,000; 9 mi. State 
Project 6-08, Federal Aid Project 270, 102,- 
365 cu.yd. excav., monolithic and port cul- 
verts, $25,000, both in Lincoln Co. J. C. 
West, Ivanhoe, and State Hy. Dept., 1246 
University Ave., St. Paul, engrs. 

Tex., Palo Pinto—Sept. 6, by E. L. Pitts, 
judge Palo Pinto Co., improving State 
Highway 1, Sect. A, 87.81 acres clearing 
and grubbing, 47,234 cu.yd. road- excav., 
94,113.3 cu.yd. borrow, 26,701.2 cu.yd. over- 
haul, 15.875.2 cu.yd. loose and solid rock 
excav., 5,079 cu.yd. ditch excav., 127,753.6 
cu yd. crushed stone hanled, 114,738 sq.yd. 
bituminous surface, 268,648 lb. reinforcing, 
2,921.25 cu yd, class A and class B con- 
crete. G. W. Courter, Palo Pinto, engr. 

Colo., Denver—Sept. 6, by Dept. Impvts. 
and Parks, 21,400 sq.yd. asphalt paving, in 
Capital Hill Paving Dist. 1. $42,620. A. K. 
Vickery, City Hall, engr. 

Utah—Sept. 5, by State Road Comn., Salt 
Lake City, grading and gravel surfacing 
9.02 mi. road from Millard Co. line to Levan, 
Juab Co. $49,724. H. C. Means, state 
road engr. 

Utah, Salt Lake City—Sept. 8 by Salt 
Lake Co. Comn., hardsurfacing 2.3 mi. 48th 
St. south from 9th St. east to Holiday St., 
18 ft. A. Christopherson, co. engr. 

Nevada—Sept. 6, by State Hy. Comn., 
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Carson City, grading and paving 1.59 mi. 
Route 1, Sect. B-3, through Sparks, Pro- 
posal 1, 16,800 sq.yd. concrete pavement, 
3,100 cu.yd. excav., 1.59 mi. prepare sub- 
grade and shoulders, etc., Proposal 2, 3,650 
ton* asphaltic concrete base course, 1,830 
ton top course, 3,975 cu.yd. excav., 1.59 mi 
prepare subgrade and shoulders, etc. G. W. 
Borden, state highway engr 

Washington Sept. 11, by State Hy. 
Dept., Olympia, grading and crushed rock 
surfacing 7 mi. State Rd. 4, from Tonasxet 


eastward, Okanogan Co.; paving 2.4 mi- 
National Parks Highway from Elbe to 
Park Junction, Pierce Co 6 mi, Sunset 


Highway from Issaquah to Preston, King 
Co. J. Allen, state highway engr. 
Washington—Oct. 3, by State Hy. Bad,, 


Olympia, grading and draining 20.5 mi. In 
land Empire Highway, Umtanum and Selah, 
Kittitas and Yakima Counties grading 
and crushed rock surfacing 12.25 mi. North 


Bank Highway, from Underwood to Lyle, 
Klickitat Co. J. Allen, state highway engr. 

Calif., San Jose - Sept. 5. by Supervs. 
Santa Clara Co., paving King Rd., Super- 
visor Dist. 2, 129,120 sq.ft. oil macadam;: 
5,035 lin.ft. Naglee Ave., Supervisor Dist, 
4, 90,920 sq.ft. oil macadam Washington 
St. in town of Santa Clara, Sect. A. 45,666 
sq.ft. 14 in. asphaltic concrete on 5 in. 
hydraulic concrete, Sect. B, 37,836 sqft. 
6 in. oil macadam I. J. Ryder, co. surv. 

Calif., Stockton Sept. 5, improving 
Pershing and Oranges Sts., ete., 11,266 cu 
yd. excav., 9,484 cu.yd. fill, 23,907 lin.ft. 
concrete curb and gutter 134,255 sq.ft. 
cement walks, 448,081 sq.ft. 3 in. asphaltic 
concrete on 3 in. macadam. W. H. Hogan, 
city engr. 












BIDS RECEIVED 

N. ¥., Long Island City—M. E. Con- 
nolly, pres. Queens Boro, Queens Subway 
Bldg., opened bids Aug. 22, grading, curb- 
ing, recurbing, flagging and reflagging (1) 
46th St., ete., paving (2) 7th Ave., from W. 
J. Fitzgerald, 547 West 45th St., New York, 
(1) $63,637 (2) $12,566; Borough Asphalt 
Co., 1301 Metropolitan Ave., Brooklyn, (1) 
$66,447 (2) $13,173; Sicilian Asphalt Pav- 
ing Co., 41 Park Row, New York, (1) $68,- 
099 (2) $12,943. Noted Aug. 17. 

N. Y., Long Island City—M. E. Connolly, 
pres. Queens Boro, Queens Subway Bldg., 
opened bids Aug. 21, recurbing, reflagging 
and paving (1) Dutch Kills St., paving (2) 
North Jane St. (3) Howland St. (4) Pettit 
Pl. (5) 122nd (Brevoort) St., grading, re- 
grading, curbing and paving (6) Van Alst 
Ave. (7) South Jane St., also receiving 
basins in westerly corner Ely and Van Alst 
Aves., etc., grading, curbing and laying 
sidewalks on (8) Crown Pl. (9) 122nd 
(Brevoort) St. (10) Gates Ave., grading 
(11) 42nd St., recurbing and paving (12) 
Bleecker St., grading, curbing, laying side- 
walks and crosswalks on (13) 81st St., 
grading westerly sidewalks and gutter 
spaces, setting curb and laying sidewalks 
where necessary on (14) 126th (North 
Villa) St., grading, curbing, laying side- 
walks and paving (15) Gleane St., ete., 
from Cleveland Trinidad Paving Co., Flush- 
ing (1) $7,764 (4) $3,174 (5) $3,714 (12) 
$3,505 (15) $10,592; Sicilian Asphalt Pav- 
ing Co., 41 Park Row, New York, (1) 
$7,879 (5) $3,433 (12) $3,193 (15) $10,448; 
Borough Asphalt Co., 1301 Metropolitan 
Ave., Brooklyn (1) $7,996 (4) $3,300 (5) 
$3,130 (12) $2,968 (15) $11,048; Astoria 
Contg. Co., 320 Grand Ave. (2) $6,608 (7) 
$25,135; Kennedy & Smith, Inc., 93 Amity 
St., Flushing (2) $6,726 (3) $6,163 (9) 
$2,015 (11) $3,072 (13) $3,730; Welsh 
Bros. Contg. Co., 32 Queens St., (2) $6,837 
(3) $5,731 (6) $14,654 (7) $24,780; H. J, 
Mullen Contg. Co., Jamaica Ave. and 144th 
St., Jamaica, (3) $6,134 (6) $14,806 (9) 
$1,781 (13) $3,940 (14) $1,210; Peace 
Bros., Inc., 20 Main St., Flushing (6) $14,- 
4 (8) $2,613 (10) $4,965; F. J. Clancy 
(7) $25,095; R. A. Hess, Inc., Corona, (8) 
$ 3,076; J. J. O’Brien, Inc., (8) 
$ .214; H. E. Kordes Co., Ine., 
r St., Brooklyn, (9) $2,064 (10) 
; C. Kurth, 9519 12th St., Riehmond 
10) $3,949 (11) $3,003 (13) $3,538 
1,128. Noted Aug, 17. 

N. ¥., New York—J. Miller, pres. Manhat- 
tan Boro, Municipal Bldg., opened bids 
Aug. 21, repaving with asphalt, Broad St., 
ete., from W. J. Fitzgerald, 547 West 45th 
St., $45,734, Uvalde Asphalt Paving Co., 1 
Bway, $52,944, Sicilian Asphalt Paving Co., 
41 Park Row, $54,009; 78th St., ete., from 
Asphalt Constr. Co., 208 Bway, $20.84, 
Interboro Asphalt Co., 233 Bway, $20,831, 
W. J. Fitzgerald, 547 West 45th St., $21,303. 
Noted Aug. 17. 

Pa., Phila.—Opened bids Aug. 24, grading, 
paving, ete. (1) Torresdale Ave. from 
Frankford Ave. to Lewis St., (2) 22nd St. 
from Locust to Fitzwater Sts., (3) Buist 
Ave. from 70th to 7ist Sts., Haines St. 
from Ognotz Ave. to Limekiln Pike, (4) 
Columbia Ave. from 569th to 60th Sts., 
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Streets and Roads (Continued) 
Louden St. from C to D Sts., Turner St 
54th to Columbia Aves., (5) Pitts- 
Ave. from Limekiln Pike to Ognotz 
_ 25th St. from Wolf to South Sts., (6) 
Fayette St from Washington Lane -to 
Limekiln Pike, (7) Ferndale St. from Solly 
to Benson Sts., (8) Luzerne St. from 2nd St. 
to Pennsylvania R.R., (9) Lombard St. 
from 27th St. to Schuylkill River, (10) 
Turner St. from 59th to 60th Sts., (11) 28th 
St. from Clearfield St. to Chalmers Ave., 
(12) Washington Lane from Wissahickon 
Ave. to Walhut Lane, (13) furnishing 400 
tons crushed stone, from: 

Barber Asphalt Paving Co., Land Title 
Bldg., (1) $22,562 (2) $33,774 (3) $29,- 
563 (4) $21,006 (5) $27,963. Eastern Pav- 
ing Co., Colonial Trust Bldg., (1) $13,282 
(2) $36,574 (3) 27,339 (4) $18,488 (5) 
$27,158 Union Paving Co., 35th and 
Spruce Sts., (2) $37,605. H. B. Warren, 
Phila., (street address not available), (6) 
$24,022. F. Mack Contg. Co., Commercial 
Trust Bldg... (6) $26,984 (11) $7,076 (12) 
$3,043. Fish-Rutherford Co., Real Estate 
Trust Bldg (6) 27,322 (8) $25,173 (9) 
$4,075 Curtiss Bros., Tacony (Phila. P. 
O.), (7) $2,065. T. L. Flannigan, 1204 Kast 
Montgomery Ave., (7) 2,273 (8) $22,681. 
J. Mehan & Sons, 915 West Dauphin St., 
(8) $26,132 (9) $3.903 (10) $2,630 (11) 
$6,903 United Paving Co., Colonial Trust 
Bidg., (9) $3.999. E. A. Mullen, 5512 Vine 
St., (10) $2.698 (11) $6,999 (12) $2,279. 
Birdsboro Stone Co., Birdsboro, N. J., (13) 
$10,000. I. F. Dyer Quarry Co., Chestnut 
Hill, (13) $8,000. W. J. Sand & Supply 
Co., Widener Blidg., (13) $8,500. 

0., Akron—M. P. Tucker, dir. 
opened bids August 23, grading 
ing (1) 900 ft. Nieman St. (a) brick (b) 
asphalt (2) 150 ft. Delbeth Rd. (a) brick 
(b) asphalt, grading, laying walks and pav- 
ing (3) 450 ft. Kenmore Blvd. (4) 500 ft. 
Carpenter St. (5) 740 ft. School St., grad- 
ing, 4 in. cement walks and (a) gravel 
roadway (b) cinder roadway (6) 1,200 ft. 
Carlysle St. (7) 1,300 ft. McKinley Ave 
(8) 3.000 ft. Pitkin Ave., from Columbus 
Asphalt Paving Co., 304 3uckeye 
(la) $16,942 (1b) $16,683 (2a) $6,384 (2b 
$6,224; and D. MeShaffrey Co., 57 

» 
‘ 


Pub. Serv., 
and pav- 


Rhodes (la) $17,221 (4) $9,068 ( 
$19,141: T McShaffrey Constr. Co., 17 
South Forge St.. (1a) $17,636 (1b) $17,01: 
(2a) $6,129 (2b) $5,809; E. H. Rawle, 839 
Bloomfield Ave. (3) $8,000 (4) $9,255 (7a) 
$6,592 (7b) $5,952; G. J. Stubbs, 30 West 
State St. (6a) $7,421 (6b) $6,671 (7a) 
$6,391 (7b) $5,631 (8a) $16,664 (Sb) $14,- 
764: Timms-Clark Co., 437 Second Natl 
Bldg., (6a) $7,897 (7b) $6,909 (Sa) $17,740 
(Sb) $15,365: J. P. MeCausland, R.F.D. 8, 
Cuyahoga Falls, (6a) $7,432 (6b) $7,169; 
Di Foti Constr. Co., 72 Furnace St., (7a) 
$6.846 (7b) $6.326 (Sa) $16,363 (8b) $14,- 
938. Noted Aug. 10. 

IMinois—Dept. Pub. Wks. and Buildings, 
Div. Highways, Springfield, paving (1) 5.372 
mi. Route 1, Sect. 25, Clark Co., (2) 1.288 
mi. Route 1, Sect. 164, Cook Co., (3) 5.037 
mi. Route 3, Sect. 8&8, Rock Island Co., (4) 
5.987 mi. Route 3, Combination A, Rock 
Island Co., (5) 4.867 mi. Route 3, Sect. 71. 
Randolph Co., (6) 4.867 mi. Route 3, Com- 
bination A-2, Randolph Co., (7) 4.622 mi 
Route 3. Sect. 72, Randolph Co., (8) 9.489 
mi. Route 8, Combination A-3, Randolph 
Co., (9) 9.489 mi. Route 3, Combination 
A-4, Randolph Co., (10) 0.607 mi. Route 6, 
Sect. 28, Whiteside Co., (11) 1.664 mi. Route 
6, Sect. 29, Whiteside Co., (12) 5.942 mi. 
toute 9, Sect. 9, McLean Co., (13) 5.942 mi. 
Route 9, Combination B, McLean Co., (14) 
3.753 mi. Route 9, Sect. 10, McLean Co., 
(15) 3.753 mi. Route 9, Combination C, 
McLean Co., (16) 9.695 mi. Route 9, Com- 
bination D, McLean Co., (17) 9.695 mi 
Route 9, Combination E, McLean Co., (18) 
6.098 mi. Route 10, Sect. 19, Sangamon Co., 
(19) 4.609 mi. Route 26, Sect. 12, Lake Co., 
(20) 6.566 mi. Route 22, Sect. 13, Will Co., 
(21) 0.769 mi. Route 22, Sect. 17, Kane Co., 
(22) 5.989 mi. Route 31, Sect. 5. Adams- 
Brown Co., (23) 5.673 mi. Route 31, Sect. 6, 
Brown Co., (24) 10.762 mi, Route 31, Com- 
bination F, Adams-Brown Co., (25) 5.362 
mi. Route 38, Sect. 1, Jersey Co., (26) 4.872 
mi. Project 26, Sect. 21, Logan Co., (27) 
5.682 mi. Project 26, Sect. 22, Logan Co., 
(28) 10.554 mi, Project 26, Combination G, 
Logan Co., (29) 5.003 mi. Project 28, Sect. 
26, Livingston Co., (30) 4.233 mi. Project 
29, Sect. 36, Iroquois Co., (31) 6.6 mi. Proj- 
ect 29, Sect. 37, Iroquois Co.. (32) 2.9 mi. 
Project 29, Sect. 38-D, Iroquois Co., (33) 
13.733 mi. Project 29, Combination H, 
Iroquois Co., (34) 5.005 mi. Project 39, Sect. 
2, Carroll Co., (35) 6.628 mi. Project 44, 
Sect. 2, Christian Co., (36) 3.655 mi Proj- 
ect 30, Sect. 15, Kankakee Co., (37) 5.625 
mi, Project 30, Sect. 16, Kankakee Co., (38) 
4.041 mi. Project 30, Sect. 17, Kankakee- 
Will Co,, (39) 4.041 mi, Project 30, Com- 


Bldg. 
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¢@ vination H, Kankakee Co., (40) 13.321 mi. 


Kankakee- Will 
30, Combina- 


Project 30, Combination I, 
Co,, (41) 13.321 mi. Project 
tion I-1, Kankakee-Will Co., (42) 4.168 mi. 
Project 32, Sect. 11, Washington-Jefferson 
Co., (43) 3.404 mi. Project 32, Sect. 12, Jef- 
ferson Co., (44) 5.158 mi. Project 32, Sect. 
13, Jefferson Co., (45) 12.73 mi. Project 32, 
Combination J, Washington-Jefferson Co., 
(46) 5.165 mi. Project 33, Sect. 42, Fulton 
Co., (47) 5.372 mi. Project 36, Sect. 66 (con- 
crete) Woodford-Marshall-La Salle Co., 
(48) 5.372 mi. Project 36, Sect. 66 (brick) 
Woodford-Marshall-La Salle Co., (49) 4.873 
mi. Project 36, Sect. 67, Marshall-La Salle 
Co., (50) 10.245 mi, Project 36, Combination 
K, Marshall-La Salle Co., (51) 5.208 mi. 
Project 38, Sect. 45, Schuyler Co., (52) 
3.638 mi. Project 38, Sect. 46, Schuyler Co., 
(53) 8.846 mi. Project 38, Combination L, 
Schuyler Co., (54) 0.35 mi. Route 6, Sect. 
FE, Bond Co., (55) 0.94 mi. Route 15, Sect 
K-29a, La Salle Co., (56) 1.68 mi. Route 7, 
Sect. N-29a, Madison Co.; grading (57) 
90,505 cu.yd. Route 1, Sect. 29-A, White- 
Gallatin-Saline Co., (58) 30,125 cu.yd. 
Route 1, Sect. 30-A, Saline Co., (59) 47,500 
cu.yd. Route 1, Sect. 31-A, Saline Co., (60) 
168,130 cu.yd. Route 1, Combination M, 
Saline Co., (61) 45,895 cu.yd. Route 1, Sect. 
33-A, Saline Co., (62) 60,410 cu.yd. Route 
1, Sect. 34-A, Williamson-Johnson Co., (63) 
146,305 cu.yd. Route 1, Combination N, Wil- 
liamson-Johnson Co., (64) 31,400 cu.yd. 
Route 1, Sect. 45A, Johnson Co., (65) 55,- 
970 cu.yd, Route 1, Sect. 36-A, Johnson 
Co., (66) 52,010 cu.yd. Route 1, Sect. 37-A, 
Johnson Co., (67) 139,380 cu.yd. Route 1, 
Combination O, Johnson Co., (68) 285,685 
cu.yd, Route 1, Combination P, Johnson Co., 
(69) 56,049 cu.yd. Route 3, Sect. 37-A, Mc- 
Donough Co., (70) 67,020 cu.yd. Route 8, 


Route 8, Sect. 37-A, Tazewell Co., (72) 
42,120 cu.yd. Route 9, Sect. 9-A, McLean 
Co., (73) 26,370 cu.vd. Route 9, Sect. 10-A, 
McLean Co., (74) 68,490 cu.yd. Route 9, 
Combination Q, McLean Co., (75) 37,340 
ecu.yd. Route 12, Sect. 15-A, Marion Co., 
(76) 36,865 cu.yvd. Route 28, Sect. 4-A, 
Knox-Henry Co., (77) 31,550 cu.yd. Route 
28, Sect. 5-A, Henry Co., (78) 98.415 cu.yd. 
Route 28, Combination R, Knox-Henry Co., 
(79) 25,797 cu.yd. Project 26, Sect. 20-A, 
Logan Co., (80) 60,930 cu.yd. Project 33, 
Sect. 43-A, Fulton Co., (81) 46,830 cu.yd 
Project 38, Sect. 44-A, Schuyler Co., from 

Thompson & Oren, St. Louis, Mo., (street 
address not available), (1) $125,798. 

R. A. Baum, Paris, (1) $116,158. 

O. Arnold, Casey, (1) $120,965. 

Chicago Heights Coal Co., 
Heights, (2) $22,002. 

J. Mack, Chicago, 
available), (2) $25,364 

J. L. Baumon, Joliet, 
$116,972. 

Illinois State Constr. Co., 
address not available, (12) 
$70,215, (16) $178,000. (18) $136,981, (19) 
$104,427, (21) $17,688, (55) $19,151. 

Mauts & Oren, Effingham, (5) $99,731, (7) 
$107,274, (9) $227,000. 

List & Gifford, 415 Railway Exch. Bldg., 
Kansas City, Mo., (5) $113,502, (6) $140,- 
000, (44) $123,938. 

H. W. Horst, Horst Bldg., Rock 
(3) $127,778, (4) $143,000 

Layton Constr. Co., Muscatine, Ia., 
$145,000, (10) $19,499, (11) $45,909. 

G. Sheldon Co., 312 Putnam Bldg., Daven- 
port, Ia., (4) $148,168, (10) $17,859, (11) 
$41,110, (34) $122,148. 

R. F. Conway, 133 West Washington St.. 
Chicago, (3) $126,247, (17) $244,500, (40) 
$273,000. 

Capitol Constr. 0., Des Moines, TIa., 
(street address not available), (3) $123,530. 

Jensen & Schafer, Pekin, (17) $214,125, 
(51) $130.275, (52) $114,526, (53) $239,628. 

L. D. Kuhn, Bloomington, (17) $229,647, 
(70) $23,597. 

R. L. Williams, Wyatt, Mo., (12) $110,- 
055, (14) $69,515, (16) $160,200, (26) $97,- 
083, (27) $112,549, (28) $193,000, (36) 
$74,037, (37) $120,915, (40) $264,270, (42) 
$79,348, (43) $66,147, (44) $108,306, (45) 
$226,800, (47) $100,344, (49) $101,464, (50) 
$189,100. . 

L. D. Lane, Bloomington, (12) $109,637, 
(26) $99,155, (27) $11 , (29) $125,705 

Hedges Constr. Co., 111 West Washington 
St., Chicago, (14) $69,250. 

Alzina Constr. Co., Springfield, (18) 
$128,064, (22) $102,874, (23) $116,331, (24) 
$203,820, (28) $198,270, (35) $142,440, (47) 
$105,750, (49) $110,357, (50) $200,565. 

Baker, Overton & Thompson, Indianapo- 
lis, Ind., (street address not available), (18) 
$124,113, (30) $93,061, (31) $123,715, (32) 
$52,893, (33) $266,666, (35) $136,923. 

Powers-Thompson Constr. Co., Joliet, (20) 
$123,354. 

Dunn Constr. Co., Chicago, (street ad- 
dress not available), (21) $17,743, 


Chicago 
address not 


$24,684, 


(street 
(2) (20) 


Chicago, (street 
$109,258, (14) 


Island, 


(4) 


Cc 


—— 
———— 
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Warner Constr. Co., 106 Nort 
St., Chicago, (20) $132,794 

Doro & Jacobson, Wauke; 
$102,425. 

Federal Paving Co., 133 West 
ton St., Chicago, (19) $113,094 

Russell Condon Constr. (Co 
(street address not available), ¢ 
513, (23) $115,376, (51) $122.11 

Indiana Road Paving Co., : 
Ind., (22) $99,393, (23) $112. 
$190,700. 

Eiff & Simons, Quincy, (24) $15 

Jaicks Bros., River Forest, (2 
(34) $131,188. 

Nelson Bros., Jerseyville, 

Cc. M. Haines, 
$118,119 

Cc. H. Degenhardt, Alton, (25) $ 

H. K. Rhodes, Lincoln, (28) $141 

Hoffman & Snell, Lincoln, (26) 
(27) $109,852 

R. Loeb & Son, St. Louis, M« 
address not available), (29) $124.2} 

D. A. Meyers, Peoria, (29) $124.5 

P. Erlinson, St. Joseph, Mo., (30) gas 
(31) $126,521, (32) $54,200. 

Cc. W. Clark, Clinton, Ind., 
(31) $132,956, (32) $56,935, ¢ 

McMahon Constr. Co., Roc 
(33) $266,000. 

Vanderboom & Sons, Chicago, (strives 
dress not available), (34) $109,059. 

Wabash Constr. Co., Vincennes, Ind. ; 
$147,565, (42) $8 080, (43) $72,239 (44) 
$119,472, (45) $2 3,902. 

Rauth-Reilly Constr 
(36) $69,681, (37) 
(40) $264,270. 

J. Morst & Son, Kankakee, 
(37) $113,451, (38) $86,806. 

F. Lorenz, Oak Glen, (38) 
$288,000. 

W. O'Neil Sons & Co., 
(42) $91,906, (43) $76,007, 

Sutton & Moore, Canton, 

Trompeter & Son, Peru, 
(49) $103,010. 

G. W. Comstock, 221 
(55) $19,331. 

Stocker Gravel & Constr. Co., 
(54) $8,761, (56) $13,446. 

Buis & Olsen, St. Joseph, 
dress not available), (62) 
$46,000, 
$28,323, 
$23,291, 
$16,688, 
$24,142, 

Lamoreaux Bros., 805 Brandeis Theatre 
Bidg., Omaha, Neb., (61) $17,744, (63) $51, 
962, (67) $94,893, (72) $25,199, (73) $15 
942, (74) $39,084, (76) $20,518, (77) $16,090 

Keating Bros., St. Louis, Mo., (street ad- 
dress not available), (57) $33,398, (60) 
$67,000. 

Cameron, Joyce & Co., Keokuk, Ia., 
$18,333, (74) $41,524, (77) $16,958, 


(25) 
Jerseyville, 


30) 
2) ¢ 


ester 


( 
2 
| 


i. 
$118,239 


Gosher lt 
(38) $85 


(36) $71 
S84,066, ¢ 
Fairbault, M: 
(45) $265,478, 
(46) $120,904 
(47) $100,395 
Cooper St., Peor 
Highland 
Mo., 


(67) 
(73) 
(77) 


$14,820, 
$15,380, 
(81) $29,852. 


$ 

f $3 
$77,300, (6 $12: 

$ 

$ 


Marion, 
$16,205, 
$31,149, 


Sweitzer, 
(61) 
(65) 


(58) 
(62) 
(66) 


$17,691, (59) 
$31 , (64 
$26,580 (68) 


Rich 
chester Sts., 


Constr. Co., 


Denny and Man- 
St. Louis, $27 


Mo., (57) $27,625 
(58) $15,605, (59) $15,453, (60) $56,500 
(61) $14,835, (62) $28,954, (64) $23,887 
(65) $32,299, (66) $26,728. 

Frazier-Davis Constr. Co., 
St. Louis, Mo., (63) $50,000. 

L. Thomas, Mt. Vernon, (57) $29,897 
(58) $16,240, (59) $16,917, (60) $60,053 

New Era Constr. Co., 3735 North Hal 
sted St., Chicago, .(70) $24,876, (71) $18.- 
072, (72) $20,250, (73) $12,796, (80) $26,829. 

J. O. MeGowery, Chicago, (street address 
not available), (69) $15,824, (70) $21,933. 

Crawley & Whitnell, St. Louis, Mo. 
(street address not available), (69) $16,652, 
(80) $28,562 

J. B. McArthur, Joliet, (71) $22,475 

Anderson Bros., Rockford, (71) $22,577. 

W. C. Johnson, 512 South High St., Belle- 
ville, (75) $14,975. ‘ 

M. Frazier, Louisville, (75) $16,405 

W. O. Whitsell, Mt. Vernon, (75) $14.1%6. 

F. J. McCaughney. 4910 Winthrop Avé 
Chicago, (78) $35,338, (79) $5,282. 

Cc. Knox, Rock Island, (76) $15,049. 

R. Plubene, Gillespie, (79) $6,791. 

A. O. McCoy, Mt. Sterling, (79) $6,791 
(81) $27,539 

M. D. Gates, Lincoln, (79) $6,782. 

B. F. Harrison, Poor Farm Rd., Decatur 
(81) $30,016. Noted Aug. 3. 


Wis., Mellen—Paving Bennett and Mai 
Sts., 11,700 sq.yd. rein.-con., 5,175  lin-ft 
combined curb and gutter, 4,000 cu.yd 
excav.. ete., from Woodrich Constr. Co 
837 Metropolitan Life Bldg., Minneapolis 
Minn., $38,471. Noted Aug. 19. 

Minn., St. Paul—H. W. Austin, cit) 
purch. agt., opened bid Aug. 14, paving 
about 43 blocks, Crocus Hill Dist., 57,706 
sq._yd. 4 in. cresoted wood blocks, from 


Arcade Bldg. 



















nd Roads (Continued) 
& Shepley, 216 University Ave., 
$256.9 oe a, Co., construct 
] » ont— Jeffers me s ct- 
Tex., Beau (1) 4.5 mi. Port Neches Rd., 
; ‘rete (b) 2 in. asphalt on concrete 
: i. Spindle Top Rd., (a) concrete 
:minous on concrete (3) 4.5 mi. 
rant St. Rd. (a) conerete (b) asphaltic 
Frame (4) 3 mi. 7th St. Rd. (a) con- 
Sia ) 2 in, bituminous on concrete (5) 
6th St. Rd. (a) concrete (b) bitu- 
' on concrete from Smith _ Bros., 
eeott, (1a) $144,208 (1b) $167,446 (2a) 
roy (2b). $106,678 (3a) $181,325 (3b) 
13138 (4a) $122,169 (4b) $140,488 (5a) 

(6b) $83,025. H. K. McCollum 
r Co. Texas State Bank Bldg., (la) 
71 (1b) $169,075 (2a) $84,304 (3b) 
M348 ((3a) $154,935 (3b) $195,298 (4a) 
419 (4b) $133,063 (5a) $64,376 (5b) 
7. J. P. McElwrath, Corsicana, (la) 

( 
( 














ib) $177,298 (2a) $77,262 (2b) 
38a) $143,922 (3b) $208,689 (4a) 
soo na] (4b) $147,566 (5a) $60,082 (5b) 
¢5.313, Noted July 27. 2 
Tex., Halletsville—Lavaca Co., grading 
roadway and_ building steel and concrete 
bridges and structures on 11.07 mi. High- 
w B. 64,023 cu.yd. excay., 26,498 cu.yd. 
256 Ib. reinforcing and 174,740 
1 steel, 1,521.6 cu.yd. Class A 





way 3- 
borrow, 2: 
Ib. structura 
and 314.2 cu.yd. Class B concrete, from 
Ww. T. Hutto & Sons, Gonzales, $78,406 ; 
Wear & Ratcliff, Rogers, $84,432; R. G. 
Buckner & Sons, Cleburne, $89,334; drain- 
ve structures only from Gonzales Cement 
Wks. Gonzales, $55,480. Noted Aug. 3. 

Tex., Seguin—Guadalupe Co., grading, 
gravel surfacing and building rein,-con. 
structures, on 3.39 mi, State Highway 3 
between Scherts and Cibilo, 10,538 cu.yd. 
exeav., 657 cu.yd. concrete, 86,240 Ib. rein- 
forcing, 9,157 cu.yd. gravel (at pits), from 
W. T. Hutto & Sons, Gonzales, $27,095; 
J. W. Goodrum, Seguin, $27,201; Ruby & 
Co., Blanco, $29,957. Noted Aug. 3. 

Colo., Denver—Dept. Impvts. and Parks, 
concrete paving 12 blocks Alley Paving 
Dist. 85, from Stack Bros. Constr. Co., 338 
South High St., $24,687; J. F. Roberts 
Constr. Co., Tramway Bldg., $24,983; West- 
ern Paving Co., 601—1st Natl Bank Blidg., 
$24,983. Engrs. est. $29,467. Noted Aug. 10. 

Colo., Denver—Dept. Impvts. and Parks, 
asphalt paving 1.25 mi. Sante Fe Dr. Dist. 
1, 36 ft., from Western Paving Co., 601—1st 
Nath Bank Bldg., $54,717, Engrs. est. 
$60,300. Noted Aug. 10. 

Calif., Oakland—Opened bids improving 
14th St. from Poplar to Market Sts., (1) 
127,792 sq.ft. grading, (2) 774 ft. concrete 
curb with steel guard, (3) 3,339 ft. concrete 
curb without steel guard, (4) 4,423 sq.ft. 
eonerete gutter, (5) 117,369 sq.ft. asphaltic 
conerete pavement, from Oakland Paving 
Co., 5000 Bway., (1) $0.054 (2) $0.08 (3) 
$095 (4) $0.3815 (5) $0.28; Hutchinson Co., 
1706 Bway., (1) $0.05 (2) $1.32 (3) $1.20 
(4) $0.33 (5) $0.32; Warren Constr. Co., 
Bacon Bldg., (1) $0.055 (2) $1.35 (3) $1.20 
(4) $0.40 (5) $0.299. 

Calif.. Santa Rosa—Sonoma Co., opened 
bids improving 4.24 mi, Cazadero-Guerne- 
ville-Jenner Highway, Sects. B, and C, 
23,200 cu.yd. unclassified excav., 1,336 lin. 
ft. corrugated metal pipe, from W. L. Proc- 
tor, 1000 Spring St., Santa Roca, $18,381, 
F. Bryant, West San Carlos St., San Jose, 
$23,595. Noted July 27. 

Calif., Visalia—Improving Northeast 2nd, 
Northeast 3rd, Northwest 2nd Aves., et al., 
from Visalia Paving & Constr. Co., Visalia 
(street address not available), $81,295. 
Noted Aug. 10. 

CONTRACTS AWARDED 

Mass., Pittsfield—Concrete paving 3-mi. 
section of West St., to D. J. Walsh, 107 
Fenn St., $31,000; 3-mi. section of Elm St., 
to Molloy & Niggard, North St., $36,500. 

Rhode Island— State Bd. Pub. Wks., 
Providence, 0.7 mi. south of South Ferry 
Rd. and 1.5 mi. south from Bonnet Point 
Rd. on Shore Rd., to J. Bristow, Narragan- 

tt Pier, $86,675. 

Conn., Westport—Paving about 7,000 ft. 
Morningside Drive, Greens Farms Sect., 














iS fE., plain cement concrete on traprock, 
to Silliman & Godfrey Co., Admiral St., 
Bridgeport, $39,735. 

N. Y¥., Buffalo—Paving and_ repaving 





Delaware Ave, from the Terrace. to Mo- 
hawk St., asphalt, to Rock asphalt Co., 
Morgan Bldg., $45,093. 

N. Y., Buffalo—Repaving Hamburg Turn- 
pike from Buffalo Creek R.R. viaduct to 
south city line, sandstone block on 8 in. 
cencrete, to Rock Asphalt Constr. Co., 
Morgan Bldg., $175,998. 
=: Y., New York—H. Bruckner, pres. 
woe Boro, paving East 178th St. and 
» er Court, ete., to C. D. Beckwith, Inc., 
p Bway., $5,641 and $5,330 respectively ; 
whys ‘ambeau Ave., to M. Del Balso, 660 East 
~~ St St., $18,924; sewers in Mayflower and 
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Pierce Aves., to J. L. Sigretto, 1475 Wood- 
haven Ave., Woodhaven, $12,623 and $24.- 
886 respectively ; Guion Pl, Tyndall, Kings- 
land and Delafield Aves., etc., to McLaugh- 
lin & Buckley, 337 East 134th St., $1,965, 
$9,444, $6,100 and $8,681 respectively. 
Noted Aug. 24. 

N. Y., Niagara Falls—To Read-Codding- 
ton Eng. Co., 238 Portage Rd., paving 
Macklem Ave. from Lewiston Rd. to north 
line of Lot 34, sheet asphalt, $17,095, engrs. 
est. $19,350, 21st St. from Ontario to Sen- 
eca Aves., sheet asphalt, $21,944, engrs 
est. $24,900, Vanderbilt Ave. from Lewis- 
ton Rd. to Niagara Rapids Blvd., warren- 
ite bitulithic, $24,612, engrs. est. $27,450, 
15th St. from Ontario to North Aves., 
sheet asphalt, $5,647, engrs. est. $5,700, 
Clifton Ave, from Lewiston Rd. to Mack- 
lem Ave., sheet asphalt $9,325, engrs. est. 
$10,450, Chestnut Ave. from Whirlpool St. 
to Lewiston Rd., 3 in, vertical fibre brick 
block, $10,874, engrs. est. $12,750, Orchard 
Ave. from Main to Whirlpool Sts., warren- 
ite bitulithic, $30,922, engrs. est. $32,100, 
16th St. from Niagara St. to Ferry Ave. 
and from Ferry to Pine Aves., sheet as- 
phalt, $47,370, engrs. est. $50,350; to J. F. 
McKenney Corp., Gluck Bldg., 22nd St. 
from Allen to Mackenna Aves., ete., 3 in. 
vertical fibre brick block, $33,044, engrs. 
est. $37,100, 24th St. from Niagara St. to 
Ferry Ave., 34 in. vertical fibre brick block, 
$25,374, engrs. est. $27,350, 12th St. from 
Buffalo Ave. totracks of New York Central 
R.R., 3 in. vertical fibre brick block, $12,- 
466, engrs. est. $13,750, 19th St. from Ni- 
agara St. to Cudaback Ave., etc., 3 in. ver- 
tical fibre brick block, $29,756, engrs. est. 
$32,500. Noted Aug. 24. 

N. Y., Rochester—Bd. Contract & Supply, 


- paving between car tracks and 2 ft. outside 


North St., asphalt, to New York State Ry., 
Inc., 267 State St., $57,500; paving North 
St., asphalt, to T. Holohan, Rochester 
(street address not available), $29,959, North 
Union and Custer Sts., to Whitmore, 
Rauber & Vicinius, Rochester (street ad- 
dress not available), $20,661 and $14,147 
respectively, Conklin St., asphalt, to Roch- 
ester Vulecanite Pavement Co., Rochester 
(street address not available), $7,381, Ra- 
venwood Ave., asphalt, to Ribstein-Holter 
Co., Rochester (street address not avail- 
able), $9,768, Harold St., asphalt, to J. 
Fredrich Co., Rochester (street address 
not available), $4,879; cement sidewalks 
on Britton Rd., to J. Petrossi Co., Rochester 
(street address not ‘available), $17,029; 
chlorinator for Water Bureau, to Wallace 
Tierman Co., Rochester (street address not 
available), $1,550; laying water pipe, Group 
291, to P. Petrossi, Rochester, (street ad- 
dress not available), $8,576. : 

N. Y., Saranac Lake—S. A. Miller, village 
clk., improving Park and Shepard Aves., 
South and Helen Sts., to R. B. Kennedy, 
Utica (street address not available), $52,- 
000. Noted July 27. 

N. Y¥.. Upper Nyack—For 14,000 sq. yd. 
rein.-con, pavement to C. C. Job, Little 
Ferry, N. J., $42,917. Engrs. est., $43,000. 
Noted Aug. 10. 

. J&., Elizabeth—Union (Co. concrete 
paving 1 mi. Mountain Ave., Westfield and 
New Providence, to P. Cammilli Co., 335 
Spring St., Westfield, $114,682. 

N. J., Hackensack—Bergen Co., con- 
structing Sect. 3, Route 10, Little Ferry to 
Ridgefield, 17,680 sq.yd. concrete on 8 in. 
rein.-con., to J. J. McGarry, Edgewater, 
$146,760; Route 10, Sect. 5, Hudson St., 
3 in. sheet asphalt on concrete, to G. M. 
Brewster, Tenafly, $140,205; Route 109, 
Sect. 5A, Essex St. from ist to Summit 
Aves, Yein.-con. with relay trap rock 
block, to Upheil & Phelan, Hackensack 
(street address not available), $24,323. 
Noted July 20. 

N. J., Lambertville—Paving Main St., 
ete., to Hudson Paving Co., 2875 Bway., 
New York City, $20,000. Noted July 27. 

N. J., Long Branch—Bd. Comrs., paving 
Ocean Ave. from Sea View to Brighton 
Aves., incl. portions of driveways of inter- 
secting streets or alleys, to Union Paving 
Co., 30th and Locust Sts., Phila., $218,000. 
Noted Aug. 10, - 

N. J.. Prineeton—Twp. Com., rein-con. 
pavement with cement concrete surface on 
old magadam foundation, to H. V. Oliver, 
3 Elm Row, New Brunswick, $19,364. Noted 
Aug. 10. 

N. J., Woodbury—Gloucestetr Co., paving 
Paulsboro-Gibbstown Rd., to M. Staub, Pit- 
man, $92,084. Noted Aug. 3. 

N. J., Woodbury—Gloucester Co. resur- 
facing Sect. 1 Glassboro-Westville Rd., con- 
crete, to J. F. Burke, 309 Park Ave., Plain- 
field, $43,497. 

Pa., Ebensburg — Supervs. East Taylor 
Twp., c/o Controller Cambria Co., to G. B. 
Nicholson, Johnstown, paving 3,700 ft. Park 
Hill Rd., $78,012 without brick, $88,596 
with brick, also 4,700 ft. road between. West 
and Mineral Points, $78,013 without brick, 











$88,596 with brick; to G. T. Morgan, Johns- 
town, 5.460 ft. Clapboard Run Rd., $70, 
959. Noted Aug. 3 

Pa., Greensburg - Westmoreland Co., 
repairing 24 mi. Jeannette-Harrison City 
Rd., 8 in. concrete with 6 in, vitr. brick 
on sides, to McCrady Bros., Braddock, 
$79,311, 

Pa., Sharon—W. M. Stewart, city clkK., 


asphalt pavements on George St., to Union 


Paving Co., 34th and Spruce Sts., Phila., 
$17,126; to W. MelIntyre & Sons Co 
Sharon, sheet asphalt pavements on South 
Dock St., $7,127, Porter Way, $4,069, wid- 
ening Heywood St., $4,162, also extending 
sewer 400 ft. in Union St. $1.20 per ft. for 
pipe and $1.35 per yd excayv, Noted 
Aug. 10. 

Del., Wilmington—New Castle Co. con- 
structing 2.4 mi. Baltimore Pike through 
Christiana and White Clay Creek Hundred, 
16 ft., 6,000 ton broken stone, 22,850 sq.yd. 
bituminous macadam, ete, to Stewart & 
Donohue Co., 14th and Grants Sts., $55,765 

North Carolina—State Hy Dept., Ra- 
leigh, clearing, grading and topsoiling 13.5 
mi. State Project 131, Gates Co., to Bacon 
& Moore, Littleton, $90,000; grading and 
plain concrete paving 13.54 mi. State Proj- 
ect 183 A, Pitt Co., to S. J. Groves & Sons 
Co., 306 Globe Bldg., Minneapolis, Minn., 
$363,504. Noted Aug. 10. 

N. C., Charlotte—Mecklenburg Co. pav- 
ing 7 mi. Yorkville Rd., to Noll Constr. Co., 
502 South Cedar St., $185,900. Noted 
July 13 

N. C., Greensboro—Comrs. Guilford Co 
paving 2 mi. Kivett Rd. from High Point 
toward Hayworth Springs, to R, G. Las 
siter & Co., Citizens Bank Bldg., Raleigh, 
$2.60 per sq.yd. Noted July 6. 

N. C., Greenville—Pitt Co. Hy. Comn., 
rein.-con, paving 5 mi. highway, to Clayton 
Mitchell Co., Jacksonville, (street address 
not available), $2.52 per sq.yd. NotedJuly 13. 

N. C., Henderson—For 60,000 sq.yvd 2 
in. sheet asphalt on 5 in. concrete, to R, G 
Lassiter & Co., Citizens Bank Bldg., Ra- 
leigh, $189,720. Noted July 27 

N. C., Lenoir—Hardsurfacing various 
streets to Atlantic Bitulithie Co., Virginia 
Ry. & Power Bldg., Richmond, Va., $173,- 
000. Noted July 20 

N. C., Raeford — For 15,000 sq.yd. as- 
phaltic concrete paving to Dawkins Constr. 
Co., Paul-Gale-Greenwood Bldg., Norfolk, 
Va., $48,085 Noted Aug. 1. 

Fla., Bushnell — Sumter Co. clearing, 
grading and paving 143 mi. Linden-St. 
Catherine Rd., Spec. Rd. Dist. 5, 9 ft., 
limestone rock, to Barnes & Smith, Brooks- 
ville, $61,750 

Fla., Ft. Myers—Lee Co. paving 8.5 mi. 
New Prospect Short Cut, 15 ft., penetration 
macadam on rock, to Barnes, Smith & 
Mickler, Brooksville, $70,300 

Fla., Gainesville — Improving various 
streets, 84,312 sq.yd.. asphalt paving, 50,- 
398 lin.ft. granite or concrete curb, 21,378 
cu.yd. excav., 14,000 cu.yd. rock material, 
to Hutton Eng. & Contg. Co., Kelly Bldg., 
Savannah, Ga. 

Fla., Miami Beach — Improving various 
streets, 13,000 ft. curbing and gutters, 44,- 
650 sq.yd. bituminous macadam, to Maul 
Paving Co., Ojus, $62,062. Engrs. est. 
$70,000. 

Tenn,, Nashville—To Moore Bros. and 
Carr Co., Capitol Blvd., paving Terrace PI. 
from 20th to 21st Sts., $3,376, McMillan 
St. from Church to Cedar Sts., $5,556, 7th 
Ave. from Woodland to Foster Sts., $12,- 
574, Foster St. from Ist to 7th Aves., $16,- 
986, Shelby Ave. from 2nd to 10th Sts., 
$44,581, South 10th St. from Woodland to 
Shelby Sts., $9,310, Evander St. from 
Woodland to Holly Sts., $3,236, Montrose 
Ave. from 9th to 12th Sts., $12,423, Haleyon 
St. from 9th to 12th Sts., $12,928, Glenn 
Ave. from 9th to Bradford Sts., $12,272, 
Hayes St. from 15th St. to Louis Ave., 
$18,895, Russell St. from 19th to 20th Sts., 
$4,234, South 19th St. from Russell to 
Shelby Sts., $9,333, Ashworth Ave. from 
18th St. to Shelby Park, $10,017, 2nd St. 
from Fatherland to Shelby Aves., $6,519, 
19th Ave, $3,890, Highland Ave. from 25th 
to 28th Sts., $7,238, 20th Ave., $3,911, 
Villa St., $7,106, Hefferman St. from 18th 
to 21st Sts., $6,829, all foregoing rock 
asphalt; to Rodes Eller Co., 4th and Ist 
Natl. Bank, 6th Ave. S from Bway to Bell 
Ave., sheet asphalt, $4,890; to Clayton 
Paving Co., 44 Noel Blk., Buchanan St. 
from 8th to 9th Sts., granite block, $30,395, 
2nd St. from Bridge to Shelby Aves., rock 
asphalt, $6,864. Noted Aug. 3. 

Ohio, Cleveland—Paving East 309th St., 
from St. Clair to Chester Aves., Medina 
stone, to Bentley Bros., 1836 Euclid Ave., 
$70,201. Noted Aug. 24. 

Indiana—State Hy. Comn., Indianapolis, 
surfacing 3.26 m. Dixie Bee Line, 16 ft., 
Sullivan Co., 34,432 sq.yd. concrete on con- 
crete, 9,319 cu.yd. earth excav., ‘9 Carpen- 
ter Constr. Co., Terre Haute, $64,524, 
Engrs. est. $65,000. Noted Aug. 3, 
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Streets and Roads (Continued) 

Michigan—State Hy. Dept., Lansing, pav- 
ng 0.763 mi. State Trunk Line Rd. 29-5 
Ingham Co., 3,359 cu.yd. excav., 8,723 
sq.yd. asphalt, to Ingham Co. Rd, Comn., 
Mason, $26,062 

Wis., Superior—Paving 3.150 ft. Howard 
Ave. from North 3rd St. to north line of 
Bway.; bitulithic concrete on macadam, 
4.800 lin.ft. conerete curb, also 1,750 ft. 
North 5th St. from Grand to Tower Aves., 
bitulithic on stone and concrete, 2,400 lin. 
ft. concrete curb, to EK. Johnson & Sons, 572 
West 5th St.. $64,735 and $32,790 respec- 
tively 

Wis., Walworth—Paving North Main St. 
8.700 sq.yd. rein.-con., 3,300 lin.ft. concrete 
curb and gutter, 4,400 cu.yd. excav., to 
Whitewater Bridge Co., Whitewater, $26,- 
220. Noted July 20, 

Wis., Waterloo 
North Monroe and 


Paving 8,530 sq.yd. 
Washington Sts., con- 
crete, to L. C. Christiansen, Cambridge, 
vibrolithic $30,077, rein.-con. $28,200. (Type 
of pavement not yet decided.) Noted Aug 
10 

Wis., White Fish Bay—To Clayton Con- 
Co,, 397 Farwell Ave., Milwaukee, grad 
ing and paving Oakland Ave., 9,400 sq.yd. 
concrete pavement $2.68 and 3,117 cu.yd 
grading $0.70; Highland Ave, from Lake 
Drive to Fairmount Ave., 4,634 sq.yd. 
concrete pavement $2.68 and 2,150 cu.yd. 
grading $0.45. Noted Aug. 17. 

Ia., Eldora—Hardin Co. gravel si 
ing (1) Primary Rd. Project 88, (: 
dora-Iowa Falls Rd., Primary Rd. 
212, to M. O. Weaver, Bradgate, (1) 12,486 
cu.yd. gravel 1 mi. haul, $0.375, 131,100 
units additional 4 mi. haul at $0.09, 1,670 
cu.yd. stripping pit $0.25, 2,340 cu.yd. 
gravel 1 mi. haul $0.445 and 32,509 units 
additional 4 mi. haul $0.09 (2) 5,710 cu.yd. 
gravel 1 mi. haul $0.445, 52,390 units addi- 
tional 4 mi. haul $9.09 and stripping pit 
$0.25. Noted June 1. 

la., Sioux City—For 35,000 sq.yd. vibro- 
lithic concrete paving in Country Club PL, 
to M. L. Flinn Paving Co., Grain Exch. 
Bldg., $2.68 per sq.yd. 

Minnesota—State Hy. Dept., St. Paul, 
gravel surfacing 13 mi. State Project 44-21, 
24 ft.. Federal Aid Project 147-C, Houston 
Co., to Lahrer & McLaughlin, South Still- 
water, $60,000 Noted July 13. 

Tex., Pittsburg—Camp Co., grading and 
surfacing 16.16 mi. road, 16 ft., 200,360 
cu.yd. earth excav., 156,388 sq. yd. bitu- 
minous macadam, 127,989 Ib. reinforcing, 
1,517.41 cu.yd, Class A concrete, etc., to 
Coke & Turner, Marshall, (street address 
not available), $246,187. Engrs. est. 
276.459. 

Tex., San Antonio—-Bexar Co., improv- 
ing 8.38 mi. Highway 2 toward Pearsall, 
57,715 cu.yd. earth excav., 869.6 cu.yd, con- 
crete, 108,648 Ib. reinforcing, 17,959 cu.yd. 
gravel surfacing (to be furnished by 
county), (a) grading and gravel surfacing 
(b) rein.-con. drainage structures, to Bexar 
o., c/o A. McCloskey, Gunter Bldg., (a) 
$46,553; W. T. Hutt & Sons, Gonzales, (b) 
$23,180. 

Tex., Sonora—Sutton Co., 
ing, grubbing, gravel 
con, bridges, etc., on 
Federal Aid Project 
yd. earth excayv. in roadway, 
rock excav., (30,774 cu.yvd 
ing to be furnished by 
$3,077), 71,338 Ib. 
cu.yd. concrete, to 


str 


Project 


clearing, grad- 

surfacing and rein.- 
9.66 mi. Highway 4, 
272, 18 ft., 22,129 cu. 
3,520 cu.yd. 
gravel surfac- 
county to cost 
reinforcing, and 1,111.5 
Smith Bros., Crockett, 
or 313 Sumpter Bldg., Dallas, $86,970. 
Engrs. est. $99,051 Noted Aug. 3. 

Wash., Seattle—Grading and paving Em- 
pire Way et al. 43,400 sq.yd. 7 in. con- 
crete, 2,600 lin.ft. armor concrete curb- 
ing, 17,400 lin.ft. integral concrete curb- 
ing, 162,000 cu.yd earth excav., to J. L. 
Smith, Pioneer Bldg., $323,798. Engrs. 
est. $300,000. Noted Aug. 17. 

Wash., Walla Walla—Walla Walla Co., 
grading and surfacing 4 mi. Weston-Elgin 
Mountain Rd., to Johnson Constr. Co., Lum- 
ber Exchange Bldg., Portland, Ore., $48,000. 

Wash., Wenatchee—Chelan Co., grading 
and gravel surfacing 6.5 mi. Sunset High- 
way, from Peshastin Creek to Forest 
Boundary, 36,000 cu.yd. earth excav., 13.- 
190 cu.yd. rock surfacing, to Burke, Seng- 
felder & Berry, Wenatchee, $49,300. 

California—State Hy. Comn., Sacramento, 
to G. Pollock Co., Forum Bldg., Sacra- 
mento, grading 3.28 mi. highway between 
Hueneme Rd. and point 3} mi. southeast, 
Ventura Co., 66,900 cu.yvd. excav. without 
classification, $0.40, 215 cu.yd. class A 
Portland cement (culverts and monuments), 
$30.00, etc., total $33,640; to Clark & Hen- 
ery Constr. Co., 38 South Sutter St., Stock- 
ton, surfacing 4.34 mi. highway between 
Carnadero Creek and Southern boundary, 
Santa Clara Co., 6,500 ton asphaltic con- 
crete surface, $4.36, total $28,340; to Is- 
bell Constr. Co., Fresno, 11.31 mi. highway 
between Chester Grade and northeast quar- 


ter of Sect 
$116,228. 


3 T. 28 N., R 9E., M.D.B. & M., 
Noted July 27 

Calif., Berkeley—Paving, etc., Grove St. 
between Berkeley Way and Hopkins St., 
to Bates & Borland, Oakland Bank of Sav- 
ings Bldg., Oakland, $46,150. Noted Aug. 
> 
Calif., Marysville—To Warren Constr. 
Co., Bacon Bldg., Oakland, paving streets 
in Dist. 16, 14 in. warrenite on 34 in. 
bituminous $0.216, concrete curb $0.60, 
concrete gutter $0.28, grading $0.013; 
Streets in Dist. 15, 14 in. warrenite on 34 
in. bituminous $0.216, concrete curb $0.60, 
concrete gutter $0.38 Noted July 27. 

Calif., Oakland—To Hutchinson Co., 1706 
Rway, Oakland, improving 52nd Ave. be- 
tween East 12th and Kast 14th Sts., 15.734 
sq.ft. grading $0.055, 968 lin.ft. concrete 
curb at $0.67, 2,094 sq.ft. concrete gutter 
$0.26, 14,566 sq.ft. oil macadam pavement 
$0.125; 38th Ave, between Sutter and Hop- 
kins Sts., 25,030 sq.ft. grading $0.04, 1,275 
lin.ft. concrete curb $0.75, 2,670 sq.ft. con- 
crete gutter $0.26; 15,040 sq.ft. oil maca- 
dam pavement $0.1646. 

Calif., Vuba City—Concrete paving 
ft. Hawthorne St. and 310 ft. Linden 
both 42 ft., 4 in. thick; 838 ft. Orange St., 
367 ft. Walnut St., 367 ft. Olive St. and 
367 ft. Chestnut St., all 44 ft. wide, 4 in. 
thick ; Cooper Ave., 18 ft. and 42 ft. wide, 
and 2,422 ft. Bridge St., 80 ft. wide, both 
5 in. thick, to Galbraith & Janes, Box 338 
Yuba City, $80,188. Noted July 13. 

Que., Montreal—To_ Sicily Asphaltum 
Paving Co., 60 St. Viateur St., asphalt 
pavements on Comte St. from Atwater to 
St. Marks Sts., 30 ft., $26,276. Van Horne 
Ave. from Deagon St. to limits of Outre- 
mont, 45 ft., $10,238; B. Brault, Ltd., Bleury 
St., asphalt pavements Rosemount Blvd. 
from Papineau to Frontenac Sts., 46 ft., 
$94,748; Duranceau & Duranceau, 152 
Hamilton St., concrete sidewalks on Cote 
des Neiges Rd., from Queen Mary to Cote 
St. Catherine Rds., $6,809, Cote des Neiges 
2d. from Cote St. Catherine Rd. to 
Namur St., $15,906, Mazarin St. from 
Jolicoeur to Allard Sts., $5,680, Mazarin 
St. from Jolicoeur to Bromby Sts., $2,840, 
Joques St. from Jacques Hertel to Allard 
Sts., $7,434, Joques St. from Jacques Hertel 
to Bromby Sts., $12,148, Wurtele St. from 
Ontario to Sherbrooke Sts., $11,716; Leger 
& Lamoureux, Letang St., concrete side- 
walks on Letang St. from Dufour to Villeray 
Sts., $6,130; Rondou, Corlier & Co., 3227 
Christophe Colombe St., concrete sidewalks 
on Henri Julien St. from Isabeau to Fran- 
cois Coppee Sts., $9,554. 

Que., Montreal—To Quinlan, Robertson 
& Janin Co., 50 Notre Dame St. W., asphalt 
pavements on Montclair Ave. from Sher- 
brooke to Monkland Sts., $7,872, Blvd de 
Carie from Ave. de Grau to Debrillion St., 
$12,916. Jolicoeur St. from Razilly to 
Jocques Sts., $39,991, St. Remi St. from St. 
Ambroise St. to River St. Pierre, $20,375, 
St. Zotique St. from Henri Julien to De La 
Roche Aves., $55,830, Marlowe St. from 
Sherbrooke to Cote St. Antoine Sts., $28,- 
303, Mazarin St. from Jacques Hertel to 
Jolicoeur Sts., $13,973, concrete sidewalks 
on Montclair St. from Sherbrooke to Monk- 
land Sts., $3,703; Sicily Asphaltum Paving 
Co., 60 St. Viateur St., asphalt pavements 
on Fort St. from Sherbrooke to Comte Sts., 
$4,581, Closse St. from Sherbrooke to St. 
Catherine Sts., $18,601, Rolland St. from 
Mountain to Aqueduct Sts., $4,206, Papineau 
Ave. from Beaubien to St. Zotique Sts., 
$55,590, Beaubien St. from Christophe Co- 
lombe to Papineau Aves., $55,590, concrete 
sidewalks on Rolland St. from Mountain 
to Aqueduct Sts., $2,045; B. Brault Co., 
Bleury St., asphalt pavements Christophe 
Colombe St. from Hanatoux to Everett Sts., 
$26,916, De Chateaubrian St. from St. 
Zotique to Belanger Sts., $16,363 ; F. Lapan, 
601 Lacordaire St., concrete sidewaiks on 
Charlemagne St. from Maissoneuve limits 
to Masson, $2,060, Montsabre St. from Sou- 
ligny to Chauveau Sts.,. $26,351, Rue Des 
Belges from Jarry St. to Cremazie Blvd., 
$6,170; Leger & Lamoureaux, 78 Bernard 
St., concrete sidewalks Claude St. from 
Cote Des Neiges to Gatineau Aves., $1,440, 
Jolicouer Ave. from Razilly to Dumas 
Aves., $4,555, Hampton St. from Sher- 
brooke Ave. to Canadian Pacific Ry., 
2,750, Anple St. from Maplewood to Trem- 
blay Sts., $3,256, Northmount St. from 
Decelles St. to point 551 ft. northeast, 
$1,611, Deserey St., $5,052; Rondou, Cor- 
lier Co., 3227 Christophe Colombe St., con- 
crete sidewalks 4th Ave. from Masson to 
St. Jerome Sts., $4,153, 

Ont., Grimsby—For 15,000 sq.yd. as- 
phaltic concrete pavements to Auto Road 
Constr. Co., 29 Erie Ave., Niagara Falls, 
$71,000. Engrs. est. $75,000. 

Ont., Guelph—Will pave Kathleen St., 
et.al., 17,000 sq.yd. concrete and asphalt, 
by day labor. $68,000. KF. McArthur, city 
engr, 
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Ont., Oakville—Paving 1,860 
and Chisolme Sts., 45 ft. wide, 
concrete, to King Constr. © 
3,720 lin.ft. concrete curb and 
above to J. Gibson, Oakville, 
$50,000, 

Ont., Orangville—For 
erete pavements with concret: 
gutters, to W. J. Symond, Wiart 
est. $30,000, 

Ont,, St. Catherine—For 15. 
concrete pavement, to Reid & sS 
Adelaide St. W., Toronto, $31,225 

Ont., Thorold—For 13,000 sq ya 
pavements, to Auto Road Constr, « 
Erie Ave., Niagara Falls, En: 
$38,000. 

Ont,, Trafalgar—tTrafalgar T\ 
crete pavements, to Thornton & M 
Bronte, $25,800. 


Industrial Works 


PROPOSED WORK 


Me., Portland—Confederated Hv 
toir Corp., having plans prepared 
man & Brown Eng. Co., engrs., 
minster St., Providence, R. I. 
meat-packing and refrigerating pla 
and concrete. $300,000. Noted Jy 

Mass,, Attleboro—Hartley Clock « 
Monks & Johnson, archts., 99 Chau 
Boston, having plans prepared 3 x 
x 240 ft. rein.-con. factory. $125,010: 

Mass., Dorchester (Boston P. 0.) 
Water Oil Co., 60 Cambridge St.. 1 
plans 1 and 2 story, irregular gs} 
distribution and storage plant, br'cl 
rein.-con., Dorchester Ave. $75,000. 
vate plans, 

Mass,, West 


’ Springfield (Springfi 
P. 0O.)—Wico Electric Co., c/o P. Br 
pres., 44 Avon Pl., Springfield, plans 

1 story, 90 x 400 ft., brick and steel fa 
tory buildings, being first unit of new yp} 
Architect not accounced. “ 
RB. I., Woonsocket—Evening (al] 
lishing Co., 75 Main St., plans 3 story, | k 
and fireproof mechanical building at’ plant 
$45,000. Private plans. 

Comn., Norwalk—E, M. Jennings (‘o. 

Harrison St., Bridgeport, soon lets contract 
1 story, 55 x 155 ft. brick, steel and ! 
crete garage and_ service station, West 
Ave., here. $40,000. J. W. Northrop, 211 
State St., Bridgeport, archt. 
_ Conn,., Plainville—Standard Steel PRear- 
ings, Inc., Railroad St., plans large 1 stor, 
brick and steel addition to plant. Private 
plans, 

N. Y., Albany—Electric Supply & Equip- 
ment Co.; 103 Allyn St., Hartford, Conn.. 
soon lets contract 4 story, 40 x 63 ft. brick 
and concrete factory, Bway., here. $50,000, 
Private plans, ' 

Pa., Corry—-Kurtz 
Co., preparing plans 2 
plant. Private plans, 

Md., Baltimore — Port Development 
Comn., City Hall, having plans prepared by 
Fay, Spofford & Thorndike, archts. a 
engrs., 200 Devonshire St., Boston, 6 story 
warehouse and piers $3.000,000, 

N. C., Gastonia—Art Cloth Mills 
weave mill, to be equipped with 
two 30 harness novelty looms. 
H. D. Gayner, pres. 

N. C., Granite Falls—A. 
Co., Highland, plans 
$100,000. 

0., Ambherst—Hoynesite Powder 
plans rebuilding portion of plant destroyed 
by explosion. To exceed $100,000 M 
Freshwater, dir. 

0., Dayton—Andrews Baking Co., 1! 
North Main St., plans 2 story, 60 x 140 { 
brick and rein.-con. plant, plain foundatior 
3rd and Charter Sts. $100,000. Architect 
not selected. 

0., Dayton—Miami Ice & Fuel Co., Lud- 
low Bldg., plans 4 story, 60 x 160 ft., cold 
storage plant, brick and _ rein.-con., 
crete pile foundation. $150,000. 
tect not selected. 

0., Minerva—Owen 
kiln addition to plant. 
Private plans. 

Mich., Detroit—City plans new 50 x %4 
ft. steam heating plant at Herman Kiefer 
Hospitial, Byron Ave. A. Kahn, 1000 
Marquette Blidg., engr. 

Ill., Chicago—A, S. 
East Jackson Blvd., soon receives bids 3 
story, 100 x 300 ft. candy factory, rein- 
con., brick and steel. Cicero and Kinzie Sts., 
for Brach & Sons, 215 West Ohio St. §1.- 
000,000. Work will be done in three units. 

Il., Chicago—A. L. Alschuler, archt., 25 
East Jackson Blvd., soon receives bids 4 
story, 110 x 275 ft., furniture factory, rein.- 
con., brick and steel, George St. and North 
Crawford Ave., for Valentine-Seaver Co. 
1721 Sedgwick St., $1,000,000. 

Iil., Chicago—E, C. Frazier, archt., 3 
North Dearborn St., soon receives bids 1 
story, 100 x 130 ft., rein.-con., brick and 


Brass & Wood 
story, 100 x 


> 
Sen 


150 ft. 


plan 
seventy- 


$195,000, 


A. Shuford 
cotton mill, 


Mill 
here, 


Archi- 


China Co. plans 11 
To exceed $40,000 


Alschuler, archt., 28 
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Works (Continued) 
rariuge West Harrison 
; oA “Hannah, 1045 Fulton Market. 


* (hieago— Whitney 
South Michigan Ave., soon re- 

“9 story, 75 x 150 ft., rein.-con., 
steel, Bway. and Glanlake Ave., 

Owner’s name withheld. 

Bay—Fort 
plans 3 story, 
_ rein,-con, and brick, $200,000. 


adysmith—City plans 1 story, 60 
entral heating plant and auxiliary 
. station, rein.-con., brick and steel, 


“Milwaukee—Milwaukee Electric Ry 
*. Co,, 2nd and Sycamore Sts., plans 
$1,000,000, ; 
Pinkley, c/o 
Will mature in spring. 
shawano—Shawano 
, O, Wiegand, clk., Court House, plans 1 
Architect not selected. 
Minneapolis— Northwestern 
09 ord Ave. S., having plans prepared 
‘Lund & Lunt, archts., 224 Essex Bldg., 
story. 48 x 120 ft., sales and service sta- 
ion, rein.-con, and steel. 
veen 10th and 11th Sts. 
Minneapolis—State n 
Paul, having plans prepared by C. 
1 s Bank Blidg., 


Harmon PI. 


_ on State “U,” 
* Mullen, sec’y. 

, Hot Springs—Hot Springs Water, 
Power Co., plans 450 


Wattles, genl. 


Tex., Stamford—Jay Cotton Oil Co. plans 
tton oil mill, rein.-con. and brick, 125 ton 
capacity, also feeding pens for fat- 
> cattle, 5,000 head capacity. 


alif.. Mountain View—lInterstate Textile 
‘/o W. Mooser, 
» Nevada Bank Bldg., San Francisco, 
ving preliminary plans prepared, group 
f factory buildings, probably rein.-con. 
Calif.. Richmond—Luning Mineral 
dry color 
EK. Brown, pres. 
Calif., San Francisco—U. 8S. 
10th St., plans 2 to 4 story 
k manufacturing plant, 
Hamilton—Ontario 
mndon, soon lets contract new hydro sta- 
n extending power 


Metal Prod- 


Ont., Trout Mills—W. Milne & Sons, 
North Bay, plans to rebuild saw mill re- 
ently destroyed by fire. 
B. C., Vaneouver—City Council appointed 
of Kerry & 
Confederation 
t.. to investigate hydro-electric facilities 
ultimate establishment 
f hydro electric plant. 
Vancouver—Canadian 
550 Pacific St., plans factory, Pacific 
between $40,000 and $50,000. 
not announced. 


BIDS DESIRED 


York—J. Arfman, 
. 75 x 100 ft., brick, steel and con- 
foundation, 
Work will be done by separate 
Private plans. 

Sept. 7, at office of Comr. 
House, 32 x 86 ft., 
| and timber power house, etc., for State 
Guilbert & 
546 Broad St., Newark, engrs. 
Glenshaw—L, 
Pittsburgh, 
y, 64 x 113 ft., rein.-con. and tile ware- 
and_ factory, Wittmer Sta., for Ball 
—_ Co., c/o engineer. $50,000. Noted 


Oil City—W. H. Crosby, archt., 
Bldg., taking bids 3 story, 70 x 80 
rein.-con., brick and steel garage, 
. Bowen, Oil City. 
Phila.—Gaul, 
Broad St., taking bids 2 story, 56 x 
'. brick and steel service station, plain 





N. J., Trenton 





Durham Bros., 1609 Sansom St., 


Phila.—Penwood Co., 
loth St., taking bids 5 story, 33 x 105 
foundation, 
Locust St., for Finkelstein Bros., 


Phila.—J, T. Hoekstra, archt., 1713 
St., taking bids 1 story, 96 x 182 
"-con, and brick plant, plain founda- 
‘h and Windrim Sts., for Logan Ice 
and Windrim Sts. 





ooo eee 
NEWS-RECORD 
Oy 





Pa., Phila.—Zerbey & Hollaway, 4713 
North Broad St., taking bids 1 story, 100 x 


147 ft. and 20 x 34 ft. garage, 15th and 
Wyoming Aves., $75,000. C. F. Parker, 
5018 Schuyler St., archt. 


Ill., Chicago—D, S. Klafter, archt., 64 
West Randolph St., receiving bids 1 story, 
100 x 125 ft., rein.-con., brick and steel 
factory addition, 2315-21 West Huron St., 
for Enterprise Parlor Furniture Co, $50,- 
000. 

Ill.,, Chicago—H. A. Mulder, archt., 140 
South Dearborn St., receiving bids 1 story, 


125 x 130 ft., rein.-con., brick and steel ga- 


rage, Clark St. near Devon St., for D. R. 
Guthman, 6730 North Clark St. $60,000. 
I., Granite City—Natl Enameling & 


Stamping Co., Federal Reserve Bank Bldg., 
St. Louis, Mo., receiving bids 1 story, 84 x 
788 ft. warehouse and plant, steel and con- 


crete, hére. United Eng. and Fdry. Co., 
Farmers Bank Bldg., Pittsburgh, Pa., engrs. 
Wis., Beloit—J. Terwilliger, Clinton, re- 


ceiving bids 2 story, 75 x 135 ft. brick and 
concrete garage, plain foundation, Broad 
St., here, $50,000. Private plans. Former 
contract rescinded. Noted May 4. 

Wis., Burlington—J. Alby & Sons, re 
ceiving bids 1 story, 30 x 82 ft., rein.-con. 
garage, plain foundation, $40,000 M. F. 
White, c/o Wilbur Lumber Co., 908 Trust 
Co, Bldg., Milwaukee, archt. 

Wis., Cazenovia—Cazenovia Creamery 
Co,. receiving bids 1 story, 60 x 150 ft. 
dairy, rein.-con., brick and steel, plain foun- 


dation. $50,000, Private plans, Noted 
July 20. 

Calif., Sacramento—Sept. 11, by State 
Dept. Pub. Wks., 2 story, 160 x 160 ft. 
rein.-con, printing plant, 11th and O sts. 
$140,000. G._B. McDougall, Forum Bldg., 
state archt. Noted April 27. 

BIDS RECEIVED 
N. Y., New York—G. A. Whalen, comr. 


Plant & Structures, Municipal Bldg., opened 
bids Aug. 25, clearing site, excavating, 
sheeting and bracing for foundation for pro- 
posed repair shop 16th St. and Ave. C, from 
Contractors Service Corp., 226 Jackson St., 
Brooklyn, $46,342; M. Del Balso, 660 East 
221st St., $49,860; C. Goodman, $56,000, 
Noted Aug. 17. 
CONTRACTS AWARDED 


Mass., Boston—Druker & Rudnick, 

Tremont St., will build 1 story, brick, steel 
and rein,-con. garage and service station, 
Harvard Ave., in Brookline Dist., by day 
labor. $75,000. Private plans. 
_ Mass., East Lee—Mountain Mill Paper 
Co., Railroad St., 1 story, 40 x 150 ft. brick 
and steel factory addition with 40 x 50 ft. 
ell, to J. R. Hampson & Co., 14 Taylor St., 
Pittsfield. Archts. est. $40,000. 

Mass., Holyoke—Farr Alpaca Co., Jack- 
son St., 6 story, 100 x 500 ft. cotton warp 
plant, brick and rein.-con., to Daniel O’Con- 
nell’s Sons Co., 480 Hampden St. 
est. $600,000. Noted July 27. 

Mass., New Bedford—New Bedford Boiler 
& Machine Co., 42 Front St., will build 4 
story, 60 x 167 ft., rein.-con. warehouse, 
by day labor. $150,000. Leary & Walker, 
908 Purchase St., archts. 

Mass., Watertown—Hood Rubber Co., 2 
story, 96 x 208 ft., concrete factory addi- 
tion, to W. H., Iliffe, 93 North Beacon St. 
Archts. est. $75,000. 

_ Conn., Hartford—Automatic Refrigerat- 
* ing Co., 618 Capitol Ave., 3 story, 53 x 71 
x 95 ft. brick and steel addition to plant, 
Capitol Ave., to M. A. Connor, 688 Broad- 
view Terrace. Archts. est. $50,000. 
_,N. ¥.. New York—H. Harjes, 408 West 
76th St., 4 story, brick, steel and concrete 
garage, plain foundation, 403 West 76th 
St., to T. J. Murphy, 2 West 45th St. 
Archts. est. $200,000. 

N. Y., New York—Kokem-Chisholm Co., 
74 Center St., rein.-con. and steel factory, 
plain foundation, 134th St. and Willow 
Ave., to Barney-Ahlers, 110 West 40th 
St. Archts. est. $90,000. 

Pa., Cambridge Springs—Blystone Mfg. 
Co., Cambridge Springs, 90 x 260 ft. con- 
crete block and steel factory, to Austin 
Co., 16112 Euclid Ave., Cleveland, O. Noted 
June 29. " 

Pa., Charleroi—S. S. Jones, Belle Vernon, 
2 story, 60 x 100 ft. garage, Donner and 9th 
Aves., to Austin Co., 16112 Euclid Ave., 
Cleveland, O. Engrs. est. $40,000. 

Pa., Lancaster—E..A. Wilson, archt., 1208 
Chestnut St., 3 story, 80 x 176 ft., re™m.-con. 
and brick factory, plain foundation, to H. 
Wohlsen, Woolworth Bldg., for Bayuk Bros., 
3rd and Spruce Sts. Noted Aug. 10. 

Pa., Phila.—Fischers Dairy, Orthodox 
and Worth Sts. ,2 story, 52 x 54 ft. stable, 
2 story, 40 x 61 ft. dairy and 16 x 31 ft. 
power house, Orthodox and Worth Sts., all 
brick and steel, plain foundations, to H. 
Gill, Jr., 2514 Germantown Ave. 

Pa., Phila.—F. Pearson Co., 11th and 
Chestnut Sts., 5 story, 62 x 160 ft., rein.- 
con. and brick factory, plain foundation, 


18 


Archts. 
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Leverington and Wilde Sts., to H. H. Bur- 
rell, 206 South Quince St. Iengers. est. 
$300,000, 

Pa., Phila.—Henderson Bros., 25th and 
Spruce Sts., 2 story, 40 x 118 ft. and 1 
story, 30 x 115 ft. brick and steel garage, 
plain foundation, 27th and Bainbridge Sts.., 
to J. H Hunkle Co., 25th and Delancey 
Sts Engrs. est. $100,000, 

Pa., Pittsburgh—Westinghouse Electr 
& Mfe. Co., Union Bldg, 4 stof% and 
basement, 100 x 200 ft., rein.-con., brick, 


steel and stone plant and storage building, 
Susquehanna and Lang Aves., to W. F 
Trimble & Sons, 1719 Penna. Ave 

Va., Richmond—News-Leader 
ing Co., 9 North 8th St., 4 story, 87 x 120 
ft. plant, rein.-con., brick and steel, 4th and 
Grace Sts., to J. T. Wilson Co., Inc., Mutual 
Bldg. Archts. est. $200,000, Noted July 6 

Ss. C., Clover—-Hampshire Spinning Co., 3 
story,’ 133 x 294 ft., rein.-con, mill, to 
Gaston Constr. Co., Gastonia, 

0., Cleveland—lI>. D. Wessels & Son, 1385 
East 17th St., 2 story, 100 x 102 ft., brick 
and steel factory and warehouse, 2009 Ore 
gon Ave., to G. A. Rutherford Co., 2725 
Prospect Ave, Archts. est. $50,000. Noted 
Aug. 24. 

O., Cleveland—G. S. Rider & Co., archts 
and engrs., Century Bldg., 1 story, 100 x 
280 ft., brick and steel foundry, West 82nd 


‘Publish- 


St. and Almira Ave., to S. W. Emersor 
Co., 19090 Euclid Ave., for Crucible Steel 
Castings Co., Canal Rd. Archts, est. $100,- 


000. Noted Aug. 17 

0., Cleveland—Templar Realty Co., c/o 
M. Marmorstein, 605 Ulmer Bldg., 1 story 
52 x 86 ft., brick and steel garage, Kast 
69th St. and Euclid Ave., to Simon Constr 
Co., 10211 Parkgate Ave. Archts. est. $40,000 


0., Youngstown—Youngstown Boiler & 
Tank Co., Foot of Mahoning Ave., 1 story, 
steel boiler and tank factory, Mahoning 
Ave., to Niles Forge and Machine Co., Niles. 


Engrs, est. $50,000 7 
Mich., Detroit — J. R. Wood, 616 East 

High St., 1 story, 90 x 120 ft., brick and 

steel garage, plain foundation, West War 


ren Ave., to F. H. Davis, 
Bldg. Eners. est. $40,000, 

Mich., Grand Rapids—Grand Rapids Tire 
& Rubber Co., Fuller St.. will build 3 
story, 44 x 226 ft. brick and steel factory, 
Fuller St., by day labor. $250,000. 

Wis., Appleton—G. R. & S. Motor Co., 738 
Washington Ave., 1 and 2 story 30 x 75 ft. 
rein.-con. brick and _ steel garage, plain 
foundation, to k.. F. Miller, 726 College Ave. 
Archts. est. $50,000. Noted Aug. 17. 


1838 Penobscot 


Wis., Appleton—Valley Dairy Products 
Co., 2 story, 60 x 8&0 ft. dairy, rein.-con., 
brick and steel, to Hogman Constr. Co., 
1087 Gneida St. Archts. est. $50,000. Noted 
Aug. 10. 

Wis., Cudahy—Federal Rubber Co., Cud- 


ahy, 4 story, 120 x 250 ft., brick and tim- 
ber factory, to T. Siderits Constr. Co., 1591 
2nd St., Milwaukee, Archts. est. $250,000. 

Wis., Kewaunee—Kewaunee Mfg. Co., 
2 story, 30 x 140 ft. addition to factory, to 


F. Borkovetz, Kewaunee. Archts. est. 
$45,000. 
Wis., Lake Geneva—J. Nutini. 1 story. 


50 x 90 ice cream factory, rein.-con., brick 
and steel, to H. Huntress, Lake Geneva 
Archts. est. $40,000. 

Wis., Madison—J. Feldman Paper 
Co., 515 Regent St., 1 story, 60 x 
factory, rein.-con., brick and steel 
Charter St., to W. H. Kuhlman, 
(street address not available). 
$50,000. Noted Aug. 24. 


30% 
120 ft 
factory, 
Madison 
Archts, est 


Wis., Milwaukee — Milwaukee Electric 
Ry. & Light Co., 2nd and Sycamore Sts., 
will build 40 x 50 ft. substation addition, 
Oakland Ave:, by day labor. R. H. Pink- 
ley, c/o owner, engr. Equipment to Gen- 
eral Electric Co, 

Wis., Milwaukee—Seaman Body Corp., 
1732 Richards St., 5 story, 100 x 225 ft 


and 100 x 420 ft. plant, brick and timber, 


to T. Stark & Co., 130 Muskego § Ave. 
Archts. est. $350,000. Noted Aug. 17. 
Wis., Milwaukee—Walsh Harness (Co., 


137 Keefe Ave., 3 story, 48 x 50 ft.. brick 
and timber warehouse, plain foundation, to 


Byrne Bros, Co., 3112 Burleigh St. Archts. 
est. $40,000. 
Wis., Neenah—Jaeger-Dowling Co., 214 


South Commercial St., 1 story, 75 x 120 ft 
concrete and brick garage, plain founda- 
tion, North Commercial St., to E, F. Miller, 
lst Natl Bank Blidg., Appleton. Archts. 
est. $40,000. Noted Aug. 10. 

Wis., Spooner—Chicago, St. Paul, Min- 
neapolis & Omaha Ry. Co., 275 East 4th 
St., St. Paul, Minn., brick and concrete 
roundhouse, here, to J. E. Donlin, 1271 
Ashland Ave., St. Paul, Minn., $50,000. 

Wis., West Allis—Allis-Chalmers Mfg. 
Co., National Ave., general contract, 1 
story, 176 x 406 ft., concrete, brick and 
steel carpenter shop, plain foundation, to 
Klug & Smith, 69 Wisconsin St., Milwau- 
kee; structural steel to Milwaukee Bridge 
Co., 1400 34th St., Milwaukee, 
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Industrial Works (Continued) 

Minn., St. Paul—North St. Paul Casket 
Co., North St. Paul, 4 story, 95 x 150 ft. 
rein.-con., brick, stone and tile factory and 
office, University Ave. and Griggs St., here, 
general contract to F. C. Norlander, 409 
Metropolitan Bank Bldg., $92,750. 

Tex., Dallas—Otis Elevator Co., Young 
and Akard Sts., 2 story, 75 x 150 ft., ware- 
house and shop, brick and _ steel, plain 
foundation, to Inge Constr. Co., Southwest- 
ern Life Bldg. Archts. est. $75,000- 
$100,000. 

Calif., 


Stockton—Xclusive Laundry, 427 
East Lafayette St., 1 story, 92 x 150 ft. 
brick and concrete laundry, Lafayette and 
California Sts., to Davis-Hellar-Pearce Co., 
Delta Bldg., $50,000. Noted July 27. 

B. C., Kimberly—Consolidated Mining & 
Smelting Co., Ltd., Trail, will build 1,500 ton 
concentrator plant, by day labor. $1,250,- 
000 to $1,500,000, 8S. G. Blaylock, genl. 
mer. Noted July 20 

B. C., Vancouver—Dominion Government, 
Ottawa, Ont., 30 x 60 ft. grain drying 
plant, 90 ft. high, 1 story, 30 x 75 ft. 
boiler house at government elevator here, 
to Barnet, McQueen & Co., Ltd., Fort 
William, Ont., $85,000. 


Buildings 
PROPOSED WORK 


Athol—Hospital—Athol 
Hospital, Newton St., having plans pre- 
pared by Kendall, Taylor & Co., archts., 
142 Berkeley St., Boston, 3 story, brick and 
concrete, Newton St. $200,000, 

N. Y., Rochester—Apartment—S. Tand- 
ler, 461 Clifford Ave., plans razing present 
frame house and constructing 3 story, 60 x 
184 ft., brick, South Union St. $200,000. 
Architect not announced, 

i. ¥., Syracuse — Apartment — James 
Corp. plans brick, James St. 
$250,000. Architects name withheld. 

MN. de New Brunswick—School—RBd. 
Educ. plans 3 story, 150 x 250 ft., brick 
and steel, $170,000. Architect not se- 
lected. 

N. J., Princeton—Hotel 
Co. plans hotel, Alexander St. 
Browne, pres. Engineer not selected, 

Pa., Dormont—Church—O, M. 
archt., Jenkins Arcade, Pittsburgh, soon 
lets contract 1 story, balcony and base- 
ment, 66 x 75 ft., Potomac and Espy Sts., 
for Presbyterian Church. $175,000. 

Pa., Monaca—High School—Bd. Educ. 
soon takes bids 16 room, with gymnasium 
and auditorium, Indiana and 10th_ Sts. 
$150,000 J. H. Phillips, Fulton Bildg., 
Pittsburgh, archt. 

Pa., Phila.—Apartment—J. F. Clark, 
archt., 23 South 16th St., soon takes bids 
4 story, 40 x 125 ft., brick, steel and stone, 
plain foundation, 18th and Vine Sts, $200,- 
000. Owner's name withheld. 

Pa., Pittsburgh—Hospital—Homeopathic 
Hospital, Center Ave., plans additions. 
$1,000,000. Architect not selected. 

Va., Roanoke—High School—Bad. 
soon takes bids 2 story. $200,000. 
Richards, 618 Chestnut St., Phila., 
Noted May 18. 

La., New Orleans—University—Loyola 
University, 6363 St. Charles St., having 
plans prepared by P. Torre, Jr., archt., 
Canal Commercial Bldg., first unit, 4 story, 
60 x 200 ft. concrete, brick, steel and terra 
cotta, $300,000. Ultimate cost $1,000,000. 

Tenn., Morristown—Dining Room and 
Dormitories—Methodist Episcopal Church 
of America having plans prepared by Bar- 
ber & MeMurry, archts. and engrs., Bur- 
well Bldg., Knoxville, 1 dining room and 2 
dormitories, each 3 story, 40 x 150 ft., at 
Morristown Normal and Industrial College. 
$150,000. 

Tenn., Nashville—Memorial 
Annex—Tennessee Memorial Comn., takes 
bids within 30 or 60 days for memorial 
and capitol annex, Capitol Blvd. $1,250,000. 
A. A. Taylor, chn. McKim, Mead & White, 
101 Park Ave., New York City, archts. E. 
Dougherty, Stahlman_ Bldg., associated 
archt. 

0., Cincinnati—Office and Lodge 
Brotherhood of Railway & Steamship 
Clerks, Freight Handlers, Express and Sta- 
tion Employees, having plans prepared by 
Rendigs, Panzer & Martin, archts., 609 
Lineoln Inn Court Bldg., 7 story, 90 x 120 
ft., brick, plain foundation, Court and Vine 
Sts $500,000, E. H. Fitzgerald, 2nd. 
Natl. Bank, grand pres. 

0., Cleveland—Apartments—B. Koslen, 
10612 Olivet Ave., plans two 4 story, brick 
and steel, East 85th St. near Euclid Ave. 
$250,000. M. Wies, Union Bldg., archt. 

o., Cleveland — Commercial-Premier 
Building Co., c/o W. L. Flory of Thomp- 
son, Hine & Flory, Williamson Bldg., plans 


Mass., Memorial 


Apartment 


Princeton Inn 
$350,000. C. 


Topp, 


Educ. 
H. CG 
archt. 


and Capitol 
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brick 
Chester 


18th St. 
Private 


6 story, 
and 
plans. 

0., Cleveland—Commercial and Hotel— 
S. Kaplan, 1418 Prospect Ave., having plans 
prepared by R. H. Hinsdale, archt., Bangor 
Bidg., 4 story, 62 x 90 ft., brick and steel, 
1428 Prospect Ave. $150,000. 

0., Cleveland—Medical Library—Cleve- 
land Medical Library Assn., c/o G. E. Fol- 
lansbee, 9615 Miles Ave., having plans 
prepared by Walker & Weeks, archts., 1900 
Euclid Ave., 3 story, brick, steel and con- 
crete, 2318 Prospect Ave. $400,000. 

0., Cleveland—Memorial—Cleveland Me- 
morial Entombment Co., c/o W. H. Allen, 
Hickox Bldg., plans 1 story, marble and 
granite, Euclid Ave. near Chardon Rd. 
$150,000. A. W. Harris, Cleveland Dis- 
count Bldg., archt. 

0., Cleveland — School—-St. Ladislaus 
Slovenian Catholic Church, 2813 East 95th 
St., having plans prepared by W. C. Jansen, 
archt., Electric Bldg., 3 story, 16 room, 
brick, steel and concrete, East 95th St. and 
Holton Ave. $150,000. 

0,, Dayton—Bank—Amer. Natl. Bank, 16 
South Main St., having plans prepared by 
Pretzinger & Musselman, archts., 1155 Rei- 
bold Bldg., 2 or 3 story, 50 x 200 ft., rein.- 
con. and stone, concrete pile foundation, 
South Main St. $175,000. 

0., Dover—Theatre and Lodge—Dover 
Pythian Castle Co. having plans prepared 
by G. A. Ebeling, archt., Newman-Stern 
Bldg., Cleveland, 4 story, 50 x 150 ft., brick, 
steel and concrete. $150,000. 

0., Findlay—School—Plans $325,000 bond 
issue for modern centralized school. 

0., Rocky River—Commercial and Thea- 
tre—N. T. Teshera, c/o W. S. Ferguson 
Co., archts. and engrs., 1900 Euclid Ave., 
Cleveland, having plans prepared 1 and 2 
story, brick, steel and concrete, Detroit 
Rd. and Blount St. $200,000. 

0., St. Marys—High School—Bd. Educ. 
had plans prepared 2 story, 100 x 146 ft. 
high school. $160,000. Noted July 13. 

Mich., Detroit—Apartment—J. I. Wein- 
berg, archt., 401 Congress Bldg., prepared 
plans for 4 story, 80 x 140 ft. brick and 
steel, plain foundation, Van Dyke and 
Agnes Aves, $175,000. Owner's name 
withheld, 

Mich., Grand Rapids—Mercantile—P. 
Steketee & Sons, Monroe St., having plans 
prepared by Robinson & Campau, archts., 
Michigan Trust Bldg., 8 story, 50 x 135 
ft. rein.-con., steel and terra cotta, Monroe 
Ave. $250,000, 

Iil., Chicago—Church—Bethany Evan- 
gelical Lutheran Congregation, c/o W. C. 
Jones, archt., 105 South La Salle St., plans 
rein.-con., brick and steel, Cullom Ave, and 
North Paulina St. $150,000. 

Wis., De Pere—School—Bd. Educ. plans 
2 story vocational school. $150,000. W. R. 
Mathews; clk. Architect not selected. 

Wis., Hayward—High-Grade School—Bd. 
Educ. voted $150,000 bonds, 2 story, 50 x 
150 ft., brick, rein.-con. and steel, plain 
foundation, Architect not selected. 

Wis., Kenosha—Court House, Adminis- 
tration and Jail—Kenosha Co. having re- 
vised plans prepared by Lindl, Lesser & 
Schutte, archts., 82 Wisconsin St., Milwau- 
kee and Wisconsin Sts., Kenosha, 3 story, 
126 x 226 ft. and 67 x 188 ft., rein.-con., 
and stone, plain foundation, Sheridan Rd., 
$650,000. Noted April 6. 

Wis., Kenosha—School—School Bd. hav- 
ing preliminary plans prepared by J. D. 
Chubb, archt., 109 North Dearborn St., Chi- 
cago, 3 story, brick, concrete and tile, plain 
foundation. $300,000. 

Wis., Milwaukee — Apartment-Hotel — 
Juneau Park Surf Co., c/o E. B. Woolf & 
Co., 79 West Madison St., Chicago, having 
plans prepared by Hetherington & Krieg, 
archts., 80 West Washington St., Chicago, 
8 story, concrete, brick and tile, plain 
foundation, Juneau Pl. here. $1,500,000. 

Wis., Milwaukee—Club and Business— 
P. & P. Order of Stags, c/o R. Smith, (ex- 
alted ruler) 848 3rd St., having preliminary 
plans prepared by J. K. Lamboy, archt., 
848 3rd St., 2 story, 100 x 200 ft., rein.- 
con., brick and concrete, plain foundation. 
$150,000. 

Wis., Milwaukee—Depot—Chicago, North 
Shore & Milwaukee R.R., 72 West Adams 
St., Chicago, plans 1 story, rein.-con. and 
brick addition, 6th and Cylbourn Sts., here. 
$150,000. A. W. Gerber, c/o owner, archt. 

Wis., Milwaukee—High School—Our Lady 
of Mercy Academy, 705 National Ave., hav- 
ing preliminary plans prepared by Brust & 
Philipp, archts., 405 Bway., 3 story, 100 x 
150 ft.. brick and concrete, plain founda- 
tion, 15th Ave. and Mineral St. $250,000. 

Neb., Omaha—Club and Office—A. Sears, 
448 Brandis Bldg., had preliminary plans 
prepared by McDonald & McDonald, archts., 
204 Standard Oil Bidg., 10 story, rein.-con., 
brick, stone and steel, 18th and Dodge 
Sts. $1,500,000. = 
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Wash.,, Seattle—Lodge—B.} 
and Spring Sts., plans 300 roon 
auditorium, (3,500 seating ca; 
and Madison Sts., adjoining pr: 
ing. $1,000,000. J. C. Slater 
ing com, Architect not selects 

Calif., Fresno—Administrat 
Union High School Dist., c/o ¢ 
Schools, plans 1 story. $150.0 
tect not selected. 

Calif., Mountain View — Hig 
Mountain View High School Dp 
plans prepared by W. H. We: 
369 Pine St., San Francisco, g1 
school buildings. $197,000. 

Calif., San Francisco—Hon,: 

San Francisco Co. plan election 
$2,000,000 bonds for new re 
J. Reid, Jr., city archt., 1st N 
Bldg., will probably be comm 
draw plans. 

Calif., San Jose—Temple—Sar 
sonic Temple Assn., South Ist S 
plans prepared by C. Werner, ar 
boldt Bank Bldg., San Francisco 
rein.-con., 3rd and James Sts. $25 

Que., Montreal—Church—Fa! 
Philomene, 34 St. Sulpice St., plar 
Masson St. and 6th Ave. Roser 
$150,000. 

Ont., Hamilton—Collegiate—hd. 
plans 16 room brick, Main St. $j 
W. Parke, chn. building com. 

B. C., Vancouver—Office—J. J. Coy 
738 Granville St., having plans prepar 
M. Helyer, archt., c/o owners, 4 or 5 
50 x 120 ft., steel, terra cotta 
Granville St. near Robson, $150,000 


BIDS DESIRED 


Mass., Worcester—High School—Sept, 
(change of date), by School Comn., 3 st 
181 x 268 ft. brick, concrete and stee} 
thur, Grafton and Dorchester Sts. $700 
J. D. Leland Co., 41 Mt. Vernon St., Bos 
ton, archts, Noted Aug. 10. 

N. Y., Buffalo—School—Sept. 11, by Bad 
Educ., 1401 Telephone Bldg., School 69, 
story, 175 x 250 ft., rein.-con., brick 
tile, Clinton St. $400,000. Associated But 
falo Architects, 232 Delaware Ave.. archt 

N. Y¥., Glens Falls—School—Sept. 18, by 
Bd. Educ., brick, steel and stone. plait 
foundation. $250,000. Tooker & Mars 
101 Park Ave., New York, archts. and 
engrs. Noted May 11. 

N. Y¥., New York 
Park Bd., Municipal 
be known as 
building known 


ana br 


Museum—Sept. 7, by 
Bldg., new wing t 
southeast wing and 

as Hall of Ocean L 
incl. passage to connect court building 
southeast wing, for Amer. Museum ot 
Natural History, Manhattan Sq. Bids w 
also be received for plumbing work, vei 
tilating and humidifying apparatus, stean 
heating, and fume removal apparatus, et 
Noted Aug. 10. 

N. Y., Port Jervis 
12, by Ba. Educ., ie 
plain foundation, $400,000. Tooker & 
Marsh, 101 Park Ave., New York, archts 
and engrs. Noted June 1. 

N. Y., Rochester—Bank—J. F. 
archt., Granite Bldg., taking 
85 x 85 ft., State and Corinthian 
Natl. Bank of Commerce, State St. 
000. Noted March 30. 

N. Y., Saratoga Springs—High Schoo! 
Sept. 18, by Bd. Educ., new high 
Lake Ave. $400,000. Coffin & Coffin, 522 
5th Ave., New York, archts. and engrs. 
Noted Apri! 20. 

Pa., Johnstown—Auditorium 
nasium—Sept. 11, by J. D. 
School Dist., 601 Swank 
100 x 160 ft. brick and stone auditoriun 
and gymnasium in high school. $359,00' 
Former contract rescinded. Noted Aug. 2! 

Pa., Phila.—Apartment—S. Cohn, 411 
South 62nd St., taking bids 3 story and 
basement, 84 x 94 ft. brick and steel, plait 
foundation, 46th St. and Osage Av 
$200,000. H. L. During, 1309 Locust St 
archt. 

Pa., Phila.—School—Sept. 7, by Bd 
Educe., 3 story, brick, steel and stone, plair 
foundation, -almetto and Bleigh Sts 
$500,000. Private plans. 

Pa., Pittsburgh—Temple—Sept. 11, by 
Syria Improvement Assn., Syria Temple, 4 
svory, 51 «x 206 ft., brick and _ terra cotta 
Lytton Ave. and Bayard St. $150,000. BR 
G. Schmidt & Co., 154 West Randolph St. 
Chicago, Ill., archts, Noted June 29. 

Pa., Williamsport—Church—J. C. Winter 
and H. J. Wilson, 1001 Market St., takins 
bids 2 story, and basement, 100 x 110 f& 
brick and stone, plain foundation, B« 
and Packer Sts., for First United E 

elical Church, Packer and Bennett 

150,000. Noted April 6. eee 

N. C., Raleigh—School—Sept. 8, by Schoo! 
Bd., for Thompson School, 2 story, 120 % 
162 ft., brick and stone, Hargett St. $15°. 
000. C. G. Sayre, Raleigh (street address 
not available), archt. Noted July 27. 
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brick, steel and 


Warner, 
bids 5 
Sts., for 


$500,- 


story, 


school 


Gyn 


pres 


and 
Rutledge, 
Bldg., 3 


story 








feo 


— 
August oi 1922 
ee 


jings (Continued) 
eland—High School—Sept. 18, by 
0. cer sast 6th St. and Rockwell Ave., 
aoe 9 x 300 ft., brick, steel and con- 


te Bast 152nd St. and St. Clair Ave. 
“and. EF. G. Hogen, dir. W. R. Mc- 
East 6th St. and Rockwell Ave., 


27. 


$2 
ee Noted Oct. 

0., Cleveland—Parcel Post Station—Leh- 
. mitt, archts., Electric Bldg., tak- 


an & S - ‘ 
>» bids and opens same about Sept. 1, 3 
vary, brick and concrete, 131 West St. Clair 

» for G. Keller, 2230 Superior Ave. 


Noted July 13. 


*\ich., Ann Arbor—School—Sept. 5, by 
i Edu Lincoln School, 2 story, 134 x 
¢ # rein.-con., and brick. $200,000. 
Mich., Dearborn—Hotel—Sept. 20, by 

ner & Seeler, archts., 1402 Kresge 


g. Detroit, 4 story and basement, 100 x 
‘. brick, terra cotta and steel, plain 
i Michigan Ave., for Dearborn 

Co,, c/o architects. $150,000. Noted 


Mich... Ramsey—Housing—Castile Mining 
nsey, taking bids 85 five and six 
dern houses, one clubhouse and one 
munity house. $350,000. 
l., Chiceago—Apartment—A. G Lund, 
453 West 63rd St., receiving bids 3 
x 177 ft., rein.-con., brick and 
and Merrill Sts., for J. S. Smith, 
- vde Ave. $250,000. 
lL, Chieago—Church—H, K. Holsman, 
reht.. 304 South Wabash St., receiving 
« 60 x 100 ft. rein.-con., brick and steel, 
Sst. and University Ave., for University 
» of Disciples, c/o architect. $200,- 











( 


Wis., Milwaukee—Apartment—R. Razall, 

rcht.. 330 Caswell Blk., receiving bids and 

pens same about Sept. 4, 3 story, 2 units 
h, 50 x 110 ft., concrete and brick, plain 

dation, East Side, for Hotel Investors, 

! 330 Caswell Blk. $250,000, 

Wis., Racine—Hotel—Sept. 15, by New 
ne Hotel Co., 6th and Main Sts., and 
E. Perry and Fugard & Knapp, archts., 









12 East Superior St., Chicago, ist unit, 
and & story, 100 x 120 ft., rein.-con., 
k and steel, plain foundation. $600,000. 


ted April 13. 

la, Cedar Rapids—High School—Bd. 
‘duc., c/o J. A. Motejl, secy., 705 1st Ave., 

ceiving bids and opens same about Sept. 

3 story, 160 x 200 ft., rein.-con., brick, 
and stone. $475,000. F. Tustison Co., 

: Auditorium Bldg., Minneapolis, Minn., 

gers. B. Rugh, 811 Security Bldg., archt. 
Noted Aug. 17. 

la., Cedar Rapids—Hospital—Mercy Hos- 

Assn., c/o Sister Sephias, receiving 

ds and opens same about Sept. 10, 6 

ry, 80 x 120 ft. addition, rein.-con., 

ck, tile and stone, 6th Ave. between 8th 
nd Division Sts. $250,000. W. L. Steele, 

2 United Bank Bldg., Sioux City, archt. 
Noted Aug. 10, 

Kan., Atchison—Academy—Sept. 15, by 

Brielmaier & Sons Co., archts., 432 
vay.. Milwaukee, Wis., 4 story, rein.-con. 

i brick, plain foundation, for St 
Scholastica Academy, 8th and Eccher Sts. 
Noted Aug. 10. 

Calif., San Francisco—Church and 
school—C. Fantoni, archt., 550 Montgomery 
“t.. receiving bids 3 story, rein.-con. and 

Filbert St. near Powell St., for Roman 
holie Archbishop of San Francisco, 1100 
nklin St. $200,000. 


BIDS RECEIVED 


Me., Belfast—High School—Bd. Educ. 
wned bids 3 story, 130 x 153 ft., brick 
nd steel, Church St., from Forgione & 
Romano, Fidelity Bldg., Portland, $195,920; 
o, Nelson Co., 194 Exchange St., Bangor, 
$255,829; H. Purinton Co., 61 Temple St., 
Vaterville, $264,500. Noted July 13. 

Md., Baltimore—Hospital—E. H. Glidden, 
reht.. 1210 Amer. Bldg., opened bids Aug. 
‘6, group of 9 buildings, incl. administra- 
tion, 3 pavilions, nurses home, kitchen 
ig, laundry, power house, etc., also 
gre g, sewers, etc., Baltimore City Hos- 
for Communicable Diseases, Hillen 
:) primary bid, (b) secondary bid, 
Price Constr. Co., Maryland Trust 
Bide. (a) $674,500 (b) $645,900, R. B. 
Mason, 308 West Madison St., (a) $680,000 
‘h) $653,000, M. A. Long Constr. Co., 2016 
bein North Ave. (a) $707,230 (b) 
_Minn., Mankato—Administration—State 
Bd. Control, State Capitol, St. Paul, opened 
revised bids Aug. 17, 3 story, irregular 
Shaped, rein.-con., brick and tile, State 
Teachers College, here, (a) main bid (b) 
e for unfinished int., from J. C. Nel- 
nstr. Co., Mankato, (a) $247,120, 
‘900, Madsen Constr. Co., Builders 
hange Bldg., Minneapolis, (a) $249,322, 
$56,966, Fleisher Constr. Co., 1000 
de Exchange Bldg., (a) $250,000, (b) 

Contract awarded to lowest bid- 
ted Aug. 17, 


$560.000, 
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CONTRACTS AWARDED 


Mass., Brighton (Boston P. O.)—Apart- 
ment—D. Cerussi, 15 Exchange St., Boston, 
5 story, 100 x 100 ft., brick, here, to F. J. 
Van Etten Co., 80 Boyleston St., Boston, 
Archts. est. $500,000. 

R. L., Cranston—Library—Elmwood Li- 
brary Assn., 2 story, 60 x 110 ft. brick, 
marble and fireproof construction, Elmwood 
and Princeton Aves., to J. W. Bishop Co., 
109 Foster St., Worcester, Mass. Archts. 
est. $300,000. 

N. Y., Brooklyn—Apartment—Zol Cla 
Constr. Co., c/o C. B. Meyers, archt. and 
engr., 31 Union Sq., New York, 9 story, 
120 x 150 ft., brick, steel and stone, plain 
foundation, Ocean Ave., here, by day labor. 
$700,000, 

N. Y¥., New York—Apartment—One Fifty 
East 73rd St. Corp., 403 Madson Ave., 11 
story, brick, steel and stone, plain founda- 
tion, East 73rd St., to J. Lowry, Jr., 171 
Madison Ave, Archts, est. $1,250,000, 

N. Y., New York—High School—Bd. 
Educ., 500 Park Ave., addition to Julia 
Richman High School, brick, steel and 
stone, plain foundation, 67th and 68th Sts 
near 2nd Ave., to Frymier & Hanna, 25 
West 45th St., $1,864,000. Archts est. 
$1,900,000. Noted Aug. 10. 

N. Y., New York—Hotel—Forty One West 
8ist St. Corp., 345 Madison Ave., 15 story, 
brick, steel and stone, plain foundation, 41 
West 8ist St., to J. G. Siegel, 343 Madison 
Ave. Archts. est. $750,000. 

N. Y., New York—Loft—C. Glazer, Inc., 
175-5th Ave., 9 story, brick, steel and 
stone, Plain foundation, 146 West 26th St., 





to V. Lynch & Co., 270 West 19th St. 
Archts. est. $350,000, 

N. Y., New York—Office—Forty Nin 
West 45th St. Corp., c/o Sommerfeld & 


Steckler, archts. and engrs., 31 Union Sq., 
brick, steel and stone, piain foundation, 4.) 
West 45th St., to G. Backer Constr. Co., 
285-5th Ave. Archts est. $300,000 This 
corrects report in Aug. 17th issue. 

N. Y., New York—Office—Prudence Bond 
Corp., 31 Nassau St., 14 story, 66 x 100 
ft.. Madison Ave. and 43rd St., to Realty 
Association, 162 Remsen St., Brooklyn. 
Noted Feb. 9. 

Pa., Dunlo—High School—Bd. Educ., c/o 
M. L. Smith, secy., 2 story and basement, 
130 x 150 ft., to L. F. Swinter, Ebensburg. 
Archts. est. $150,000. 

Pa., Phila.—Apartment—M. FE. LaDow, 
Oak Lane, 3 story, 40 x 121 ft. brick, steel 
and stone, plain foundation, 13th St. and 
Oak Lane, to y Cameron Eng. Co., 
Witherspoon Bldg. Archts. est. $150,000. 

Pa., Phila.—Loft—33rd and Arch Sts. 
Realty Co., c/o C. E. Wunder, archt., 1415 
Locust St., 2 story and basement, 70 x 133 
ft. rein.-con. and brick, plain foundation, 
33rd and Arch Sts., to J. S. Rogers & Co., 
Drexel Bldg. Archts. est. $150,000. 

Pa., Phila.—Office—E. Hummel, c/o Mar- 
tin & Kilpatrick, archts., Otis Bldg., 8 
story, 22 x 153 ft. brick, steel and stone, 
20th and Chestnut Sts., to W. R. Dougherty, 
1610 Sansom St. Archts. est. $500,000. 

Pa., Phila.—Office and Sales—Westing- 
house Flectric Co., Weidner Bldg., 10 story, 
95 x 111 ft. rein.-con. and brick, plain 
foundation, 30th and Walnut Sts., to 
Hughes-Foulkrod Co., Commonwealth Bldg. 
Noted June 29. 

Pa., Phila.—Theatre and Stores—R. Hill, 
304 Sommerset St., 2 story, 58 x 104 ft., 
brick and steel, plain foundation, Front 
and Huntington Sts., to A. Booth Co., 
4355 Frankford Ave. Archts. est. $200,000. 

Pa., Pittsburgh — Gymnasium, etc. — 
Duquesne University, Bluff St., 3 story and 
basement, 80 x 125 ft., gymnasium and 
power house, Colber and Locust Sts., to 
Rose & Fisher, 819 Penna. Ave. Archts, 
est. $150,000. 

Pa., Pittsburgh — School — Bd. Educ., 
Fulton Bldg., 2 story addition, Hazelwood 
Ave., general contract, to Pittsburgh Eng. 
& Constr. Co., Homewood Ave., $151,805. 
Noted July 27. 

Pa., Pittsburgh—Store—Kaufmans Dept. 
Store, 5th Ave. and Smithfield St., 1 story, 
93 x 118 ft. top addition, Smithfield and 
Diamond Sts., to J. F. Love, Arrot Bldg. 
Archts. est. $150,000. Noted July 13. 

Pa., Pittston—Office—Newrose Building 
Co., Pittston, 48 room brick and steel, South 
Main and Spring Sts., to Alimo Bros., Pitts- 
ton. Archts. est. $150,000. 

Pa., Stafe College—Dormitory—Day & 
Klauder, archts., Franklin Bank Bldg., 
Phila., 4 story, 42 x 106 ft. brick, steel and 
to F. B. Boyer, 


stone, plain foundation, 
Tyrone, for Pennsylvania State College, 
here. Noted July 27. 


Fla., West Palm Beach—Theatre, etc.— 
C. Kettler and associates, 5 story, theatre, 
store and office building, steel, stucco and 
terra cotta, to Foundation Co., 3rd Natl. 
Bank Bldg., Atlanta, Ga., $300,000. 















0O., Orient—Cottages—Dept. Public Wel 
fare, 9th and Oak Sts., Columbus, two 65 x 
135 ft. and four 30 x 110 ft. cottages, all 
brick and concrete, at Institution for 
feeble minded, here, to D. W. Metirath & 
Sons, 255 East Broad St., Columbus, $6394, 
836. Noted July 20 

Mich., Detroit—Schools—Bd. Educ 1354 
Bway. Ave., 2 story, 85 x 135 ft. and 78 x 
90 ft. rein.-con., brick and steel addition 
Congress St., to G. Worswick, 3280 Whitney 
Ave., $209,726; 2 story and basement, 105 x 
145 ft. rein.-con., brick and steel, Kerwi 
Ave. to Martin & Krausmann, 606 Wood- 
ward Ave., $202,492; 3 story, 168 x 334 ft 
rein.-con., brick and _ steel, Selden and 
Hamilton Aves.,, to A. A. Albrecht, 540 
Penobscot Bldg., $748,250. Noted July 27 
and (ug. 3. 

I., Chicago—Apartment-Hotel—Judsor 
Hotel Co., c/o H. L, Stevens Co., archts., 30 
North Michigan Ave., 10 story, 100 x 136 
ft., rein.-con., brick and steel, 5032 Sherida: 
td., to B. W. Constr. Co., 726 Cass St 
Archts. est. $1,250,000, 

Wis., Green Bay—Lodge—lIndependent 
Order of Odd Fellows Lodge, 822 Grigman 
St.. 3 story, 36 x 112 ft., rein.-con., brick 
and steel, plain foundation, to E. H. Regal 
134 South Adams St Archts. est. $150,000 

Wis., Wausau—Hospital—Wausau Mi: 
morial Hospital c/o O. C. Lemke, Cleveland 
Ave. and St. Thomas St., 4 story, rein.-con. 
and brick, plain foundation, to Wisconsin 


Eng. and Constr. Co., 512 8rd St Archts 
est. $250,000, 
Minn., Albert Lea—Bank and Offtice— 


Albert Lea State Bank, 4 story, 44 x 122 
ft. rein.-con., brick and tile, general con 
tract to C. M. Tapager, Faribault, $113,500. 
Noted July 6. 


Minn., Cariton—Court House—Carito 
Co., 3 story, 78 x 125 ft., rein.-con., bric! 
and stone, to J. J. Niebuhr, 2822 Penn Ave 
Minneapolis, $218,187. Noted Aug. 10 


Minn., Crookston—School—St. 
Academy, c/o Benedictine Sisters, geners 
contract 3 story, 50 x 220 ft., rein.-cor 
brick and tile, to Schwartz & Co., Roch: 
ter, on percentage basis. Total about $22 
000. Noted Jan. 13, 1921. 

Minn., Minneapolis—-Apartment—Bur'« 
Investment Co., 733 1st Natl.-Soo Li: 
Bldg., 3 story, 110 x 192 ft., rein.-con., bri 
and tile, 254 St. and Humboldt Ave. S., g¢ 
eral contract, incl. mechanical equipme! 
to Fleisher Constr. Co., 1000 Builders Kk 
change Bldg. Cost complete $250,000. 

Minn., St. Cloud—School, etc.—Roma! 
Catholic Diocese of St. Cloud, orphanag 
group, incl. 2 story school and chapel, both 
brick, concrete and tile, 6 cottages, genera! 
contract to E. Hurt & Son, St. Cloud 
$219,300. 

Minn., St. Paul—Apartment—A. H. Heim- 
bach, 1610 University Ave., will build 3 
story, 110 x 134 ft. brick, concrete and tile, 
Portland Ave. between Albert and Pascal 
Sts., by day labor. $150,000. 

Kan., Emporia—Hotel—S. M. Parker, 
Wichita, will build 3 story, 130 x 1506 ft 
rein.-con., brick and stone, here, by day 
labor. $200,000. G. H. Siedhoff Constr. Co 
126 East 1st St., Wichita, archts, 

Tex., Cisco—High School—Bd. Educ., 2? 
story, 133 x 175 ft., rein.-con., steel, brick 
and stone, to Johnson Constr. Co., Cisco, 
$160,000. 

Calif., Berkeley — Hall — University of 
California, 2 story, rein.-con., to K. E 
Parker, Clunie Bldg., San Francisco, $337,- 
490. Noted Aug. 17. . 

Calif., Gilroy—Schools—Glilroy Schoo! 
Dist., 6 room high school and 14 room ele 


Benedi«t 


mentary school, general contracts, to KE 
Nommensen, South 5th St., San Jose, $75.- 
564 and $38,704 respectively. Noted 
Aug. 24. 


Calif., Oakland—High School—RPd. Educ., 


2 story, brick, 26th, 28th, Myrtle and 
Linden Sts., general contract to R. . 
Littlefield, Everson Bldg., -$179,700; heat- 


ing and ventilating to Scott Co., 243 Minna 
St.. San Francisco, $28,578; brick work 
to M. B. McGowan, 180 Jessie St, San 
Francisco, $33,987; electric work to F. EF. 
Mewbery Electric Co., 359 Sutter St., San 
Francisco, $44,850. Noted July 20. 
Calif., San Francisco—Apartment—Crest 
View Apartments, Inc., c/o J. L. Stewart, 
archt., Spreckels Blde., 8 story, rein.-con., 


Gough and Washington Sts, to Monson 
Bros., 251 Kearny St., $400,000. . 
Que., Marieville—Hospital—Les Soeurs 


Grised de St. Hyacinthe, St. Hyacinthe, 3 
story, 60 x 150 ft., rein.-con., brick and 
stone, here, to A. and D. Boileau, 546 Fabre 
St., Montreal, $153,000. 

B. C., Prince Rupert—Court House— 
Provincial Government, Parliament Bldgs., 
Victoria, 2 story and basement, 56 x 15% 
ft. rein.-con. and brick, plain foundation, to 
McDougall & McNeill, Prince Rupert, 
(street address not available). Archts. est. 
$400,000. 
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Federal Government Work 
PROPOSED WORK 


Pa., Phila.—Dredging Plant—vU. S. 
neer, 815 Witherspoon Blidg., soon 
bids for hire of dredging plant. 

Pa., Phila.—Painting Radio Towers— 
Spec. 4704—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., plans painting radio 
towers, here. 

Mich., Battle Creek—Hospital—vU. S. War 
Veterans’ Bureau, 1044 Arlington Blidg., 
Wash., D. C., plans 15-20 buildings, 2 and 
3 story, concrete and steel, plain founda- 
tions, for U. S. Veterans’ Hospital, Camp 
Custer, here. C. R. Forbes, dir. 

Calif., Mare Island—Storage Plant—Spec. 
4703—Bureau Yards & Docks, Navy Pept., 
Wash., D. C., plans fuel oil storage plant, 
here. 

Cuba, Guantanamo — Chimney — Spec. 
4705—Bureau Yards & Docks, Navy Dept., 
Wash., D. C., plans rein.-con. chimney, 
here, 


Engi- 
takes 


BIDS DESIRED 
Buffalo—Dredging—Sept. 28, at 
Engineer, Buffalo, dredging and 
in Sandusky Harbor, O.; 


eee 
office U. S 
rock excavation 
adv. this issue. 

N. ¥., Chelsea—Brick—Sept. 5, by Treas. 
Dept., Wash., D. C., furnishing and deliver- 
ing 5,000,000 brick at site of proposed U. S. 
Veterans’ Hospital, here. J. A. Wetmore, 
acting superv. archt. 

D. C., Anacostia—Hangar—Spec. 4691 
Sept. 13, by Bureau Yards & Docks, Navy 
Dept., Wash., D. C., for hangar, here. 

Va., Langley Field—Quarters—Sept. 20, 
by Constructing Quartermaster, labor and 
material for 2 officers’ quarters. Noted May 
4. 

Ga., Savannah—Repairing Walls—Sept. 
26, at office U. S. Engineer, repairing re- 
taining walls in harbor; adv. this issue. 

Colo,, Fitzsimons—Cast Iron Mains, etc. 
—Sept. 22, by Constructing Quartermaster, 
Fitzsimons General Hospital, for approxi- 
mately 24 mi. 12-in. c.i. mains, etc.; adv. 
this issue. 

N. M., Ft. Bayard—Quarters—Sept. 27, 
by Treas. Dept., Wash., D. C., officers and 
employees quarters at U, S. Veterans’ Hos- 
pital, here; adv. this issue. 

H. T., Honolulu—Dredging—Oct. 31, at 
office U. S. Engineer, Honolulu, dredging 
in harbor; adv. this issue. 


BIDS RECEIVED 


Quantico—Retaining Walls—Spec. 
Yards & Docks, Navy Dept., 
retaining walls at Marine 
here, from E. G. Heflin, 

$5,200; Concrete Steel 
Building Co., 710 14th St., Wash., D. C., 
$5,944 (75 days). Noted July 27. 

Ala., Tuskegee — Roads and Walks — 
Treas. Dept., Wash., D. C., roads and 
walks at U. S. Veterans’ Hospital, here, 
from A. Blair, 11 South Lawrence St., 
Montgomery, $124,050; Jamison & Hallo- 
well, 835 North Court St., Montgomery, 
$131,823; Noland-Clifford Co., 322 28th St., 
Newport News, Va., $132,240. 

Calif., San Diego—Wards and _ Service 
Building—Spec. 4636—Bureau Yards & 
Docks, Navy Dept., Wash., D. C., wards 
and service building for hospital reserva- 
tion at Naval Base, here (1) work com- 
plete, from Lange & Bergstrom, 819 Tim- 
kin Bldg., (1) $400,000 (300 days), (2) 
$3,000 telegraphic modification add $84,500 
to Item (1) deduct $1,000 from Item (2); 
W. Simpson Constr. Co., 526 Morris Strong 
Bldg., Los Angeles, (1) $500,000 (300 days) 
(2) $1,300 telegraphic modification (1) add 
$14,783 (2) add $600: W. E. Kerr Constr. 
Co., Ist Natl. Bank Bidg., (1) $500,000 (2) 
$2,000 telegraphic modification (1) add 
$17,511 (2) add $500. 

H. T., Pearl Harbor—Quaywalls, etc.— 
Spec. 4591—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., quaywalls and pier at 
Naval Operating Base, here, (1) work 
complete, from Hawaiian Dredging Co., 854 
Kaumana St., Honolulu, (1) $1,000,000 (450 
days) (5a) add $23,000 deduct $21,000 (7) 
add $5 deduct $3 (8) add $1.50 deduct $1 
(10) $0.90 telegraphic modification (1) de- 
duct $188,257 (5) deduct $4,715 and $6,396 
(7) deduct $1 and $1 (8) deduct %1 de- 
duct $0.70 (10 deduct $0.15; J. Lioya, Mc 
Kansas Bldg., Honolulu, (1) $1,104,736 (459 
days) (2) $1,200,860 (450 days) (3) $785,- 
000 (5) $18,400 (6) $5,120 (7) $3 (8) $1 
(9) $3 (10) $1.10. Noted July 20. 


CONTRACTS AWARDEL 


N.J., Camden—Dredging—UvU. S. Engineer, 
815 Witherspoon Blidg., Phila., dredging in 
Delaware River, here, to Amer. Dredging 
Co., 310 Mariner & Merchant Bidg., Phila., 
174,000 cu.yd. scow measurement $0.34, 
total $59,160. Noted Aug. 17. 


Va., 
4647—Bureau 
Wash., D. C., 
Flying Field, 
Fredericksburg, 


La., New Orleans—Earthwork—UvU. S. En- 
gineer, 140 Decatur St., earthwork in Lower 
Tensas, Atchafalaya, Lafource, Barataria, 
Ponchartrain, and Lake Borgne Levee 
Dists., to E. W. Fravolet, Point a la 
Hache, Walzer Levee, 18,000 cu.yd, $0.2975 
per cu.yd.; Kellar Co., Inc., Baton Rouge, 
(street address not available), 96,000 cu.- 
yd. $0.2387; Grounds & Laiche, Shreveport, 
Lucy Levee, 65,000 cu.yd. $0.264; Roach, 
Stansell & Lawrence Bros., North Memphis 
Savings Bank Bldg., Memphis, Tenn., We- 
cama Levee, 370,000 cu.yd., $0.289; Ogden- 
Lewis, Baton Rouge, Bennett Levee, 250,000 
cu.yd. $0.234, also Sims Levee, 250,000 
cu.yd., $68,750. Noted Aug, 3. 

Calif... San Diego—Wire Partitions— 
Spec. 4696—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., wire partitions at 
Naval Supply Base, here, to Standard 
Fence Co., 245 Market St., San Francisco, 
$3,999. Noted Aug, 24. 


Miscellaneous 
PROPOSED WORK 


Swimming Pools—Elmira, N. Y.—Bd. 
Pub. Wks., plans 3 or 4 swimming pools. 
$25,000 each. 

Transmission Line—Hornell, N. Y.— 
Hornell Electric Co., 30 Canisteo St., plans 

mi. high power transmission line from 
here to Arkport. $25,000. 

Memorial—Rochester, N. Y.—Edgerton 
Memorial Assn., plans memorial in park. 
$25,000. J. Gregory, c/o Central Bank, chn. 

Athletic Field — Bethlehem, Pa. — Bd. 
Educ.:- plans athletic field to include baseball 
diamond, football field, tennis court, volley 
ball court, field track, etc., on Liberty High 
School grounds. $75,000. 

Swimming Pool—Taylor, Pa.—See “Streets 
& Roads.” 

Generating Units— York, Pa.— York 
Haven Water & Power Co., plans 20 or 
more generating units during 5 years. First 
unit to be installed will cost $60,000, total 
estimated cost $1,500,000. 

Ornamental Lighting System—Muskegon 
Heights (Muskegon P. 0O.), Mich.—Plans 
2 mi. ornamental lighting system, incl. 190 
posts. $35,000. C. S. Gamble, city engr. 

Air Compressor, etc.—Ft. Atkinson, Wis. 
—City plans to purchase air compressor, 
air lift pump and auto truck pumper, etc. 
$38,000. W. G. Kirchoffer, Vroman_ BIk., 
Madison, engr. 

Transmission Line, ete.—Glidden, Wis.— 
Glidden Telephone Co., plans transmission 
line and other improvements, Cost not 
to exceed $36,000. Engineer not selected. 

Electric Lights—Clifton, Tex.—Attorney 
Generals Dept., Austin, approved $35,000 
bond issue for electric light improvements, 
here. 

Rockfill or Bulkhead—San_ Francisco, 
Calif.—City and San Francisco Co. having 
plans prepared constructing rockfill or 
bulkhead along Marina Blvd. from Steiner 
St. to Presidio. $45,000. M. M. O’Shaugh- 
nessy, city ener. 

Asphalt Paving Plant—Santa Rosa, Calif. 
—Plans to vote on $50,000 bonds for as- 
phalt plant. L. L. Mills, city engr. 

Harbor Improvements—Collingwood, Ont. 
—Dept. Pub. Wks., Ottawa, plans harbor 
improvements and channel. $50,000, as 
Craig, Royal Bank Bldg., London, engr. 

Electric Light and Power System—St. 
Thomas, Ont.—Tarmouth Twp. plans elec- 
tric lighting ayd power distribution system 
and substation. $28,000. W. C. Caughell, 
386 Talbot St., twp. clk. 

River Protection—Chilliwack, B. C.—Pro- 
vincial Government, Parliament Bldgs., 
Victoria, had plans prepared river protec- 
tion and improvements in channel of Ved- 
der River. $75,000. BP. Philip, Dept. Pub. 
Wks., Victoria, engr. 


BIDS DESIRED 


Sub-structure and Foundations—Everett, 
Mass.—Sept. 2, by Boston Elevated Ry., 108 
Massachusetts Ave., Boston, sub-structure 
and foundations for two 160 x 300 ft. and 
two 53 x 56 ft. car repair shops, and 80 x 
731 ft. transfer vard, etc., all rein.-con. 
$3,000,000. D. P. Robinson & Co., 61 Bway., 
New York, engrs. 

Dumping Platforms—New York, N. Y.— 
Sept. 8, by J. H. Delaney, comr. Docks, 
Piers “A” foot of Battery PL, improving 
Brooklyn Bridge, Manhattan Boro, incl. 
rein.-con. dumping platform and water 
supply, Contr. 1742. 

Crane—Coraopolis, Pa.—Standard Steel 
Spring Co. taking bids special crane 
equipped with long hoisting drums and 2 
hooks on 12 ft. centers, 

Dump Truck—Fassett, Pa.—H. W. Horst, 
Fassett, taking bids 3 to 5% ton hydraulic 
dump truck. $1,000. 


ENGINEERING NEWS-RECORD 


Railer and Crane—Clevela; 
bids one 10 ton drop frame ; 
road roller, and one 10 ton ¢ 
locomotive crane. 

Flusher, etc.—La Crosse, \ 
ceiving bids for combined pov 
Sweeper, for streets. W. J, | 

Foundation—Des Moines, | 
by Equitable Insurance (Co. 
ers Trust Bldg., foundation 
132 x 133 ft., rein.-con., b; 
and stone office building, 6: 
Sts. Proudfoot, Bird & Raw 
bell Bidg., archts. 

Portland Cement, ete.—St. Pp. 
Sept. 5, by H. W. Austin, cit, 
3,000 bbl. Amer. Portland cen 
Atlas white non-staining Port 
1,400 cu.yd. 2 in. ring gravel a 
washed sand. O. Claussen, cit 

Railroad Ties—Toronto, Ont 
by W._H. Grant, genl. tie agt 
New Union Sta., 350,000 ties « 
Canadian Natl. lines between 
and Hervey Junction, 200,000 ¢ 
on Canadian Natl. lines betw: 
bury, Quebec City and St. Felici. 
ties delivered on Old Central On: 
850,000 ties delivered on Canad 
lines between Ruel and. Por: 
$1,250,000, also 250,000 ties deli 
lines in Nova Scotia, 800,000 ties a 
on lines in New Brunswick. and 4 
ties delivered _on lines in Quebec oy 
shore of St. Lawrence, for Canadia 
Ry., Wellington St. 


1 sor 


idian Nat 


BIDS RECEIVED 


Fine Gravel—New York, N. y—p,; 
Purch., Municipal Bldg., opened bids Aug 
23, furnishing and delivering fine gray, 
to Dept. Parks, Manhattan Boro, from Ros 
off Sand & Gravel Co., $2.65 per cuvd_ 
—— 17 Battery Pl., $2.95. Not 

Paving Sand—New York, N. Y.—J. Mi} Jo, 
pres. Manhattan Boro, Municipal Bldg 
opened bids Aug. 21, furnishing and deli\ 
ering 3,000 cu.yd. paving sand, from G. A 
Colgan, Jr., 90 William St., $1.50 per ey 
yr.; Gallagher-Shand, Inc., 420 East 105¢} 
St., $1.60. Noted Aug. 17. 


CONTRACTS AWARDED 


Power Plant and Canal — Robertsville 
(Colebrook P. O.) Conn.—Winsted Gas (% 
Winsted, stone and rein.-con. power plant 
at Robertsville Falls, also concrete cana! 
300 ft. long, 15 ft. deep, etc., to J. M. Swar 
& Son, Inc., St. Johnsbury, Vt., two 300 hy 
water wheels complete, to L. B. Dow & 
Son, Ayer, Mass. Engrs. est. $30,000. 

Paving Blocks—Farrell Pa. J. W. 
Kozar, boro. secy., 125,000 vitr. brick blocks 
to Metropolitan Brick Co., Bessemer, $31.25 
per M. Noted July 20. 

Paving Brick—Youngstown, 0.—Bd. Con- 
trol furnishing 250,000 paving brick, to 
Metropolitan Brick Co., Youngstown (street 
address not available), $7,688. 

Car Barn—Oshkosh, Wis.—FEastern Wis 
consin Electric Co., 58 Main St., 1 story, 
60 x 100 ft., brick and wood, plain founda 
tion to Fluor Bros. Constr. Co., 52 Stati 
St. Archts. est. $55,000. 

Reinforcing Rods—St, Paul, Minn.—De- 
formed medium steel reinforcing rods, for 
Water Dept., to C. A. P. Turner, 627 Ist 
Ave. N., Minneapolis, $3,400. Noted 
Aug. 10. , 

Oil Reservoirs—Martinez, Calif.—Shr 
Co. of California, 343 Sansome St., San 
Francisco, two 500,000 bbl. rein.-con. 0 
reservoir, here, to Bent Bros., 1714 Eagle 
Ave., Los Angeles, $350,000. ; 

Transformers, Ete.—San Francisco, Calif 
—City and San Francisco Co., transformers 
switchboards and accessory equipment, f 
Moccasin Creek Power Plant under Contr 
81, Hetch Hetchy Project (Propositions A! 
and D1 accepted), to Westinghouse Ele 
tric & Mfg. Co., 1st Natl. Bank Bldg. 
$379,585. Noted Aug. 17. , 

Conduits — Montreal, Que. — Electrica 
Comn., laying 24 in. steel conduits in Dist 
9, bounded by Craig, Bleury and St. Cath 
erine Sts., also in Dist. 5, bounded by 
Craig, Berri, Commission and St. Lawrenc¢ 
Sts, to G. M. Gest, Ltd., Power Bldg 
$99,296 and $175,980 respectively. Noted 
June 29. i 

Breakwater—Port Burwell, Ont.—R. ©. 
Desrochers, secy. Dept. Pub, Wks., Ottawa 
eee breakwater and dredging_ har- 
bor, to W. Birmingham, Center St., Kings- 
ton, $38,500. Noted June 15. 

Breakwater—Port Colborne, Ont.—R. ©. 
Desrochers, secy. Dept. Pub. Wks., Ottawa 
rebuilding breakwater, to M. J. Hogan, 
Port Colborne, $54,480. tes 

Oil Heating System—Toronto, Ont.—’'! 
heating system for new civic arena at EX- 
hibition Park, to Purdy-Mansell, ltd, 
Albert St. Engrs, est. $130,000. 
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Copy: Official Proposals reaching our 
York Office by 10 A, M., Tuesday can usually 
be printed in the issue out Thursday, 
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Plans and Specifications for inspection by dis- 
tant bidders may be filed at any of the Engi- 
neering News-Record offices without charge. 
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OFFICIAL PROPOSALS 


THESE ADVERTISEMENTS ARE OFFICIAL NOTICES THAT BIDS ARE WANTED FROM BIDDERS EVERYWHERE. 













OFFICIAL PROPOSALS 


Bids: Se pt. 23. 


Sewers | 
Bloomington, Ill, 

Sealed bids will be received by the Trus- 
tees of the Bloomington and Normal Sani- 
tary District, at 404 Unity Building, 
Bloomington, Illinois, up to 10 o’clock a.m., 
September 23, 1922, for the construction of 
the following work of the District. 

Division Street Sewer Extension, consist- 
ing of: 
‘eo feet of 18 inch Vitrified Pipe Sewer. 

12 feet of 18 inch Cast Iron Pipe Sewer. 

2 Manholes. 

1 Overflow Chamber. 

1 Headwall, 
And the Valley Sewer Overflow Chamber, 
requiring 37 cubic yards of reinforced 
concrete 

All bids must be on forms prescribed by 
the Trustees, and bidding blanks may be 
obtained from Taylor & Woltmann, 428 
Unity Building, Bloomington, Illinois, engi- 
neers for the District. 

Plans, profiles and specifications for the 
work may be obtained from the engineers. 

All bids must be accompanied by a check | 
for 10 per cent of the amount of the bid | 
certified by a responsible bank, payable to | 
John W. Harber, president of the Board of 
Trustees. 

Tne Trustees reserve the right to reject 
any and all bids. 

Dated Bloomington, Illinois, August 22, 
1922. 

JOHN W. HARBER, 
FRED D. BARBER, 
JOHN J. CONDON, 

Trustees, Bloomington and Normal Sani- 

tary District. 
| 





Bids: Sept. 14. 


V/ater Main Extensions 
Mineola, N. Y. 


Sealed proposals will be received by the 
Board of Trustees of the Village of Mineola 
of the Town of North Hempstead, Nassau 
County, New York, at the Village Hall, 
Main St., Mineola, N. Y., until 8 o’clock p.m. 
(daylight saving time), September 14, 1922, 
and then publicly opened and read for fur- 
nishing and installing water mains in ac- 
cordance with plans and specifications pre- 
pared by S. B. Bowne, Village Engineer. 

Plans and specifications are on file at 
the office of the Engineer, Post Office Build- 
ing, Mineola, N. Y. 

All inquiries must be addressed to the 
Engineer. 

Each bidder must accompany his proposal 
with a certified check or its equivalent in 
the amount of Three Thousand Dollars, 
Which deposit to be forfeited to the Vil- 
lage of Mineola in case such bidder shall 
refuse to enter into a contract in accord- 
ance with his proposal, which deposit will 
be returned to the unsuccessful bidder im- 
- liately follow‘ng the award of the Con- 
rat 
e successful bidder will be required to 
iter a contract for the performance of the 
Work as may be awarded to him or them ac- 
companied by a bond of an approved Surety 

ipany for not less than one half (4) the 
‘| amount of the Contract Price. 
aut, Tight is reserved to reject any or 
“\ ids, or accept any bid, or bids, or any 
portion of any bid. 
BOARD OF TRUSTEES, 
Village of Mineola. 
CHARLES F. QUINN, 
Clerk. | 


enter 
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Bids: 
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Bids; Sept. 11, 


Sanitary Sewers 


Madisonville, Ky. 

Sealed proposals will be received by the 
Board of Public Works of the City of 
Madisonville, at the office of the City Clerk 
constructing a system of Sanitary 
Sewers in and for the City of Madisonville, 
Ky., until one o’clock P.M., September 11, 
1922, at which time they will be opened 
and publicly read. 

The work consists of furnishing all labor, 
material and equipment of all kinds neces- 
sary for the construction of approximately 
9.2 miles of sanitary sewers, in sizes from 
8 in. to 12 in. with all necessary appur- 
tenances complete in accordance with the 
plans and specifications on file, at the 
office of the Engineers and the City Clerk. 

Each bill must be accompanied by a 
certified check in the amount of $3,000.00 
or an acceptable bidder’s bond and drawn 
in favor of the City Treasurer of Madison- 
ville, Ky. 

A bond in the amount of fifty (50) per 
cent of the contract price will be required 
for the faithful performance of the work. 

Copies of plans and_ specifications may 
be seen at the office of the City Clerk of 
Madisonville, or may be obtained from the 
Engineers on deposit of ten ($10.00) dol- 
lars which will be returned if a bona fide 
bid is made. 

The City reserves the right to reject and 


and all bids. 
F. P. STUM, 
Chairman Board of Public Works. 
W. J. DUHN, 
Secretary Board of Public Works. 
HOWERTON-TIRSWAY CO., 
Engineers, 
Asheville, N. C. 





Sept. 9. 


Concrete Reservoir and 
Laying of Pipe 
Voorheesville, N. Y. 


Notice is hereby given that sealed pro- 
posals will be received by the Board of 
Trustees of the Village of Voorheesville, 
N. Y., at their office in the ‘Hose House,” 
in the village of Voorheesville, N. Y., until 
three (3:00) o’clock P.M. (daylight sav- 
ing time), on the ninth (9th) day of Sep- 
tember, 1922, for the construction of a con- 
crete reservoir and hauling and laying of 
about three and one-half (34) miles of 
eight (8 in.) inch Class “B” cast iron water 
pipe and appurtenances. 

All proposals must be made upon printed 
forms, to be obtained from the engineer ; 
and the unit prices written in words and 
figures, and accompanied by cash or a 
certified check, made payable to the Village 
of Voorheesville, N. Y., for one thousand 
($1,000.00), Dollars. 


All proposals must be enclosed in a 


sealed envelope, directed to the Board of 
Trustees, Village of Voorheesville, N. Y., 
and endorsed upon the outside of the en- 
velope “Proposal for Water System.” 
The Board of Trustees reserves the right 
to reject any or all proposals. 
By order of the Board of Trustees of the 
Village of Voorheesville, New York. 
GILBERT H. DARING, 
Village Clerk, 


Voorheesville, N. Y. 
W. W. CHADSEY, 
Civil and Sanitary Engineer, 
434 State Street 
Schenectady, N. Y. 








OFFICIAL PROPOSALS 


Sept. 12. 
Storm Water Sewer 
Wichita, 

Notice is hereby given that bids will be 
received at the office of the City Clerk up 
to 4:00 p.m. Tuesday, September 12, 1922, 
for the construction of Storm Water Sewer 
No. 15. 

7,070 ft. 

800 ft. 
980 ft. 
700 ft. 

1,700 ft. 

1,670 ft. 

1,350 ft. 

1,165 ft. 

650 ft. 39” 
660 ft. 36” 
360 ft. 33” 
675 ft. 27” 
440 ft. r 
375 ft. 
165 ft. 

1,190 ft. 

1,325 ft. " sewer. 

1,350 ft. 10” sewer. 

500 ft. 8” sewer, 
44 manholes 
153 sewer inlets, 
1,100 sq.yds. pavement. 
3 outlet protections, 
2 special X-ings. 
1 junction manhole. 
right of way. 

All work to be done under the direction 
and supervision of the City Manager and 
according to plans and specifications on file 
in the office of the City Engineer. 

Bidders will be required to enclose 
certified check in the amount of $5,000.00 
with each bid as a guarantee of good faith. 

Plans and specifications may be procured 


Kan 


72” 
66" 
60” 
57” 
54” 
48” 
45” 
42” 


sewer. 
sewer, 
sewer, 
sewer. 
sewer, 
sewer, 
sewer, 
sewer, 
sewer, 
sewer, 
sewer. 
sewer. 
sewer. 
" sewer. 
” sewer. 
sewer, 


” 


te POPE 
roOCl ae me 


| from P. L.. Brockway, City Engineer, upon 





a deposit of $10.00 being made. 

_ Commissioners reserve the right to re- 

ject any and all bids. 2 

E. S. WORRELL, 
City Clerk. 


Bids: 





Sept. 11. 


Submerged Intake Crib 


Monroe, Mich. 


_ Sealed proposals will be received by the 
City Clerk of Monroe, Mich., up to 7:30 
o'clock p.m., eastern standard time, of the 
llth day of September, 1922, for the con- 
struction and placing of a new submerged 
water intake crib to be located in Lake 
~_ near the existing waterworks intake 
crip. 

The crib will be approximately 28 feet 
square, constructed of timber, floated to the 
site, sunk into position, and anchored by 
concrete deposited under water 

The plans and specifications under which 
the work is to be done may be examined 
at the office of the City Clerk, Monroe, 
Michigan, or at the office of Hoad, Decker, 
Shoecraft and Drury, Consulting Engineers, 
Ann Arbor, Michigan. Copies of the plans 
and specifications may be obtained by mak- 
ing a deposit of five dollars which will be 
refunded upon their return in good condi- 
tion or their use in a submitted proposal. 

A certified check for a sum not less than 
five per cent of the amount of the proposal 
will be required with each proposal. 

The right to accept any proposal, to 
reject any or all proposals, and to waive 
defects in proposals is reserved by the City. 

J. H. GILMORE, Mayor. 
F. M. KRESSBACH, City Clerk 
HOAD, DECKER, SHOECRAFT & DRURY, 
Consulting Engineers, Ann Arbor, Mich. 
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OFFICIAL PROPOSALS 


Sept. 5 


Repairs to Dam No. 537 
Ms Es 

Sealed proposals will be received by the 
City Council at its office No. 525 Main 
“treet, Beacon, N. Y., on or before eight (8) 

< P. M., Daylight Saving Time, Tues- 

day, Scptember Fifth (5th), 1922, for re- 

Dam No. 537, South Mountain, 

con Reservoir, Beacon, N. Y., which 

s will be opened by the Mayor or 

ling officer on that day and time or 

s1 such subsequent day as the council may 
adjourn for that purpose. 

No proposal shall be considered unless 
accompanied by the written consent of two 
sureties, conditioned that if the proposal 
he accepted, they will execute and deliver a 
bond with the bidder in a penalty to be 
fixed by the council conditioned for the 
construction of the work at the price and 
upon the terms proposed, according to the 
plans and specifications therefor, within 
uch reasonable time as the council may 
limit, and subject to the supervision and 
approval of the commissioner of public 
works as the specifications shall provide. 

Prospective bidders are requested to visit 
the site of the proposed work in order to 
satisfy themselves as to the scope and 
hazards of the work. 

Plans and specifications, form of proposal, 
bond and contract may be obtained at the 
office of the city, No. 525 Main Street, 
Beacon, New York, or at the office of 
George W.Krieger, Jr., Consulting Engineer, 
Voughkeepsie, N. Y. upon the deposit of 
$15.00, which amount will be refunded upon 
the return of the plans and specifications 
in good condition, 

Quantities of work to be done are approx- 
mately as follows 

PROPOSAL TO THE 

CITY COUNCIL OF THE CITY OF 

BEACON, DUTCHESS COUNTY, N.Y. 
Unit of 
Quantity Measure 

900 Cubie Yds. 
3,400 Pounds 
+700 Pounds 
5,200 Pounds 
1,100 Lin, Ft 


Lids: 


Beacon, 


Item 
Concrete 1:2:4 
Reinforcing bars 14 in 
Reinforcing bars 1 in. 
teinforcing bars 4 in. 
Drains, Wrought Iron 
Pipe, 4 in. or smaller 
Lin. Ft 2 in. holes drilled in 
rock 
Lin, Ft 14 in. 
rock 
Lin, Ft 14 in. 
sonry 
350 Cubie Yds. Rock Excavation 
SEPARATE BID FOR UPSTREAM WORK 
(This work may or may not be 
required) 


holes drilled in 


1,000 holes in old ma- 


6,000 Gunite 
900 Triangular wire mesh 0.65 Ib. sq.ft. 
The proposal shall be accompanied by a 
certified check drawn upon an incorporated 
State or National Bank or Trust Company 
in good credit, within this State, payable to 
the order of the City of Beacon for five per 
cent of the amount of the bid The suc- 
cessful bidder will be required to give a 
satisfactory bond for the faithful perfor- 
mance of the agreement in amount equal to 
fifty per cent of the value of the contract. 
The City Council of the City of Beacon 
reserves the right to reject any or all bids. 
By order of the City Council of the City 
if Beacon, 
MARCUS G. 
Commissioner of 


MAC LAUGHLIN , 
Public Works 


Bids: Sept. 7. 


Sewerage Pumping Station 


Philadelphia, Pa. 


Sealed proposals will be received at Room 
2\6, City Hall, until 12 o‘clock noon on 
Thursday, September 7, 1922 and opened 
at that time in Room 216, City Hall, for 
Southwest Sewage Pumping Station—40th 
Ward Lowland Drainage: 

Contract No. 1—Sub-Structure 
Superstructure. 

Contract No 


and 


2—Mechanical 
Contract No. 3—Electrical Equipment. 
Contract No, 4—Plumbing System. 
Contract No.,5—Heating and Ventilating 

Systems. : 
~Inquire at 


Equipment. 


Room 416, City Hall. 
FRANK H. CAVEN, 


Director. | 


OFFICIAL PROPOSALS 


Bids: Sept. 28. 
Sewage Treatment Plants and 
Appurtenances 


Lake Forest, IIL 


Sealed proposals endorsed “Proposal for 
Sewage Treatment Plants and Appurte- 
nances” will be received by the Board of 
Trustees of the North Shore Sanitary Dis- 
trict of Lake County, IIL, at its office at 
Room 295, Anderson Building, Lake Forest, 
Illinois, until 10 o’clock a.m. (daylight time) 
on the 28th day of September, 1922, and 
will then be publicly opened and read. 

The work for which proposals are invited 
includes the construction of two sewage 
treatment plants comprising pumping. sta- 
tions, settling tanks, sludge beds, sprinkling 
filters, earth-work and all appurtenances in 
accordance with plans and specifications on 
file in the offices of the Board of Trustees 
in Lake Forest, Ill, and of the Consulting 
Engineers, Pearse, Greeley & Hansen, 39 W. 
Adams Street, Chicago, Illinois. 

The plants to be built are located at the 
Lake in Highland Park in Deerfield Town- 
ship at the foot of Park Avenue and in 
Lake Bluff in Shields Township at the foot 
of Prospect Avenue, Lake County, Illinois. 
Each proposal must contain the full name 
of every person or company interested in 
the same, and must be accompanied by 
cash or a certified check on a State or 
National Bank in good standing, made pay- 
able to the order of the President of the 
Board of Trustees of the North Shore 
Sanitary District of Lake County, Illinois, 
in amount as follows: 

Division A $2,500 

Division B 2,000 

4,000 


Both divisions 

The amove sums shall be a guarantee 
that if a proposal is accepted a contract 
will be entered into and its performance 
secured. 

All proposals must be made upon blank 
forms furnished by the Sanitary District 
and in accordance with the “Requirements 
for Bidding and Instructions to Bidders” 
attached thereto. 

The Board of Trustees of the Sanitary 
District reserves the right to reject any or 
all bids waive or not waive any informality 
in the bids received and to accept or reject 
such items and divisions of the work as it 
deems most favorable to the Sanitary Dis- 
trict. 

Requirements for bidding, instructions to 
bidders, form of proposal, contract, speci- 
fications, form of bond and plans may be 
obtained from the Clerk of the Sanitary 
District at Lake Forest or at the offices of 
the Consulting Engineers in Chicago upon 
deposit of fifteen dollars ($15), which sum 
so deposited will be refunded if said plans, 
specifications, etc., are returned in good 
condition within thirty (30) days after the 
opening of bids. 

Dated this 15th day of August, A. D. 1922. 
NORTH SHORE SANITARY DISTRICT, 
LAKE COUNTY. 

By JOHN OLIVER, President 
Its Board of Trustees. 
ATTEST: A. F. BEAUBIEN, Clerk. 


Bids: 


Sewage Pumping Equipment 
Hackensack, N. J. 


The Hackensack Improvement Commis- 
sion, the governing body of the City of 
Hackensack, Bergen County, New Jersey, 
requests proposals for the following, to wit: 

Contract No. 3—For furnishing pumping 
equipment, consisting of A. B. Wood patent 
trash pumps; motors and switchboards to 
be installed in the structures to be built for 
the Gity of Hackensack under another con- 
em which contract is known as Contract 
No, 1. 

The foregoing equipment is more com- 
pletely described and set forth in the plans 
and_ specifications on file with Lemuel 
Lozier, Engineer of-the Commission, and 
with the clerk of the Commission. 

The plans and sp¢cifications, information 
for bidders, forms Sf proposals and con- 
tracts, forms of bonds required and other 
information can be seen at the office of 
Lemuel Lozier, Engineer of the Commission, 
Room 3, Bank Building, Main and Mercer 
Streets, Hackensack, New Jersey; copies 
of such plans and specifications may be ob- 
tained by bidders on making a deposit of 
$100.00, which deposit will be refunded upon 
the return of the plans and specifications in 
g00d condition. 

The contract will be let to the lowest re- 
sponsible bidder, subject to the right of the 
Commission to reject any and all bids 

All bids must be made on the form of pro- 


Sept. 25. 


OFFICIAL PROPOSALS 


posal to be obtained from | 
the Commission, and must 
both in writing and in figu: 
give such other information 
in the manner indicated on 1} 
posal. Each bid submitted for 
3 must be accompanied by a 
for $1,000, payable to the “Hi 
provement Commission.” 
Checks of the unsuccessfu 
be returned immediately uj. 
of the contract. The check of 
ful bidder will be returned 
upon the execution of the con: 
furnishing of the bonds rey 
ten days after the date 
thereof, or within such ext 
may be determined by the Con 
case of failure to execute. th: 
tract, and furnish the rex 
within such time, such check be 
feited to the Hackensack  [mproven 
Commission as liquidated damuces, 
The proposals herein required 
tract 3 shall be presented to 
sack Improvement Commission 
nicipal Building, 346 State Street ur 
sack, Bergen County, New Jerse 
Monday, the twenty-fifth (25) day of s 
tember, 1922, at 8 P.M. daylight sayi; 
time, 7 P.M. standard time. 
No bids will be received 
hour and none thereafter. 
shall be submitted in sealed 
packages. 
The proposals shall be endo: 
lows: 
“Proposals for pumping equipment Cor 
tract No. 3.” 
THE HACKENSACK IMPROVEMENT 
COMMISSION, 
By SPENCER D. BALDWIN, Mayor 
WILLIAM SCHAFF, Clerk. 


prior 
The pr 


} 
envelopes 


sed as fo] 


Bids: Sept. 6. 
Concrete Spillway and Flume 


Waterville, N. Y 


Sealed proposals will be received by the 
Board of Water Commissioners, Watervill: 
N. Y., until 8 p.m., Wednesday, Sept. 6, 1922 
Eastern Standard Time, for the construction 
of a concrete spillway and reinforced con- 
crete flume. Plans may be seen at ti 
office of the Clerk of the Board, Watervill: 
N. Y., or at the office of the Engineer, James 
P. Lawyer, 712 Washington St. Uti 
N. Y., or will be mailed upon deposit of $5 
which will be refunded on return of t 
plans. Proposals must be made upon blanks 
furnished by the Board. A certified « 
of 5 per cent of the bid must accompar 
each bid as a guarantee of good faith. The 
work must be completed on or before t! 
first day of November, 1922. The Boa 
reserves the right to reject any or all bids 
Proposals must be sealed and addressed to 
Earl J. Conger, Clerk, Board of Water Com: 
missioners, Waterville, N. Y., and marke 
on the outside of envelope enclosing ther 
“Proposal for Concrete Spillway and Flume 

EARL J. CONGER, Clerk 
P. NEWELL LEWIS, 
M. L. CONDON, 
PATRICK WELCH, 
Board of Water Commissioners 


Bids: Sept. 14. 


Paving, Curbing, Storm Sewers, 


etc. 
Mobile, Ala 


Sealed bids will be received until noo! 
Thursday, Sept. 14, 1922, by the City Com- 
mission of the City of Mobile, Alabama, t' 
the following: 

One course Concrete Paving six inc 
in thickness—29,756 square yards, Co! 
crete Curbing eighteen inches deep by fv 
inches wide—14,512 lin.ft. Double strenst 
storm sewers 12 inch—1,334 ft. 15 inc! 
1,160 ft. 18 inch—2,405 ft. 21 inch—»- 

Standard Storm sewers; 6 inch—',!' 

10 inch—1,872 ft. 12 inch—1,340 f 
inch—315 ft. 24 Standard Manholes—‘ 
Standard Inlets and 19 Standard Spec'4 

Basins. A deposit of one thousand d 
will be required to accompany each o 
1—For Paving and Curbing. 2—For Som 
Sewers. Plans and specifications are ° 
file in the City Engineer's office and can ™ 
seen on application. The right is resé 

to reject any or all bids, 

R. V. TAYLOR. 
Commissioner of Streets, 

WRIGHT SMITH 
City Engineet. 


hes 


rvet 
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Tenders for Plant 


Melbourne, Australia. 


are hereby invited for the sup- 





. ry, ete., of the following for the 
Morwell Power Scheme. 

“Copies of Tender Form and_ Specifica- 
tion Will be available upon application to: 
Office the Bureau of Foreign & Domestic 


Commerce, 
United States Department of Commerce, 
First National Bank Building, 
CHICAGO, 


of the Bureau of Foreign & Domestic 
Commerce, 
United States Department of Commerce, 
734 Customs House, 
NEW YORK CITY. 

SPECIFICATION NO. 293. TRANS- 
FORMERS, INDUCTION REGULATORS 
AND SWITCH-GEAR. 

CHARGE:—£2: 2: 0 for the first 3 copies 
of Tender Form, Conditions of Contract, 
and specification complete. These charges 
will be returned on receipt of a bona-fide 
tender. A fourth copy and any further 
copies will be supplied for the sum of 10/6 
each 

PRELIMINARY DEPOSIT: A Prelimi- 
nary Deposit of £100: 0: 0 is to be lodged 
with Tender. 

The Specification may be inspected at the 
above mentioned offices, and also at the 
ffice of 


The Commissioner for Australia in 
U 


ce 


Room 3012, 

61 Broadway, 
NEW YORK, 

The Commission does not bind itself to 
accept the lowest or any tender. 

Tenders on prescribed form, properly en- 
lorsed and addressed, must be delivered to 
the undersigned in Melbourne not later 
than NOON, 4th November, 1922. 

R. LIDDELOW, 
Secretary, 
STATE ELECTRICITY COMMISSION OF 
VICTORIA, 
22-32 William Street, 
MELBOURNE, 
VICTORIA, 
AUSTRALIA, 


Bids: Sept. 13. 


Highway Work 


Baltimore, Md. 
Sealed proposals for building four sec- 
tions of State Highway, as follows: 

HOWARD COUNTY, Contract No. HO-23 
—One section of state highway from end of 
Folly Quarter Road to Triadelphia Pike, a 
distance of 1.5 miles (concrete). 

HARFORD COUNTY, Contract No. H-29 
—One section of state highway from White- 
ford toward Dublin, for a distance of 1.0 
mile (concrete). 

PRINCE GEORGE COUNTY, Contract 
No. P-37—One section of state highway 
from Forestville toward Ritchie, for a dis- 
tance of 2.0 miles (gravel). 

CALVERT COUNTY, Contract No. C-14 
—One section of state highway from Prince 
Frederick toward Hollowing Point, for a 
distance of 4.0 miles (gravel). 
will be received by the State Roads Com- 
mission, at its offices, 601 Garrett Building, 
3altimore, Maryland, until 12 M., Standard 
Time, on the 18th day of September, 1922, 
at which time and place they will be pub- 
licly opened and read. 

Bids must be made upon the blank pro- 
posal form which, with specifications and 
plans will be furnished by the Commission 
upon application and cash payment.of $1, 
as hereafter no charges will be permitted. 

No bids will be received unless accom- 
panied by a certified check for the sum 
of five hundred ($500) dollars, payable to 
the State Roads Commission, 

, The Shuecessful bidder will be required to 
give bond, and comply with the Acts of the 
Conn Aaoomnbly of Maryland, respecting 

ntra ‘ 

The Commission reserves the right to 
reject any and all bids. 
ae order of the State Roads Commission 
this 25th day of August, 1922. 

7 «JOHN N. MACKALL, Chairman. 
« H. STEUART, Secretary 


er 





«i SEARCHUGHT SECTION 


OFFICIAL PROPOSALS 


Bids: Sept. 6 


State Highway Work 
Freehold, N. J. 


bids 


is hereby given that sealed 
Mon- 


will be received by the County of 
mouth for the following: 

Construction of State Highway Route No. 
4, Section No. 5A, Maple Avenue, Red Bank, 
estimated amount of sheet asphalt surface 
on a portland cement concrete foundation 
is 27,307 square yards. 

Work is to be performed under County 
Reimbursement Act, Chapter 183, laws of 
1918, and amended by Chapter 317, laws 
of 1920. 

Bids will be received at the Court House 
at Freehold, N. J., on Wednesday, Septem- 
ber 6th, 1922, at 11:00 M. Daylight Saving 
Time. 

Drawings, specifications and form of con- 
tract and bond for the proposed work are 
on file in the office of George K. Allen, Jr., 
County Engineer, at Red Bank, N. J., and 
in the office of the State Highway De- 
partment, Trenton, New Jersey, and may 
be inspected by prospective bidders. Plans 
will be furnished on deposit of ten dollars 
($10.00) upon application to George K, Al- 
len, Jr., County Engineer. Bids must be 
made on the standard propesal forms in 
the manner designated therein and as re- 
quired by the _ specifications, enclosed in 
sealed envelopes, addressed to the Board 
Chosen Freeholders of the County of 
Monmouth and bearing the name and ad- 
dress of the bidder and the name and sec- 
tion of the route on the outside. Bid must 
be accompanied by a certified check drawn 
to the order of C. Asa Francis, County 
Treasurer, for not less than ten per cent 
(10 per cent) of amount of the bid, provided 
that said certified check shall not be less 
than $500.00 nor more than $20,000.00, and 
be delivered at the above place on or before 
the hour named. Copies of the standard 
proposal form will be furnished on applica- 
tion to George K. Allen, County Engineer. 

Each bidder must accompany his bid 
with a certificate from a surety company 
duly authorized to do business in this State, 
Stating that such surety company will pro- 
vide said bidder with a bond in such sum 
as is required in and in accordance with 
the provisions of said specifications, condi- 
tioned for the faithful performance of the 
provisions of the contract and specifications. 
Each bidder must also accompany his bid 
with a statement of equipment properly 
filled out. 

By order of a resolution of the Board of 
Chosen Freeholders of the County of Mon- 
mouth passed at a meeting held on Wednes- 
day, May 24th, 1922. 

WILLIAM A. STEVENS. 
Clerk. 


Notice 





Bids: Sept. 18. 


Road Work 


Charleston, Miss. 


Bids will be opened at one o’clock P.M. 
September 18, 1922, at the Court House, 
Charleston, Miss., for grading and gravel- 
ing about 184 miles of road between Philipp 
and Cowart, Road Districts, Nos. 4 and 5, 
Tallahatchie County, Miss. Bids must be 
accompanied by check or Bidder’s Bond for 
$10,000.00. 

Approximating Quantities— 

Grading 115,000 Cu.Yds. 
Gravel Surfacing 33,000 Cu.Yds. 
Bituminous Material 130,000 Sq.Yds. 

Information, Plans and _ Specifications 
may be secured from 

ELLIOTT & HARMAN ENGINEERING 

CO., Bank of Commerce and Trust 
Co. Bldg., Memphis, Tenn. 





Bids: October. - 


Sewer Tunnel 
Tulsa, Okla. 


The Board of Commissioners of the City 
of Tulsa, Oklahoma, contemplates receiv- 
ing proposals about the middle of October 
for the construction of the Eleventh Street 
Relief Sewer, in tunnel cut. 

This sewer to be 5,100 ft. long and 153 
ft. x 14 ft. in size, Bond Issue $900,000.00. 

Formal notice to contractors to appear 


later. 
CHARLES SCHULTZ, 
City Engineer. 
W. W. HORNER, 


Consulting Engineer, 
St. Louis, Mo. 
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Bids: Sept. 8. 


Highway Route No. 16 
Section No. 4 
Somerville, N. J. 
HEREBY GIVEN that 
received by the Counts 
following The con 
Route No, 16 


NOTICE IS 
sealed bids will be 
of Somerset for the 
struction of State Highway 


Section No. 4, from Pluckamin to Somer 
ville, consisting of 67,749 Square Yards 
“Surface Type C,” one course Reinforced 
Cement Concrete Pavement, with Drain 
and Appurtenances, 

Work is to be performed under Counts 


Reimbursement Act, Chapter 183, laws of 
1918, and amended by Chapter 317, laws of 
1920. 
Bids will be received at the Court House 
at Somerville, on 
FRIDAY, SEPTEMBER 8th, 1922, 


Time (10 


at 11:00 a.m., Daylight Saving 
A.M. Eastern Standard Time). 

Drawings, specifications and form of 
contract and bond for the proposed work 


in the office of H. C. Van Em- 
Engineer, at the Court 
in the office of the 


are on file 
burgh, County 
House, Somerville, and 
State Highway Department, Trenton, New 
Jersey, and may be inspected by prospec- 
tive bidders. Plans will be furnished on 
deposit of ten dollars ($10.00) upon appli- 
cation to H. C. Van Emburgh, County En- 
3ids must be made on the standard 


gineer. 
proposal forms in the manner designated 
therein and as required by the = speci- 


fications, enclosed in sealed envelopes, ad 
dressed to the Board of Chosen Freeholders 
of the County of Somerset, and bearing the 
name and address of the bidder and the 
name and section of the route on the out 
side. Bids must be accompanied by a cer 
tified check drawn to the order of Edwin 
Garretson, County Treasurer, for not less 
than ten per cent (10 per cent) of amount 
of the bid, provided that said certified 
check shall not be less than $500.00 nor 
more than $20,000.00 and be delivered at 
the above place on or before the hour 
named. Copies of the standard proposal 
form will be furnished on application to 
H. C. Van Emburgh, County Engineer. 

Each bidder must accompany his bid 
with a certificate from a surety company 
duly authorized to'do business in this State, 
stating that such surety company will pro- 
vide said bidder with a bond in such sum 
as is required in and in accordance with 
the provisions of said specifications, condi- 
tioned for the faithful performance of the 
provisions of the contract and specifica 
tions. Each bidder must also accompany 
his bid with a statement of equipment 
properly filled out. : 

By order of a resolution of the Board of 
Chosen Freeholders of the County of Som 
erset, passed at a meeting held on Friday, 


August 4, 1922. ; 
WM. S. WOODRUFF, 
Clerk. 








Bids: Sept, 8. 
Highway Work 
Stratford, Conn. 


Notice is hereby given that sealed bids 
will be received by the Town of Stratford 
up to September 8, 1922, at 3 p.m., for the 
construction of a Telford road on West 
Broad Street between Barnum Avenue and 
Linden Avenue, as more particularly shown 
on plans on file in the office of the Director 
of Public Works at Stratford, Connecticut. 

Plans and specifications will be furnished 
upon deposit of $5. Bids are to be for the 
ob complete and are to be in sealed enve- 
opes addressed to the Town Manager, Town 
Hall, Stratford, Connecticut. The bidders 
name must appear on the outside of the 
envelope, and the bid must be accompanied 
by a certified check of 10 per cent of the 
amount of the bid, drawn to the order of 
Mr. J. C. Wilcoxson, Director of Finance, 
Town of Stratford. 

Each bidder must accompany his bid 
with a certificate from a surety company, 
duly authorized to do business in this State, 
stating that such surety company will pro- 
vide said bidder with a bond in such sum 
as is required in accordance with provi- 
sions of specifications. 

The Town reserves the right to reject 
any or all bids or to accept one not the 
lowest if it is deemed for the best interests 
of the Town to do so. 

R. H. HUNTER, 


Town Manager. 
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Lids:: Sept. 25. 
Spavinaw Water Supply Project 


Tulsa, Okla. 
construction of 


Sealed proposals for the 1 
Spavinaw Water 


major portion of the 
Supply Project for the City of Tulsa, Okla- 
homa, will be received by the Water Com- 
mission of the City of Tulsa, and may_ be 
filed at the office of the City Auditor, City 
Hall, Tulsa, Oklahoma, until 3:00 p.m. 
Monday, September 25th, 1922, and will 
lhe opened and publicly read immediately 
thereafter at a regular meeting of the Wa- 
ter Commission of the City of Tulsa at 3:00 
p.m., Monday, September 25, 1922. Pro- 
posals will be received on the following 
contracts 
Contract 
Contract 
naw Lake. 
Contract N. 3 Spavinaw Dam. 
Contract No. 4 60 in. Reinforced 
crete Pipe. 
Contract 
Contract 
crete Pipe. 
Contract 
Contract 
Steel Pipe 
Contract 
Contract 
Steel Pipe 
Contract No. 
voir. 
After the 


the 


No. 
No. 


1 Telephone 
2 Clearing 


Line, 
Site of Spavi- 


No. 5 Tunnel 
No. 6 54 in. 


and Approaches. 
Reinforced Con- 
No. 7 Mohawk Reservoir 

No. 8 Furnishing Cast Iron or 
and Specials. 

No. 9 Furnishing Gate 
No. 10 Laying Cast 


Valves. 
Iron or 
11 High Pressure Reser- 
bids on these 
immediately consid- 


reading of the 
contracts they will be 
ered, but in no event will any contract or 
contracts be awarded earlier than forty- 
eight (48) hours thereafter. 

The principal quantities are 
mately as follows 

DAM Concrete, 79,000 cubic yards, 

Karth embankment, 182,000 cubic yards. 

PIPE 28 miles of 60 in. and 25 miles 
of 54 in. pre-cast reinforced concrete pipe. 

Earth Excavation in trench, 310,000 
cubic yards 

Rock Excavation 
yards. 

TUNNEL: 7,000 ft. 84 

3.050 ft. 84 in. 
duit. 

MOHAWK RESERVOIR: 300,000 cubic 
yards earth embankment. 

REINFORCED CONCRETE HIGH 
PRESSURE RESERVOIR OR RESER- 
VOIRS: 10,000,000 gal. aggregate capacity ; 
10,000 ft. 36 in. Cast Iron or Steel Pipe; 
6,000 ft. 30 in. Cast Iron or Steel Pipe; 
&,000 ft. 20 in. Cast Iron Pipe. Specials 
and Valves. 

Each proposal must be accompanied by a 
certified check on any reputable bank or 
trust company, payable without reserve to 
the City of Tulsa, Oklahoma, for five per 
cent (5%) of the amount of the bid. 

All proposals must be made on blank 
forms furnished by the City of Tulsa and 
in accordance with the “Requirements for 
Bidding and Instructions to Bidders.” 

Proposals may be tendered on one or 
more contracts or on all of the contracts, 
but any proposal must include all items 
under the contract or contracts for which 
bid is tendered, 

Plans, Specifications 
for Bidding and Instructions to Bidders 
ure on file at the Office of the Water Com- 
mission at the City Hall and may be seen 
at the office of Trammell and Holway, En- 
gineers on the Spavinaw Water Supply 
Project, 329 Kennedy Building, Tulsa, Ok- 
lahoma, or at the office of Dabney H. 
Maury, Consulting Engineer for the said 
Project, 1445 Monadnock Block, Chicago, 
Illinois, 
will be furnished by 
the Consulting 


approxi- 


in trench, 26,000 cubic 
in. Tunnel. 


monolithic concrete con- 


and Requirements 


the Engineers or by 
Engineer, upon the deposit 
of $50.00 by check payable to Trammell 
and Holway. Upon return of the plans and 
specifications in good condftion within a 
reasonable time after the awarding of the 
contracts, $30.00 will be refunded. Propor- 
tionate deposit and refund may be ar- 
ranged for if bidder desires only parts of 
the plans, 

The Water Commission reserves the right 
to reject any bid cr bids, or all bids, and 
to Waive any informalities, 

WATER COMMISSION OF THE 
CITY OF ‘TULSA 
A. J. RUDD, Chairman, 
G. R. MeCULLOUGH, 
Cc. S. AVERY, 
H,. L. STANDEVEN, 
A. L. FARMER, 
ROY GARBETT, 
City Auditor. 
TRAMMELL and HOLWAY, Engineers, 
329 Kennedy Building, 
Tulsa, Oklahoma, 
DABNEY H. MAURY, 
Consulting Engineer, 
Chicago, Tl. 


Con- 


| to the Borough 


|} served by the 


Complete plans and specifications | 


ment 
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Bids: Sept. 5. 


Street Paving and Storm Sewer 
Highland Park, N. J. 


Sealed proposals will be received by the 
Mayor and Borough Council of the Borough 
of Highland Park at the Borough Council 
Chambers, No. 10 North Second Avenue, 
Highland Park, New Jersey, on Tuesday, 
September 5, 1922, at 8 o'clock p.m., ordi- 
nance time (7 p.m, Eastern Standard Time) 
for the construction of pavements on the 
following streets, to wit: Montgomery 
Street, Johnson Street, Cedar Avenue, Ade- 
laide Avenue, South Sixth Avenue. And 
for the construction of a storm sewer on 
Cedar Avenue. 

The work will in general consist of about 

5,890 Cu.Yds, of Excavation, 

15,962 Sq.Yds. of One Course Reinforced 
Cement Concrete Pavement, 6” in 
depth at the sides, and 8” in depth 
at the center. 

Lin.Ft. of Concrete Curbing, 
integral with the pavement, 
Lin.Ft. of 15” Vitrified Pipe Storm 
Sewer. 

All of said work to be done in accordance 
with the plans, profiles and specifications 
prepared by Raymond P. Wilson, Civil 
Engr., 46 Paterson Street, New Brunswick, 
N. J., which said plans, profiles and speci- 
fications have been adopted by the Borough 
Council of the Borough of Highland Park 
and are now on file at the office of the 
Borough Clerk, 10 North Second Avenue, 
Highland Park, N. J., where they may be 
seen by bidders or a set of the said plans, 
profiles and specifications can be secured 
from Raymond P. Wilson, Civil Engr., by 
depositing Five dollars ($5.00) which will 
be refunded upon the return of the plans, 
profiles and specifications in good condition 
within seven (7) days after the award of 
the contract. All bids must be on the form 
of proposal to be obtained from the said 
Raymond P. Wilson. 

Each bidder must accompany his bid 
with a certified check for Four thousand 
dollars ($4,000.00) payable unconditionally 
to the Collector of the Borough of High- 
land Park, which said check must be pre- 
sented with the bid as a guarantee that the 
bidder will within ten (10) days after re- 
ceiving the award enter into and execute a 
contract for the faithful performance of 
the work to be done under said contract, 
and said bid must be in a sealed envelope 
and marked “Proposal for Concrete Pave- 
ment.” 

The successful bidder will also be re- 
quired to furnish a Surety Company bond 
of Highland Park in the 
full amount of the contract price for the 
faithful performance of the work to be done 
under said contract, said bond to be ap- 
proved as to sufficiency and form by the 
Borough Attorney. 

In case of failure to execute the contract 
and furnish the required bond within ten 
(10) days after due notice that the contract 
has been awarded to him, the successful 
bidder shall forfeit his deposit to the Bor- 
ough of Highland Park as _ liquidated 
damages. 

The right to reject any or all bids is re- 
Mayor and Borough Council. 

work must be completed 
(60) working days. 


8,612 


755 


set 


All of said 
within sixty 


Bids: Sept. 14. 


Steel Super-structure 


Tenn. 


Sealed bids will be received by the De- 
partment of Highways State of Tennessee, 
at Nashville, Tennessee, until ten o’clock 
a.m., Thursday, September 14, 1922, and 
opened publicly at that place and hour for 
the construction of the steel super-structure 
of Federal Aid Project 16, being a bridge 
over Cumberland River near Clarkesville, 
having 3 steel spans aggregating approxi- 
mately 640 feet of span. 

Plans and specifications are on file in the 
office of the Chief Engineer, Department of 
Highways, Nashville, Tennessee, in the of- 
fice of the Division Engineer, Department 
of Highways, Nashville, Tennessee, and in 
the office of the Resident Engineer, Depart- 
of Highways, Clarksville, Tennessee, 

D. Q. McCOMB, 
Chief Engineer. 


Nashville, 
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Bids: Sept. 5. 


State Highway Work 


Tre ° 


NOTICE IS HEREBY GIVI: 
bids will be received by the Si 
Commission of New Jersey 
struction of the following: 

Route No. 7, Section No 

Avenue, Neptune Townshij 

County, estimated amount 

Bitulithic surface on a Port 

concrete foundation is 1s 

yards, 

Bids will be received at the 
State Highway Commission at 
Street Bank Building, Trenton, N+ 
on Tuesday, September 5th, 122, at 
A. M. STANDARD TIME, and open 
read immediately thereafter 

Drawings, specifications and forn 
contract and bond for the pro 
are on file in the office of the State | 
Department, Trenton, New Jerss 
be inspected by prospective bid: ans 
will be furnished on deposit of Ten Dolla 
($10.00) upon application to the State Hig 
way Department, 9th floor, Broad St: 
Bank Building, Trenton, New Jersey, Bids 
must be made on the standard propos 
forms in the manner designated ther ! 
as required by the 1922 ns 
same to be inclosed in sealed special a 
dressed envelopes bearing the name a 
address of bidder and the name and » 
tion of the route on the outside, and mus 
be accompanied by a certified ch: dr 
to the order of the Treasurer of the Sta 
of New Jersey for not less thar ! 
cent (10%) of the amount of th 
provided that said certified check shall ni 
be less than $500,00 or more than 
000.00, and be delivered at the above 
on or before the hour named. Copie 
the standard proposal form and spe« 
dressed envelope will be furnished on ap; 
cation. Bids not enclosed in special er 
velopes will be considered informa! and 
not be opened. 

Each bidder must accompany his bid wi 
a certificate from a surety company du 
authorized to do business in this stat 
stating that such surety company will pro 
vide said bidder with a bond in such su 
as is required in and in accordance wit 
the provisions of said specifications, co 
ditioned for the faithful performance ot 
the provisions of the contract and specif 
tions. Each bidder must also accomp 
his bid with a Statement of Equipment 
properly filled out. 

By order of the State Highway 


mission, 
A. LEE GROVER 
Chief Clerk. 


specific 


Com- 


Bids: Sept. 20. 


Outfal] Sewer 


Manchester, N. H 


Sealed proposals, on blank forms attached 
to the specifications and furnished by t! 
Surveyor of the Department of Highways 
Manchester, N. H., addressed to the Sur- 
veyor, Department of Highways, Manch es- 
ter, N. H., will be received until 4 o'clock 
P.M. (Daylight Saving Time), September! 
20, 1922, for furnishing all material at 
labor for the construction of an Outta! 
Sewer, together with connections, dry 
weather outfall, head wall, etc., as show! 
upon the plans and specified in the specifi- 
cations adopted by the City of Manches- 
ter, through the Surveyor. 

The bids must be accompanied by a cer- 
tified check to the amount of 5% of thr 
total amount of the bid, made payable t 
the Treasurer of the City of M: unchester 
and said check must be submitted and | 
closed with the Sealed Proposal. 

Contract, Drawings, Specifications 
other data are on file for inspection at th: 
Surveyor’s Office, City Hall, Manchester 
N. H., and specifications and plans can b 
had by making a payment of $10 to th 
Surveyor. 

The right is reserved to reject any and 
all bids and to waive any inform ality in 


the bids. 
E. R. CONANT, Surveyo. 
Department of Highways, 
Manchester, N. H 
Manchester, N. H., August 30, 1/22. 


and 
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pids: Sept. © 


Cast Iron Main Sewer 
Rye, N. Y. 


sealed proposals will be publicly opened 

hy the Trustees of the Village of Rye, N. Y., 
ar the Village Municipal Hall, at 8.15 p.m., 
a camber 6, 1928s 
Septem posals to cover the canstruction 
(both materials and labor) of a cast-iron 
main sewer according to plans and speci- 
feations filed with the Village Clerk, — 
" Copies of the plans and _ specifications 
may be obtained from him, or from the en- 
gineer, G. Everett Hill, 45 Seventh Avenue, 
New York City, upon payment of $15, of 
which amount $10 will be refunded upon 
return of all papers, in good condition, on 
or before September 10th, 1922. 

Approximately the work consists of: 

About 2,000 feet of 16-inch and about 
1,540 feet of 18-inch cast-iron pipe (with 
manholes and fittings) laid partly on piles 
and partly on concrete piers. é 

Each bid must be accompanied by a certi- 
fied check for $5,000, as a guarantee that 
the bidder, if his bid be accepted, will enter 
into contract and execute the required bond, 

Each bid must be made on blank forms 
to be obtained from the Village Clerk or 
the Engineer. 

The Village reserves the right to reject 
iny or all bids. 

The Board of Village Trustees. 

WILLIAM H. SELZER, 
Village Clerk. 
+ EVERETT HILL, Engineer, 
45 Seventh Ave., New York 








Bids: Sept. 9. 


Storm Relief Trunk Sewers and 
Lateral Relief Sewers 


Lima, Ohio, 


Sealed proposals for the construction of 
Relief Trunk Sewers, Contracts No. 9 and 
1, will be received at the office of the City 
Manager, Lima, Ohio, until 12 o’clock noon, 
Central Standard Time, Sept. 9th, 1922, 
ind then will be publicly opened and read. 
The City reserves fifteen (15) days there- 
fter in which to act on the bids. 

The work included under these contracts 

nsists of construction, with all appur- 
enances, of Relief Trunk Sewers as men- 
tioned above, a general summary of quanti- 

es follows: 
Contract No. 9. 

Total length of Sewer about 12,500 lineal 
feet, varying in size from 15 to 78 inches, 
all of Circular Section. 

Contract No. 11. 

Total length of Sewer about 27,000 lineal 
feet. varying in size from 12 to 78 inches, 
for Circular Sections, also two rectangular 
Sections 6 by 8 feet, and 8 by 9 feet, and 
a total length of 2,750 lineal feet, with all 
necessary appurtenances, special structures 
and manholes. 

Copy of Plans, form of proposal, con- 
tract, bond and specifications, may be in- 
spected at any of the following offices: 
Fuller & MeClintock, 319 Summit Cherry 
Building, Toledo, Ohio, Fuller & McClin- 
tock, 170 Broadway, New York City; and 
B. F, Darling, Supervising Engineer, City 
Hall, Lima, Ohio, 
¥ Copies of plans and specifications with 
‘orm of proposal, contract and bonds, may 
ie obtained at the office of the Supervising 
Engineer, City Hall, Lima, Ohio, The fol- 
oWing charge will be made for each set of 
Plans and specifications: 

Contract No. 9—Six Dollars ($6.00). 

Contract No, 11—Seven Dollars ($7.00). 
wn? charge will be made for proposal 
vanks, the above mentioned charge for 
Plans and Specifications, is a sale and not 
& der sit, no refund will be made, nor will 
_ and specifications be delivered unless 
t Sorter is accompanied by a remittance. 
laoreet Manager reserves the right to 
ane any or all bids, to waive any infor- 
= ities in the bids and to accept any bid 

ich is deemed most favorable to the in- 
terest of the City of Lima, Ohio. 

Cc. A. BINGHAM, 
City Manager. 
B. F. DARLING, 
upervis engineer. 
Dated: August 19th, 1922.” ara 
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Bids: Sept. 9. 


Cast Iron Water Pipe and 
Appurtenances 


Voorheesville, N. Y. 


Notice is hereby given that sealed pro- 
posals will be received by the Board of 
Trustees of the Village of Voorheesville, 
N. Y., at their office in the “Hose House” 
in the Village of Voorheesville, N. Y., until 
three (3:00) o’clock p.m. (daylight saving 
time), on the ninth (9th) day of Septem- 
ber, 1922, for the furnishing of about four 
hundred and fifty (450) tons of eight (8”) 
inch Class “B” cast iron water pipe and 
appurtenances. 

All proposals must be made upon printed 
forms, to be obtained of the engineer; and 
the unit prices written in words and figures, 
and accompanied by cash or a certified 
check, made payable to the Village of 
Voorheesville, N. Y., for five (5%) per cent 
of the amount of the proposal. 

All proposals must be enclosed in a sealed 
envelope, directed to the Board of Trustees, 
Village of Voorheesville, N. Y., and en- 
dorsed upon the outside of the envelope 
“Proposal for Water Pipe or Appurte- 
nances.” 

The Board of Trustees reserves the right 
to reject any or all proposals. 

By order of the Board of Trustees of the 
Village of Voorheesville, N. Y. 

GILBERT H. DARING, 
. Village Clerk, 
Voorheesville, N. Y. 
W. W. CHADSEY, 
Civil and sanitary engineer, 
434 State Street, 
Schenectady, N. Y 


Bids: Sept. 6. 


Canal Water Power Development | 


Albany, N. Y. 


Sealed proposals will be received by the 
undersigned at his office in the Capitol at 
Albany, N. Y., until twelve o’clock noon of 
Wednesday, September 6th, 1922, at which 
place and hour they will be publicly opened 
and read, for the development of canal 
water power, pursuant to the provisions of 
Chapter 532 of the Laws of 1922, as fol- 
lows: A-3 

CRESCENT POWER HOUSE, 
COHOES, N. Y. 

For constructing a power house and 
work incidental thereto, at Crescent Dam, 
Cohoes, N. Y. 

Sheets 1 to 10 inclusive. 

Plans may be seen and detailed specifi- 
cations, engineer’s estimate of quantity, 
proposal blanks forms of contract and 
bonds required, and other information for 
proposers, may be had at the office of the 
Superintendent of Public Works at Albany, 

Y. Y., at the office of the Assistant Super- 
intendent of Public Works at Albany, 
N. Y., at the office of the Assistant Super- 
intendent of Public Works for the Eastern 
Division, Wedgeway building, Schenectady, 
N. Y.; at the office of the Assistant Super- 
intendent of Public Works for the Middle 
Division at Syracuse, N. Y.; at the office 
of the Assistant Superintendent of Public 
Works for the Western Division, at Roches- 
ter, N. Y.; at the offices of the Superintend- 
ent of Public Works, Erie Basin Terminal, 
Buffalo, N. Y., and Términal Warehouse, 
Pier 6, East River, New York City. 

Blueprint copies of plans will be fur- 
nished by the State Engineer and Sur- 
veyor upon the receipt at his office in the 
Telephone Building, Albany, N. Y., of pay- 
ment at the rate of fifteen cents (15c) per 
sheet. Refund will not be made for any 
blueprints which may be returned. 

Monthly estimates will be paid of ninety 
per centum (90 per cent) of the work done 
at the contract price. Every propvsal for 
said work must be accompanied by a money 
deposit in the form of a draft or certified 
check upon some good banking institution 
in the city of Albany or New York, issued 
by a national or state bank in good credit 
within the state and payable at sight to 
the Superintendent of Public Works for 
five per centum (5 per cent) of the amount 
of the proposal. 

The person whose proposal shall be ac- 
cepted will be required to execute a con- 
tract and furnish bonds within ten days 
from the date of notice of award delivered 
to him or them in person or mailed to the 
address given in the proposal. 


Gi SEARCHLIGHT SECTION —ip 
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Upon execution of the contract and ap- 
proval of bonds, the certified check or draft 
will be returned to the proposer unless the 
same shall have been presented for collec- 
tion prior to such time, in which case the 
amount of the deposit will be refunded by 
the Superintendent of Public Works 

The deposit 6f bidders other than the on 
to whom the award of contract shall lx 
made will be returned immediately after 
the award has been made, 

The bond required for the faithful per- 
formance of the eontract shall be in such 
sum as shall be fixed by the Superintend- 
ent of Public Works, which sum shall not 
be less than twenty per centum (20 per 
cent) of the estimated cost of the work, 
according to the contract price. and an ad- 
ditional bond known as the labor bond, in 
the sum of ten per centum (10 per cent) 
of the amount of the estimated cost of the 
work according to the contract price, will 
be required as security that the contractor 
will pay in full at least once in each month 
all laborers employed by him upon the 
work specified to be done in the contract. 

In the event that more than one surety 
company is offered as surety on said bonds 
co-insurance only will be accepted, 

Each proposal must be addressed to the 
Superintendent of Public Works, Albany, 
N. Y., and must be endorsed on the en- 
velope with the name of the construction 
for which the proposal is made, 

Award, if made, will be made to the per- 
son or persons whose proposal shall be 
lowest in cost to the State for doing the 
work, and which shall comply with all pro- 
visions required to render it formal. 3e- 
fore any award shall be made the lowest 
bidder will be required to satisfy the Su- 
perintendent of Public Works of his ability 
to provde suitable equipment and matertals 
for the proper performance of the work 

The right is reserved to reject all pro- 
posals and readvertise and award the eon- 
tract in the regular manner, if, in the judg- 
ment of the undersigned, the interests of 
the state will be enhanced thereby. 

CHARLES L. CADLE, 
Superintendent of Public Works. 





Bids: Sept. 11. 


Reinforced Concrete Pavement 
White Plains, N. Y. 


Sealed bids or proposals for the improve- 
ment of Mamaroneck Avenue from Wash- 
ington Square northerly to County Highway 
No. 1581 with reinforced concrete pavement, 
a distance of 1.24 miles in the Village of 
Mamaroneck, Westchester County, New 
York, will be received at the office of the 
Clerk of the Board of Supervisors, Court 
House, White Plains, N. Y., until 10 a.m., 
September 11, 1922 (Standard Time.) 

Specifications, proposal sheets and all in- 
formation relative to same may be pro- 
cured at the office of the County Superin- 
tendent of Highways, Court House, White 
Plains, N. Y., upon making a deposit of 
Five Dollars ($5.00). 

August 21, 1922. 

BOARD OF SUPERVISORS. 
FRED L. MERRITT, Clerk 





Bids: Sept. 11. 


Street Improvement 


White Plains, N. Y. 


Sealed bids or proposats for the improve- 
ment of Palmer Avenue from Central 
Avenue westerly to Miles Square Road, a 
distance of 0.57 miles in the City of Yon- 
kers, Westchester County, New York, will 
be received at the office of the Clerk of the 
Board of Supervisors, Court House, White 
Plains, N. Y., until 10 a.m., September 11, 
1922 (Standard Time). 

Specifications, proposal sheets and _ all 
information relative to same may be pro- 
cured at the office of the County Superin- 
tendent of Highways, Court House, hite 
Plains, N. Y., upon making a deposit of 
Three Dollars ($3.00). 

BOARD OF SUPERVISORS. 
FRED L. MERRITT, Clerk. 
August 26, 1922, 


Swart Service Really 


Serves ee 
A Thought Worth a Seco 
Reading 


HARMON V. SWART 
Contract Bonds 


Compensation Insurance 


: 92 William St., New York 2 
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Bids 


Sept. 11. 
° 
Sewage Disposal Plant 
Cadillac, Mich, 

Sealed proposals will be received by the 
City Clerk of the City of Cadillac up to 7:30 
p.m., Central Standard Time, of the 11th 
day of September, 1922, for the construc- 
tion of a sewage disposal plant of 1,000,000 
gallons. daily capacity, and consisting of 
six septic tank units, six contact filter 
units and other minor structures and ap- 
purtenances. The plans and specifications 
according to which the work is to be done 
may be examined at the office of the City 
Clerk, or at the office of the Engineers; 
and copies may be obtained for bidding 
purposes by making a deposit of Five Dol- 
lars, which will be refunded upon the re- 
turn of the plans and specifications in good 
condition, 

A certified check in the sum of Fifteen 
Hundred Dollars will be required with each 
proposal. 

The right to accept any proposal or to 
reject any or all proposals, and the right 
to waive defects in proposals are reserved 


by the City. 
H. L. WORDEN, 
City Clerk. 
GEORGE JOHNSTON, 
General Manager. 
HOAD, DECKER, SHOECRAFT 
and DRURY, 
Consulting Engineers, 
Ann Arbor, Michigan. 


Bids: Sept. 19 


Sanitary Sewers 


Hagerstown, Md. 

Sealed preposals for building sanitary 
sewers in certain streets, alleys, rights-of- 
way secured and to be secured, and other 
localities in North and Central Hagers- 
town, will be received at the offices of The 
Sewerage Commission in Police Headquar- 
ters Building, until 7.30 p.m., Tuesday, 
September 19th, 1922, at which time and 
place, during the session of the Sewerage 
Commission, the proposals will be publicly 
opened and read. 

The work to be done embraces the build- 
ing of approximately 25,000 lineal feet of 
sanitary sewers, ranging in size from 18 
inches to 8 inches with all manholes, foun- 
dations and appurtenances, also approx- 
imately 9,500 lineal feet 6-inch house con- 
nections and approximately 400 lineal feet 
66-inch storm Water sewer. 

On and after September 2nd, 1922, speci- 
fications and blank forms of proposals 
can be obtained, and detailed plans ex- 
amined at the offices of the Sewerage Com- 
mission, and a full set of plans will be 
sent to any contractor, on the receipt of 
$10.00, the same to be returned upon the 
surrender of the plans in good condition. 

The Sewerage Commission of the city of 
Hagerstown reserves the right to reject any 


and all bids, 
LEROY HEARD, 
Secretary. 
Chairman 


E. 
Countersigned : 
JOHN CARMICHAEL, 


Bids: Sept. 12. 


Sewage Treatment Plant 
Sebring, Ohio. 

Sealed bids for the construction of a 
Sewage Treatment Plant will be received 
by the Village Clerk until 12 o’clock noon, 
on Sept. 12, 1922 

Plans and specifications may be seen at 
the office of the Clerk or may be obtained 
from Burgess and Niple, Engineers, 223 
East Broad St., Columbus, Ohio, on deposit 
of ten dollars of which five dollars will be 
refunded on return of yan and specifica- 
tions within ten days of receiving bids. 

A bond or certified check in the sum of 
five per cent of the amount of the bid shall 
accompany the proposal. 

The Village reserves the right to reject 
any and all bids, and to waive informalities. 

The Village of Sebring, Ohio. 

JAMES G. EARDLEY, Clerk. 


U. S. GOVERNMENT 

U. S. ENGINEER OFFICE, Buffalo, N. Y. 
-—Sealed proposals will be received here 
until 11 a.m. (Eastern Standard Time), 
September 28, 1922, and then opened, for 
dredging and rock excavation in Sandusky 
Harbor, Ohio, Further information on 
application. 
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Bids: Oct. 10. 
Steam Turbine and Accessories 


New Orleans, La. 
Sealed proposals will be received by the 
Sewerage and Water Board of New Or- 
leans up to 12 o’clock, noon, Tuesday, Oc- 
tober 10th, 1922, for furnishing one 6,000 
kw. STEAM turbine and accessories 
Specifications and blank forms of pro- 
posals may be obtained at Room 303, No. 
526 Carondelet Street, New Orleans. 
The right is reserved to reject any or all 
bids, 
A. G. MOFFAT, 
Secretary. 
GEO. G. EARL, 
General Superintendent. 
Aug. 10th, 1922. 
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South Nyack, 
New York 
Saved $2,642.20 


Through advertising for bids on 
@ paving contract in Engineering 
News-Record. 


This publicity in these Official 
Proposal Columns is a mighty 
profitable investment’ for any 
community. 


It Costs so little, too 
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U. S. GOVERNMENT 


PROPOSALS FOR STONE.—U. 8S. Engi- 
neer Office, 329 Customhouse, New Orleans, 
La.—Sealed proposals will be received here 
until 9:00 a.m., Sept. 7, 1922, and then 
opened, for furnishing and delivering stone 
for Southwest Pass, Head of Passes, and 
South Pass, Mississippi River. Further 
information on application, 


U. S. ENGINEER OFFICE, FLORENCE, 
ALA.—Sealed proposals will be received 
here until 11 a.m., September 18, 1922, and 
then opened, for the construction and de- 
livery of two steel barges. Further in- 
formation on application. 


U. S. ENGINEER OFFICE, JACKSON- 
VILLE, FLA.—Sealed proposals will be re- 
ceived here until 12 m., Sept. 21, 1922, and 
then opened, for jetty repairs at the en- 
trance to St. Johns River, Fla. Further in- 
formation on application. 


U. S. ENGINEER OFFICE, FLORENCE, 
ALA.—Sealed proposals will be received 
here until 11 a.m., September 18, 1922, and 
then opened, for furnishing and delivering 
one hydraulic turbine of 1,000 horsepower 
capacity, with governor. Further informa- 
tion on application. 


..U. S. ENGINEER OFFICE, 
Tenn.—Sealed proposals will be received 
here until 11 a. m., Sept. 5, 1922, and then 
opened, for steel gates for Lock F, Cumber- 
land River. Further information on appli- 
cation. 


Nashville, 


U. S. ENGINEER OFFICE, Mobile, Ala. 
—Sealed proposals will be received here 
until 11 o’clock a.m., September 5, 1922, 
and then opened, for dredge pontoons and 
discharge pipe for the U. S. 20-inch hy- 
draulic pipe-line dredge Wahalak. Further 
information on application. 


U. S. ENGINEER OFFICE, Room 710, 
Army Building, 39 Whitehall Street, New 
York, N. Y.—Sealed proposals for dredging 
in Hudson River, N. Y., will be received 
here until 12: M., September 5, 1922, (day- 
light saving time) and then opened. Fur- 
ther information on application. 


PROPOSALS FOR STEBL OIL 
BARGES.—U. S. Engineer Office, 329 Cus- 
tomhouse, New Orleans, La.—Sealed pro- 
posals will be received here until 9:00 a.m., 
Sept. 15, 1922, and then opened, for con- 
struction and delivery of two 4,000-barrel 
steel oil barges in the Mississippi River, 
at New Orleans, La. Further information 
on application. 
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U. S. GOVERNMENT 

U ENGINEER OFFIC} 
spoon Bldg., Philadelphia, P 
wanted until September 6, 19: 
ing in Delaware River on Be!| 
Island and Liston ranges. Ff; 
mation on application, 


S. 


UNITED STATES PNGINEER 
Norfolk, Va.—Sealed proposals 
ceived here until 12 m., Sept 
1922, and then opened, for 
Pagan River, Va. Further int 
application, 


OFF] E 
Will be 


De 


U.S. ENGINEER OFFICE, 
T. H., August 10, 1922.- prop 
will be received here until 11 a.m. 
31, 1922, and then opened, for dredg; 
Honolulu Harbor, T. H. Further 
tion on application here or to U, 
neer Office, 401 Customhouse, San 
cisco, Calif. 


een 
HONOLULU 
Sealed pr D ale 


siikaiai e 
U.S. ENGINEER OFFICE, SAVANNAH 
Ga.—Sealed proposals will be received 
hene until 12 noon, September 26, 1929, and 
then opened, for repairing training wajis 
in Savannah Harbor, Ga.) Further 
mation on application. 


TREASURY DEPARTMENT, Office 6 
the Supervising Architect, Washington 
D. C., August 23, 1922.—SEALED pro 
POSALS will be opened in this office at 

p.m., September 27, 1922, for constructior 
of Officers’ and Employees’ Quarters fo; 
the United States Veterans’ Hospital at 
Fort Bayard, N. M. Drawings and speci 
fications may be obtained at this office jy 
the discretion of the Supervising Architect 
Proposals will be considered only from jr 
dividuals, firms or corporations 
satisfactory financial and technical ability 
equipment and _ organization § tb nsurt 
speedy completion of the contract, and wh 
have and who have established a record 
for expedition on contracts of similar char 
acter and magnitude. The fact that an 
concern obtains a set of the plans and 
specifications from any source whatever 
and submits a bid shall not constitute a 
waiver of the foregoing stipulations. Jas 
A. Wetmore, Acting Supervising Architect 


possessing 


SEALED PROPOSALS will be received 
and publicly opened by the Director of the 
U. S. Veterans’ Bureau in the office of th 
Quartermaster General, Room 2306 Muni- 
tions Building, Washington, D. C., at 1! 
a.m., September 12, 1922, for the construc- 
tion of a Veterans’ Bureau Hospital at 
Northampton, Mass. Work includes con- 
struction of twenty-four (24) buildings 
built of reinforced concrete and brick, com- 
plete with sewer, water and lighting sys- 
tems, roads and walks (footings for nine 
buildings now under contract). Plans and 
specifications may be obtained after August 
15th, upon deposit of $100, from the office 
of the Quartermaster General, Room 2312 
Munitions Building, Washington, D. ©. or 
from the office of the Constructing Quarter 
master, Chamber of Commerce Building, 
Northampton, Mass. One set of plans and 
specifications will be on exhibition at the 
following stations: Office Constructing 
Quartermaster, 39 Whitehall Bldg., New 
York City ; Office Constructing Quartermas 
ter, Army Supply Base, Boston, Mass. 
Office Quartermaster Supply Officer, Chi- 
cago, Ill.; Intermediate Depot, 1819 West 
Pershing Road, Chicago, Ill; and Office 
Constructing Quartermaster, Scott Field 
Belleville, Ill. 


CONSTRUCTION OF TWELVE _INCH 
FEED MAIN WATER LINE from _Denvet 
city limits to Fitzsimons General Hospital 
—Proposals will be received by the Con- 
structing Quartermaster, Fitzsimons Gen- 
eral Hospital, Fitzsimons, Colorado, until 
10 a.m., Sept. 22, 1922, and then opened for 
the construction of approximately two and 
one-eighth miles of twelve inch cast tron 
water main and appurtenances. Plans and 
specifications are on record at the Construc- 
tion Service, Quartermaster Corps, Muni- 
tions Building, Washington, D. C., and may 
be obtained from the Constructing Quarter- 
master, Fitzsimons General Hospital, Fitz- 
simoris, Colorado, upon deposit of $10 
sea a ode nana 


U. S. ENGINEER OFFICE, Providence, 
R. I. Sealed Proposals will be received 
here until 11 o’clock a.m., standard east- 
ern time, September 15, 1922, and_ then 
opened, for repairing of east jetty at_en 
trance to Nantucket Harbor, Mass. Fur- 
ther information on application. 
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smmediately following the “Censtruction Sent. © Wee TOE, xs... 0cccene Sept * 
News” Section. Sant, 9 Terente, ORb. «.ccasccecs Sept. 7 
WATERWORKS Sept 11 Base OA. oo. cc cece Sept. 7 
See Eng. Sept.11 Terrell, Tex. ..........-. Sept. 7 
Bids News-Record Sept. 11 Crescent City, Calif. ......Aug. 17 
Close g1 Sept. 11 Michigan .............+++/ Aug. 31 
Sept. 11 Monroe, Mich. ........-.. Aug. Sept. 11 Ebensburg, Pa. ..........Aug. 31 
Adv. Aug. 31 and Sept. 7. Sept. 11 Washington ........seceesd Aug. 31 
Sept. 12 Thief er Falls, Minn... Aug. 3) Sept.11 Yonkers, N. Y...........Aug. 31 
Sept. 12 Phila. Pa. .... aces 8 35 3.2 ept. 7 Adv. Aug. 31 and Sept. 7. 
Sept. 13 - est Park ne P. Q.), | Sept. 11 Mamaroneck, N. Y. Aug. 31 
Dea tea ge hk C00 WE bo e869 Sept. a Sept. 12 Michigan ................/ ‘ 
Sept. 14 Mineola, ET Mi wens 6 e's nes Aug. 35 Sept. 12 Mound City, Kan. . 
Sept. 15 Grants Pass, Ore. ........ July 27 Sept. 12 Bridgeton, N. J. ......-..-4 
Sept. 15 Billisbored, Os ©. oc de cous ee Sept. 7 Sept. 12 Hillsboro, N. C. 
Sept. 15 Plaquemine, La. ........4 Aug. 3 Sent.12 Mason, Tex. ..........--. Sept 
Sept.18 East Grand Forks, Minn...Sept. 7 Sent.12 South Dakota ........... ; 
Sept. 18 Steubenville, O. eee Sept 7 Sept.12 New York, N. Y. 
Sept. 22 Duluth, Minn. ----Sept. 7 Sept. 13 Bellaire, O. ............- 3 
Sept. 25 Tulsa, Okla. ........ Sa Aug. 24 Sent.13 Brooklyn, N. Y. 
Adv. Aug. 24 to Sept. 7. Sept. 13 New Hampshire 
Sept. 29 Cleveland, O. ..... seeees-Sept. 7 Sept.13 Maryland ........--.--::4 
Adv. Sept. 7. Adv. Aug. 31 and Sept. 7. 
Oct. 1 Ponchatoula, La. ........Aug. 3 Sept.13 West Park (Cleveland P. 0.), 
Oct. 3 Haines City, Fla. ........ Sept. 7 Piro tee cio Ae Sept. 7 
nas Sept.14 Mobile, Ala. .............Aug. 24 
Oct. 19 Newark, Ae 6seseeden tee. 7 Adv. Aug. 24 to Sept. 7. 
aie, 36 I onc wet cces secs Aug. 24 
SEWERS Sept.14 Ft. Worth, Tex. ......... Sept. 7 
Sept. ee Ae Ae Ore Sept. 
Sept. 8 Long Island City, N. Y.. on. ; Sept. 15 Gees. MG eos paves Sept. 7 
Sept. 11 Madisonville, Ky. ........ ug. 3 Sept.16 Palo Pinto, Tex. ......... Sept. 7 
aay, See Ok aad Rept. 7. Sept.17 Ohio ......... vont lic Sept. 7 
Sept. 12 Sebring, O. ....+++++ ae 2 Sept. 18 Steubenville, O. ... Sept. 7 
Sept.12 Wichita, Kan. ........-. ug Sept. 18 Charleston, Miss. .........Aug. 24 
Sept. 12 Rice Lake, Wis. ......... Sept. 7 Sept. 18 Misinebots .....cccc ccs cced Aug. 31 
Sept. 12 on York, 7 ek ink oe or 7 Sept. 19 New Orleans, La. ....... July 6 
Sept. 13 an ark (Clevelan ‘Sept. 7 Sept. 19 Quebec ............0.000. Sept. 7 
Sept. 14 Jacksonville, emotes Lat Aug. 31 Sept.19 W a ee PiGads cee Sept. 7 
Sept.15 Hazar y- ° . z Poose 
Sept. 15 Eveleth, Minn, 17 Sept. 19 ee bas veer re Ss Sept. 7 
Sept. 19 Newark, N. J. . 2 " Saanich rea 
Sept. 19 Hagerstown, Md. ........ Sept. 7 Sept. 19 vor Sept. 7. wee aves Sept. 7 
cane Adv. Aug. 31 and Sept. 7. Sent. 260 Denver. Coles . «05.6 scsies Sept. 7 
Sept. 20 Manchester N. H. ....... Sept. 7 Sept. 20 New York Sept . 
Adv. Aug. 31 and peek. we : Adv Sept. a a ig 4 
Sept. 20 Denver, Colo. .........-. -Sept. 7 Sept. 22 Duluth. Minn. — Sept. 7 
Sept. 21 Jacksonville, Fla. ........ Aug. 31 Sept. 25 California ............-.Sept. 7 
Sept. 21 Louisville, Ky. .........Sept. 7 Sept. 25 Lindsay, Calif. .......... Sept. 7 
‘ Adv. Sept. 7. Sept.26 Alabama ....-...-+:+cs+: 1 
Sept. 23 Bloomington. Baws e2'Gs «ss ug. 31 Sept. 27 Wellington, Kan. . ~ 
Adv. Aug. 31 and Sept. 7. Sept. 28 New Mexico ......... . 7 
oateadiees sg Sy yy Aug. 31 Sept. 29 Tulsa, Okla. ......---+-- “Aug. 24 
ae OOS Beet... Sant. a) Se os : 7 
Sept. 26 Ft. Worth, Tex. ...... -Sept. 7 Oct. $3 Anderson, 8. a 1 
Adv. Sept. 7. Oct. 3 Washington .............. 1 
aa. ie ge Ti od vee dees Ave. 4 
ct. ee EL Se ept. 
Oct. 10 Syracuse, N. Y. .......-. Sept. 7 INDUSTRIAL WORK 
Sept. 9 Rochester, N. Ys... .<ee- Sept. 7 
WASTE DISPOSAL Sept. 18 Wash.. D. C. ue Jeb fe e8¥4 Sept. as 
Sept. 33 Trentom, Ne. J. 2 .csccese Sept. 7 Bem. sacramento, Calif, ....... ug 
Adv. Sept. 7. Sept. 19 Detroit, Mich. ........... Sept. 7 
BRIDGES BUILDINGS ; 
Sept. 11 California: .... 24 Sept 11 Chieagoy Wil 2.000.000. Bent fF 
font, 13 Paes ee 7 ‘Sept. 11 Oakland, Calif............ Aug. 10 
v “ian ae a 7 Sept.11 Johnstown, Pa. ......... Aug. 31 
Sept. 14 Dilnaaies o4 Sept. 11 Pittsburgh, Pa. .......... Aug. 31 
Sept.18 Ft. Worth, Pex. |S: “7 Sept. 11 Buffalo, N.Y. ........0++: Aug. 31 
Sept. sy ox. Sept. 12 Port Jervis, N. Y. ......¢» Aug. 31 
Sept. 18 Cambridge, Mass. ....... Sept. 7 Sept. 12 Tarboro, N.C Sept. 7 
Hept. 10 SOM kick cceccce Sept. 7 Sept. 12 New York, N.Y. ......... 1 
Sept. 20 nae awe, Conn. ...Sept. 7 Sept. 13 Detroit, Mich. . 7 
v. Sept. 7. ‘ STR ORE ee : 
Sept. 26 Alebama ........ Jevssie sl aug a2 Bee ee Nashus, N. H. ; 
Sept.26 Toledo, O. ....... itcods wep. % Sept. 15 Carbondale, Pa. 7 
0 Adv. Sept. 7. Sept.15 Atchinson, Kan. .. 1 
Ct. 2 Re ca ck og 3sc Certveveuea 16 Sept. 15 Racine, Wis 1 
Oct. 6 Seattle, Wash. ..... Visa oO 7 Sept. 16 St. Thomas. Ont. ... 4 
Oet. 31 Sydney, Australia .... Jan. 12 Sept. 16 Galt, Ont. : 7 
Sept. 1, wal. Sydney, New South Sept. 18 Glens Falis, N. Wik Geen ce Aug. 31 
Se Sey + -res-e- AU 3 Sege 18 Cleveland, 0. ....>... ‘Aug. 31 
ae Sept. 18 Saratoga Springs, N. Y. .Aug. 31 
Sept.18 San Antonio, Tex. ....... "Sept. 7 
RAILWAYS Sept. 18 Detroit. ach. dike <i spe A 
Sen Sept. 2 earborn, "ear ug. 
Sept.15 New York ........+-+.+. Sept. 7 Sept.23 Port Huron, Mich. ......Sept. 7 
Sept. 37 Wash.. D. C. ....ce..... Sept. 7 
EXCAVATION, DREDGING, Sept. 28 Ithaca, N. Y. .......... . Sept. 7 
IRRIGATION futh, ‘Minn. 
Sept.30 Duluth, Minn. ........... July 13 
Sept.16 Ordway, Colo. ...........Sept. 7 ct. 1 Duluth, Minn. ..........- Aug. 3 
Sept.18 Plainfield, N. J. .......- Sept. 7 Oct. 3 Sacramento, Calif. ....... Sept. 7 
3 Adv. Sept. 7. , 
Sept. 21 St. James, PMinn. pevests eee? FEDERAL GOVERNMENT WORK 
Sept. 22 Wynne, Ark, ..........0+ Sept. 7 Sept. 8 Stone and Breakwater — 
Adv. Sept. 7. Wy SG a w'es.gcesss Sept. 7 


“CONSTRUCTION N 


Bids See Eng. 
Close News-Record 
Sept. 10 Isolation Building — Wash., se 

~ JRO ene ee 7 
Sept. 12 Road— “California ........ Sept. 7 
Sept. 12 Hospital — Northampton, 

eRe iw wa e& qtr te ws Aug. 24 
Sept, 13 a ard House, etc.—San Diego, 

Pe he das heen @ O00 e.e8 Aug. 24 

Sept. 13 Hangar—. Ani rcostia, D. C..Aug. 31 
Sept. 14 Dredging—Norfolk, Va. ..Aug. 17 
Sept. 15 Repairing Jetty——-Providence, 

OMe be aalen itt i dm Ni on. a Se 


Adv. Aug. 24 to Sept. 7. 
Sept. 15 Barges—New Orleans, La..Aug. 24 
Adv. Aug. 24 to Sept. 7. 
Sept. 16 Roads—Fitzsimons, Colo. .Sept. 7 
18 4 


Sept. 18 Barges—Florence, Ala.....Aug. 2 
Adv. Aug. 24 to Sept. 7. 
Sept. 18 Turbine—-Florence, Ala....Aug. 24 
Adv. Aug. 24 to Sept. 7. 
Sept. 20 Quarters — Langley Field, 
, SS rr Serre Aug. 31 
Sept. 21 Jetty Repairs—Jacksonville, 
ROSTER Pere eee Aug. 24 


Adv. ‘Aug. 24 to Sept. 7. 
Sept. 22 Cast Iron Mains, ete. — 


Fitzsimons, Colo. .........4 Aug. 31 
Sept. 26 Repairing Walls—Savannah, 
a's fae Udine ae acme ee eae Aug. 31 
Adv. Aug. 31 and Sept. 7. 
Sept. 27 Quarters — Ft. Bayard, 
NG 9 Sirk sid 4's WE CemE Aug. 31 
Sept. 28 Dredging- Buffs alo, N. Y...Aug. 31 


Adv. Aug. 31 and Sept. 7. 
Sept. 28 Extension, etc.—Alexandria, 
ale de in a5 og ie wel iin Gad Sept. 7 
Adv. Sept. 7. 
Sept. 29 Post Office—Eureka, Utah.Sept. 7 
Adv. Sept. 7. 


Oct. 5 proteins — New York, 
Re Ge eee Sept a 
Adv. ‘Sept. Ts 
Oct. 6 Dredging — Wilmington, 
SS. 2.6% odie ck Seed oa Sept. 7 


Adv. Sept. 7. 
Oct. 31 Dredging—Honolulu, H. T..Aug. 31 
Adv. Aug. 31 and Sept. 7. 


MISCELLANEOUS 


Sept. 12 Foundation — Des Moines, 

4 de ae cacte ata etlew he b 6 Aug. 31 
Sept. 12 Boardwalk — Long Branch, 

WMS Pella gs vn kems Cade eee Sept. 7 


Ady. Sept, 7. 

Sept. 13 Bulkhead—Chicago, Ill....Sept. 7 
Adv. Sept. 7. 

Sept. 14 Piers—Stillwater, N. Y....Sept. 7 
Adv. Sept. 7. 


Sept.15 Foundation -——- Denver, 
GI a cee fe cha bak deters Sept. 7 
Sept. 15 Piping, etc. — Hammond, 
ae eee Aug. 24 
Sept. 15 Portland Cement, etc.—New 
CAG MNS Be 4 éeeetieasnaas Sept. 7 


Sept. 16 Strain & Pin Type Insulators 
—Melbourne, Australia ...July 27 
Sept.16 Railroad Ties — Taree, 
COURS S: or cidieiene dane otha te Coe ug. 31 
Sept. 23 Crane—-Aberdeen, Wash.. “ne q 
Adv. Sept. 7. 
Oct. 2 Pier—Vancouver, B. C....Sept. 7 
Oct. 10 Steam Turbine, etc.—New Or- 
WOE BIG oka i 4u dearest Aug. 17 
Adv. Aug. 17 to Sept. 7. 
Nov. 4 Transformers, etc. — Mel- 
bourne, Australia ........Aug. 17 






Where name of official is not given 
inquiries should be addressed to City 
Clerk, County Clerk or corresponding 
official. 










Waterworks 


PROPOSED WORK 


N. ¥., New York—Bd. Purch., Municipal 
Bldg., received no bids Aug. 23, “furnishing, 
delivering, unloading, stacking and storing 
high pressure c.i. pipe and special castings, 
for Dept. Water Supply, Gas & Electricity. 
Will readvertise. Noted Aug. 17. 

N. C., Fayetteville—City retained W. C. 
Olsen, consult. engr., Kinston, to design and 
supervise construction of improvements and 
extensions to waterworks and sewerage 
systems. $250,000. Engineer will also re- 
port on advisability of construction of 
power plant. Noted June 8 


Mich., Eloise—Wayne Co. Poor Bd. plans 
30,000 ft. 12 in. c.i. mains, ete., $90,000, 
also 500,000 gal. rein.-con. water storage 


21 
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Waterworks (Continued) 
reservoir, 80 ft. square, 13 ft. water depth, 
$15,000, Head, Decker Shoecraft & 
Drury, Eng. Bidg., Ann Arbor, engrs. 

O., Martins Ferry — See “Industrial 
Works.” 


Minn., Kenyon—Having plans prepared 
concrete reservoir, 300,000 gal. capacity, 
also high service, pump. $15,000. 0. B. 
Strand, village recdr. . P. Wolff, 1000 
Guardian Life Bldg., St. Paul, engr. 

Ss. D., Watertown—City Auditor rejected 
bids received Aug. 14, extendin mains 
incl. 5,000 lin.ft. 4 in., 3,870 lin.ft. 6 in., 
1,970 lin.ft. 8 in. ci. pipe, also 1,540 lin.ft. 
10 in. vitr. sewer. $20,000. W. T. Coch- 
rane, city engr. Noted Aug. 10. 

Mo., Pilot Grove—Making plans com- 
plete new waterworks. E. T. Archer & Co., 
609 New England Bldg., Kansas City, 
engrs. 

Tex., Shamrock — Attorney-Generals 
Dept., Austin, approved 100,000 bond issue 
for waterworks improvement, here. 

Calif., Watsonville— Plans to vote on 
$200,000 bonds to purchase system of 
Watsonville Water Co.; plant improve- 
ments and extensions to exceed $50,000. 
H. B. Kitchen, city engr. 


Ont., Ford—Plans to extend mains. $50,- 
000. Prices wanted on pipe. W. Code, 
city engr. 

Ont., Forest—Plans waterworks. $35,000. 
Chipman & Power, Mail Bldg., Toronto, 
engrs. Prices wanted on all materials. 


Ont., London—Utilities Bd. plans extend- 
ing waterworks to suburb of Broughdale. 
$40,000. E. V. Buchanan, Hydro Offices, 
engr. 

BIDS DESIRED 

N. J., Newark—Oct. 19, by North Jer- 
sey Dist. Water Supply Comn., 20 Clinton 
St., great notch tunnel and approaches. 


Pa., Phila.—Sept. 12, by F. H. Caven, 
dir. pub. wks., perforated radial brick 
chimney, $20,000, also furnishing and in- 
stalling 3 vacuum manual solution feed 
chlorinators, 75 to 300 Ib. per day. C, EK. 
Davis, City Hall, engr. 

Fia., Haines City—Oct. 3, by Mayor and 
Council, waterworks and sanitary sewerage 
systems. J. R. Yale, clk. P. H. Norcross, 
1404 Candler Bldg., Atlanta, Ga., consult. 
engrs.; adv. this issue. 

O., Cleveland—Sept. 29, at office of Com- 
missioner Purchases and Supplies, 219 City 
Hall, furnishing and laying about 10,400 
lin.ft. 60 in. pipe, and other miscellaneous 
work. Alternate bids on c.i. pipe and steel 
pipe; A. V. Ruggles, Comr. Water; adv. 
this issue. 

0., Hillsboro — Sept. 15, by J. Wine- 
gardner, clk. Bld. Trustees of Pub. Affairs, 
addition to waterworks including rein.-con, 
storage reservoir, 500,000 gal. capacity, 
drilling 1 new water well, equipping and 
connecting 3 water wells to compressor, 
pump and reservoir, etc. G. Champe, 610 
Nasby Bldg., Toledo, civil engr. 

0., Steubenville—Sept. 18, by R. P. Price, 
dir. Pub. Serv., furnishing 127 ton Class 
“Cc” ci. pipe, f.o.b. Steubenville. B. M. 
Smith, clk. 

O., West Park (Cleveland P. O.)—Sept. 
13, c.i. watermains in Munn Rd., West 
146th, West 147th, West 148th, West 149th 
and West 150th Sts., Yale and Orchard- 
hurst Aves. To exceed $25,000. J. Reitz, 
City Hall, engr. 

Minn., Duluth— Sept. 22, by W. H. 
Borgen, aud. St. Louis Co., laying 6 in. 
drain tile, 5.1 mi. State Job 2111, State 
Rd. 35 between Chisholm and Hibbing; 5.09 
mi. State Job 2006, on State Rd. 35 between 
Chisholm and Buhl; 1 mi. Federal Aid 
Project 182, on State Rd. 35 between 
Mountain Iron and Virginia; 1.62 mi. State 
Job 2004 Div. 1, on State Rd. 35 between 
Mountain Iron and Virginia; 6.92 mi. State 
Job 2002, on State Rd. 35 between Gilbert 
and Biwabik; 2.08 mi. Federal Aid Project 
202, on State Rd. 35 between Biwabik and 
Aurora; 2.71 mi. State Job 2102, on State 
Rd. 35 between Biwabik and Aurora; 3.78 
mi. State Job 2103, on State Rd. 2 between 
Duluth and Carlton Co, line; 1.02 mi. 
Federal Aid Project 171, on State Rd. 2, 
between Duluth and Carlton Co, line; 6.89 
mi. State Job 2101, on State Rd. 3 between 
Duluth and Lake Co, line; 1.03 mi, Federal 
Aid Project 201, on State Rd. 3 between 
Duluth and Lake Co, line. $70,000. R. W. 
Acton, Court House, co. engr. 


Minn., East Grand Forks—Sept. 18, by 
city, 1 raw water and 1 clear water motor- 
driven centrifugal pump. A. N. Briggs, 
clk, L. P. Wolff, 1000 Guardian Life Bldg., 
St. Paul, engr. 

Colo., Boulder — City Council receiving 
bids and opens same about Oct. 1, for 
earth and concrete reservoir, 8,000,000 gal. 
capacity, near present Chautauqua Reser- 


ENGINEERING NEWS-RECORD 


$100,000. J. Randolph, Boulder, 

.. Iberville—O, Beaudouin, Tla St. 
James St., taking bids for mechanical 
gravity filtration plant, 500,000 gal. ca- 
pacity ; one steel hemispherical tank, 100,- 
000 gal. capacity; four centrifugal pumps. 


Ont., Toronto—See “Streets and Roads.” 


BIDS RECEIVED 

Scituate — Water Supply 
Providence, opened bids building 
portion of Scituate Aqueduct, from Key- 
stone Constr. Co., 210 South 13th St., 
Phila., $1,318,340, Winston & Co., 240 Fair 
St., Kingston, N. Y., $1,489,190; Patrick 
McGovern, Inc., 50 East 42nd St., 
York City, $1,535,573. 

N. Y., Brooklyn—N. J. Hayes, comr. 
Water Supply, Gas & Electricity, Municipal 
Bldg., New York, opened bids Aug. 29, 
mains in Ocean Parkway, Concourse Dr. 
and Surf Ave., here, from C. DeBlasio, 
$39 7th Ave., Mt. Vernon, $22,919; Beaver 
Eng. Co., 51 Chambers St., New York, 
$23,887. Noted Aug. 24. 

N. Y., New York—N. J. Hayes, comr. 
Water Supply, Gas & Electricity, Municipal 
Hidg., opened bids Aug. 29, mains in 
Marginal St. west of New York Central 
R.R., Manhattan Boro, Astor, Birchall, 
Bronxwood, Fish, Grand, Mace, Morgan, 
Needham, Tyndall, Walcon and Young 
Aves. West 180th and Sagamore Sts., Rod- 
man Pl. Unionport Rd. and Pelham Park- 
way, north, Bronx Boro, from J. A. 
Gregory, 351 Cast 124th St., $107,603; 
Knight & Demicco, 448 East Tremont Ave., 
$111,788; Beaver Eng. Co., 51 Chambers 
St., $114,527. Noted Aug. 24. 


N. Y., St. George—N. J. Hayes, comr. 
Water Supply, Gas & Electricity, Munici- 
pal Bldg., New York, opened bids Aug. 29, 
mains in Chelsea Rd., Bloomfield, Cannon, 
Drake, Hughes, Meredith, Merrill and South 
Aves., here, from N. DeStefano, 257 Glenn 
Ave., Tomkinsville, $66,669; Beaver Eng. 
Co., Chambers St., New York, $68,782. 
Noted Aug. 24. : 

O., Cleveland—Underpinning filter basin 
by placing 18,690 lin.ft. pre-molded sec- 
tional concrete piling, from Stange & 
Walsh, Sixth-St. Clair Bldg., $66,879; Lake 
Erie Constr. Co., Hickox Bldg., $67,754. 
Noted Aug. 17. 


o., ndhurst (near Cleveland)—Laying 
10,077 ft. 12-16 in. c.i. mains, from Martin 
& McDace, 1452 West 98th St., Cleveland, 
$51,754; B. J. Whittaker, 345 The Arcade, 
Cleveland, $54,201. Noted Aug. 17. 


Calif., Sacramento—Rapid sand filtration 
plant and appurtenances, Contr. 24, from 
Mathews Constr. Co., Forum Bldg., $771,- 
957; R. McLeran & Co., Hearst Bldg., San 
Francisco, $843,318; K. E. Parker Co., 519 
California St. and Healy-Tibbitts Co., 9 
Main St., San Francisco, $860,000. Engrs. 
est. $839,847. Noted July 27. 


CONTRACTS AWARDED 


N. C., Charlotte—Excavating and erect- 
ing filtration plant to Tucker & Laxton, 
Realty Bidg., $201,426; gate valves to Grin- 
nell Co., Charlotte, (street address not 
available), $15,303; structural steel to 
Southern Eng. Co., Realty Bldg., $26,680; 2 
venturi meters, to Builders Iron Fdry., 9 
Codding St., Providence, R. $3,234; 
operating tables, wash troughs, dry chemi- 
cal feed machines, effluent controllers, to 
Roberts Filter Co., Darby, Pa., $11,872; 
tank, tower, surge tank and wash water 
tank, to R. D. Cole Mfg. Co., Newnan, Ga., 
$45,500. Noted Aug. 10. 


Fla., West Palm Beach—lInstalling pipe 
line for high pressure water system, to 
I. C. Mishler, West Palm Beach (street 
oe available), $15,700. Noted 
une 1. 


Ohio—Dept. Highways and Pub. Wks., 
Columbus, grading, bridging and paving 
Akron-Wooster Rd., Wayne Co., monolithic 
brick, to Kavavaugh-De Niro Constr. Co., 
Youngstown, (street address not available), 
$58,307. Noted Aug. 3. 


S. D., Emery—Waterworks system incl. 
13,208 lin.ft. 5-8 in. ci. pipe to O. . 
tjellefald, Forest City, Ia., $22,824, $60,- 
000 gal. steel tank on 100 ft. tower to 
Pittsburgh-Des Moines Steel Co., 10th and 
mas Des Moines, Ia., $5,766. Noted 
uly 20. 


S. D., Murdo—Waterworks system incl. 
12,740 lin.ft. mains, pumping station, 
elevated tank, earth dam, hydrants, etc., 
to W. D. Lovell, 1415 8th St. S. E., 
Minneapolis, Minn., $27,000. Noted July 13. 


Wyo., Saratoga—Waterworks, to J. E. 
Grum, Cheyenne, $27,118. 

Tex., Halletsville—Lavaca Co., (a) clear- 
ing and grading, (b) steel and concrete 
bridges and draining, 11.07 mi. Highway 
3-B, 16 ft., to W. T. Hutto & Sons, Gon- 


Bd., 
tunnel 


R. I. 


New 


not 


Vol. &9 


zales, (a) $18,894; Gonzales ¢; 
Gonzales, (b) $55,480. Noted A 
Ont., Port Dover—Waterwo 
incl. 150,000 gal. tank, to Hortor 
Bridgeburg ; 6 and 8 in. pipe to 
Corp., Cherry St., Toronto, $0.97 
per ft., hydrants and valves, to 
Steel Products, Brantford. Noted 
Ont., Timmins—For 3,800 lin.f: 
watermains and 3,300 
sewers, to L. Mascioli, 


Vominion 
Aug, 24 
Sin, ei, 
lin.ft. 9 in tile 
Timmins, $40,009 


Engr. est. $42,000. 
Woodbridge — Watermains 
to Standard Constr. ¢ 
Engrs, est. $30,000. Noted Jy 


Ont., 
pumping plant, 
Mimico. 


Sewers 


PROPOSED WORK 


N. Y., Rochester—Plans series 
age disposal plants, Maplewood [ist t 
serve about 2,936 acres, $100,000: ‘als, 
sewage disposal plant, 3,000,000 gal. ; wae. 
ity, near Feldspar Company’s cto) 
C. A. Poole, city engr. 

W. Va., Willlamstown—See “Streets ang 
Roads.” 

0., Port Clinton—Sold $40,000 bonds for 
additional sewers throughout city. 
neer not announced. 

0., Struthers—Plans election to vote o; 
$36,644 bonds, grading and sewering [l,, 
and Sexton Sts.; also sewering and side. 
walking small streets. Engineer not an- 
nounced. 

Colo., Arvada—Had plans prepared ( 
takes bids in October for Sl) in. Rn 
sewer, and septic tank 5,000 cu.ft. capacity 
$63,276. Brew & Sydow, Kittridge Bldg. 
Denver, engrs. ‘ 

Calif., Lodi— Having plans 
2,136 lin.ft. 20 in., 1,237 lin.ft. 24 in. and 
6,027 lin.ft. 30 in. rein.-con. sewers. L 
F. Barzellotti, city engr. 


BIDS DESIRED 
, N. H., Manchester—Sept. 20, by E. R. 
Conant, Surv., Dept. Highways, outfall 
sewer and connections, etc. ; adv. this issue. 


R N. Y., Long Island City—Sept. 8, by M 
E. Connolly, pres. Queens Boro, Queens 
Subway Bldg., sewers in Brown Pl. from 
Grand St. to Whitlock Ave., Whitlock Ave. 
from Brown Pl. to Bittman St., Juniper 
Ave. from Whitlock to Caldwell Aves., Firth 
Ave. from Grand St. to Whitlock Ave., 
Bittman St. from Grand St. to Caldwell 
Ave., Caldwell Ave. from Juniper Ave. to 
Bittman St., with temporary connections to 
sewers in Juniper Ave. and Bittman St., 
2nd Ward; Howland St. from Ditmars to 
Woolsey Aves., Ist Ward; repair to outlet 
flume from Jamaica sewage disposal plant 
to creek flowing into Jamaica Bay. Noted 
Aug. 10. 

N. ¥., New York—Sept. 12, by H. Bruck- 
ner, pres. Bronx Boro, sewers in West 
Kingsbridge Rd. between Reservoir and 
University Aves., Philip Ave. between 
Throggs Neck Blvd. and Logan Ave., Holly- 
wood Ave. between Philip and Lafayette 
Aves., Lafayette Ave. between Edison and 
East Tremont Aves., East Tremont Ave. be- 
tween Lafayette and Barkley Aves., Logan 
Ave. between Lafayette and Barkley Aves., 
Hollywoo@ Ave. between Lafayette and 
Barkley Aves., Somner Pl. between Edison 
and East Tremont Aves., Liebig Ave. from 
end of existing sewer at north line of 
former Foster Estate about 225 ft. north 
of West 261st St. to city line, White Plains 
Ave. between Bear Swamp Rd. and Pelham 
Parkway 8S. 

N. Y., Syracuse — Oct. 10, at office of 
Syracuse Intercepting Sewer Bd., 104 City 
Hall, machinery and equipment for sewage 
pumping station and grit chamber. H. J. 
Hamlin, secy.; adv. this issue. 


Md., Hagerstown—Sept. 19, at offices of 
Sewerage Comn. in Police Headquarters 
Bldg., 25,000 lin.ft. 8-18 in. sewers, 9,000 
lin.ft. 6 in. house connections and 400 lin.ft. 
66 in. storm water sewer. E. L. Heard 
secy.; adv. this issue. 


Fla., Haines City—See ‘“Waterworks.” 


Ky., Hazard—Sept. 15, by A. G. Taylor 
elk., sanitary sewerage system. $50,000. 
J. N. Chester Engineers, Union Bank Bidg., 
Pittsburgh, engrs. Noted Aug. 31. 


Ky., Louisville—Sept. 21, by Comrs. 0 
Sewerage, for Bardstown R4@. Dist. ‘Truns 
sewer and drain, Sects. B and C, Sprins 
Dr. West, sewer and drain. J. B. k 
Breed, ch. engr.; adv. this issue. 


O., West Park (Cleveland, P. 0.)—Sep’ 
13, by W. Dahm, dir. Pub. Serv. oad 
Hall, storm and_ sanitary sewers in we 
120th St. from Lynn to Cloverdale Awe 
Melbourne Ave. from Lorain Ave, to \ - 
159th St.. Munn Rd. from Warren ; 
Triskett Rds., West 140th St. from Lore 
to San Diego Aves., Oak St, from We 


of Sew- 


factory, 


Engi- 


prepared 
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«ore (Continued) Drainage Constr. Co., 5099 Lemay Ave., De- Mich., Hillman—Sept. 11, by District 
Sewers West 143rd Sts., Midland Ave. troit, (1) $64,568; J. Winterbottom, 18524 Engr, Alpena, rein.-con plate girder 





West 120th to West 122nd Sts., 
159th St. from Melbourne Ave. to 
Park Rd. To exceed $25,000. J. 
tz, City Hall, engr. 
‘< Rice Lake—Sept. 12, by O. G. Jen- 
“ty elk., 15,740 ft. vitr. pipe sewer in 
vost Side Sewer Dist., incl. 4,100 ft. 
io in. Vitr. pipe with 10-10 in. wyes, 9,300 
#8 in. vitr. pipe with 212-8 in. wyes, 1,945 
12 in. vitr. pipe with 33-12 in. wyes, 385 
# 15 in. vitr. pipe, 51 ft. manholes. J. H. 
\ Brahtz. 409 Metropolitan Opera House 
nidg., St. Paul, Minn., engr. i 
“~ ver—Sept. 20, by Dept. Impvts. 
See. 8 10-78 in. sewer Washing- 
oa Park Storm Sewer Dist. 2, $481,810. 
siternate bids on vitr. pipe and brick, con- 
‘te pipe, and segment block. A, K 
Vickery, City Hall, engr. Noted Aug. 17. 
Ft. Worth—Sept. 26, by Mayor and 
ai Coan at office of C. S. Snow, city 
wey., for sewage disposal plant. D. L. 
Lewis, city engr. ; adv. this issue. Noted 


Aug. 31. 

ont., Toronto—Oct. 3, by Cc. A. Maguire, 
hn. Bd. Control, two 2,880,000 gal. cen- 
trifugal sewage pumps with motors. R. C. 
Harris, city engr. 

Ont., Paris—See “Streets & Roads” 


BIDS RECEIVED 


N. Y¥., Brooklyn — E. Riegelmann, boro 
ae Roro Hall, opened bids Aug. 30, relief 
sewer in (1) Pitkin Ave. (2) New York 
Ave, (3) East 39th St., (4) 18th Ave., (5) 
Bast 13th St., (6) 55th St., (7) Creamer 
St. (8) New York Ave., (9) Ridge Blva,, 
ewer basins on (10) southwest corner 
Foster Ave. and East 26th St., (11) north- 
east corner Ave. K and East 8th St., from 
D. Bonnacci, 672 Degraw St., (1) $20,047, 
(2) $14,246, (3) $9,029, (4) $6,894, (5) 
$5,873. (6) $4,609, (8) $2,613, (9) $2,536, 
(10) $536, (11) $417; Murphy Bros., 262 
Ray 43rd St., (1) $27,471, (6) $4,609, (7) 
$3,793: G. L. Schrade, (1) $26,439, (2) 
$14,821, (3) $10,950, (4) $7,526, (8) $3,048; 
Tomassetti & Co., Inc., 1133 60th St., (2) 
$15,965, (7) $4,356; S. Ambrosio 1016 60th 
St., (5) $6,037, (6) $4,565, (9) $2,696, (10) 
$401, (11) $326; Nazzaro & Quierriero, 6712 
‘lth Ave., (3) $10,029, (5) $5,863, (6) 
$4,798, (9) $2,904; J. Jennings, Belle Har- 
ior, (7) $4,229; Manville Constr. Co., 1020 
iith St., (8) $2,613; C. W. Buerher, (10) 
$428, (11) $3338. Noted Aug. 24. 


N. Y., Long Island City—M. E. Connolly, 
res. Queens Boro, Queens Subway Bldg,, 
pened bids Aug. 28, for sewers and ap- 
urtenances in (1) Newton Rd. from 12th 
‘0 18th Aves., (2) Homans Ave. from Van 
Horn St. to Queens Blvd., (3) Hosack St. 
from Morton to Weisse Aves., (4) Lewis 
\ve. from Wool to Van Horn Sts., (5) 
Proctor St. from Central to Myrtle Aves., 
(6) Atfield Ave. from Jerome to Liberty 
Sts, (7) 89th Ave. from Woodhaven Ave. 
) a point 160 ft. west of 92nd St. from 
‘Spinella & Muccini, 6102 18th Ave., Brook- 
yn, (1) $1,321, (2) $5,665, (4) $3,730, (5) 
$5,127, (6) $4,886, (7) $3365; E. J. Kelley, 
Ir, 1187 50th St. Brooklyn, (1) $1,343; 
Kennedy & Smith, 93 Amity St., Flushing, 
1) $1,420, (3) $57,638 Type B; M. Paino, 
2) $5,692, (5) $5,687; J. F.. Clancey, Jr., 
60 Lockwood St., Astoria, (2) $5,852, (5) 
‘5,773 ; Seaside Contg. Co., 193 Beach 108th 
‘t.. Rockaway Beach, (3) $73,532 Type A; 
'. Gallo, 203 Division St., Brooklyn, (3) 
$61,660 Type A, $53,793 Type B; Murphy 
bros. 262 Bay 48rd St., Brooklyn, (3) $59,- 
32 Type B; A. Manano, (4) $3,939, (7) 
$3,505; D. Gross, 895 Fulton St., Wood- 
haven, (4) $3,296, (6) $4,212, (7) $3,731; 
G. L. Schrade, (6) $4,592. Noted Aug. 24. 


_ Mich., Detroit—Opened bids (1) Bates St. 
“ewer, Melbourne Ave. Arm in Melbourne 
\ve. from Brush St. to Woodward Ave., (2) 
Mound Ave, Arm Seven Mile Rd. Sewer in 
Mound Ave. from Seven Mile Rd. to 
Nevada Ave., (3) Raymond Ave. Extension 
n Raymond Ave. from Edgewood to Grin- 
nell Aves., from W. Blanck & Co., 823 Ford 
wos (1) $33,968, (2) $31,300; J. Wagner, 
Vest Grand Blvd., (1) $36,641; Jeynes & 
Affeld, 1208 Ford Bldg., (1) $35,550; C. R. 
ennane, 2631 Woodward Ave., (2) $37,500, 
‘3) $6,961; R. D. Baker, 1631 Elmhurst 
\ve. (2) $31,728; Detroit Drainage Constr. 
Co 580 Concord Ave., (3) $7,875; Libert 
,oostr. Co., 1026 Detroit Savings Ban 
de., (3) $5,700. 


Mich., Springwells—B. P. Esper, village 
“ik., opened bids building (1) Sect. 10 main 
_ ‘ary sewer, incl. 3,447 ft. 42, 48, 60, 66 
ini “2 in, pipe, (2) Sect. 14, incl. 5,058 ft. 
'S. “+. 60, 66 and 72 in. pipe, (3) Sect. 15, 
068 ft. 36, 48, 69 and 81 in. pipe, from 
gner, 2735 West Grand Blvd., De- 
(1) $61,878, (2) $90,862; Detroit 


John R St., Detroit, (1) $73,828, (2) $111,- 
115; J. Porath, 745 Griswold St., Detroit, 
(2) $108,055, (3) $70,743; Hammen & Co., 
4612 Woodward Ave., Detroit, (3) $72,003; 
R. Mercier, 5435 Wesson Ave., Detroit, (3) 
$79,965. 


CONTRACTS AWARDED 


N. Y., New York—J. Miller, pres. Man- 

hattan Boro, Municipal Bidg., improvements 
to sewer in West 57th St. between 5th and 
6th Aves., to Melrose Constr. Co., 103 East 
125th St., $42,832. Noted Aug. 31. 
_ N. d., Long Branch—Bd. Comrs., extend- 
ing municipal sewer and building pumping 
Station, to Monmouth Contg. Co., Red 
Bank, $18,000. . Noted Aug. 10. 


S. D., Emery—Sanitary sewers in vari- 
ous streets incl. 15,868 lin.ft. 8-12 in. pipe, 
to City Sewerage Co., Sioux City, Ia., 
(street address not available), $17,008 ; Im- 
hoff tank to O. N. Gijellefald, Forest City, 
Ia., $3,775. Noted July 20. 


S. D., Gregory—Sanitary sewerage sys- 
tem, to E. M. Scheflow, Elgin, Ill, $62,000. 
Noted July 13. 

Calif., Arcata—For 3,225 lin.ft. 24 in., 380 
lin.ft. 18 in. vitr. pipe, 250 yd. excav., 3,000 
lin.ft. 6 in. vitr. sewers with wyes, to 
Chambers & De Golyer, Bacon Bldg., Oak- 
land, $23,139. Noted May 11. 


Ont., Timmins—See ‘“Waterworks.” 





Waste Disposal 


BIDS DESIRED 
N. J., Trenton— Sept. 22, by Bad. of 
Comrs., Municipal Bldg., addition to present 
crematory, A. C, Gregory, Municipal Bidg., 
engr. of sewers and water; adv. this issue. 


Bridges 
PROPOSED WORK 


N. Y., Ithaca—Comrs. Tompkins Co. plan 
rebuilding bridges destroyed by flood. $30,- 
000. F.C, Evans, Co. Supt. of Highways. 


Tex., Richmond — Attorney-Generals 
Dept., Austin, approved $100,000 bond issue 
for rebuilding and repairing Fort Bend 
County bridges, recently destroyed by flood. 


BIDS DESIRED 


New Hampshire — See “Streets and 
Roads.” 


Mass., Cambridge—Sept. 18, by city, steel 
bascule with approach spans, concrete abut- 
ments, 126 ft. long, 60 ft. wide, on Ist St. 
L. M. Hastings, city engr. B. Brown, 88 
Broad St., Boston, consult. engr. 


R. L., Providence—Sept. 13, at office of 
State Bd. Roads, Room 21, State House, 
Providence, constructing State Bridge 46 
known as Hope Valley Bridge, in Hopkin- 
ton, No. 64 known as Usquepaug Bridge, 
in South Kingston, No. 153 known as 
— Creek Bridge, in Bristol; adv. this 
ssue. 


Conn,, South Norwalk—Sept. 20, by C. L. 
Barton, mayor, removing steel work and 
masonry jack arches on south side of pres- 
ent bridge, and constructing 60 ft. span 
rein.-con. arch extension, 23 ft. wide; adv. 
this issue, 


Pa., Ebensburg—Sept. 15, by H. T. Jones, 
controller Cambria Co., 3 rein.-con. bridges, 
one single span over Laurel Run in st 
Carroll, one over Solomons Run, Dale 
Boro., and one over Clapboard Run, Cone- 
maugh Twp. $50,000. . F. Dorr, Trust 
Bldg., engr. 

Ohio—See “Streets and Roads.” 


0., Toledo—Sept. 26, by W. T. Jackson, 
Dir. Pub. Serv., constructing bridge over 
Swan Creek in line of Hawley St. G. A. 
Laska, secy.; adv. this issue. 


Indiana—Sept. 18, by J. D. Williams, dir. 
State Hy. Dept., Indianapolis, constructing 
31 ft. 6 in. steel truss bridge over Drainage 
Ditch, State Rd, 2-L, Whifley Co., 30 ft. 
rein.-con. girder over Half Mile Branch, 
State Rd. 4-P, Jackson Co., 4 x_4 ft. rein.- 
con. box culvert over Drainage Ditch State 
Rd. 5-B, Daviess Co., 182 ft. 7 in. skew 
type steel truss, (wood block floor and 
paint), over Pigeon Creek, State Rd. 10-A, 

anderburgh Co., 72 ft. skew type steel 
truss ‘(substructure only), over Robbins 
Ditch, State Rd. 15-F, Starke Co., 18 ft. 
rein.-con. slab over Scott Ditch, State Rd. 
27-C, Kosciusko Co., 16 ft. rein.-con. slab 
over Drainage Ditch, State Rd. 27-C, 
Kosciusko Co., steel truss bridge with three 
198 ft. spans, also one 49 ft. span, (wood 
block floor and paint), over Wabash River, 
State Rd. 31-A, Vermillion Co. C. Gray, 
state engr, 


Bridge 600,401, on Trunk Line 32, Mont- 
morency Co., incl, substructure two 21 ft 
6 in. rein.-con. abutment@q 467.8 tcuyyd 
Class B concrete, also concrete pier 21 ft 
9 in. high, 176.2 Class C concrete, 43,673 
lb. reinforcing steel, superstructure, two 
75 ft. spans, 20 ft. roadway, 480.3 Class A 
concrete, 106,852 lb. reinforcing steel. 


Tex., Ft. Worth—Sept. 18, by Comrs 
Tarrant Co. bridge over Marys Creek on 
State Highway 10, three 40 ft. girders, 
$26,245; bridge over Walnut Creek on State 
Highway 34, nine 20 ft. slabs, $19,997 
bridge over iLttle Fossel Creek, on Stat« 
Highway 40, six 10 ft. slabs, $5,295. R. V 
Glenn, Court House, engr. 

Wash., Seattle—Oct. 6, by B41. Pub. Wks., 
superstructure of bridge Spokane St. over 
Duwamish Waterway, incl. bascule portion, 
2 side spans each 140 ft., 135 ft. steel cross 
ing, Bascule portion 45 ft. c. to ec. 6 ft 
sidewalks. Total length 288 ft., 45 ft. wide. 
$1,250,000. Former bids returned’ un- 
opened. J. D. Blackwell, Hoge Bldg., engr. 
Noted Aug. 3. 


BIDS RECEIVED 


Alabama—State Hy. Dept., Montgomery. 
3 concrete bridges, girder type on concrete 
piles, on Greenville-Camden Rd., Wilcox 
Co., from Fountaine, Lamb & McLemore, 
Hattisburg, Miss., $41,783; Keenan, Kyser 
& Gillis, Selma, $42,156; J, A. Peterson, 
Montgomery, (street address not available), 
$43,911. Noted Aug. 24, 


Ohio—Dept. Highways and Pub. Wks., 
Columbus, opened bids Sept. 1, bridges in 
following counties: Guernsey Co., Sect. “K” 
National Rd., rein.-con., from Noble Bridge 
Co., Mt. Vernon, $9,565; F. A. Moorehead, 
West Jefferson, $9,765. Guernsey Co., Sect. 
“I” National Rd., concrete from Noble 
Bridge Co., Mt. Vernon, $9,076; F. A. 
Moorehead, West Jefferson, $9,326. Craw- 
ford Co., Sect. “G’ Bucyrus-Cresline Rd. 
concrete arch, from Le Hainey & Auth, 
Toledo, (street address not available), $12,- 
487; Scioto Constr. Co., Kenton, $12,697 ; 
O. C. Morrow, Cresline, $12,697. Butler Co., 
Sect. “C” Hamilton-Scipio Rd., concrete 
beam from V. F. Hughes, Hamilton, $4,169; 
J. Conrad, Hamilton, $4,251; Central Pav- 
ing Co., Hamilton, $4,301, Butler Co. Sect. 
“J” Hamilton-Middletown Rd., concrete gir- 
der from C. C. Johns, Middletown, $1,797; 
Central Paving Co., Hamilton, $1,913. 
Noted Aug. 24. 


CONTRACTS AWARDED 


Pennsylvania—State Hy. Dept., Harris- 
burg, concrete bridge over Roystown branch 
of Juniata River near Tatesville, Bedford 
Co., to Concrete Steel Bridge Co., Clarks- 
burg, Va., (street address not available), 
$30,235. Noted Aug. 24. 


Pa., Mercer—To A. C. Dailey Co., 
Phillipsburg, Bridge 508, Deer Creek Twp., 
$1,607; to Minteer & Anderson, New 
Wilmington, Bridge 3011, Springfield Twp., 
$2,616, Bridge 2802, Shenango Twp., $6,000, 
Bridge 2308, Hickory Twp., $6,880; to A. 
McConnell, Mercer, Bridge 2307, Hickory 
Twp., $10,796. Noted Aug. 17. 


Ia., Dubuque—Dubuque Co. 555  lin.ft. 
steel and concrete viaduct, 20 ft. wide, to 
Minneapolis Bridge Co., Metropolitan Life 
Bldg., Minneapolis, Minn., $56,000; cul- 
verts to Even-Uhirich-Staner Co., Dubuque, 
(street address not available), $3,548. 


Minn., Moorhead — See “Excavation, 
Drainage, Irrigation.” 


Tex., Hallettsville—See 
Roads.” 


Tex., San Angelo—City and Tom Green 
Co., 500 ft. rein.-con. bridge, over North 
Concho River on Beauregard Ave., 40 ft., 
to Brown Abbott, Dallas, (street address 
not available), $60,671. Noted May 18. 


Colo., Denver—Dept. Impvts. and Parks, 
122 ft. rein.-con. bridge on Federal Bivd. 
and West 13th Ave., 63 ft, to R. M. 
Larson, 1309 Kalamath St., $26,706. Engrs. 
est. $35,000. Noted Aug. 10. 


“Streets and 


Dams 


CONTRACTS AWARDED 


Pa., Greenville—L. B. Taylor, concrete 
and wood dam across Shenango River on 
Smathers Estate, to Universal Constr. Co., 
Empire Bldg., Pit:sburgh, $26,194. Noted 
Aug. 17. 


Railways 


PROPOSED WORK 


Ohio—Municipal Ry. Co., Youngstown, 
(street address not available), plans re- 
building tracks in Parkview and_ Sher- 
wood Aves., also repaving same within its 
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Railways (Continued) 
boundaries. $25,000, 
nounced, 

California—City and County of San Fran- 
‘isco will vote on $1,500,000 bonds about 
Nov. 21, for extensions to municipal rail- 
way system. M. M. O’Shaughnessy, city 
ener. 


Engineer not an- 


BIDS DESIRED 


New York—Sept. 15, by Transit Comn., 
49 Lafayette St., New York, installing 
tracks for 239th St. Yard of White Plains 
Rd. Rapid Transit R.R., ete. G. McAneny, 
chn 

CONTRACTS AWARDED 


North Carolina—Cape Lookout Develop- 
ment Co., Beaufort, constructing 6 mi, rail- 
road from Wades Beach to Cape Lookout 
and hotel at Cape Lookout, to Hancock & 
Davis, Beaufort. 


Excavation, Drainage, 


Irrigation 
PROPOSED WORK 


Wis., Waupaca—Waupaca Co., F. D. Co. 
c/o C. W. Ross, secy., Manawa, having 
plans prepared and soon takes bids 1.5 mi. 
of 6-12 in. tile drain and about 3 mi, open 
ditch. $25,000. L. M. Schindler, 721 Clark 
St., Appleton, engr. 

Calif., Live Oak — Dirs. Reclamation 
Dist. 2056, take bids about Sept. 15, 40 
mi. ditches ranging from 3 ft. to 5 ft. 
deep, 6 ft. wide, 411,310 cu.yd. excav., 2,116 
lin.ft. 12-36 in, concrete pipe culverts, 148 
cu.yd. concrete. E, W. Stanton, Live Oak, 
engr. Noted Aug. 17. 

Calif., Macdoel—Butte Valley Irrigation 
Dist. plans election soon to vote on bonds 
for irrigating 30,000 acres, constructing 
pumping plants, canals, etc. E. Bissell, 
Macdoel, secy. Cc. T. Darley, Klamath 
Falls, Ore., ch, engr. 

Calif., Selma—Consolidated Irrigation 
Dist. having plans prepared for 8 concrete 
drops, 60 ft. long, 12 concrete drops, 40 
ft. long, 20 in. concrete pipe line, ete. Voted 
$775,000 bonds to purchase works of Con- 
solidated Irrigation Dist., and $75,000 bonds 
for above improvements. W. H. Shafer, 
Selma, engr. 

Ont., Barrie—Simcoe Co. plans to dredge 
Nottawasaga River and reclaim 20,000 
acres flooded lands. $50,000. Engineer, 
c/o Provincial Dept. Pub. Wks., Toronto. 


BIDS DESIRED 


N. J., Plainfield—Sept. 18, by Common 
Council, about 46,000 cu.yd. excav. from an 
old railroad embankment. A. W. Vars, 
city engr; adv. this issue. 

Minn., St. James—Sept. 21, by A. G. 
‘ountryman, aud. Watonwan Co., Judicial 
Mitch 35, Sect. A, 141,400 lin.ft. 8-40 in. 
tile, 9,100 lin.ft. open ditch, 1 concrete 
double headwall, 144 lin.ft. 10-20 in. cor- 
rugated iron culvert pipe, 55 catchbasins, 
$171,862; Sect. B, 17,800 lin.ft. 8-20 in. tile, 
5 eatchbasins, surf inlet grates, 1 standard 
concrete headwall, etc., $12,250. 

Ark., Wynne—Sept. 22, by Bd. Comrs. 
D. D. 3, Cross Co., Court House, construct- 
ing 53 mi. ditches, ranging from 6-30 
ft. in bottom width. Ww. Newsom, 
Wynne, engr.; adv. this issue. 

Colo., Ordway—Sept. 16, by Ordway D.D., 
10 mi. open drainage ditch, 300,000 cu.yd. 
excav., 10 timber bridges, pile foundation, 
828 ft. 18 in. vitr. pipe flush conduit cul- 
verts, spillways, flumes, etc. $70,000. F. 
E. Davis, secy. R. A. Sawyer, Ordway, 
ener. 

Wash., Montesano—Comrs. Grays Har- 
bor Co., opened bids Aug. 20, improving 
I». D. No. 4, incl. 600 acres, draining, dyk- 
ing, filling streets and roads, (a) cement 
pipe, (b) galvanized drain pipe, from E. J. 
Cheatham & Son, Aberdeen, (a) $82,385 
(b) $81,575; D. A. Foley & Co., Aberdeen, 
(a) $82,850 (b) $82,080; Parker & Schram 
Co., Aberdeen, (a) $89,150 (b) $87,195. 
Above bids rejected on account of time 
specified for finishing work. New bids, 
(naming time limit), will be called. Engrs. 
est. $90,000. Noted Aug. 10. 


BIDS RECEIVED 


Wash., Yakima—City Council opened 
bids Aug. 22, constructing irrigation lat- 
erals in district east of Northern Pacific 
R.R. tracks and ne~th of Pacific Ave., from 
8. A. Campbell, S.-nyside, $72,096; Ya- 
kima Paving Co., Yakima, $82,403; Col- 
ucio & Erickson; Hinckley Bldg., Seattle, 
$75,576. Engrs. est. $72,397. 


CONTRACTS AWARDED 
Wis., Cross Plains—-Dane Co. Farm 
Drainage Bd., Madison, excavating and 
laying tile drain in Dist. 7, incl. 39,000 cu. 
vd. tile drain, to Wisconsin Drainage Co., 
Elkhorn, $58,500. Engrs. est. $55,000. 


Minn., Moorhead—Clay Co.. Ditch 45, 
Lateral 1 and 2, to M. W. Barnard & Son, 
612 Globe Bldg., Minneapolis, $36.955; 
bridges to J. A. Jardine, 1123 ist Ave. 5, 
Fargo, N. D., $15,377. Noted Aug. 17. 


Ont., Thedford—Bosanquet, Stephen, 
West Williams and McGillivray Twps., 
draining inundated area and reclaiming 
land to C. Vanslambrouck, Blenheim, $56,- 
055. Noted April 20. 


EXCAVATION GRANTS PASS, ORE. 


Following are lowest bids opened Aug. 8, 
by Grants Pass Irrigation Dist., for excava- 
tion of main canal, Sta. 0 to Sta. 3.33 (ex- 
cept Sta. 6 to 26, completed), (A) P. 
Welch, Medford; (B) Pacific Bridge Co., 
East Salmon St., Portland; J. Hampshire. 
— Pass. The unit bids were as fol- 
ows: 


Yd. A B Cc 


C. 

Schedule 1 
Class | 800.... $0.30 $0.50 $0.40 
Class 2 300.... .50 .65 .80 
Class 3 100... 1.20 2.25 2.50 

Schedule 2 
Class | 80,000.... .30 .55 .39 
Class 2. 15,000.... .50 56 .78 
Class 3 = 2,600... .20 75 .20 

Schedule 3 
6,000... .30 .38 39 
Pade .50 .54 .78 
west .20 .00 .50 

Schedule 4 
Class | 40,000.... 30 .61 55 
Class 2 10,000.... .50 .64 .25 
Class 3 10,000.... '.20 .10 .50 

Schedule 5 
Class | 8,000... 45 .39 39 
Class 2 ND cece % 20 .50 .78 
Class 3 .20 . 00 .50 

Schedule 6 
Class | 1,200.... .45 . 56 .39 
Class 2 500.... .75 .65 -78 
Class 3 100. ... 1.20 .00 2.50 

Schedule 7 
Class | 1,000.... 45 .42 .50 


Extended totals..... $73,580 $119,343 $119,930 


Streets and Roads 


PROPOSED WORK 


N. Y., Mayville—Bd. Village Trustees 
plan bond election for widening and_ im- 
proving Main St., (a) cement road from 
gutter to gutter and gutters, $26,000, (b) 
cement through business section and tarvia 
on rema.nder, cement gutters $20,250. En- 
gineer not announced. 

N. Y¥., Niagara Falls—Plans paving 2,039 
ft. alley between 5th and 6th Sts., 15 ft., 
either granite or wood block, asphalt, sheet 
asphalt, asphaltic concrete, fibre brick or 
bitulithic. $31,575. Estimate based on 
granite block. W. B. Bennett, Convention 
Hall, engr. 

Pa., Beaver—Plans paving Insurance and 
Corporation Sts., 17 ft. wide, vitr. brick. 
$25,000. KE. W. Tomlinson, boro. secy. En- 
gineer not announced. 

Pa., Clarion—Comrs. Clarion Co., and 
others, plan to improve road from Venus to 
Fryburg. $100,000. 

Pa., New Castle—Plans to widen Mercer, 
Mill, North and Neshannock Sts., from 60 
to 75 ft. 25,000. 

Md., Baltimore—Plans paving, 6 or 7 in. 
cement concrete, 1-2-4, Weaver Ave., Glen- 
more Ave. from Sefton Ave, to point 760 
ft. east, Glenoak Ave. from Glenmore to 
Royston Aves., Arabia Ave. from Weaver 
to Overland Aves., Glyndon Ave. from 
Carey to Bayard Sts., Cottage Ave. from 
Violet to Keyworth Aves., Tyndale Ave. 
from Parkside Dr. to Harcourt Rd., Har- 
court Rd. from Tyndale to Eutaw Aves., 
Canterbury Lane from Berkshire to Tyndale 
Aves.; paving 14 x 14 sheet asphalt on 6 
in. concrete Rueckert Ave. from Harford 
Rd. to Holder Ave., Elmley Ave. from 
Belair Rd. to St. Cloud Ave., Lyndale Ave. 
from Greenview to St. Cloud Aves., Batavia 
Ave. from Harford Rd. to Belmont Ave., 
Calverton Ave. from Frederick Ave. to Hol- 
lins St. R. K, Compton, 214 East Lexing- 
ton St., engr. 

W. Va., Moundsville — Liberty Dist., 
Marshall Co., voted $200,000 bonds for road 
eo Purdy, Moundsville, engr. Noted 
Aug. 10. 

W. Va., Williamstown—Sept. 16, to vote 
on $75,000 bonds paving and laying sewers 
in 5th, Louise and Clay Sts. J. V. Dunbar, 
Williamstown, engr. 

N. C., Duann—Plans paving 6 mi. various 
streets, some type of asphalt on concrete, 

N. C., Greensboro—Guilford Co. plans 
constructing 3 mi. new macadam and re- 
pairing 2 mi. old macadam and placing 
penetration top on road running north- 
easterly from County home, $25,000; re- 
pairing old macadam and giving same pene- 
tration top 8 mi. road from Summerville 
via Oak Ridge to Staffords Store, $40,000 ; 


Vol. 8: 


grading and paving with asph 
crete 1.6 mi. road, to conne 
Garden Rd. with the State H 
livers, $40,000. W. C. Boren, G 
chn. Bd. Co. Hy. Comrs, 

N. C., cenoir—Comrs, Caldwe!! 
thorized $100,000 bond issue for . 
highway system, concrete or asp) 
crete. G. C. White, Durham, ener. 

Fla.. Bushnell—Sumter Co. to vote 9 
$50,000 bonds Oct. 1, constructing x + 
road from. Bushnell to Rerdell vig g, 
Catherine ; $75,000 for road from Linden t, 
St. Catherine Spec. Rd. Dist.; $60.00) ¢.2 
8 mi, road from Oxford to Wildwood; $5). 
000 for 6 mi. road from Colemay’. 
Adamsville to Leesburg Rd.; $46,000 ¢ 
8 mi, road from Sumterville to Outle:: §3), 
000 for 5 mi. road from Center Hil] + 
Sloan Ridge ; $70,000 for 11 mi. road fro;, 
Bushnell to Weeds Laundry; $50,(\) for 
6 mi. road from Webster to Sloan Ridge 
F. Cotton, Rerdell, engr. ee 

Ala., Birmingham—Takes bids in about 
60 days, grading, curbing, guttering an, 
asphalt surfacing on concrete, 2 mi. 141), 
St. S. W., 24 ft., $108,000; 14 mi. 14th Ay, 
S., 24 ft., $80,500. A.J. Hawkins, city engr 

Tenn., Manchester—Coffee (Co. makit g 
plans constructing macadam road systen, 
$400,000, N.H. Meriwether, co. engr. Not. 
June 1. “ Saye 

Ohio—Dept. Highways and Pub "ks 
Columbus, cancelled bids which re = i 
received Sept. 1, grading, bridging and pav- 
ing 3.551 mi. Sect. “P” Columbus-Sandus- 
ky Rd., waterbound macadam. Noted 
Aug. 24, A 

Ind., Delphi—Carroll Co. plans grading 
and gravel surfacing 3 mi. Elmer Showalter 
Rd., 16 ft., $26,000. J. R. McCain Delph 
engr. . ne 

Ind., Marion—Grant Co. plans grading 
and gravel surfacing 3.5 mi. Daniel Stuber 
onl 16 ft., $27,000. G. Swisher, Marion 

Ind., Noblesville—Hamilton (Co. 
grading and gravel surfacing 3 mi. I 
Brehm_Rd., 18 ft., $26,000; 3 mi. John 
Rupe Rd., 18 ft. $25,500. J. S. Shannon, 
Noblesville, engr. : 

Mich., Detroit—Plans prepared grading 

and paving Six Mile Rd, from Woodward 
to Oakland Aves., and from Oakland Ave 
to Grand Trunk Ry., 34 in. sheet asphalt 
on 8 in. concrete, 4,800 cu.yd. excav., 6,16) 
sq.yd. sheet asphalt, 3,950 lin.ft. Medina 
curbing. $35,000. J. W. Reid, city engr. 
_ Mich., Detroit—Plans grading and pavy- 
ing 3,400 sq.yd. Minnesota Ave. from John 
R to Brush Sts., $17,140, 2,040 sqyd 
Cherrylawn Ave. from Cortland to Fuller- 
ton Aves., $10,190, 8,090 sq.yd. Rochester 
Ave. from Linwood to Dexter Aves., $40,- 
450, 7,140 sq.yd. Glendale Ave. from Wood- 
ward Ave. to John R St., $35,730, 3,000 sq. 
yd. Coplin Ave. from end of present pave- 
ment to Mack Ave., $15,050, 5,160 sq.yd 
Montana Ave. from Woodward Ave, to Joh: 
R St., $25,330, 760 sq.yd. Quincy Ave, from 
Gladstone to Hazelwood Aves., $3,930, 2,670 
sq.yd. Smart Ave. from McDonald to 
Lonyo Aves., $13,350, 2,740 sq.yd. Dayton 
Ave. from McDonald to Lonyo Aves., $13. 
680, also 16 alleys, totaling $56,412. J. W. 
Reid, city engr. 

Iowa, Elkader—Rejected bids opened 
Aug. 21 for 21,650 sq.yd. paving, 11,000 lin 
ft. conerete curb and gutter, 6,450 cu.yd 
excav. $52,000. M. Tschirgi & Son, 712 
Amer. Trust Bldg., Cedar Rapids, engrs. 
Noted Aug. 17. 

Tex., McKinney—McKinney Rd. Dist. of 
Collin Co. to vote on $450,000 bonds Sept. 
26, for road improvements. F. W. Caw- 
thon, co, engr. 

Tex., Richmond — Attorney - Generals 
Dept., Austin, approved $500,000 bond issue 
for highway and road improvements in Rd. 
Dist. 1, Fort Bend Co. C. H. Kendall, 
Sugarland, co. engr. Noted June 15. 

Tex., Seguin—Guadalupe Co, plans grad- 
ing, gravel surfacing and building culverts 
on 10 mi. State Highway 3 east of here, 16 
ft. S. C. MeCarty, Seguin, engr. ; 

Colo., Boulder—City Council. opens bids 
about Sept. 19, paving 4,000 sq.yd. Pleasant 
St. and Pennsylvania Ave.,_ bitulithic_ on 
rock, $15,000; 12,000 sq.yd. Mapleton Hill 
Dist., bitulithiec on rock, concrete curb and 
gutter, $50,000; 12,000 sq.yd. 14th St. Dist. 
bitulithic on present base, $40,000. J, Ran- 
dolph, Boulder, engr. 

Calif., Redwood City—San Mateo Co 
plans highway from point_near Union Oil 
Station on Bay Shore Highway to E! 
Camino Real near Tanforan race track. 
$32,000. G. A. Kneese, co, surv. 


BIDS DESIRED 


New Hampshire—Sept. 13,. by_F. E- 
Everett, comr. State Hy. Dept., Concord, 
constructing 1.5 mi. State Highway, 18 ft. 
in Rochester, crushed gravel, $25,000; als 
one 43 ft. span concrete bridge, in Sutton 
$15,000. State Hy. Dept., Concord, engrs 
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streets and Roads (Continued) 
otNew york—Sept. 20, 4 H. S. Sisson, 
comr. State Hy. Dept., Albany, improving 
highways in Franklin, Livingston, Onon- 
Jaga, Otsego, and Rockland Counties; re- 
o“tstructing highways in Cortland, Monroe 
and Ontario Counties. J. C. Finch, secy. ; 
adv. this issue. . 

“NN, Y., Brooklyn—Sept, 13, by E. Riegel- 
. ann, boro pres., Boro Hall, repaving Union 
and 95th Sts, 16th and 15th Aves., etc., 

phé 1 
aspey.. New YXork—Sept. 12, by H. 
pruckner, pres. Bronx Boro, paving West 
saith St. from Bway. to Bailey Ave., 
Hornaday PL from Crotona Parkway to 
Hones well Ave., both Sheet asphalt on 
conerete; grading, setting, curb, paving, 
laving sidewalks, etc., on Whitlock Ave. 
from Southern Blvd. to bridge over Port 
Morris branch of New York & Harlem 
RR, sheet asphalt on concrete; grading 
for width of 30 ft., centrally located, ete. 
seymour Ave. from Waring Ave. to Dewitt 
pl and from Gun Hill Rd. to Burke Ave.; 
grading, setting curb, laying sidewalks, etc. 
on Whitlock Ave. from East 149th St. to 
Leggett Ave. 

N. ¥., St. George—Sept. 15, by J. A. 
Lynch, pres. Richmond Boro, Boro Hall, 
repaving roadway of Southfield Blvd. from 
Parkinson to Guyon Aves., concrete. 

N. J., Woodbury—Sept. 19, by Bd. Free- 
holders Gloucester Co., constructing 
Swedesboro-Woodstown Rd. in Borough of 
Swedesboro and Woolwich and South Har- 
rison T'wps., 38,402 sq.yd. concrete pave- 
ment; resurfacing Delaware St., sheet as- 
phalt on present reconstructed foundation. 
c, N. Steelman, clk. W. C. Cattell, co. 
engr.; adv. this issue. 

Maryland—Sept. 19, by State Rds. Com- 
mission, Baltimore, building state highway 
Carroll Co., Contr. CL-31, Baltimore City, 
Contr. BC-42, Anne Arundel Co., Contr. 
AA-27, Prince George Co., Contr. P-39, St. 
Marys Co., Contr. SM-21, Dorchester Co., 
Contr. D- 28. J. N. Mackall, chn.; adv. this 
issue. 

Virginia—Sept. 19, by State Hy. Comn., 
Richmond, paving 4.75 mi. Project 125-A; 
46 mi. Project 160; 5.01 mi. Project 168; 
6.43 mi, Project 173, 6.27 mi. Project 202. 
G. P. Coleman, comr.; adv. this issue. 

N. (€., Hillsboro—Sept. 12, by Mayor, 
paving 1 mi, road, 13,000 sq.yd. concrete 
or asphalt with necessary curbing, etc. $40,- 
008, W. M. Piatt, Durham, engr. Noted 
July 21, 

Ohio—Sept. 15, by Dept. Highways and 
Pub. Wks., Columbus, grading, bridging 
and paving roads in following counties: 

Huron Co., Sect. “P” Columbus-Sandusky 
Pe ror mi.,, Wwaterbound macadam, 
39,154, 

Perry Co., Sect. “S-1" Newark-New Lex- 
ington Rd., 1.22 mi., bituminous macadam, 
asphalt or tar, $35,318. 

Stark Co., Sect. “D-2” and “E” Alliance- 
Minerva Rd., 3.96 mi., grading and drain- 
age structures only, $37,642. 

Tuscarawas Co., Sect. “A” Canton-Canal 
Dover Rd., 3 mi., ading and drainage 
structures only, $18,600. 

Tuscarawas Co., Sect. “B” Canton-Canal 
Dover Rd., 2.299 mi., grading and drainage 
structures only, $19,349. 

_ Tuscarawas Co., Sect. “E” Canton-Canal 
Dover Rd., 2.093 mi., grading and drainage 
structures only, $25,422. 

Williams Co., Sect. “C” Stryker-Evans- 
port Rd., 1.187 mi., grading and drainage 
structures only, $16,190. 

Williams Co., Sect. “D” Stryker-Evans- 
port Rd., 2.58 mi., grading and drainage 
structures only, $6,601. 

Jackson Co., Sect. “K” Jackson-Pomeroy 
Rd., concrete bridge, $4,070. 

Pike Co., Sect. “L-2” Columbus-Ports- 
mouth Rd., rein.-con. bridge, $3,889. L. C. 
Herrick, dir. highways. 

0., Bellaire— Sept. 13, by Trustees 

of Pultney and Twps., improving Neff-Sand 
Hill Rd., $47,000. W. J, Campbell, clk. of 
former; A. M. Brown, clk. of latter. 
_0., Cleveland — Sept. 9, by Bd. Comrs. 
Cuyahoga Co., Court House, paving S. O. M. 
Center Rd. 3 and 4, $324,724; Detroit Rd. 
4, $132,178. <A. J. Hieber, clk. F. J. 
Landere, Court House, engr. 

_ Ohio, Cleveland—Sept. 9, by Bd. Comrs. 
Cuyahoga Co., Court House, paving De- 
troit St. from West Boulevard to Berea 
Rd, brick or granite. $46,262. F. J. 
Lander, Court House, engr. 

; 0., Steubenville—Sept. 18, by R. P. Price, 
dir, Pub. Serv., grading and repaving, etc. 
rd St. from Ross to North Sts., 3:d_ St. 
from North to Market Sts., 3rd St. from 
\dams to South Sts., 3rd St. from South 

Bates Sts., asphalt, rein.-con., brick or 
‘ood block. B. M. Smith, clk. 

,0.. West Park (Cleveland P. O.)—Sept. 
\%. paving with brick, Nichols Ave, from 
\iverside Dr. to West 162nd St., West 
\1sth, West 125th and West 126th Sts. 
‘rom Lorain to Linnet Aves., West 120th 
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ROAD WORK—MISSOURI 
Bids were opened by State Highway Comn., Jefferson City, for constructing 13.07 
mi, state road from Liberty to Excelsior, from (A) Haden & Austin, Hill and Market 
Sts., Houston, Tex.; (B) E. S. Merk, Kansas City; (C) W. M. Spencer, Independence. 
The unit bids were as follows: 


A B Cc 

13,000 cu.yd. earth excavation ; aia $0.50 $0.50 $0.50 
38,662 cu.yd. sledged stone base ; : ker ex 90 90 2.25 
38,662 cu.yd. sledged stone base, } mi. haul wen 1.25 1.68 1.00 
308,604 cu.yd. sledged stone base, additional } mi. haul.......... hues 08 0625 06 
4,142 cu.yd. waterbound macadam 5 : 1.50 1.90 2.50 
4,142 cu.yd. waterbound macadam, } mi. haul : ‘ ages > 1.50 1.85 1.00 
33,064 cu.yd. waterbound macadam, additional } mi. haul 4 wads 08 0625 06 
15,534 cu.yd. crushed stone furnished at quarry Tancicembeatvers 1.50 1.90 3.00 
15,534 cu.yd. crushed stone, } mi. haul ard aaes ane nee ys 1.00 1.85 1.00 
123,986 cu.yd. crushed stone, additional } mi. haul........... Pitan . 08 . 0625 . 06 
310,680 gal. bituminous binder, Native asphalt... ......... 0.0.0. .0000005 va 
310,680 gal. bituminous binder, oilasphalt «... ... 2... ce ee 18 16 16 
310,680 gal. bituminous binder, refined tar... ........0 00000 ee eee ivwaie 16 15 
3,000 lin.ft. 4 in. vitrified tile underdrain aul atdptely. ote eaeed Paes .50 54 30 

Extended totals... .... ° ; $239,186 $264,093 $286,564 


ROAD WORK—CONNECTICUT 
Following are lowest three bids opened July 26 by State Highway Comn., Hartford, 
for constructing Willimantic Rd., Coventry Twp. (A) L. Suzio Constr. Co., Meriden; 
>), arneese Rd. Co., Hartford; (C) A. Vito Constr. Co., Norwich. The unit bids were 
as follows: 











A B Cc 

15,540 cu.yd. earth excavation........... Seen iat ete heise ; $1.00 $0.95 $0.95 
1,000 cu.yd. borrow.............. bsbOERK NTSB OR RES 1.00 1.00 1.00 
PE EIUIINOIN, . . . occcccic cess sconccensesccecese ath 2.00 a0ae 3.00 
Grubbing (lump sum) PER enh Nace oie ota ack ksh dvn MRS ae hie terdn oa 250.00 500. 00 
164 lin.ft. 14 in. c.i.c. ie 5 wane «<a E6t ister doe erasateuviwks 2.00 1.50 1.90 
IS. Cas cy a So 409 a 4ks 0 vat 6 seme wean s slewiaee nt 2.50 2.00 2.80 
SI MEIN on cc cecrecrsesossenes - HWeitbvndibaxcenes as 2.30 3.20 
oS rer eGR ES 66 REIN Ca Eee we 3.50 2.80 3.90 
104 lin. ft. 30 in. c.i.c. SE PRie ween CCU Re NUR eH Ca daw ceWid 6 ae Saar eoss 4.75 3.75 4.25 
Ba oN ne ab. Me sa-t-e oawen 0a neeueweawane 5.50 4.50 4.50 
Fee on vce ceeg tetas ressbes Eeera sens 1.20 1.40 2.00 
1,800 sq.yd. cobble gutter ie cwesieda cara rideae eaewaeiecde ister ce .85 1.25 1.00 
3,000 lin.ft. wire fence PRCA ei Wiisie cme vast CGA ASR ORS SWS 25 22 30 
4,900 lin.ft. w.g. rail Lenina sae tne aewee aula b eeibtstn tare .40 48 50 
41,300s8q.yd. 3 in. bituminous macadam. ................ csc ceecceccecs . 80 85 90 
7,900 cu.yd. 7in.n.s. base .......... Cnaner end 2eek pueeeAasis.t 3.20 3.75 3.50 
1,500 cu.yd. 8in. stone fill........... Gosens seen healers athallen he 2.00 2.25 2.00 
280 cu.yd. new masonry....... Saimin Ese Secale aire a neat dallas he 8.50 8.00 9.00 

Extended totals........ me $96,918 $104,774 $108,703 


ROAD WORK—WASHINGTON 


Following are lowest three bids opened July 21, by C. H. Purcell, Dist. Forester, 
Portland, Ore., for constructing Shuksan-Austin Pass, Whatcom Co., (A) Dunning & 
Burnett, Bellingham; (B) Siems & Carlson, Spokane; (C) M. O'Reilly, Bellingham. 
The unit bids were as follows: 


A B © 
Se ial, Fal a cad dude on wewerned a $100.00 $300.00 $300 00 
15 acres grubbing..... seid oiterrd ¥ a's pitawensiersc beds cured maucke ss 100.00 200.00 400. 00 
IOI, 0.5. 5ic soc vcsc sccecicerveccecceecticcees 1.00 1.20 1.28 
I: UND CRONIES, .. 5 osc cc escceccccccesectvssvacsune 0.40 0.70 0.60 
10,000 station yds. overhaul. . SS ied bchin el Dehn Ka A wen aa aoe 10 .08 06 
9.1 mi. finishing earth road...... aie Bein Scie chee eat ta gaa arate eg are 500.00 200.00 250 00 
15 cu.yd. class B concrete in trestle footings................0602..0005 25.00 25.00 35.00 
820 cu.yd. class C concrete in abutments..................0 2000 e eee 25.00 20.00 25.00 
250 cu.yd. class C concrete in abutments... Viti g.< Garbo a ece kierea a 25.00 20.00 25.00 
500 cu.yd. dry rubble...... : Ore PACE kena 4.00 5.00 7.00 
43,000 lint. 18 in. corrugated metal pipe........... 0... . 0. cee ene eee 5.00 2.50 2.50 
100 lin.ft. 24 in. corrugated pipe... Oy 5 A nares wc 6.00 3.75 3.60 
I ee ec se dese v sev socwacesseecees 8.00 5.55 7.50 
ee oi de vag ok ko swede S WAN Wentign See 1.00 1.50 1.00 
Se ee I GUUEEG WINE, gw. vc cect scccccveeceeses 50. 00 65.00 75.00 
2,500 ft. b.m. bulkheads, frame trestle bents.................0200e000s 50.00 65.00 75.00 
26.5 ton bridge steel in place deni ji ingen ad bodes 200.00 60.00 62.00 
rr rr rk cc ene eves tnccccesbeecaces 1.50 2.50 3.00 
100 cu.yd. hand-placed embankments... . OPERA aH Raa eed 2.00 2.00 4.00 
1 30-ft. span....... bars wees 36 ann akeea bin ens 700.00 900. 00 900.20 
5 SOC GRee.....0 555.5. din bss wEWEROUELS PaveietG 900.00 1,200.00 1,250.00 
0 Se, OOO «ours, « ; : is se vdertie a Weuls Maka nwa tat 1,000. 00 ,000.00 1,600.00 
320 lin.ft. bridge deck...... ; ‘ sees i nenerareryedere ens 7.00 10.00 9.00 
18 lin.ft. bridge deck...... , SERwS salt e ea OWEN e eee 7.00 10.00 9.00 
80 lin.ft. bridge deck...... a ae sail ale wa ae Soe ee as 7.00 10.00 10.00 
Extended totals, log culverts with timber trusses. . Bish Wl ile w hee $169,061 $187,553 $204,718 
Extended totals, log culverts with framed trestle Sank dekadaaa eas 146,776 168,168 181,552 
Extended totals, concrete pipe with timber trusses... A eee Pai 184,76! 187,105 202,653 
Extended totals, concrete pipe with framed trestle ee y 162,476 168,020 179,488 


St. from Lorain to Cloverdale Aves., West 1466 plus 08.4 near centre of Sect. 5, Twp. 
139th St. from Lorain to Sacramento Aves., 68 North, Range 21 West, 24,330 cu.yd. 
West 128th and West 129th Sts. from’ gravel. $35,000. R. W. Acton, Court House, 
Lorain to Thrush Aves., Williams Ave. from co. engr. 

Riverside Dr. to Overlook Rd., West 125th, Kan., Iola—Sept. 29, by Comrs. Allen Co. 
West 132nd and West 120th Sts. from Lin- aving 3.297 mi. Sect. A, King of Trails 
net to Thrush Aves., West 123rd_ St. from ighway, Federal Aid Project 127, $125,- 
Linnet Ave. to West 122nd St., West 119th 000, 3.123 mi. Sect. B, King of Trails High- 
St. from Lorain to Midland Aves., West way, Federal Aid Project 127, $120,000, 
135th St. from Lorain to Cross Aves., West both 18 ft. concrete, bituminous concrete 
123rd and West 125th Sts. from Lorain or bituminous macadam. A. Stroup, co. 
Ave. to Trisk tt Rd., Lucille Ave. from engr. 

Riverside Dr. to West 159th St., Elsienna Kan., Wellington—Sept. 27, by Sumner 
Ave. from Riverside Dr.-to West 168th St., Co., 26 mi. paving, 18 ft. Alternate bids on 
West Park Rd. from Lorain Ave. to River- one course concrete, bituminous filled brick, 
side Dr. $100,000. J. Reitz, City Hall, bituminous concrete and bituminous maca- 
engr. dam. J. W. Mavity, co. engr. 

Minn., Duluth—Sept. 22, by W. H. Bor- South Dakota—Sept. 12, by State Hy. 
gen. aud. St. Louis Co., gravel surfacing 1.5 Dept., Pierre, grading 11.06 mi. Federal 
mi. State Rd. 6, Federal Aid Project 190, Aid Project 98, also building one 32 ft 
between construction station 0 plus 00 at beam span and one 45 ft. pony truss, Lin- 
west corner of Sect. 6, Twp. 68 North, coln Co., 75,514 cu.yd. excav., 203 cu.yd 
Range 21 West, and construction station 80 concrete, 57,400 Ib. steel, 6.06 mi. Federal 
plus 03.2 near centre of Sect. 5, Twp. 68 Aid Project 50, Sect. C, Sanborn Co., 109,- 
North, Range 21 West, 3,300 cu.yd. gravel; 855 cave excav., 70 cu.yd. concrete, 5,280 
11.06 mi. State Rd. 6, State Job 2205, be- Ib. steel; 6.49 mi. Federal Aid Project 104. 
tween construction station 883 plus 00, in also one 32 ft. beam bridge, Douglas Co. 
southeast quarter Sect. 13, Twp. 67 North, 48,500 cu.yd. excav., 240 cu.yd. concrete, 
Range 21 West, and construction station 35,000 Ib. steel, F. D. Hudgins, state ener. 
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Streets and Roads (Continued) 


New Mexico—Sept. 28 at office State Hy. 
Comn Capitol Bldg., Santa Fe, gravel 
surfacing Federal Aid Project 14-B, be- 
tween Tesuque and Pojoaquo, Santa Fe 
ae 221 ecu.yd. gravel, 1,176.7  cu.yd 
earth-clay plating, ete.; 9.318 mi. Federal 
Aid Project 72, between Pecos and Rowe, 
San Miguel Co., 24,507 cu. yd. exeay., 2.254 
mi. crowning and shaping, 14,519 cu.yd. 
one course crushed stone surfacing, 432.4 
eu.yd. Class A and 78.8 cu.yd. Class B 
conerete, ete. L. A. Gillett, state highway 
engr. 

Tex., 
Tarrant 
12.6 mi 


Ft. Worth—Sept. 14, by Comrs. 
Co. grading and gravel surfacing 
Cold Springs Rd (-46, Arkansas 
Lane C-50, Denton Rd. C-52, Bludworth 
School Rd. C-53, Pleasant Glade C-55, 14- 

, 5,300 cu.yd. unclassified earth excav., 

cu.yd. concrete in structure, 114,000 
gravel surface $65,000. ee We 
Court House, engr. 

Mason—Sept. 12, by Comn. Court 
Co., grading and gravel surfacing 
State Highway 9, from here north 
line, 16 ft., 1,500 cu.yd. concrete, 
104.061 cu.vd. earth excav., 8,491 cu.yd. 
rock excav., 125,000 sq.yd. gravel surface, 
126,157 Ib. reinforcing steel. J. Gresham, 
Mason, engr. 

Tex., Palo Pinto—Sept. 16, by E. L. Pitts, 
judge Palo Pinto Co., clearing, surfacing, 
topping and bridging 10.9 mi, State High- 
way 1, 18 ft., 87.8 acres clearing, 94,113 
cu.yd. borrow, 7.243 cu.yd. earth excav., 
12.458 cu.yd. solid rock excav., 114,738 sq 
vd. bituminous macadam, 2,120.9 cu.yd. 
conerete, 38,247 cu.yd. crushed stone base, 
268,648 Ib. reinforcing $320,000. G. W. 
Courter, co. engr. 

Tex., Terrell—Sept. 11, by W. P 
liams, judge Kaufman Co., grading and 
clearing 10 mi. Hiram and Greenville Rd., 
Terrell Rd. Dist... 100,000 cu.yd. execav. L 
M. Ferlet, Terrell, engr. 

Cole., Denver—Sept. 20, by Dept. Impvts. 
and Parks, 2.5 mi. paving Bway. Paving 
Dist. 6, 60 ft.. 62,400 sq.yd. asphalt. $166,- 
noe. A. K. Vickery, City Hall, engr. Noted 
Aug. 17 

California—Sept. 25, by State Hy. Comn., 
Sacramento, grading 7.8 mi. and paving 6.5 
mi. with portland cement concrete, highway 
between Long Beach and Huntington 
Beach, Los Angeles and Orange Counties. 
A. B. Fletcher, state highway ener. 

Calif., Lindsay—Sept. 20, by City Trus- 
tees, improving various streets, 6.000 cu.yd. 
grading, 425.000 sq.ft. 14 in. warrenite on 
24 in. asphaltic concrete, 41.000 sq.ft. con- 
crete gutters, 5,100 lin.ft. concrete curb, 
575 sq.ft. concrete walks, ete. H. D. Watts, 
city ener Noted Aug. 24. 

Quebee—Sept. 19, by J. L. Boulanger, 
deputy of roads, Parliament Bldg., Quebec, 
paving 47,618 ft. Laprairie-Lacolle High- 
way. 14 ft.. in St. Lue and St. Mareuerite, 
Laprairie Parish, oiled macadam. M. 
Necktar, Dept. Rds., Quebec, engr 

Ontario—Sept. 14, by W. A 
deputy minister of highways, Parliament 
Bldgs., Toronto, 25,000 sq.vd. macadam 
base course in Clarence and North Planta- 
genet Twps., Contr. 781. $30,000 to $50,000 
G. Hogarth, ch. engr. 

Ont., Barrie—Sept. 


Glenn, 

Tex., 
Mason 
14.25 mi 
to county 


Wil- 


McLean, 


11, by A. W. Smith, 
town clk., 14,000 sq.yd. bituminous pave- 
ment on rein.-con. or concrete. $60,000. 
James, Proctor & Redfern, Ltd., 36 To- 
ronto St., Toronto, consult. engrs. 

Ont., Paris—Sept. 9. by €. B. Barker, 
town clk,, and Frank Barber & Associates, 
Ltd.. consult. engrs., 40 Jarvis St., Toronto, 
5,883 sq.yd. cement concrete pavement, 
concrete curb, gullies and storm sewers on 
PDundas and Dumfries Sts. $28.000. 

Ont., Toronto—Sept. 9, by F. Barber, 
engr. York Twp., 40 Jarvis St., 190,000 sq. 
ft. concrete sidewalks on Vaughan Rd., 
King Edward, Livingstone, Poulton, 
Queensdale, Robina, Summit, Thornhill, 
Windermere and Woodmount Aves., also 
3,000 ft. 6 in. c.i. water mains in Kenora 
Crescent, Northcliffe Blvd., Helen, Schell, 
Gowan and Inwood Aves. $35,000. 


BIDS RECEIVED 

N. Y.,. Brooklyn—E. Riegelmann, boro 
pres.. Boro Hall, opened bids Aug. 30, pav- 
ing (1) roadway of Ave. U from Ocean to 
Flatbush Aves., preliminary 7 in. concrete 
(2) roadway of Amboy St. from Livonia to 
Lott Aves. (3) roadway Ave. H. excluding 
Mall spaces from Ocean Parkway to Coney 
Island Ave. (4) roadway Bay 28th St. 
from Bath to Benson Aves. (5) 53rd St. 
from 16th to 17th Aves., repaving (6) road- 
way Ridge Blvd, from &6th St. to Shore 
Ra. (7) Snyder Ave. from New York to 
Brooklyn Aves, (8) Sterling Pl. from Buf- 
falo to Ralph Aves. (9) Wilson Ave. from 
Cornelia to Moffat Sts., curbing and paving 
(16) 61st St. from 18th to 19th Aves., all 
foregoing sheet asphalt on 6 in. concrete, 
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grading and 
Crown to East New York Aves. (12) 16th 
Ave. from 75th to 79th Sts., grading side- 
walk space, curbing and laying sidewalks 
where necessary (13) Glenwood Rd. be- 
tween Brooklyn Ave. and East 40th St 
from Soviero & Britten, 10111 114th St., 
Richmond Hill (1) $98,871; C. Gallagher, 
745 Dean St. (1) $98,470; J. J. Guinan 
Contg. Co., 2314 Gravesend Ave. (1) $90,- 
090; Borough Asphalt Co., 1301 Metropoli- 
tan Ave. (2) $16,107 (3) $17,302 (4) $5,999 
(5) $6,951 (6) $44,158 (9) $26,152 (10) 
$7,303; Cleveland Trinidad Paving Co., 
Flushing (2) $16,028 (3) $19,273 (7) $10,157 
(8) $7,902 (9) $25,841; Cranford Co., 52 
9th St. (3) $18.818 (4) $6,079 (5) $7,173 (6) 
$45,801 (7) $9,895 (8) $7,788 (10) $7,494; 
Sicilian Asphalt Paving Co., 41 Park Row, 
New York (2) $15,510 (7) $10,047 (8) 
$7,661 (9) $27,273; Brooklyn Alcatraz As- 
phalt Co., 407 Hamilton Ave. (4) $6,303 (5) 
$7,440 (6) $44,164 (10) $8,042; Grimm 
Constr. Co., 170 McKinley Ave. (11) $7,541 
(12) $1,920 (13) $1,854; F. Persicano, 35 
Fulton St. (11) $8,548 (12) $1,844 
$1,883; T. B. Scott, 671 Halsey St. 
$8,541; L. Mangieri, 190 31st St., 
$1,852; Park Slope Contg. Co., 

31,972. Noted Aug. 24. 

N. Y.. Lockport——Resurfacing West Ave., 
from Willite Constr, Co., 342 Madison Ave., 
New York, (patented willite) $34,895; M. 
Lardner, 267 Chestnut St., (asphalt) $33,- 
340. 

N. Y., Long Island City—M 
pres. Queens Boro, 
opened bids Sept. 1, 


eurbing (11) Troy Ave. from 


Kk. Connolly, 
Queens Subway Bidg., 
grading, curbing and 
laying sidewalks on (1) Potter Ave. from 
Van Alst to Goodrich Sts., (2) 11st St., 
grading and paving (3) Potter Ave. from 
Barclay St. to 2nd Ave., grading (4) Jack- 
son Ave., (5) Hinman Ave., grading, lay- 
ing sidewalks and paving (6) Chaffee St.. 
curbing and kying sigewalks on (7) 
Opdyke St., paving (8) 101st St., from F. 
J. Clancy, Corona, (1) $11,899, (2) $41,- 
998: Welsh Bros. Contg. Co., 32 Queens 
St., (1) $13,340, (4) $6,430, (5) $825; Ken- 
nedy & Smith, 93 Amity St., Flushing, (1) 
$15,965, (2) $40,195; Cranford Co., 52 9th 
St.. Brooklyn, (2) $42,455, (8) $86,756; 
Cleveland Trinidad Paving Co., Flushing, 
(3) $36,916, (6) $6.386; W. J. Fitzgerald, 
547 West 45th St., New York, (3) $37,048; 
Sicilian Asphalt Paving Co., 41 Park Row, 
New York, (3) $38,280, (6) $6,419; Peace 
Bros., 15 Lawrence St., Flushing, (4) 
$6,375, (5) $1,025; D. Pangolla, 481 Wash- 
ington Ave. (5) $625: W. P.. McDonald 
Constr. Co., 17 West 42nd St.. New York, 
(6) $7,920, (8) $102,520; R. A. Hess, Inc., 
Corona, (7) $4,263; C. Kurth, 9519 126th 
St. Richmond Hill, (7) $4,288; J. J. 
O’Brien, Jr., (7) $4,338: Boro Asphalt Co., 
1301 Metropolitan Ave., Brooklyn, (8) $98,- 
790. Noted Aug. 24. 

N. ¥., New York—Park Bd., Municipal 
Bldg., opened bids Aug. 31, repaving heavy 
traffic road Southern Blvd. in southwest 
portion of Botanical Garden, Bronx Boro, 
from C. B. Beckwith, 2875 Bway., $24,841; 
Brewstar Constr. Co., $25,440; Asphalt 
Constr. Co., 208 Bway., $26,715. Noted 
Aug. 24. 

N. Y., Niagara Falls—Paving 24th St. 
between Ferry and Pine Sts., Contr. 269, 
(a) sheet asphalt, (b) warrenite bitulithic, 
(c) 3 in. vertical fibre brick, (d) 33 in. 
vertical fibre brick, from Read-Coddington 
Eng. Corp., 238 Portage Rd., (a) $27,694 
(b) $26,306 (c) $30,935; J. F. McKinney 
Corp., Gluck Bldg., (c) $30,540 (ad) $31,466. 
Engrs. ests. (a) $29,640, (b) $29,640 (c) 
$34,270 (d) $34,270. 

N. Y., St. George—J. A. 
Richmond Boro, Boro Hall, opened bids 
Aug. 29, reconstructing concrete roadway 
of Richmond Turnpike, etc., from J. John- 
son Sons, 455 Bway., West New Brighton, 
$126,856; J. E. Donovan, $134,928; G. 
Vanderbilt, $136,501. Noted Aug. 24. 

Alabama—State Hy. Dept., Montgomery, 
grading and gravel surfacing 12.265 mi. 
Greenville-Camden Rd., Ephram Branch to 
Pine Apple, Wilcox Co., from Lola & Hum- 
phries, Ridgeland, S. C., $151,493; Foun- 
taing, Lamb & McLemore, Hattiesburg, 
Miss., $166,023; Keenan, Keyser & Gillis, 
Selma, $168,102 Noted Aug. 24. 

Ohio—Dept. Highways and Pub. Wks., 
Columbus. opened bids Sept. 1, grading. 
bridging and paving roads with (a) brick 
(b) rein.-con. (c) plain concrete in follow- 
ing counties: Ashland Co., Sect. “‘D” Mans- 
field-Wooster Rd., 3.527 mi.. from F. J. 
Mann & Sons, Ashland, (a) $50,016; P. H. 
Agerter, 114 South McDonald St., Lima, 
(a) $54,807. Hancock Co., Sect. “Arcadia” 
0.461 mi., from Scioto Constr. Co., Kenton, 
(b) $30,118. Huron Co., Sect. “G-1” 
Oberlin-Norwalk Rd., 1.746 mi. from Hill & 
Hill, Elyria, (street address not available) 
(a) $52,477: A. J. Baltes, Norwalk, (a) 
$52.757. Noble Co., Sect. “K" Caldwell- 
Marietta Rd., 0.956 mi., from G. W. Me- 


Lynch, pres. 
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Elfresh, Caldwell, (c) $36,423 
Sect. “O”" Wooster-Mansfield |, 
from Wilson-Miller Co., Ba) 
$139,254; Cavanaugh-DeNir 
Youngstown, (street address 

(a) $139,749; Holmes Constr 
burg, (a) $140,047. Lake (x 
Cleveland-Buffalo Rd., 1.089 mi 
Bros., Youngstown, (street 
available) (a) $53,937; KE. A 
& Sons, Bucyrus, (a) $54,983 
Sect. “H” Grade Separation, 2 
paving, from Malloy & Seckel. ° 
$10,666. Huron Co., Sect. “J-2 
Norwalk Rd., constructing 2 f 
curb, from Hill & Hill, Ely: 
address not available) $4,693 
Ogan, Norwalk, $4,789; C. M. G; 
ville, $4,874. Huron Co., Sect. 
Norwalk Rd., 1.32 mi., concret: 
Hill & Hill, Elyria, (street ; 
available) $7,106; A. J. Baltes 
$7,106; C. M. Gray, Watery 
Huron Co., Sect. “O"” Oberlin-N; 
1.28 mi, concrete curb, from H 
Elyria, (street address not 
$6,636; C. M. Gray, Watervill. 
A. J. Baltes, Norwalk, $6,96 
Aug. 24. 

0., Cleveland—Paving East 55)! 
Harvard to Brow Aves., from Fy 
Paving & Constr. Co., 8444 Bway 
W. McDowell & Son, 10309 Mi) 
$6,424; Kipling and Halliday A ; 
Ivanhoe to Nathaniel Rds, from Go 
Maybach, 823 East 150th St., $30.7) 
Constr. Co., Schofield Bldg., $32.84. 
Aug. 17. 

0., Cleveland—Rd. Comrs. © 
Co., paving Royalton Ra. 5, 3,800 
in. concrete gutter, 1,200 cu.yd. excay 
600 sq-yd. 8 in. waterbound macada» 
Lake Erie Constr. Co., Hickox Bide 
951, Pomano Bros., c/o Pavers Exch, 
ciety for Savings Bldg., $35,865 
4, 6,900 lin.ft. 4 in. brick gutter, 25,6( 
yd. excav., 5.030 sq.yd. 7 in. coneret: 
1,860 sq.yd. Grade A wearing surfac« 
300 sq.yd. vitr. brick, from) Freshwat; 
Constr. Co., Natl. Bldg., $140,672. Ent 
prise Paving & Constr. Co., 8444 Bway 
$142,681. Noted Aug. 10. 

0., Columbus-—Franklin Co. opened 
Aug. 30, grading, bridging and paving 1: 
mi. Alkire Rd., ft.. from W. M. Gra 
408 Fairwood Ave., asphalt, $224,871. 1 
227,811; A. C. Pickelheimer, Newtor 
$234,812. Noted Aug. 17. 

Ind., South Bend—Comrs. St 
opened bids Aug. 21, gravel surfacir 
mi. and concrete paving 0.8 mi. © 
Carlisle Rd., 23,230 cu.yd. earth excay f 
lin.ft. 12-36 in. corrugated pipe, from Riet! 
Riley Constr. Co., Goshen, $103,800; J. ¢ 
Bontrager, Elkhart, $109,000; Bryant 
Smelser, Plymouth, $118,340. Eeners. 
$92,000. Noted Aug. 17. 

Michigan—State Highway Dept., Lansing 
opened bids Aug. 15, grading and surfacins 
5.721 mi, State Trunk Line Rad. 35-38, Delta 
Co., from Stephenson & Martell, Gladston 
$61,023; J. S. and W. J. Butler, Iro 
Mountain, $78,399: Delta Contg. Co., Es- 
canaba, $80,489. Noted Aug. 10. 

Wis., Milwaukee—Milwaukee Co. concret: 
surfacing, etc., Brown Deer-Menomor 
Falls Rd., alternate bids (a) contractor 
furnishing cement, (b) state furnishi: 
ment, from F. Hildebrand, Jr., 1043 
Ave., (a) $88,913, (b) $63,399; Froen 1 
Bros., 1326 Humboldt Ave., (a) 89,04 
(b) $63,216; Kroening Constr. 
Ave. and Mitchell St., (a) $95,105 
$66,759. 

Ia., Pella—Opened bids 3 
sq.yd. asphalt resurfacing from E. Kas- 
mussen, Pella, $1.20 per sq.yd.; Western 
Asphalt Paving Co., Ist and Nebraska Sts 
Sioux City. $1.29; Wright Constr. Co. 21) 
Fiynn Bldg., Des Moines, $1.33. Noted 
Aug. y 

Wash., Seattle — Opened bids Aug. - 
paving Olive Way et al., 9,100 sq.yd. 6) 
sandstone, 1,000 sq.yd. 6 in. asphaltic base, 
1,200 sq.yd. replaced asphalt, 2,600 sq. 
7 in. concrete, 2,900 lin.ft. asphaltic co! 
crete turb, 3,500 sq.yd. two course concre! 
sidewalk, 12,000 cu.yd. earth excay., [ro 
Collucio & Erickson, Hinckley Bldg., $11" 
338, alternate $121,328, Olympic Const! 
Co., 1326 Northlake St., $112,279, alternat 
$115,879, D. H. Traphagen, Walker Bidz 
$123,275, alternate $124,475, engrs. © 
$111,965; paving Lakedell <Ave., et @! 
7,360 sq.yd. 6 in. concrete, 3,320 ln! 
concrete curb, 2,000 lin.ft. asphaltic co 
erete gutter, 1,850 sq.yd... concret« 
walk, 2,700 cu.yd. earth excav., 

J. L. Smith, Smith Bldg., $43,785, | 
& Erickson, Hinckley Bldg., $44,767 
est. $42,555. ; 

California—State Hy. Comn., Sacra- 
mento, grading and gravel surfacin+ 
mi. highway from westerly boundary ‘ 
Central House, Amador Co., (1) 45,2") ¢u 


Josey) 


Aug. 21 
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pat id Roads (Continued) e. a marion, Co., Inc., 2577 Cooper “%s surface, $0.40, total $21,111; 4.52 mi. Fed- 
an » 5 eae picenmiell waeetPemm 3rooklyn, $3,855; grading 42nd St., grat eral Aid Project 85, Lapeer Co. to Gohi 
ery , (2) 16.808 Card, Sear siaemt con. ing, curbing, laying sidewalks and cross- Bros. Guta. Ce 310 South Capitol Ave. 
(3) 515 cu.yd. I aa o walks on 81st St., and 126th (North Villa) Lansing, $45,412; 4.875 mi State T unk 
| o** siverts and monuments), etc., from = ¢ . os , oe { : i Li oto, ‘ fe N 
rete (cul . Ve Stockton, (street St., to C. Kurth, 9519 12th St., Richmonc Line Rd. 34-5, Hillsdale Co., to Nicholson 
> ranz & ernon, ’ ‘ ‘ 9 7 a > ; 5 , on fa 
Blume not available), (1) $1.10, (2) $2.25, Hill, $3,003, $3,538 and $1,128 respectively; & Brown, Mt. Pleasant, $37,707. 
ay $18 “total $102,378 ; Isbell Constr. Co., grading, curbing, laying sidewall Paving _ Mich., Royal Oak (Detroit P. O.)—Pav 
Fresno, (street address not available), (1) Co vr Park R w. ‘New ~Y. k $10,448 ing Lafayette St. from Ist St. to Ten Mile 
¢] 1 (2) $2.25, (3) $30, total $109,664 ; Not ¥ Au rhe ow, Nev ork, 7 : Rd., 15,000 sq.yd. conerete, to R. J. Powel- 
‘limshurst & Manetas, San Francisco, ° u Y ry  telend Cls~—M. EC iy, Son & Co. 6445 Iroquois Ave., Detroit, 
st :ddress not avertes) We aos pres. Gusene’ Bevo, Game Subway Eide oe7.5i8. 
.- 5 ¢ 9 y . 8s. § » . ens -& ay > Sey , _ Pa ving “ke . . 
2) 5, (3) $25, total $118,927, Noted grading, curbing, ‘recurbing, flagging and ae Ree TO Maske Eeeee, 
“Calif. Belvedere — Improving various eee So rie te “—, Neat Bs lin.ft. curb and gutter, 1,600 cu.yd. gravel 
streets, 1,634 cu.yd. excav., 3,422 cu.yd. fill, gt "New York $63 637 . rd $12,566 we filling, 4,000 cu.yd. earth excav., ete., to 
wes cuyd. gravel surface, 1,480 ton asphalt sy ectivel Noted Aug P 31. 2,966 re-  Woodrich Constr. Co.. 1141 Metropolitan 
or warrenite surfacing, 2,100 ft. sidewalks, ~ N. ¥ vs = Y k . x iN 7 _ Life Bldg., Minneapolis, Minn., $38,500. 
from P. L. Burr, 512 Mission St., San Fran-  yattan "Be sg Mu AI aoe as pres. Man- Noted Aug. 31. 
~isco, (using Plain asphalt) $33,380 ; Ss. P. comm St we : ay Bldg., ee Ia., Carrolli—Paving 16,000 sq.yd. various 
Brownlee, San Rafael, (street address not West 45th St. $45 734: bon enon oe streets, asphaltic concrete, to J. S. Me- 
Brovable), (using both plain asphalt sur- A .chait Constr. Co. 208. ith Sts ete ate Laughlin & Sons, Mankato, Minn., (street 
face and warrenite bitulithic) $34,800. Noted in eee o., 208 Bway., $20,804. gadress not available), $2.49 per sq.yd. 
Calif., Fresno—Fresno Co., grading and Seas &. F : M . > senna inn Ke 
ving Route 4, Sect. A, (1) 14,330 yd. N. Y., Rochester—Resurfacing Savannah ee s Paul—Paving 40 ._ ks, 96,- 
cay, (2) 858,535 sq.ft. asphaltic con- a oe Rochester, Vulcanite Pavement Co., Fielding & She rs py gl eer 
‘rete, from T, Hanrahan, 1361 P St., (1) ein hester, $16,170; paving Glasser St. to 4... 9557.593 Rp ole 
: ° 7 ee 2s - Ribstein-Holter Co, Rochester, $10,605; “*V®&- $257,593. Noted Aug. 31. 
61.80, (2) $0.1633; California Constr. Co., ra . ae . = , , . ’ ichi 
Fresno, (street address not available), (1) Klein St., to J. Frederich Co., Rochester, Kan., Ft. Scott—Bourbon Co. furnishing 
ae ; - rn $14,730; Willowbank PL, to T. Holohan, and applying tarvia on 11.5 mi. Horton St., 
$0.70, (2) $0,193; Thompson Bros., 1514 H Rochester, $5,982; Kay Terrace, to Whit Redfield, Humboldt and Pawnee Rds. to 
St, (1). $1, (2) $0.199; Warren Constr. Co. Wiore. Rauber & Vicit oa Rochest er ‘$13 969, Barrett Co Ist and Campbell Sts., Kansas 
— — sat gllg Panes A cee nl all aephatt. Street addresses , above City, Mo., "$0.133 per ‘gal ee ae, 
Calif, es 000' ft onan © et (2) contractors not available. Noted June 29 Wyoming—State Hy. Dept., Cheyenne, 
streets, : ye . os te N a ? loo—Paving 21,696 sq.yd. surfacing (1) 8 mi. Yellowstone Highway, 
so lb. reinforcing, (3) 410,000 ft. 14 in. N. Y., Water t g Ly 


warrenite bitulithic on 4 in. concrete, (4) 
18,000 yd. excav., (5) 470,000 sq.yd. finish 
suberade, (6) 1,500 sq.ft. § in. warrenite 
hitulithic on 5 in, concrete, (7) 48,000 sq. 
ft. concrete gutter, from Clark & Henery 
Constr. Co., 38 South Sutter St., Stockton, 
(1) $0.58, (2) $0.08, (3) $0.214, (4) $1.25, 


5) $0.016, (6) $0.235, (7) $0.30; Werren 
Constr. Co., Bacon Bldg., Oaklana, (1) 
$0.69, (2) $0.09, (3) $0.2225, (4) $1.50, (5) 
$0.0225, (6) $0.2435, (7) $0.29; Federal 
Constr. Co., Call Bldg., Oakland, (1) $0.65, 
2) $0.10, (3) $0.28, (4) 71.65, (5) $0.03, 
6) $0.25, (7) $0 30. 


CONTRACTS AWARDED 


Massachusetts—State Hy. Dept., Boston, 
bituminous macadam paving, 4,900 ft. high- 
way, 18 ft in Danvers, to Canton Eng. 
Co., Canton, $24,448; 6,500 ft. highway, 18 
ft., in Holden, to McCabe & Giovanninni, 27 
Kast Concord St., Bosten, $47,938; concrete 

iving 14,700 ft. highway, 18 ft., in 
Leicester, to Bruno & Pettiti, 18 Tremont 
St.. Boston, $187,092. 


Conn., New Londen—Dept. Pub. Wks., 
cement concrete paving about 1 mi. Mo- 
hegan Ave,, 18 ft., to Waterbury Concrete 
Constr. Co., 65 Jefferson St., Waterbury. 
Engrs. est. $25,000. E 

N. Y., Brooklyn—E. Riegelmann, boro 
pres. Boro Hall, paving Crown, East 15th 


Sts, Ave. L, Riverdale Ave., repaving 18th 
Ave. and resurfacing Diamond St., to Cran- 
ford Co., 52 9th St., $8,222, $8,813, $10,209, 


$3,163, $29,378 and $44,791 respectively ; 
paving 10th Ave., East 2nd, 59th and 66th 
Sts 


. to Brooklyn Alcatraz Asphalt Co., 407 
Hamilton Ave., $6,787, $2,597, $7,619 and 
$6,124 respectively ; Kermit Pl., to Borough 
Asphalt Co., 1301 Metropolitan Ave., $2,133 ; 
repaving Washington Ave., to J. Meehan 
& Son, 74 Cortland St., New York, $103,040; 
grading, curbing and laying sidewalks on 
East 15th St. and grading, curbing and 
flagging 10th Ave., to A. E. Castle, 3313 
Tilden Ave., $3,151 and $1,013 respectively ; 
recurbing and paving De Kalb Ave. to 
Sicilian Asphalt Paving Co., 41 Park Row, 
New York, $47,807. Noted Aug. 24. 

N. ¥., Buffalo—Paving Tuscorora Rd. 
and Ramsdell Ave., to Rock Asphalt & 
Constr. Co., Morgan Bldg., $57,266 and $16,- 


170 respectively ; Hutchison Ave., to H. P. 
Burgard Co., 1968 Fillmore Ave., $12,985, 
all specification B. standard asphalt on 


concrete, 

N. ¥., Long Island City—M. E. Connolly, 
pres. Queens Boro, Queens Subway Bidg., 
recurbing, reflagging and paving Dutch 
Kills St., and paving Pettit Pl, to Cleve- 
land Trinidad Paving Co., Flushing, L. L., 
$7.764 and $3,174 respectively; 
North Jane St., to Astoria Contg. Co., 
Grand Ave., $6,607; paving Howland St.. 
grading, regrading, curbing and paving 
South Jane St. et. al., to Welsh Bros. 
Contg. Co., 34 Queens St., $5,731 and §24.- 
180) respectively; paving 122nd (Brevoort) 
St. and recurbing and paving Bleecker St., 
to Borough Asphalt Co., 1301 Metropolitan 
' Brooklyn, $3,130 and $2,968 respec- 
erading, regrading and laying side- 








c on Crown Pl... to R. A. ess, Inc., 
oro.a, L. L, $2,066; eating. regrading, 
urling and paving Van Alst Ave., to 
Peace Bros., Inc. 20 Main St., Flushing 
$14.470: grading, recurbing and laying 
sidewalks on 122nd_ (Brevoort St.), to H. 
2 len Contg. Co, Jamaica Ave. and 


Jamaica, $1,781, Gates Ave., to 


various streets, bituminous macadam, to E. 
W. Foley Contg. Co. Corp., 1 East Main St., 
$24,842. Noted Aug. 17. 

N. J., Cape May—City Comrs., 23,000 
sq.yd. cement concrete, to Mercer Constr. 
Co., Trenton, (street address not available), 


$56,309. Noted Aug. 10. 
N. J., Freehold—Reconstructing Throck- 
merton St., 10,000 sq.yd. rein.-con., 4,000 


lin.ft. curbing, 3,000 cu.ft. excav., to H. Vv. 
Oliver, 5 Spring St., New Brunswick, $32,- 
200. Noted Aug. 17. 

Pa., Ellwood City—Paving 
North St., to Meniece & Riley, 
City, $24,682. 

Pa., Phila.—To H. B. , i 
(street address not available), paving Fay- 
ette Ave., $24,022; Curtiss Bros., Tacony 
St., paving Ferndale St.. $2,065; T. L. 
Flannigan, 1204 East Montgomery Ave., 
paving Luzerne St., $22,681; Barber As- 
phalt Paving Co., Land Title Bldg., paving 
22nd St., $35,773; _ F. Mark Constr. Co., 
Commercial Trust Bldg., paving Washing- 
ton Lane, $3,043; J. Mehan & Sons, 915 
West Dauphin St., paving Turner St., 
$2,630, 28th_ St., $6,903, Lombard St. 
$3,903; to Eastern Paving Co., Colonial 
Trust Bldg., paving Buist Ave. and Haines 
St., $27,339, Columbia Ave., Turner and 
Louden Sts., $18,488. Pittsville Ave. and 
23rd St., $27,158, Torresdale Ave., $18,281. 
Noted Aug. 31. 

Pa., Scranton—Lycoming Co., 
highway in Fell Twp., to q. BS 
Constr. Co., 218 Adams St., $31,427. 

Ww. Va., Charleston—Comrs. Kanawha 
Co., concrete paving 2.72 mi. Montgomery 
West Rd., Sect. 4, to J. M. Randish & Cen 
Huntington, (street address not available), 
$48,929; 2.4 mi. Pratt West Rd., Sect. 5 
and 2.63 mi. 


and grading 
Ellwood 


Warren, Phila., 


2.600 ft. 
Sproul 


East Bank West Rd., Sect. 6, 
to G. T. Fogle, Charleston, (street address 


not available), $41,732 and $46,562 re- 
spectively. Noted June 15. ; 
N. C. Henderson—Hardsurfacing vari- 


to R. G. Lassiter Co., Oxford, 
$189,720. Noted July 27. 

Alabama—State Hy. Dept., Montgomery, 
grading, concrete surfacing and 120 ft. steel 
span bridge on 4.82 mi. Montgomery-Selma- 
Union Rd., Dixie Overland Highway, Dal- 
las Co., to Worthington & Co., lst Natl. 
Bank Bldg., Birmingham, $139,698. Noted 
Aug. 24. 

0., Columbus.— Franklin f 
bituminous macadam top course on 1.34 mi. 
Boehm Rd., Plain Twp., 16 ft., to Ss. M. 
Woolsey, Marian, $29,301. Noted Aug. 18. 


0., Marietta—Widening and resurfacing 
2nd St., to Federal Asphalt Co., Main and 
D Sts., Hamilton, $39,976. Noted July 27. 


Indiana—State Hy. Dept., Indianapolis, 
paving 18,480 ft. State Ra. 33, 16 ft., Lake 
Co., 32,833 sq.yd. concrete on concrete, to 
J. C. O'Connor & Sons, Ft. Wayne, (street 
address not available), $71,686, engrs. est. 
$75,000. Noted Aug. 10. 


Michigan—State Hy. /ept., Lansing, 
grading and surfacing State Trunk Line Rd. 
49-5, 2.773 mi. Sects. A, C and D, to A. 
Folks, Hanover, incl. 29.5 sta. grading, $10, 
31,240 cu.yd. excav., $0.40, 50.4 cu.yd. 1:2:4 
concrete, and 129 cu.yd. 1:3:6 concrete, $17, 
23,830 sq.yd. gravel surfacing $0.57, total 
$32,432; 2.783 mi. Sect. B to Hoehle Constr. 
Co., Jackson, 16,647 cu.yd. excav., $0.40, 
53.6 cu.yd. 1:2:4 concrete, $18, 44.5 cu.yd. 
1:3:6 concrete, $17, 26.027 sq.yd. gravel 


ous streets, 


Co. aplying 


west of Casper, 24 ft., Federal Aid Project 
85, Natrona Co., 12,600 cu.yd., engrs. est. 
$33,000; grading, surfacing and building 
culverts on (2) 3.1 mi. Moorcroft-Carlile 
Rd., 24 ft., Federal Aid Project 132, Crook 
Co., engrs. est. $47,000, (3) 8.2 mi. Kem- 
merer-Marbleton Rd., 24 ft., Federal Aid 
Project 136, Lincoln Co., engrs. est. $59,- 
000, (4) 4.4 mi. New Castle-Four Corners 
Rad., 24 ft., Federal Aid Projects 27-A and 
27-B, Weston Co., engrs. est. $61,000, (5) 
8 mi. Yellowstone Highway from Powder 
River to Waltman, 24 ft., Niobrara Co, 
engrs. est. $41,000, (6) 122 mi. Fort 
Bridger-Dog Springs Rd., 24 ft., Uinta Co., 
engrs. est. $50,000; grading, surfacing, 
building culverts and 133 ft. timber treated 
span on (7) 1.8 mi. from Vantassel to 
State line, 24 ft., Fedgral Aid Project 131, 
Niobrara Co., engrs. est. $18,000, (8a) grad- 
ing, (8b) building concrete culverts and 
bridge on 3.2 mi. Worland-Ten Sleep Rd., 
24 ft., Federal Aid Project 108-E, Washakie 
Co., engrs. est. $31,000, (9a) grading and 
surfacing, (9b) concrete culverts and fords 
on 3.1 mi. Yellowstone Highway from Horse 


Creek to Little Bear Creek, 24 ft., Federal 
Aid Project 133, Laramie Co., engrs. est. 
$27,000 to R. V. Van Zant, Casper, (1) 


$19,240. W. L. Connelly, Lingle, (2) $31,- 
456, (7) $12,859. Connelly. & Bundy, 
Lingle, (3) $39,510, (6) $70,096. R. George, 


Rozette, (4) $51,864. Utah Constr. C 

Eccles Bldg., Ogden, Utah, (5). $27,903. 
Johnson Constr. Co. Basin, (8a) $14,361. 
Cc. E. Kensall, Burlington, (8b) $9,353. F. 
A. Bundy, Cheyenne, (address not avail- 
able), (9a) $15,033. Levy Constr. Co 
Symes Bldg., Denver, Colo, (9b) $5,485. 


Noted Aug. 17 


Mont., Laurel—Paving Main St., Federal 
— co a tees sq.yd. concrete, to 
ickham Bros. Schwieger, Love ly 
$46,900. ege ovell, Wyo., 
. Tex., Dallas—RBd. Comrs., resurfacing 
Elm St. from Market to Ervay Sts., bitumi- 


nous, to Central Bitulithic Co., Praetorian 
Bldg., $45,677. 
Tex., Seguin—Guadalupe Co. surfacing 


19 mi. State Highway 3 from here to Bexar 
Co. line, 16 ft., 198,992 lin.ft. conerete curb- 
ing 174,075 sq.yd. 14 in. bituminous maca- 
dam, penetration method using 1 gal. as- 
phalt and 0.06 cu.yd. limestone per sq.yd. 
to Haden & Austin, Hill and Market Sts., 
Houston, $110,000. 

Colorado — State Hy. Dept., Denver, 
gravel surfacing 3.634 mi. Federal Aid 
Project 209, from 13 mi. northwest of Grand 
Junction toward Fruita, Mesa Co., to Hin- 
man Bros., Craig, $37,822, engrs. est. $45,- 
286: 8.341 mi. Sante Fe Trail from Hasty 
easterly toward Lamar, Federal Aid Proj- 
ect 218-A, Bent Co., Monaghan & Cunning- 
ham, 1710 Market St., Denver, $47,499, 
engrs. est. $58,925; paving 0.433 mi. from 
Arkansas’ River Bridge north of Las 
Animas, extending south to Las Animas 
city limits, State Project 630, Bent Co., 
concrete, W. A. Colt & Son, Las Animas, 
$12,389, engrs. est. $13,184, 4.049 mi. Ft. 
Collins-Denver ‘Rd., Federal Aid Project 
221, Larimer Cos, one course plain cement 
concrete, F. C. Dreher Constr. Co., Cooper 
Bldg., Denver, $124,842, engrs. est. $144,- 
627. Noted Aug. 24. 


Colo., Denver—Dept. Impvts. and Parks, 
concrete paving 12 blocks Alley Paving 
Dist. 85, to Stack Bros. Constr. Co., 338 
South High St., $24,687. Engrs. est. $29,- 
467. Noted Aug. 31. 
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Streets and Roads (Continued) 

Nevada—State Hy. Comn., Carson City, 
grading (1) 3.76 mi. Route 9, Sect. A, 
Washoe Co., grading, surfacing and building 
culverts on (2) 3.7 mi. Reno-Lawtons Rd., 
Washoe Co., (3) 5.4 mi. Lincoln Highway 
from Grimes to Salt Wells, Churchill Co., 
(4) 8.52 mi. from west county line to Battle 
Mountain, Route 1, Sect. 1-A, Lander Co., 
to Baker Bros., San Francisco, Cal. (street 
address not available), (1) $30,783, (2) 
$59,491; Dodge Bros. & Dudley, Fallon, (3) 
$32,063; Boyd Bros., Halleck, (4) $39,100. 
Noted Aug. 17. 

Calif., San Francisco—Bd. Pub. Wks., 
paving Ocean Beach Esplanada, Sect. D, to 
Healy-Tibbitts Constr. Co., 9 Main St., 
$54,609. Noted Aug. 17. 


Calif., Santa Cruz—Santa Cruz Co. will 
grade and pave Lake Ave. in Pajaro Rd. 
Dist., 94,400 sq.ft. oil macadam, 2,186 cu.yd. 
excayv., by day labor, under supervision of 
L. Bowman, co. surv. 

Calif., Visalia — Improving Northwest 
2nd, Northeast 3rd and 2nd Aves., et al, 
to Visalia Paving & Constr. Co., Visalia, 
(street address not available), $81,295. 
Noted Aug. 31 


Ont., Ottawa—Bd. Control paving Nich- 
olas St., to O'Leary Ltd., Bank Natl. Bidg. 
Rideau St., $51,596; Sherbrooke Ave. and 
Gloucester St. to City Dept. Wks., $6,151 
and $12,255 respectively. Yoted July 6. 


Industrial Works 


PROPOSED WORK 


N. ¥., Tonawanda—Tonawanda Board & 
Paper Co. plans 1,000,000 gal. capacity 
water power plant, in connection with 
factory. To exceed $40,000. M. W. Simon, 
pres. 

N. J., Camden—J. B. Van Sciver Co., 
Front and Federal Sts., plans 1 story, 32 
x 50 ft. brick power house, in connection 
with new furniture factory, Front and 
Federal Sts. To exceed $40,000. Ballinger 
Co., 105 South 12th St., Phila., engrs. 

Pa., Johnsonburg—Rolfe Tannery Co., 
Johnsonburg, plans to —— plant recently 
destroyed by fire. $150,0 

Pa., Phila.—Nahn & itt. Morris 
Bldg., soon take bids 3 story, brick and 
stone garage and_ sales building, 1618 
North Broad St. L. B. Rothchild, 1225 
Sansom St., archt. 


Pa., Phila,—Supplee-Wills-Jones Milk Co., 
26th and Jefferson Sts., plans 3 story, 128 
x 220 ft. dairy building, Folkrod St. 
$150,000. 

Pa., Pittsburgh—Englert Mfg. Co., 2133 
East Carson St., having plans prepared by 
H. Lang, archt., 1617 Brownsville Rd., 2 
story, 68 x 120 ft., rein.-con., brick and 
tile factory, South 25th and Jane Sts. 


Pa., Pittsburgh—Stroh Steel Hardening 
Process Co., Westinghouse Bldg., plans to 
alter and build addition to steel foundry, 
Chateau and Ridge Sts. $250,000. Private 
plans. 

Pa., Warren—J. T. Newell, 
Ave. W., having plans prepared by E, A. 
Phillips, archt., Warren Trust Bldg. 4 
story, 55 x 90 ft. brick plant, Liberty St. 


Pa., York—York Mfg. Co., plans 5 story, 
60 x 100 ft. addition to factory. $300,000. 
Architect not announced. 


Md., Salisbury—Hearn Oil Co., 
Commerce Sts., Wilmington, 
large storage and distributing 
St. $40,000. C, Hearn, mgr 
not announced. 

W. Va., Logan—R. E. Matticks, having 
plans prepared by Means & Handloser, 
archts., Robson-Prichard Bldg., Hunting- 
ton, 3 story, 52 x 120 ft., rein.-con, garage 
and repair shop, $40,000. 


N. C., Weldon—Weldon Warehouse and 
Storage Corp., soon takes bids 1 story, 100 
x 300 ft., cotton storage warehouse, brick 
and concrete. Hutton & Scheffler, Citizens 
Bank Bldg., Raleigh, archts. 

Ga., Rome—B. M. Hood Brick Co., Cand- 
ler Bldg., Atlanta, has purchased plant of 
Rome Fireproofing Co., here, and plans ad- 
ditions and improvements, $75,000. Archi- 
tect not announced, 

0., Cleveland 
Ave., had plans prepared by 
archt., 5116 Woodland Ave., 
100 ft. garage, brick and steel, 
dation, East 103d St., and St. 
$40,000, 

0., Dayton—Terminal Cold Storage & Ice 
Co., 772 Reibold Bldg., having plans pre- 
pared 3 story, 135 x 150 ft. storage ware- 
house, brick and concrete, 100,000. 
Private plans. 

O., East Cleveland (Cleveland P. 0.)—A. 
M. Gordon, 207 Schofield Bldg., Cleveland, 
had plans prepared by A. F. Janowitz, 


244 Penna. 


3rd and 
Del. plans 
plant, Mill 
Architect 


M. Altschuld, 
1 story, 56 xX 
plain foun- 
Clair Ave. 


ENGINEERING NEWS-RECORD 


archt., Permanent Bldg., Cleveland, 2 
story, 41 x 177 ft. brick and steel garage, 
Lakefront Ave. $50,000. 


0., Martins Ferry—Nov. 7 to vote on 
$400,000 bonds, for reconstructing munici- 
pal electric light plant and waterworks. 
J. N. Chester Engineers, Union Bank Bidg., 
Pittsburgh, Pa., engrs. 

Ind., Ft. Wayne—J. E. Ford, Douglas 
and Harrison Sts., having plans prepared 
by C. R. Weatherhogg, archt., Citizens 
Trust Bldg., 2 story, 150 x 250 ft., garage, 
rein.-con., brick and _ steel, Main St. 
75,000. 


Mich., Detroit—C. F. Smith Co., 625 West 
Grand Blvd., having plans prepared by A. 
Kahn, archt., 1000 Marquette Bldg., 8 
story, 116 x 150 ft., rein.-con. and brick 
warehouse, plain foundation, Vinewood Ave. 
$150,000. 

Mich., Flint—Fisher Body Ohio Co., East 
140th St. and Coit Rd., Cleveland, O., hav- 
ing plans prepared by A. Kahn, archt., 1000 
Marquette Bldg., Detroit, 2 story, 202 x 
401 ft., rein.-con. and brick factory, plain 
foundation, Wilcox St. 

Ill., Pana—Wadley Co., 
Indianapolis, Ind., plans 2 story, 63 x 115 
ft. packing plant, rein.-con., brick and 
steel, here. $40,000. F. A. Winterrowd, 
Amer. Central Life Bldg., Indianapolis, 
Ind., archt. 

Wis., Plymouth—Phenix Cheese Co. hav- 
ing preliminary plans prepared 2 story, 30 
x 60 ft. top addition and 5 story, 30 x 60 
ft. side addition, rein.-con., plain founda- 
tion, $60,000. R. A. Harbach, mer. 
Private plans. 


Colo., Loveland—City plans hydro-elec- 
tric plant, 1125 kva. capacity, on Big 
Thompson River in Loveland Canon, $400,- 
000. L. C, Osborn, city engr. 

Ont., Kitchener —A. H. Koepke, 
Frederick St., 


West North St., 


204 
had plans prepared 2 story, 
50 x 100 ft. mill, galvanized iron. 


Alta., Calgary—Imperial Oil Ltd., Re- 
gina, Sask., plans refinery on 108 acre site, 
here, 3,500 bbl. capacity, on Bow River. 
$2,500,000. Engineer not announced. 


BIDS DESIRED 


R. L., Providence—United Electric Rail- 
ways Co., Union Station, taking bids 1 and 
2 story, ‘88 x 259 ft. garage and service 
station, brick and concrete, Melrose and 
Russell Sts. $100,000. Private plans. 
Noted Aug. 24. 


N. Y., Rochester—Sept. 9, by W. Steele 
& Sons Co., archts., 16th and Arch Sts., 
Phila., factory, Plymouth Ave. near Barton 
St., here, for Electric Storage Baattery Co., 
181 South Clinton St. Plans and specifica- 
tions at office of Company. 


D. C., Wash.—Sept. 10, by Corby Baking 
Co., 2301 Georgia Ave., N. W., 3 story, 
76 x 110 ft. garage, work shop and power 
plant, rein.-con. and brick, $75,000. Private 
plans. P. M. Anderson, 705 Southern Bldg., 
engr. 

Pa., Phila. —C. Wunder, archt., 1415 
Locust St., taking bids 4 story, 66 x 99 
ft. brick, steel and terra cotta factory, 

lain foundation, 15th and Master Sts., for 
Tnique Knitting Co., 1324 North Lawrence 
St. $80,000. 


Pa., Warren—Crescent Furniture Co., 
Warren, will build 4 story, 48 x 82 ft., 
brick and steel addition to plant and brick 
and tile dry kiln. Work will be done by 
separate contract. Private plans. 


Ind., Indianapoiis—Enquirer Printing & 
Publishing Co., 309-11 East Ohio St., tak- 
ing bids 85 x 93 ft. brick and rein.-con. 
printing plant, East Ohio St. $225,000. 
R. N. Edwards, Union Trust Bldg., archt. 
Noted July 20. 


Mich., Detroit—Sept. 19, by S. 
archt., 1140 Griswold St., 2 story, 70 x 140 
ft. rein.-con., brick and steel garage, plain 
foundation, Dix Ave., for Kessler Sales & 
Service Co., 4627 Dix Ave., $40,000. 


Ill., Chieago—R. S. Smith, archt., 111 
West Monroe St., receiving bids 1 story, 
95 x 125 ft. factory, rein.-con., brick and 
steel, 1809-17 Summerdale Ave., for Mc- 
acaee Loose Leaf Co., 638 Federal St. 
40, > 


E. Remey, 


CONTRACTS AWARDED 


Mass., Cambridge—Cambridge Rubber 
Co., 748 Main St., 4 story, 83 x 102 ft., 
rein.-con. factory, to Scully Co., Cambridge. 
Archts. est. $100,000, 


Mass., East Boston (Boston P. 
Boston & Lockport Block Co., 
St., 1 story, 90 x 170 ft. 
S. C. Sperry Co., 299 Main St., Cambridge. 
Archts. est. $35,000. 


Mass., Malden—Yale Knitting Co., Sher- 
man St., 4 story. brick and steel addition 
to plant, Sherman St., to Tredennick Co., 


0.)— 
100 Condor 
steel factory, to 


— —_—_—_— 
39, No. 10 


Vol. 


10 High St., Boston, 
Noted March 2. 


Mass., Waltham (Boston 
kins-Potter Press, 77 W _ 
Boston, 1 story, 90 x 160 ft. 
ing, brick, to S. C. Sperry 7" 
Cambridge. Archts. est. $60,: 


N. Y., Falconer—Niagara, 
Ontario Power Co., Hinman R 
2 story, 60 x 100 ft., rein.-co: 
sub-station, South Dow St., her 
town Constr. Co., 60 River St., 
Engrs. est. $50,000. 

N. Y., Jamestown—General 
Inc., 313 Prendgegast Ave., } 
250 ft. factory, brick; to «© 
Graham, 132 Blackstone Ave, 
$150,000. 

, a 
ment Co. 


Archts, 


Jamestown—Internatio: 
84 Hopkins Ave., 1. stor 
150 ft., brick and concrete facto: 
Hopkins Ave., to Warren (© 
baa Bldg. ‘Archts. est. $40,0 

N. Y¥., New York—A. Jawitz lk. 
c/o . Fisher, archt. and engr., 
will build 1 story, 100 x 200 
steel and concrete garage, plain { 
“ 17rd St., by day labor... $7 


- ¥., New York—J. Pearlbinder, ¢ , 
xecvaniiane archt. and engr., 2534 Mari 
Ave., will build brick, steel and coner, 
garage, plain foundation, Westchester Ay, 
by day labor. $100,000. ‘ 

N. Y., Woodhaven (Jamaica P, 0.)— 
Propper Silk Hosiery Mills, Inc 76 5th 
Ave., 3 story, 50 x 202 ft., brick and rein. 
con. factory, plain foundation, to Barney. 
Ahlers, 110 West 40th St., New York. 
Archts. est. $100,000. 

N. J., Trenton—Magnetic Pigment (Co. 
601 Cass St., 4 story, 65 x 110 ft. ‘ 
3 story, 40 x 60 ft., rein.-con., brick and 
steel additions to factory, Cass St., to XN. 

K. Bugbee Co., 206 East Hanover §; 
$50, 000. 

Pa., Altoona—C aums Ice Cream Factory 
Co., 5th Ave. and 9th St., general contr: 
3 story, 25 x 120 ft. addition to factor 
to J. C. Orr & Son, 7th Ave. and sth 
Archts. est. $45,000. Noted Jan. 12. 

Pa., Erie—Erie Co. Milk Assn., 262 
State St., 3 story, rein.-con., brick and 
steel warehouse, French and 20th Sts. ¢ 
C, Schafer, 256 West 21st St.) Eners. est, 
$50,000. Noted Aug. 17. 


Pa., Phila.—Horn & Hardart Bakery Co., 
214 South 10th St., 3 story, 73 x 78 ft. 
rein.-con, and brick warehouse, plain foun- 
dation, Warnock and St. James Sts., to H. 
R. Rust, 19 South 8th St., $120,000 


Pa., Pittsburgh — Hardie Bros., 1601 
Liberty Ave., 5 story, 100 x 325 ft. candy 
factory, 14th and Pike Sts., to Feltyberger 
& Reed, Peoples Bank Bldg. Eners. est 
$350,000. Noted March 30. 

Pa., Starbreck (Warren P. O.)—Warren 
Steel Car Co, 1 story, 90 x 260 ft., brick 
and steel factory, to Hammond Iron Wks. 
Warren. Archts. est. $75,000. Noted 
Aug. 24. 

N. C., Charlotte— Saco Lowell Shops. 
Realty Bldg., constructing home and mé 
chanical building, Mint and Commerce Sts 
to T. C. Thompson & Bro., 609 North 
Smith St., $150,000. 

O0., Alliance—Crescent China Co., Alli- 
ance, (street address not available) 
story, 140 x 700 ft.. brick and 
factory to H. K. Ferguson Co., 6521 Euclid 
Ave., Cleveland. Archts, est. $250,000. 


o.. Cleveland—Amer. Ship Building C 
4900 Division Ave. 1 story, 60 x 500 tf 
factory, steel and corrugated iron, 49! 
Division Ave., steel contract to Republi 
Structural Iron Wks., East 53rd St. and 
St. Clairs Ave. Archts. est. $120,000 


0., Cleveland—J. Bookatz, 656 East 9th 
St., 1 story, 66 x 120 ft. garage, brick 
and steel, Superior Ave. near East 13rd 
St., to Gross Bros., 2272 East 89th St. 
Archts. est. $50,000. 

0., Cleveland—H. H. Bramson, Cadillac 
Bldg., 1 story, 75 x 115 ft. garage ard 
store, brick and timber 725 East 125th St. 
to Peerless Constr. Co., Cadillac Bldg 
Archts. est. $40,000. 

0., Cleveland—Cyclone Fence Co. 
Marquette Ave., 1 story, 50 x 13 
factory addition, brick ‘and steel a 
Marquette Ave., to E. F. Gibbons (on 
Co., Prospect-4th Bldg. Archts. est. $4!),00". 

O., Cleveland—Yeiser Co., 1183 Holmden 
Ave., 1 story, 28 x 84 ft. machine shoP 
brick and steel, to S. W. Emerson ©? 
1836 Euclid Ave. Archts. est. $4!,(00 

0., Cleveland—Wolf Envelope Co... 1749 
East 22nd St., 1 story, factory additio! 
brick and steel, 1749” East 22nd st. t 
A. A. Lane Constr. Co., 1869 East 55th > 
Archts. est. $50,000. 

0., Middletown—Gardner Harvey. 
Co., West 3rd St., 1: story, 200 x 


steel 
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industrial Works (Continued) 5 
nd concrete factory, to F. K, 


brick ami ddress not 
aug Hamilton, (street a ‘ 
vaugel ), $125,000. Noted Aug. 24. 

a |e 


__ Youngstown Steel Co., Stam- 

0. Wedge. Younmnown, 2,000 ton struc- 
ooee eteel for mechanical puddling plant, 
(ura ner, Bridge Co. Frick Bldg., Pitts- 
(irgh, Pa, Noted May 25. 

Mich. Detroit —— A. Kahn, archt., 1000 

vouctte Bldg. 2 story, 40 x 106 ft. 
eee, and brick factory, plain foun- 
a ‘tion Rose and 18th Sts., to F. N. Cooper, 
oo Gratiot. Ave. Archts. est. $40,000. 
noned Sune A. Kahn, archt., 1000 

ich. Detroit—A. ahn, 9 
Bn Bldg. 4 story, 95 x 259 ft. 
vin.con. brick and steel addition to au- 
[mobile plant, Jefferson and Clark Aves., 
to H. G. Christman Co., 315 Stevens Bidg., 
for Studebaker Corp. Brush and Piquette 
Aves. Noted Aug. 3 

Mich., Detroit—Ford Motor Co., Highland 
park, 1 story, 245 x 1,570 ft. rein.-con., 
brick and steel factory, Livernois Ave., to 
Walbridge Aldinger Co., 2356 Penobscot 
Bldg. Archts. est. $750,000. Noted July 20. 

Wis., Appleton—Hermann Motor Car Cea., 
680 College Ave. 2 story, 80 x 80 ft., 
rein.-con. and brick garage, plain, founda- 
tion, Superior St., to M. Boldt & Sons, 545 
State Rd. Engrs. est. $40,000. 

Wis., Bear Creek—H. A. Rasmussen will 
build 1 story, 50 x 90 ft., rein.-con. and 
prick garage, plain foundation, by day 
labor. $40,000. W. W. De Long, Appleton, 
(street address not available), archt. — 

Wis., Berlin—J. M. Stabbe will build 1 

story, 50 x 120 ft, grist and feed mill, 
brick and rein.-con., plain foundation, by 
day labor. Private plans. Engrs. est. 
40,000. 
' Wis., Marinette—H. A. White, 2000 Hall 
Ave., 1 story, 117 x 117 ft., rein.-con., brick 
and steel garage, plain foundation, to Te 
Klaver, 1861 Dunlap St. Archts, est. $40,- 
000. Noted Mar. 23. 

Wis., Peshtigo—Thompson Bros., will 
build 3 story, 60 x 100 ft. timber, factory 
addition, plain foundation, by day labor. 
Private plans, 

Wis., Prescott—J. A. Miller, 1 and 2 
story, 50 x 70 ft. rein.-con. and brick 
garage and repair shop, to S. M. McDonald, 
Prescott. Archts. est. $40,000. 

Wis., Sparta — Gross-Overland Co., 1 
story, 28 x 100 ft., brick and concrete 
garage, plain foundation, to Naset Bros., 
Sparta. Engrs. est. $40,000. 

Kan., Kansas City—City Ice Co., 21st 
and Campbell Sts., Kansas City, Mo., re- 
frigerating plant, 3,000 ton capacity, and 
car icing platform, brick and _ rein.-con., 
14th and Muncie Sts., here, general con- 
tract to E. W. Sproul, 201 Oak St., Kansas 
City, Mo. Archts. est. $200,000. 

Tex., San Antonio — State Bd. Control, 
Austin, (1) power house (2) oil storage 
tank (3) smoke stack, at Southeast Insane 
Asylum, here, to Coleman & Jenkins, Gunter 
Bldg., (1) $25,989, W. W. Lehr, South 
Medina St. (2) $2,315; Sumner & Sollet, 
Natl Bank of Commerce Bldg. (3) $3,600. 
Noted Aug. 17. 

Calif., Oakland—Star Motor Co. of Cali- 
fornia, East 14th §t., brick and_ concrete 
warehouse, East 14th St., to P. J. Walker 


Co. Monadnock Bldg., San _ Francisco, 
219,000 
Buildings 
PROPOSED WORK 
Mass., Cambridge—Bank and _ Office— 


Cambridge Savings Bank, having plans pre- 
pared by Newhall & Blevins, archts., 9 Park 
St.. Boston, 5 story, brick, marble and 
stone, Dunster St. $250,000. 

Mass., New Bedford—Lodge—Masonic 
Building Assn., c/o C. M. Baker, archt., 25 
Arch St., Boston, having plans prepared 5 
story, 66 x 148 ft., brick and limestone, 
Union St., $300,000. 
_ Mass., Shrewsbury—High School—Plans 
~ story, 70 x 160 ft. brick and _ steel. 
$150,000. ©. R. Stacey, Supt. of Schools. 
\rchiteet not announced. 

,fonn,, Danbury — School — St. Josephs 
Roman Catholic’ Parish plans 2. story, 
brick and steel. $150,000. W. J. Dullard, 
6 hae Ave., pastor. Architect not 
anno cec > 
-fonn,, Greenwich—Lodge—Acacia Lodge 
5. FP & A. M., 12 Havemeyer Pl., hav- 

& plans prepared by F. C. Smith, 
‘reht.. Smith Bldg., and G. B. Post & Sons, 
y Sociated archts, 101 Park Ave., New 
(ork City, 2 story, 86 x 110 ft., brick an: 
concrete, Havemeyer PL, $150,000. 

{enn New Haven — Apartment — L. 
: rea ena Bishop St., havi plans pre- 
ac y J. Weinstein, archt., Metropolitan 

4 story, Whitney Ave. $150 900, 


Conn.,, Stamford—Church and = School 
—Holy Name Roman Catholic Church 
having sketches drawn by H. F. Ludortf, 


archt., Mutual Bidg., New Britain, 1 story 
brick and stone church, and 2 story school. 
$200,000. EF. Viardiz, pastor. 

N. Y., Albany—Church—St. Peters Epis- 
copal Church, c/o B. G. Goodhue, archt. 
and engr., 2 West 47th St., New York, 
having sketches made brick and_ stone, 
plain foundation, 107 State St., here. 
$150,000. 


N. Y., Attica—High School—Voted $262,- 
000 bonds Aug. 21, new high school. 

N. Y., Batavia—Bank and Office—Bank 
of Batavia plans modern bank and office 
building. $150,000, Architect not an- 
nounced, 


N. Y., Buffalo—Office—G. B. Walbridge, 
384 West Ferry St., plans office on 85 x 
131 ft. site, Franklin and Court Sts. To 
exceed $500,000. Architect not announced. 

N. Y., ‘New York—Apartment—Forty 
Five Park Ave. Corp., c/o Rouse & Gold- 
stone, archts. and engrs., 512 Sth Ave., 
having plans prepared 9 story, 78 x 95 ft., 
brick, steel and stone, plain foundation. 
$700,000. 


N. Y., New York — Apartment — H. 
Plough, 529 Courtlandt Ave., having plans 
prepared by C. Schaefer, archt. and engr., 
394 East 145th St., 5 story, brick, steel and 
stone, plain foundation, Walton Ave. 
$250,000. 


N. ¥., New York—Church—Little Mount 
Zion Baptists, 234 West 136th St., having 
plans prepared 14 story, 88 x 91 ft., brick 
and stone, plain foundation, 130 West 140th 
St. $200,000. W. Campbell, pastor. 
Private plans, ° 


N. Y., Saranac Lake—High School— 
Plans to vote on $400,000 bonds for new 
— school. C. B. Cutler, c/o Bd. Educ., 
archt. 


Pa., Altoona — Business — Central Trust 
Co., Central Trust Bldg., and J. Brett, 1309 
lith Ave., jointly, having plans prepared 
by J. Hillard, archt., Hutchinson Bldg., 
5 story, 100 x 120 ft. brick, steel and 
stone business block, llth Ave. $150,000. 

Pa., Bradford—Club—Piomingo Tribe 199 
Red Men, plans brick clubhouse, Pine St. 
$150,000. Architect not selected. 


Pa., Dallas—High School—School Bd. 
plans high school. $150,000 or more. 
Architect not selected. 


Pa., Ebensburg—Hospital—Cambria Co. 
having plans prepared by W. R. Myron, 
archt., 1204 First Natl. Bank Bldg., hospi- 
tal on Little Farm, near here. $150,000. 

Pa., Grove City—Hotel—E. G. Herschaw 
and others, Ist Natl. Bank Bldg., plan hotel, 
Qarruthers Park. $150,000. Owsley & 
Co., Youngstown, O., (street address not 
available) $150,000. 

Pa., Juniata (Altoona P. O.)—Church— 
First Metodist Church, had plans prepared 
by A. W. Ruc-'vh, archt., 107 Wadsworth 
Ave., Llyswen, Z s.wory, 104 x 124 ft., rein.- 
con,, steel and stone, 8th Ave. $150,000. 
Pa., Midland—Higih School—Bad. Educ. 
receiving sketches for 2 stor¥Y and basement. 
$200,000. 

Pa,., Phila.—Apartment—J. Rosen, 5216 
Parkside Ave., plans 3 story. 40 1z0 ft. 
brick and steel, plain foundation, 52nd and 
Parkside Aves. $200,000. Private plans. 

Pa., Phila.—Church—H. D. Dagit & Sons, 
archts., 34 South 17th St., soon takes bids 
2 story, stone, Mt. Airy Ave. and Voyer 
St., for Holy Cross Roman Catholic Church, 
134th St. and Mt. Airy Ave. $200,000. 

Pa., Phila.—Store and Office—W. Her- 
ing, 112 North 12th St., soon takes bids, 
8 story, 60 x 70 ft. and 47 x 69 ft. rein.-con., 
brick, steel and stone, 114-122 North 12th 
St. $500,000. Ballinger Co., 12th and 
Chestnut Sts., archts. 

Pa., Scranton—Store—New Wall Paper 
Co., 122 North Washingto. “ve lans 4 
story, 130 x 160 ft., brick, North ashing- 
ton Ave. To exceed $150,000, 

Pa., Sharon — Clubhouse —F. O, "ages, 
plans clubhouse, North Water Ave. §$100,- 
000. Architect not selected. 


N. C., Raleigh—School—Had plans pre- 
pared by C. G. Sayre, archt., Rel 
(street address not available), for Wiley 
School, 3 story, 120 x 160 ft., brick, stone 
and concrete. $165,000. 

Fla., Miami—Court Slouse and Jail—Bd. 
Comrs. Dade Co, voiced $650,000 bonds for 
court house eng yail. A. Coachman, 
Jc, member Bc, Comrs. Noted Dec. 29. 

0., Cleveland—Commercial and Apart- 
ment—J. Laronge, 214 Williamsc~ Bldg., 
having oy repared by Walker & Wal- 
ker, archts., 1900 Euctid Ave., 4 story, 90 x 
100 ft., brick and steel, northwest corner 


Buclid Ave, and East 63rd St. $250,000. 
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O., Cleveland—Sales—Schwegler & Co 
6501 Euclid Ave., having plans prepared by 
Walker & Weeks, archts., 1900 Euclid Ave., 
4 story, 60 x 125 ft., concrete, brick and 
steel, 7023 Euclid Ave. $200,000. 

0., Cleveland—Store—Ohio Sample Fur- 
niture Co., 2142 East 9th St., having plans 
prepared by Christian, Schwarzenberg and 
Gaede, archts., 1900 Euclid Ave., 3. story. 
60 x 100 ft., brick, concrete and steel, 7029 
Euclid Ave. $150,000. 


0., Columbus—Dormitory—F. H. Olds, 
1124 South High St., having sketches made 
by R. Sims, archt., Grand Theatre Bldg.., 
4 story, 50 x 150 ft., Neil Ave. $170,000. 

0., Columbus—Office—U nited Commercia) 
Travelers, 638 North Park St., having plans 
prepared by T. D. McLaughlin, archt., Sav- 
ings Bldg., Lima, 2 story, 75 x 153 ft. 
brick and concrete, Park St. 250,000. 


0., Findlay—Hospital—Home and Hos- 
pital Comn. plans large brick addition. Will 
mature in spring. $150,000. Architect not 
announced. 

o., Mansfield—Industrial—Ohio State 
Bd. Control, Columbus, having plans pre- 
pared by R. S. Harsh, state archt., Ohio 
Bldg., Columbus, for industrial building at 
Mansfield Reformatory, here. $200,000. 


O., Massillon—High School—Bd. Educ. 
having plans prepared by O. D. Howard, 
archt., 8 East Broad St., Columbus, 2 story, 
160 x 171 ft., brick and concrete addition. 
$200,000. 

0., Portsamouth—Hospital—Mercy Hospi- 
tal having preliminary plans prepared by 
E. Brielmaier & Sons, archts., 432 Bway., 
Milwaukee, Wis., 3 story, rein.-con, and 
brick addition, plain foundation. $350,000. 


O., West Park—High School—Bd. Educ., 
O. Juergens, clik., West 152nd St. and Lo- 
rain Ave., Cleveland, plans 3 story, brick, 
steel and concrete. $600,000. Architect not 
selected. 


Ind., Connersville — High School—Bd. 
Educ. plans 2 story, brick, $150,000. E. E. 
Dunlap & Co., State Life Bldg., Indian- 
apolis, archts. 

Ind., Ft. Wayne—Church—New Congre- 
gational Church, c/o G. Mahurin, archt.. 
Lincoln Life Bldg., having plans prepared. 
2 story, 66 x 118 ft. and 56 x 97 ft. brick. 
$150,000. 


Ind.,, Ft. Wayne — Church — Plymouth 
Church, c/o G. Mahurin, archt., Lincoln 
Life Bldg., having revised plans prepared, 
2 story, 150 x 155 ft. brick and _ stone. 
Berry St. $150,000. Noted Jan. 12. 

Ind., Ft. Wayne — Pharmaceuti¢ral — 
Wayne Pharmacal Co., 202-206 West Berry 
St., plans 4 story, 100 x 150 ft., rein.-con. 
and steel, Berry St. $225,000. Architect 
not selected. 

Ind., Ft. Wayne—School—Bd. Educ. 
plans McCullough School, 1 story, brick. 
ae G. Mahurin, Lincoln Life Bldg.. 
archt. 


Ind., Ft. Wayne—Temple—Mizpah Tem- 
ple plans 3 story, brick and fireproof con- 
struction. $300,000. G. Mahurin, Lincoln 
Life Bldg., archt. 


Ind., Indianapolis— Apartment—Windsor 
Realty Co., c/o George MacLueas, archts.. 
Lemcke Annex, having plans prepared 3 
story, 74 x 121 ft. brick, North Pennsy!l- 
vania St. $150,000. 

Ind., Indianapolis—Hotel—G. J. Marott, 
18 East Washington St., plans 10 story, 
rein.-con., steel and brick. North Meridian 
St. $1,500,000. Vonnegut, Bohn & Mueller, 
610 Indiana Trust Bldg., archts. 


Ind., Indianapolis—Physicians Building 
D. W. Fossler, Hume-Mansur Bldg., having 
revised plans prepared by D. Graham, 
archt., Hume-Mansur Bldg., 10 story, 674 x 
195 ft., brick, steel and concrete, North 
Pennsylvania St. $800,000. 

Ind., Indianapolis—Sales, etc.—Conduitt 
Automobile Co., 314 North Delaware St., 
having plans prepared by F. wv. Hunter, 
archt., State Life Bldg. 3 story, 63 x 7i% 
ft., brick and rein.-cc. ‘ales and service 
Station, North Meridian St., $150,000. 


Ind., Indianapolis—Sales, etc.—Olin Sales 
Co., 515 North Meridian St., plans 3 story, 
brick anc fireproof, sales and service sta- 
tion, Nortn Meridian St. $150,000. Ru- 
bush & Hunter, 430 Amer. Central Life 
Bldg., archts. Noted Juiy 27. 

Ind, Suth Bend — Dormitory — Notre 
Dame University plans 2 story, brick and 
stone. $150,000. P. Hefferman, 169 High 
St., Boston, Mass., archt. 

Ind., South Bend—Dormitory 
Dame University plans 2 story, brick and 
stone, $150,000. . P. Hefferman, 169 High 
St., Boston, Mass., archt. 

Ih., Wilmette—Apartment-Hotel—Beach 


Manor Real Estate Impvt. Co., Wilmette, 
plans 9 story, 225 x 225 ft., brick, concrete, 


Notre 
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Zuildings (Continued) —_s ee M. Amen. 5116 Wood- 907 Schwind Bidg., Dayton, $2 

steel. tile and stone. 500,000. ae and Ave., archt. Noted July 27. Constr, Co., Grant and Broad 

Simn oom Sikhart, End one 0 R _0., Columbus—School—Sept. 18, by Bd. lumbus, $236,986; D. W. McG: 
re y : ae eqtnj- Edue. at office E. L. McCune, clk., Ohio 255 East Broad St., Columbus 

Mich., Ann Arbor — Apartment Uni Natl P - : u 

a . = ‘ , Natl Bank Blidg., improving Dana Ave. 

versity Housing Corp., Ann Arbor, having . . : Z 
plans» prepared by H Angell, archt T22 School; John Burroughs School, West Sulli- CONTRACTS AWARDE | 
Free Preset Bldg. Detroit, 3 story, 90 x 106 vant Ave., and Pilgrim School, Taylor Ave, 

t age? ed ae a ren H. D. Smith, 50 East Town St., archt. Mass., Dorchester (Boston P, 
ft. brick and steel, plain foundation, Uni Noted Aug. 17 , House—Park Dept 33 Beaco: 
versity Ave, $175,000 : Wines ton, 1 and 2 story, 87 x 370 ft. 

' - “A , m—Sc Se: , ’ 2s y, x 370 

Mich., Detroit—Apartment—J. W. Wil- T coo pn eg yee ing ge 2. ae to Alco. Constr. Co., ‘178 North 
son, areht., 17 Campus Martius, preparing = price, $150,000 Griffith & ara iricl 911 $193,000. ; 
plans 7 story, 115 x 155 ft. rein.-con., ast Berry St., Ft, Wayne, archts. Mass., | Modford — Hospital 
prick ek ah ee foundation, Masqustte Mich., Detroit—School—Sept. 13, by Bd. Memorial Hospital, Governors Av; 
ae Jefferson Aves wners name Educ., 1354 Bway. Ave., 2 story, 91x 92 °0 X 150 ft. with 40 x 75 ft. ell 
veld. si __ ft. addition to Neinas School, also 1 story, Steel, also 3 story, 40 x 60 
one Deerele—-Apartment-—H. Tanmover, 55 x 70 ft. playroom, rein.-con., brick, uilding, Governors Ave., to Eva 

36 East Kirby Ave., having Plans pre- steel and stone, plain foundation, McMillan Co., 161 Devonshire St., Bostor 
pared by Kohner & Seeler, archts., 1402 and Military Aves. $150,000. _Malcolmson, est. $200,000. s 
Kresge Bldg., 10 story, rein,-con., brick Higginbotham & Palmer, 405 Moffat Bldg., N. ¥., New York—Apartn 
and steel, plain foundation, Seward Ave.  archts. Building Corp., c/o G. A. Bagge: 

I, Chieago—Store and Dance Hall—J. Mich., Detroit—Hotel—Sept. 19, by C. D. acene- and engrs., 299 Madison 
Marzano, 931 Polk St., having plans pre- Lundblad. archt., 206 New Telegraph Bldg., uild brick, steel and stone a 
pared by Levy & Klein, archts., 111 West 4 story, 35 x_200 ft. brick and steel, plain plain foundation, Fort Washingto: 
Vashington St., 2. story, 150 x 150 ft. store foundation, Woodward Ave. $175,000, 81st St. by day labor. $250,00: 
and dance hall. $500,000. Owner's name withheld. N. ¥., New York—Club Hou 

Wis., Beaver Dam—School and Audi- Mich., Port Huron—School—Sept. 23, by collegiate | ¢ osmopolitan Club, 292 
torium—St. Patrick’s Catholic Congreg- Bd, Educ., 3 story, 116 x 268 rein.-con. can aliverenan 168 t.. brick, steel and 
ation, having plans prepared by F. L. and brick, plain foundation. $250,000. Van ?** iverside oDI-1,,,to M. Eidlitz « 
Kronenberg, archt., Carroll Blk., Madison, Leyen, Schilling, Keough & Reynolds, 3440 rs St. Archts, est. $7 
and soon takes bids 2 story, 90 x 132 ft.. Cass Ave., Detroit, archts. Noted July 20. * NY ee 4 
rein.-con.., brick and _ stone, plain foun- Hl., Chicago—Apartment—P. F. Olsen, ave Bes New York—Store and Office —} 
dation $150,000, A. J. Leist, Beaver archt., 127 North Dearborn St., receiving ri ong ge + a °% Kast fist St 
Dam, pastor. : ; bids 3 story, 100 x 124 ft. rein.-con., brick jain’ ¢. ® 3 cee t.. brick, steel and 

Minn., Eveleth—Hospital—Having plans and steel, Cornelia and Janssen Sts., for or i. ae nh 7 Kast dist St. oe 
prepared by E. H. Berg, archt., Eveleth, W. L. Wuerzinger, 10 North Clark St., ain Choate, 110 East 28rd St. AY 
5 story, rein.-con., brick and tile. $700,000 $200,000. est. $1,250,000. 

Mo... Kansas City—School—Bd. Educ. — Ml, Chieago—Bank and Office—Sept. 11, tens 2%o Newark —Bank—Guilbert 
having plans prepared by C. A. Smith, by Holabird & Roche, archts., 104 South t ick sels rae and engrs., 2 Lombar 
archt., 602 Finance Bldg., 2 story, 80 x 104 Michigan Ave., 14 story, rein.-con., brick CR wet Soom. cet North W ard Ba 
ft. rein.-con.. brick and stone, incl. tile and steel addition, Clark and Monroe Sts., - Ft. Medden, 228 South 7th St \r 
swimming pool, ete. 11th and Harri- for Chieago Trust Co. c/o architects. est. $300,000. Noted June 29, 
son Sts. $1,000,000. Pa., Ambler—High School—Bd. E 


Tex., San Antonio—Hospital—Southwest Il., Chicago—Hotel—P. F. Olsen, archt., ee nt x 161 ft., brick, steel and sti 
Texas Baptist Hospital, had sketches made 127 North Dearborn St., receiving bids 3 y Mc oundation general contract to Barn: 
by W. N. Noonan, archt., Moore Bldg., 4 Story, 120 x 155 ft., rein.-con., brick and , wicLoughliin, 17 South 17th St. Phila 
story, 80 x 145 ft. (1st unit), rein.-con., steel, Sheridan Rd. and Airdrie Pl, for $97,900, total est. $150,000. Noted Ju es 
and brick, plain foundation, Nolan St. Silverman & Goldberg, c/o architect. _ Pa... MceKeesport—-School—Holy = Trinity 
$100,000, Total when complete. $1,000,000, $375,000. Catholic Congregation, 133 7th Av 

Utah, Prove—Municipal—City and Utah || HL, Kenilworth — Apartment-Hotel — 0. S dee 130 ft., brick and tile, 7th Ave 
Co, plan improvements to municipal build- C. Harris, 189 West Madison St., Chicago, cs pplair . & Mack, 1409 Library A 
ing $150,000, receiving bids 9 story, 225 x 225 ft. rein.- ~ rchts. est. $150,000. 

Calif., Berkeley—Library—Pacific School ¢on., brick and steel, Sheridan Rd. and Pa. _ Phila.—Office—Phila. Realty bd 
of Religion. c/o W. H. Ratcliff, Jr., areht., Lake Michigan Ave., ‘here. $1,500,000, E, 3126 Walnut St., 3 story, 36 x 103 ft. 

Ist Natl Bank Bldg. having plans pre- 1.. Simmons, Elkhart, Ind., archt. and Spruce Sts., to F. A. Havens Co., 84 


pared library, brick, College Ave.  $1,000,- Wis., Milwaukee—Club House and Audi- North 19th St. Archt. est. $200,000, X 


nna torium— R. Messmer & Bros., archts., 221 -- i hi ta 
Ont., Sandwich—School—Bd. Educ. soon oer oh a oe bids and opens same Health city” He ae peamone. 
takes bids 2 story, 116 x 166 ft. rein.-con., 2bout Sept. 12, 3 story, 50 x 120 ft. 45 ft. story 35 x all, general contract 
‘ i y, t. : story, 3 x y , 3 
brick and steel, Felix Ave. $205,000. A. J. igh, brick and concrete, plain foundation, \inog jr x 168 tt. with two 43 x 9 
iiddell 355 Sandwich St archt, $205,000. 11th and State Sts. for Amer. Luther pupes brick and stone, plain foundatior 
. ; one oes ee * Amnne. A8K8n., 283 11th St. $150,000 Byberry, to G. H. Evans Co., 109 North 13: 
Hawaii-Honolulu — Stores and Offices - ; ; ° =e St., $119,430 ; ; 
. y aaa” Sinai “ . i olul Wis., Sheboygan—Theatre—Rex Theatre, ~°" eee 
Castle Cook Steamship Co., Ltd., Honolulu, ON . J ] | é . . - 2 7 
having plans prepared by C. W. Dickey, 10 North Sth St., taking bids 1 and 2 story, Pa., Fittaburgh—Home—Little Sisters 
having in Buay. Oakland, Calif, 3 story 50 X 110 ft., brick,~rein.-con. and stone, Por, c/o FP. Wall, 705 Preble Av. 
a Wd gla nba dP pesngr pee ‘onetruc. Plain foundation, 8th St. $150,000. W. Cc: BR. M. Trimble, archt., Ferguson Bi 
store and office building, fireproof construc Weeks. 630 ario & ; P story, 53 220 ft., B ’ 
tion, Class A. $420,000, * rg — aoe ot. archt. > Bros.., 125. Ist Avi “Aven : oe to 
2 a pete an ee Pa eehchinate wo est, 3 ) 
: en : 18, os ’ Secretary, 2 story, 0 x ) _ Pa., ; : —— ohege — uques! 
; : BIDS haragay eel ft., rein.-con., plain foundation, Market University, Bluff St., 4 story, 161 x 164 
N. H., Nashua—Bank—Sept. 14 (change Plaza, $200,000. Dielman & Spillman, 306 Bluff St., to H. Busse Co., Wabas! 
of date) by Second National Bank, 185 Kast Commerce St., archts. and engrs. Main Sts. Archts. est. $275,000. 
Main St. brick, steel and stone, plain Noted Feb. 9 _ Pa., Titusville—Theatre—Morosco 
foundation. $200,000, Mowbray & Uffin- Calif., Sacramento—Library, ete.—Oct. 3, ings Co., 25 West 43rd St., New York 
ger, 56 Liberty St., New York City, archts. by Dept. Pub. Wks., Div. Engineering, con. 2 story, 40 x 120 ft., brick, West Spring 
and engrs. Noted Aug. 17. structing library, courts and office building, St. to F. C. Danner, New  Kensingto 
N. ¥., Ithaea—Laboratory—Sept. 28. by marble, tile, stone and terra cotta, To Archts. est. $150,000. Noted June 22. 
Cc. D. Bostwick, Comptroller, Cornell Uni- exceed $150,000. G. B. McDougall, Forum Pa., Wilkes Barre—Church—St, St: 
versity, addition to laboratory building at Bldg., archt Parish, 143 x 240 ft. brick and 
New York Veterinary College, Cornell Uni- Ont., Galt—Collegiate—Sept. 16, by South Franklin St., to J. Curtis 
versity (south wing, James Law Hall). L. Cameron & Ralston, archts., Bartlett Bldg., Wilkes-Barre. Archts, est. $150,000. 
F. Pilcher, Capitol, Albany, state archt.; Windsor, 3 story, 30 room, rein.-con., brick, , W. Va. — Charleston — Apartment 
adv. this issue. steel, tile and stone, for Bd. Educ. $300,000, Stephenson, 28 Bradford St., 3 story 
N. Y¥., New York—School—Sept. 12, by 103 ft., brick and stone, Vigginia « 
Supt. Bd. Edue., 500 Park Ave., for P. 8. BIDS RECEIVED Greenbrier Sts., to Roush Bros., Charles 
64. brick, steel and stone, Walton Ave. and ae a , (street address not available). Archts. es! 
East 171st St. $500,000. C. B. J. Snyder, i Sa Albany School— Ba. Contract & 150,000. 
Concord St. and Flatbush Ave., Brooklyn, Supply, er Hall, opened bids Aug. 28, 0., Cleveland — Armory Troop A V 
archt, and engr. —— eS = 20, 3 story, 62 x 196 crams Assn., c/o R. A. Perkins, capti 
Pa. Carbondale—School—Sept. 15, by eet ae nae — wing, brick, North East 55th St. and Curtiss Ave., 1 st 
Secy. Rd. Educ., 3 story, 19 room, brick, Co. 28 De aan an i91 $6 Sheehan Constr 203 x 212 ft, concrete, brick and st 
to be known as Roosevelt School, Salem and i @ “A — Sta $191,364, McCann Build- Fairmount and Kemper Rds. to Cent: 
Spring Sts. $200,000. L. Hancock, Jr., Bol: pn State St., $2113.400, Cc. P. States Eng. & Constr. Co., Union Comn 
[sia Beenee See. Geraiiem. Soeek. a ge 3¢ — Bi SEO, $204,000 ; heating Bldg. Archts. est. $350,000. Noted Ma) 
-' ‘ . a > ‘ © ro » ‘ > ‘ ~ rT + 
Pa., Phila.—Apartment—Sept. 9, by L. St. ee ae $29 ung. oer West Aznd , Oe Cleveland—Church—St. Vincent D: 
B. Rothchild, archt., 1225 Sansom St. 2 S'troveractine' Ca 6a Like ee, peeing Pauls Church, c/o M. J. Fianniga: 
cs —- » AFC ; foe & Contracting Co., 68 Liberty St., $30,990 to 1109 § ari , > Ke 
story, 39 x 105 ft. brick, stee land stone, - w. T kins & C 97 Cr - toy! Fr, 1109 Superior Ave. 1 story, 53 x 7 
lain foundation, 21st and Venango Sts., o¢ Tompkins & Co., 27 Grand St., $31,- ft., brick, concrete and steel, West 1351! 
for Venar R hao aes — ae > 950. Noted Aug. 17. St. and Lorain Ave., to Schirmer-O Har 
or snango ng f ha c act. : , : . > > 6 : ‘ ential & ” : eae a 
> e — ae 3 - c/o ae a 3 N. Y.. Brookly n—School—Bd. Educ., 500 Co., 2031 Euclid Ave. Archts. est. $15!.\) 
a., Phila.—Store and Office Hoffman Park Ave., New York, opened bids Aug. 29, 0., Cleveland—Commercial—J Babit 
Henon Co., archts., Finance Bldg. taking P. S. 16, Wilson St. near Bedford Ave., here, 827 Superior Ave., 2 story “45 x 220 ft 
bids 2 story, 30 x 110 ft. rein.-con., stone from C, Meads Co., 217 West 14th St.. New brick, steel and timber, northeast corne! 
and marble, plain Epenaatien. 15th and York, $174,100; G. Colon, 81 West 125th East 97th St. and Euclid Ave., to Piscom 
eee : ; aie pon Y Blah . Colon, Ps 25 Sast 97th St. ¢ _Euclid Ave. ( 
ee ts $200,000 Owner’s name Sika cae iets ane tt F. M. Kelly Co., cemee Oe, 3389 Peaoni Rd. Archts. est 
ith ld. ‘ Me oe : 94,945. 2} -d May ie 200, . Notec an, 12. 
. bs hy ™ Tarbere—High Sc hools— ept. 12, _N. ¥., New Brighton—High School—Bd. 0., Oxford — Dormitory Ba. Trustees 
y R. E. Sentell, supt. Public Schools of Educ., 500 Park Ave., New York, opened Miami University, general contract 3 stor} 
Edgecombe. Co., Tarboro, constructing high bids Aug. 29, addition to Curtis High women’s dormitory to J Lowes 508 West 
school at Crisp, school at Speed, and West- School, Hamilton Ave. and St. Marks Pi, 2nd St., Dayton, $187,770; heating, plumb- 
ern megecomse High School. at? exceed here, from G. Colon Co., 81 East 125th St., ing and electrical work, to Walker Const! 
$150,000. J. M. Kennedy, Merchants Bank New York, $457,308; T. Dwyer, Bway. and Co., Hamilton, $26,580. Noted Aug 
Bldg., Raleigh archt 216th St., New York, $459,000; G. Dekente, 0., Washington C. H.—Commercia 
o., Cleveland—Apartment—S. Selden and $490,000. Club—Elks Lodge 3 story 74 x 16 
S. Passov, 789 Fast 99th St. taking bids 0., Greenfield—High School—Bd. Educ., brick and concrete, to S. Q. Henke & 
and oye ns same about Sept 16, 3 story. opened bids Aug. 31, 2 story, brick, stone Gallipolis. Archts, est. $150,000, 
2 x 128 ft. brick and timber, Superior and concrete, from Danis-Hunt Constr. Co., July 20 
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ae 
pwijdings (Continued) O., Chillieothe—Hospital—War Dept., c/o 16 California St.. San Franciseo, (1) $104 
Yad New Haven—School—G. EK. C. Construction Quartermaster, soon receives 960 (200 days), (2) $69, (3) $89, (4) $8, 
, trustee, 2 story, 105 x 112 ft., bids for U. S. Veterans Hospital, here. (5) $25, 6 $69, 7 $98, (8) $28, (9) $0.60 
a d fireproof construction, to W. A. Calif.. Mare Island-—Remodeling—Spec. Clinton Constr. Co., 136 Townsend St., San 
ts »» Kast Berry St., Fort Wayne. 4601—Kureau Yards & Docks, Navy DVept., Francisco, (1) $120,218, ¢€2) $206, €3) $e 
a hts, est. $157,000. Noted Dec. 8. Wash., D. C., soon receives bids remodeling (4) $146, (5) $304, (6) $400, C7) FLSOL O8> 
* Mich Crystal Falls—Hotel—Oliver Iron Building 53, here. Noted March 9. add $30 deduct $20, (9) add $1 deduct $0.25 
ining Co. Wolvin Bldg., Duluth, Minn., BIDS DESIRED Healy-Tibbets Constr. Co., €4 Pine St. Sat 
- cory, 96 X 98 ft., concrete and_ brick. N. Y¥., New York—Dredging, ete.—Oct Francisco, (1) $123,370 (230 days), (2) 
jin foundation, to H. Gundlach, Leopold 5 at office U. S. Engineer, 710 Army Bldg., add $100 deduct $30, (3) add $100 deduct 
ide. Houghton, Archts. est. $150,000, 39 Whitehall St., dredging and rock re- $30, (4) add $45 deduct $15, (5) add $iv 
Mich., Detroit—Apartment—Clifford Land moval in East River; adv. this issue deduct $15, (6) add $60 deduct 20. Noted 
co J. P. Jogerst, archt, 1127 Shelby Pa., Phila.—Stone and Breakwater—Sept. July 27. 
< lo story, 150 x 171 ft., rein.-con., 8, by Supt. Lighthouses, furnishing stone CONTRACTS AWARDED 
‘- and steel, plain foundation, Clifford and building breakwater at Brandywine A. ited” Cede Pantin a i Te 
< to Nath. Constr. Co., 1031 Dime Bank Shoal Light Station, Delaware Bay, Del. gineer, 710 Army BEildg., 39 Whitehall St 
Bidg. Archts. est. $1,500,000. Noted Del, Wilmington—Dredging—Oct. 6, at dredging and rock removal in Bronx River 
May 4. office U. S. Engineer, Wilmington, dredging to Bridgeport Dredge and Dock Co., 1024 
Mich,, Detroit — Apartment —G, Klein, Tuckerton Creek, N. J.; adv. this issue Main St., Bridgeport, Conn., $111,313 
co A. Kahn, archt., 1000 Marquette Bldg., D. C.. Wash.—lIsolation Building—sSept Noted July 6. 
¢ story, 107 x 111 ft, rein.-con., brick 10, by Dept. Agriculture, isolation building Va.. Quantico tetaining Walls—Spec 
ind stone, plain foundation, Pingree Ave., at St. Elizabeth Hospital. 4647— Bureau Yards & Docks, Navy Dept. 
+> Bryant & Detwiler, 2336 Dime Bank La., Alexandria—Extension, etc Sept. Wash... D. C., retaining walls at Marine 
Bldg. Archts, est. $400,000 Noted 28, by Treas. Dept., Wash., D. ¢ exten- Flying Field, here, to EK. G. Heflin, Freder- 
July 13. sion, remodeling, etc. U. S.. Post Office — icksburg, $5,200 (90 days). Noted Aug. 31 
il., Chieago—Apartment and Store— H. and Court House, here. J. A. Wetmore, W. Va... Huntington—Steel Maneuver 
Minkus c/o Leichenko & Esser, archts., 33 acting superv., archt.; adv. this issue, Boat—U. S. Engineer, Huntington, steel 
south Dearborn St., 4 story, 70 x 127 ft. Colo., Fitzsimons—Roads—Sept. 16, by maneuver boat for Dam 1, Big Sandy River, 
; -con., brick and steel, Bway and local Constructing Quartermaster, concrete to Midland Rarge Co., Midland. Pa.. 
Doccoe St.. to Waldman Constr. Co., 165 paving West Gate and K-9 Rads., Fitzsimons — $7,980, 
North Clark St. Archts. est. $275,000. General Hospital. , : Fla., Key West—Distilling Plant—Spec 
i, Chieago—Bank—Stony Island Trust Utah, Eureka—Post_Office—Sept. 29, by 4546—Bureau Yards & Docks, Navy Dept. 
&« Savings Bank, 6822 Stony Island Ave Treas. Dept., Wash., D. C., for U. S. Post Wash., PD. C., distilling plant at Naval 
8 story, 65 x 115 ft., rein.-con., brick and Office, here. J. A. Wetmore, acting superv. Base, here, to A. Pope, 4722 15th St.. N.W 
steel, 68th St. and Stony Island Ave., to archt.; adv. this issue. Wash., D. C., $63,250 (150 days). Noted 
F. Burke, 35 South Dearborn St. Archts. California—Road—Sept. 12, by C. H. Aug. 24, 
est. $500,000. Noted June 15. Sweetser, dist. engr., U. S. Bureau Pub. Miss., Vicksburg—Levee Work—l Ss 
lil, Chieago — Church — Logan Square  Rds., 881 Mills Bldg., San Francisco, grad- Engineer, P. O. Box 421, levee work, to 
Congregation Building Comn., 3134 Fuller- ing and_ building structures, on Currant Roach, Stansell, Lawrence Bros. & Co. 
m Ave, 2 story, 75 x 150 ft., rein.-con., Creek Rd. in Nevada Natl. Forest, 3,000 North Memphis Savings Bank Bldg., Mem- 
rick and steel, 3133-37 Fullerton Ave., to cu.yd. rock and 45,000 cu.yd. earth excav.. phis, Tenn., Windemere and = Cleremont 
hbrens Constr. Co., 2149 North Talman 260 cu.yd. Class B concrete, 10,000 lin.ft. Levees, $117,900; Lambert Bros., St. Ross 
ive. Archts. est. $250,000. furrow ditch, ete. La., St. Clair Levee, $15,000; H. A. Schorn 
Il., Chieago—Theatre, Store and Office BIDS RECEIVED berger, Triumph, La., Orange Farm, Vac 
General Amusement Co., 127 North Dear- Mass., Chelsea—Grading—Treas. Dept., caro River and Fort St. Phillip) Levees 
rn St.. 1 and 2 story, 103 x 124 ft., rein.- Wash., D. C., grading, here, from G. D. $20,050; Clark, Rodgers, Burt & Brown, 
brick and steel, 1900-10 North Western Campbell, 56 Market St., Poughkeepsie, Natchez, Longwood Levee, $163,050. _ 
\ve.. to G. Thompson & Son, 30 North La N. Y., $17,000; S. Beskie, Beacon, N. Y., _ La., New Orleans—Levee Work—l a. 
Salle St. Arechts. est. $200,000. $32,000; M. Spino, Beacon, N. Y., $21,180. Engineer, 329 Customhouse, levee work in 
lll., Evanston—Church—St. Pauls Evan- R. L., Providence—Dredging—U. S. Engi- Yarious districts, lone Levee, to W. C. 
gelical Lutheran Congregation, c/o W. C.  neer, dredging in harbor at Bridgeport. Mullen, 2408 Cherry St., Vicksburg, Miss., 
jones, arecht., 19 South La Salle St., Chi- Conn., Sects. (1) 10,000 cu.yd., (2) 65,600 $73,950. , ; 
1 story, rein.-con., brick and steel, cu.yd., (3) $24,200 cu.yd., (a) work as a Minn., Duluth—-Breakwater—l - S. hngi 
enwood and Maple Sts., here, to Schmidt whole, (b) sections separately from P. San- meer, repairs to breakwater, _ Keweena 
Rros. Constr. Co., 105 North Clark St., ford Ross, Inc., 277 Washington St., Jer- Waterway, to T. L. Durocher Co,, Detroit. 
Chicago. Arehts, est. $150,000. sev City, N. J., (a) Sects. 1, 2 and 3, $0.2233 Mich. (street address not available), 
Wis.. Bangor—High and Grade School— per cu.yd.; J. S. Packard Dredging Co., $70,000. . - . 
Bd. Edue., 2 story, 60 x 150 ft., rein.-con., 100! Turks Head Bldg., ‘a) Sects. 1, 2 Mo., Neelys Landing—Riprap Stone— 
and stone, plain foundation, to C 
W. Noble, 206 State Bank Bldg., La 
Crosse Archts est. $150,000, 
Wis., Madison—Hjospital—Bd. Regents, 


University of Wisconsin, 7 story, 250 x 300 
ft., rein.-con., brick and steel, plain founda- 

n, Charter St., to Immel Constr. Co., 
240 North Main St., Fond du Lac, $668,443. 
Noted Feb. 2. 

Ia., Des Moines 
ewish Community Center, c, 
Jewish Charities, ; 
contract 2 story, rein.-con., 
8th and Forest Sts., 
119 8th St., $105,000. 





Community House— 
o L. Oransky, 
315 Walnut 





United 
St general 

ck, tile and stone, 
to J. Maine & Sons, 
Noted Mar, 17, 1921. 





la.. Dubuque—Bank and _ Office—Union 
Trust & Savings Bank, c/o J. F. Neebe, chn. 
Building Comn., 13th St. and Central Ave., 
general contract, 3 story, 75 x 100 ft., 

.con., brick, tile, granite and terra 
ta, to Strandberg Bros., 19 South La 
Salle St., Chicago. Archts. est. $250,000. 


Noted Sept. 1. 
N. D., Dickinson — Administration — Bad 
iministration State College, Bismarck, 








general contract 3 story, 110 x 300 ft. 
rein.-con., brick, tile and stone, at State 
Normal School, here, to T. F. Powers & 
$19 &th St. N., Fargo, $225.482, Noted 
March 16. 
(tah, Ogden—Gymnasium—L. D. 5S. 
Church School System, concrete and brick 
for 3 story, 60 x 110 ft., Jefferson 
\\e., to E. J. Isakson, 252 22nd St., $125,- 
Noted July 27. 

Ont., Kitchener—Collegiate—School Bd., 
ry, 185 x 250 ft. brick, steel and stone 
cal school, to Anglin-Norcross, Ltd., 

( inental Life Bldg., Toronto. Archts. 
$375,000, 

Ont., London—University—sJ. M. Moore, 

489 Richmond St., 3 story, 175 x 


ft. brick, steel and stone science build- 

to J. Putherbough, 1006 Wellington 
5 \rchts, est. $250,000. Noted Aug. 10. 
Hawaii, Honolulu — Hospital — Queens 
fospital Assn., 3 story, rein.-con., to Ing- 
r Constr. Co., Honolnalu. $375,000. 


Federal Government Work 


PROPOSED WORK 
_». Y., Brooklyn — Oil Storage . 
constructing Quartermaster, 39 Whitehall 
S New York, soon receives bids oil sto- 
use at army supply base, here. 


House — 


and 3, $0.23, (b) Sects. 1 and 2, $0.23, Sect, 
5, $9.30; Taylor Dredging Co., Foot of Com- 
munipaw Ave., Jersey City, N. J., (a) Sects 
1, 2 and 3, $0.325. Noted Aug. 10 

Md., Baltimore—Mechanical Equipment— 
Treas. Dept., Wash. D. C, mechanical 
equipment in U. S. Marine Hospital, here, 
from Noland-Clifford, 322 28th St.. New- 
port News, Va., $72,024; H. E. Crook Co., 
28 Light St., $73,999; W. G. Cornell Co., 
19 Patterson St., N. E., Wash., D. C., $85, 
850. Noted Aug. 17. 

D. C., Wash.—Air Compressor—Public 
Printer, Government Printing Office, opened 


bids for furnishing air compressors, from 
Carroll Electric Co., 714 12th St., $21,500, 
Chicago Pneumatic Tool ‘Co., 300 North 


Michigan Ave., Chicago, $24,242; W. G. 
Cornell Co., 19 Patterson St., N. E., $25,690. 

D. C., Wash.—Pump—Dist. Comrs., 50% 
Dist. Bldg., 1 steam centrifugal pump unit, 
10,000,000 gal. capacity, from De Laval 
Steam Turbine Co., North Clinton St. and 
Pennsylvania R.R., Trenton, N. J.. (a) $33,- 
060, (b) $54,585; Worthington Pump and 
Mehy. Co., 115 Bway., New York City, $50,- 
319, alternate bid, deduct $1,150, if no tests 
are held deduct $800. 

Ga., Augusta—Roads and Walks—Treas. 
Dept., Wash., D. C., roads and walks at U. 
S. Public Health Service Hospital 62, here, 





(a) concrete, (b) gravel, from Hodgson & 
Jones, Montgomery, Ala., (a) $30,975, (b) 
$17,900; W. F. Bowe, Jr., 541 Broad St., 
(a) $33,840, (b) $25,900; C. E Jones, 1688 
Jenkins St., (a) $37,500, (b) $22,500. Noted 
Aug. 17. 

Wis., Fond du Lac—Post Office—Treas. 


Dept., Wash., D. C., extension to U. 
Office, here, from Garber & Cissel, 
hem, Pa., (street address not available) 
$12,000; Devault & Deitrick, Canton, O., 
(street address not available) $14,222; 
Pearce Bros., Inc., 220 West 42nd St., New 
York City, $13,400. Noted July 27. 


S. Post 
Bethle- 


Utah, Spanish Fork—Post Ofijce—Treas. 
Dept., Wash., D. C.., opened bids Aug. 22 
for U. S. Post Office, here, from G. A. 
Whitmeyer, 826 25th St., Ogden, $39,800; 


C.. Weitz Sons Co., 713 Mulberry St., Des 


Moines, Ta., $48,375; Duvall & Deitrich, 
Canton, O, (street address not available), 
$48,796. Noted July 27. 

Calif., Mare Island—Circulating Loop— 
Spec. 4684—Bureau Yards & Docks, Navy 
Dept... Wash. D. C., circulating loop for 
central power plant at Navy Yard, here, 


(1) work complete from Tibbets Pacific (o. 


U. S. Engineer, 1st and 2nd Dists., Custom 
House, Memphis, Tenn., riprap stone, here, 
to Arnold Stone Co., Neelys Landing, 
$19,200. 


Tex., Galveston—Dredging—U. S. Engi- 
neer, Galveston, dredging 30 ft. Project 
Houston Ship Channel, Sect. 1, to Atlantic 
Gulf and Pacific Co., 13 Park Row, New 


York City, $688,745; Sect. 2, United Dredg 


ing Co., 233 Bway., New York City, $283 
957. Noted July 20. 

Mont., Malta Drainage —U. S. Rec! 
Service, Malta, structures on Nelson Res. 
voir Canal and Vandalia Canal, laterals 
and wastewater ditches, Milk River [re 
ject, to Ditty, Schultz & Sigvardt, Lewis 
town, (street address not available), $27 
796. Noted July 13. 

Calif... San Diego—Wards and Service 
Building — Spec. 4636— Bureau Yards & 
Docks, Navy Dept., Wash., D. C.. wards 
and service building for hospital resery 
ation at Naval Base, here, to Lange & 


Bergstrom, 819 Timkin Bldg., $482,500 
(300 days). Noted Aug. 31. 

H. T., Peart Harbor—Ordnance Build- 
ings, ete.—Spec. 4566—Bureau Yards & 
Docks, Navy Dept., Wash., D. C., 6 ord- 
nance buildings, railroad track and water 
main extensions, ete., at Kauhua Ammuni 
tion Depot, naval operating base, here, to 
J. L. Young Eng. Co., Campbell Bldg.., 
Honolulu, $166,149 (294 days). Noted 


Aug. 17. 


FEDERAI 
plication 





POWER COMMISSION 
for Licenses and Permits 
Applications 
322—Anaconda Copper Mining Co., Ana 
conda, Mont.—-Wants license for George 
town Lake Dam, incl. concrete dam, wood- 
Stave conduit, power house and appurtenant 





structures and transmission lines. George- 
town Lake and Flint Creek, partly within 
Missoula Natl. Forest, Granite and Dee 


Lodge Counties. Work completed and now 
under Forest Service permit. 

323—C. EF. Schaup, 304 Commonwealth 
Trust Bidg., 222 Market St., Harrisburg 
Pa.—Wants preliminary permit for concret« 
dam 12 ft. high, at head of Sassafras 
Island, power plant and appurtenant ma 
chinery on Sassafras Island, to be operated 
in conjunction with Drumgold Project 46, 
Susquehanna River, Dauphin and = York 
Counties, Pa 

324—Empire District Electric Co., 
lena, Kan.—Wants preliminary permit 


. 
(a- 
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Federal Power Commission (Continued) 


rein.-con. arch dam, 175 ft. high in Sect. 
23, T. 22 N., R. 22 W. White and James 
Rivers above Branson in Taney, Stone and 
Barry Counties, Mo., and Carroll Co., Ark. 
Power house with appurtenant facilities 
and transmission lines to Joplin, Mo., and 
to connect with lines of Ozark Power & 
Water Co. 

325—Southern Sierras Power Co., River- 
side, Calif.—Wants license for 15,000 volt 
distribution line, 8.4 mi. long, from Edom 
to Palm_ Springs Resort, across Aqua 
Caliente Indian servation, 

326—Holton Power Co., Riverside, Calif. 
—Wants license for distribution line from 
Holton Power Co. line, Dixieland, Imperial 
Co., to Imperial Oil and Gypsum Co.'s plant 
in Sect. 8, T. 16 S, R. 11 E 
_327—Southern Sierras Power Co., River- 
side, Calif.—Wants license for 2 mi. of 
2,200 volt distribution line near Bishop and 
Laws, Inyo Co. 

228—City of Los Angeles, Dept. of Pub. 
Service, 603 Knickerbocker Bldg., Los An- 
geles, Calif.—Wants preliminary permit for 
5 reservoirs to store 7,965 acre-feet, on Pine 
and Morgan Creeks, Inyo Co.; diversion 
canal and tunnel below confluence of Mor- 
gan Creek with Pine Creek, steel penstocks 
and wer house. 

329—Bear Valley Utility Co., San Ber- 
nardino, Calif.—Wants license for 7.95 mi. 
of 33,000 volt transmission line near Big 
Bear Lake, San Bernardino Co. 

330—Southern Sierras Power Co., River- 
side, Calif—Wants preliminary permit for 
4 storage reservoirs at headwaters of 
Bishop Creek, a tributary of Owens River, 
Inyo Co. 

331—City of St. Paul, Minn.—Wants pre- 
liminary permit to develop 15,000 hp. on 
St. Croix River, from St. Croix Falls to 
head of Kettle Rapids, Nevers, Lower Ket- 
tle, Upper Kettle, Markham-Kelsey-Druar 
and other power sites on this section of 


river. 

332—W. C. Brower, 706 Hutton Bidg., 
Spokane, Wash.—Wants preliminary per- 
mit for concrete dam in Phantom and Blue 
Grouse Creeks, 18 in., 24 in. and 36 in. 
pipe line 1.75 mi. long, and power house 
with auxiliary works in Sects. 1, 2 and 
10, T. 50 N., R. 2 W, B. M., Coeur d’Alene 
Natl. Forest, Kootenai Co., Idaho. 

333—E. Mucklow, Powell, Wyo.—Wants 
license for 30 in. by 15 in. head gate de- 
flects water from Lake Creek into ditch of 
5 second-feet capacity. Said ditch extends 
1,958 ft. to 9 ft. overshot wheel which oper- 
ates intermittently a sawmill, 264 ft. of 
ditch extending across Shoshone Natl. 
Forest. Static head equals 9 ft. Sect. 18, 
T. 87 N., R. 106 W. 


Miscellaneous 


PROPOSED WORK 

Park and Equipment—Niagara Falls, 
New York—Plans election to vote on $285,- 
000 bonds, for new park, fully equipped, in 
Grill Run section. E. J. Fort, city mer. 
W. Bennett, city engr. 

Athletic Field and Park—Beaver, Pa.— 
Plans modern, fully equipped athletic field 
and park. $25,000. E. N. Tomlinson, boro. 
secy. Engineer not announced. 

Park, Pool, ete.—Phila., Pa.—F. H. 
Caven, dir. pub. wks., soon takes bids park, 
wading pool, shelter house, etc. $50,000. 
P. B. Sinkler, 1211 Chestnut St., engr. 

Steel Tower Transmission Line — 
Fayetteville, N. C.—Carolina Power Co., 
Raleigh, plans 40 mi. steel tower trans- 
mission line from here to Laurenburg. P. 
A. Tillery, Capitol Apartments, Raleigh, 
supt. 

Colo., Denver—Hospital—University of 
Colorado, Boston Bidg., had plans prepared 
by Briscoe, Fisher & Fisher, archts., U. S. 
Natl Bank Bldg., 3-5 story, rein.-con. and 
brick, Colorado Blvd. and 9th Ave. $1,250,- 
600. See “Miscellaneous” under “Bids 
Desired.” 

BIDS DESIRED 

Portland Cement—New York, N. Y— 
Sept. 15, by Bd. Purch., Municipal Bldg., 
furnishing and delivering Portland cement, 
sand and broken stone, to Dept. Plant & 
Structures. G. A. Whalen, chn. 

Piers—Stillwater, N. Y.—Sept. 14, at 
office of H. C. Pitney, clk., encasing with 
concrete, 5 piers under Stillwater Bridge; 
adv. this issue. 

Boardwalk—Long Branch, N. J.—Sept. 
12, by City Comrs., City Hall, renewing 
and widening 4,300 lin.ft. boardwalk, from 
point near Morris Ave. to Sea View Ave. 
J. W. Seaman, 192 B’way, city engr.; adv. 
this issue. 

Bulkhead — Chicago, T.— Sept: 13 by 
South Park Comrs., 57th St. and Cottage 
Grove Ave., 7200 lin.ft. bulkhead. J. F. 
Neil, secy.; adv. this issue. 


ENGINEERING 


NEWS-RECORD 


BRIDGE—MIAMI, FLA, 


_ Bids were opened by F. H. Wharton, 
River Bridge at Southwest 2nd Ave., 


unit bids were as follows: 


300,000 Ib. structural metal work, ete.. 
47,000 lb. machinery, etc... 

1,300 cu. yd. 1; 14: 3} concrete... 

1, cu. yd. 1: 1}: 
40 cu. yd. 1:1:2 concrete ; 
52,000 Ib. reinforcing steel... . 
Electrical 
20M ft. B.M. untreated timber 
25M ft. B.M. treated timber 


1,100 sq. yd. macadam pavement................000000e08 


7,300 cu. yd. embankment ; 
Extended totals all items (19 items)............. 


city megr., Aug. 
‘ from (A) Comer-E 
(awarded contract); (B) South Florida Eng. & 


| Seen ececese 


uipment (lump sum)................0++ 


22, for constructin; 


sary Foundation Co 
Contg. Co.; (C) Penn Bridge ¢¢ 


se eeee 


1:20 a 


$144,090 $154,400 $163,245 


BRIDGE—NEW HAVEN, CONN. 


Following is (A) lowest and (B) highest bid opened b 
June 14, for construction of Tomlinson Bridge over Quinnipiac River. 


Director of Public \\ 
The contract f.; 


the general oceury, Sandstone piers and asphalt pavement was awarded to ¢ \ 
ne. 


Blakeslee & Sons, , 58 Waverly St., 


$475,153; steel work to Phoeniy Bria; 


Phoenixville, Pa., $212,866; electrical work to New Haven Electric Co., 294 Elm s: 


Removing old piles, each 
C cutting old piles, each 

Removing masonry above mean low water, cu.yd. 
Removing masonry below mean low water, cu.yd 
Excavation above mean low water, cu.yd. 
Excavation below mean low water, cu.yd. 


ng,cu.yd..... 
Foundation piles, lin.ft.. . 
Treated long leaf yellow pine piles, lin. ft. 
Creosoted long leaf yellow pine, M . 
Foundation concrete, 1-3-5, cu.yd. 
Stone and backing, concrete, cu.yd. 
Reinforced concrete, 1-2-4, cu.yd. 
Steel rods for reinforcing, Ib. ong ; 
Erection structural aed in bascule piers, ton 
Waterproofing bascule piers, sq.yd. 
Waterproofing roadway, sq.yd. 
CRUEIOU EE. «2 v00s ccc ce ahs 
Grading, cu.yd............... 
we , ton taint : wih 
Wood block paving, fixed spans, cu.yd.. . 
Wood block paving, approaches, cu.yd. 
Removing old curb, lin. ft. heandae 
Setting new granite curb, lin.ft......... 
Sidewalks on approaches, sq.ft 
Wood fence on approach, lin.ft........... 
Pileshoes in place, each 
Portland cement, bbl.. . 
Timber in open caisson, M.... : 
Asphalt pavement, fixed span, cu.yd...... 
Asphalt pavement approach, cu.yd........... 


Foundation—Denver, Colo.—Sept. 15, by 
Briscoe, Fisher & Fisher, archts., U.S. 
Natl. Bank Bldg., concrete foundation for 
3-5 story, rein.-con,. and brick hospital, 
Colorado Blvd. and 9th Ave., for University 
of Colorado, Boston Bldg. $100,000. Total 
cost $1,250,000 

Crane—Aberdeen, Wash.—Sept. 23, by 
Port of Grays Harbor, at office of Commis- 
sion, 206 East Wishkah St., 5 ton lumber 
handling mill type crane with 75 ft. span 
lumber grapple. Former bids tejected. 
F. H. Lamb, pres.; adv. this issue. Noted 
July 27. 

Tank—Dorval, Que.—H. Meloche, 249 
St. Joseph St., taking bids Imhoff sewerage 
tank, automatic sewerage chlorinator. 

Mechanical Equipment—Vancouver, B. 
c.—Oct. 2, by Harbor Comrs., 712 Pender 
St., mechanical equipment for new pier on 
Burrard Inlet, incl. eight 3 ton cranes, four 
9 ton freight elevators, four 200 ton 
capstans at 100 ft. per minute, four tractors 
and four trailers, etc. all electrically 
operated. Swan, 10 Phillips PL, 
Montreal, Que., engr. 

BIDS RECEIVED 

Dumping Platform and Ramp, etc.—New 
York, N, ¥.—J. H. Delaney, comr. Docks & 
Ferries, Pier “A” foot of Battery P1., super- 
structure on pier at East 35th St. consisting 
of rein.-con. dumping platform and ramp, 
Contr. 1773, from McHarg Barton Co., $45,- 
835; J. Young, Jr., 103 Park Ave., $46,697; 
Rosenthal Eng. & Contg. Co., 228 Jackson 
St., Brooklyn, $47,395. Noted Aug. 24, 

CONTRACTS AWARDED 

Refined Asphalt, ete.—Brooklyn, N. Y¥-— 
E, Riegelmann, boro pres., oro Hall, 
furnishing and delivering 130,000 gal. re- 
fined asphalt, liquid form, to Standard Oil 
Co., 26 Bway., New York, $0.0521 per gal.; 
1,500 cu.yd. binder’ stone, to Calvin 
Tomkins, 30 Church St., New York, $2.03; 
5.200 cu.yd. asphalt sand, to Hygrade 
Builders Supply Co., 6th St. and 2nd Ave., 
$1.19; 750 net ton limestone, etc., to New 
York Trap Rock Corp., 101 Park Ave., 
New York, $7.88; 28,900 ft. lumber, to 
Prever Lumber (o., 250 West 23rd St., 
New York, $976; 8,000 gal. tar road binder, 
to F. J. Lewis Mfg. Co., 177th and Ferris 
Sts., New York, $0.1672; 2,200 cu.yd. pav- 
ing sand, to J. F. Meehan, 103 Park Ave., 
New York, $0.97; 3,000 cu.yd. 13 in. 
gravel, to Rossoff Sand & Gravel Co., 152 


West 42nd St., 


Ou 
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New York, $7,124; 
bbl. Portland cement, to Burroughs Build 
ing Material Co., Johnson Ave. and New- 
town Creek, $2.88; 30,000 asphalt 
blocks, to Hastings Paving Co., 25 
St.. New York, $89; 20,000 wood 
blocks, to Amer. Creosoting Co., 
PL, New York, $54.10. Noted Aug. 2 

Clearing, ete.—New York, N. Y.—‘. A. 
Whalen, comr. Plant & Structures, Munici- 
E Bldg., clearing site, excavating, sheet- 
ng and bracing for foundation for pro- 
posed repair shop, 16th St. and Ave. ©, to 
Contractors Service Corp., 226 Jackson 5. 
Brooklyn, $46,342. Noted Aug. 31. 

Fine Gravel— New York, N. Y.— Bd. 
Purch., Municipal Blidg., furnishing and 
delivering fine gravel to Dept. Parks, Man- 
hattan Boro, to Rosoff Sand & Gravel («.. 
152 West 42nd St., $2.65 per cu.yd. Noted 
Aug. 31. 

Oak Piles, 
Purch., Municipal 


paving 


ete—New York, N. Y.—}) 
Bldg., furnishing and 
delivering oak piles to Dept. Plant & 
Structures, to G. E. Best, Bjoomfield Ave. 
Caldwell, N. J., $8,750; sand grits for Dept. 
Parks, Bronx Boro, to Ames Bldg. Ma- 
terial Co., 3441 Kingsbridge Ave., Bronx. 
$690. Noted Aug. 17. 

Paving Sand—New York, N. Y.—J. Miller, 
pres. Manhattan Boro, Municipal Bldg., fur- 
nishing and delivering 3,000 cu.yd. paving 
sand, to G. A. Colgan, Jr., 90 William St. 
$1.50 per cu.yd. Noted Aug. 31. 

Eliminating Grade Crossings and Elevat- 
ing Tracks—Pittsburgh, Pa.—Pennsyl!vaiia 
R.R., Central Region, Union Sta., eliminat- 
ing grade crossin and eevee es tracks, 
incl 22,665 cu.yd. excav., 75,080 lin.ft 
piling, 13,930 cu.yd. foundation masonry, 
2,328 cu.yd. bridge*masonry, 22,575 cu.yd 
retaining mosonry, 486 cu.yd. rein.-con. 
1,017,000 Ib. steel superstructure, 16,500 
lin.ft. curb, 5,890 sq.yd. paving 14,800 saf! 
concrete sidewalks, 46,000 lin.ft. track, etc. 
to A. L. Anderson & Bros, Inc., Altoona 
Trust Bidg.. Altoona. 

Cement Mixing Machine—Madison, Wis. 
Cement mixing machine for use in city 
street department, to H. Y. Smith Co., 1301 
lst Natl Bank Bldg., Milwaukee. Noted 
July 20. 

Grain Elevator—Minneapolis, Minn.— 
Pioneer Grain Corp., Corn Exchange Bldg., 
will build 5 story, concrete, frame and 
metal clad grain elevator, at 500 25th Ave 
S. E., by day labor. $50,000, 
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OFFICIAL PROPOSALS 
queen ee ee 
Bids: Sept. 19. 


Sheet Asphalt Resurfacing 


Woodbury, N. J. 


Notice is hereby given that sealed bids 
will be received by The Board of Chosen 
Freeholders of the County of Gloucester 
for the resurfacing of Delaware Street, in 
the County of Gloucester with a sheet as- 
phalt surface upon the present recon- 
structed foundation, estimated amount of 
asphalt surface pavement required is 
15.056 sq.yd.; of stone for reconstructing 
foundation is 5,271 tons; and opened and 
read in public at the Court House, Wood- 
bury, N. J., on Tuesday, the nineteenth day 
of September, 1922, at 10.30 a.m., Eastern 
Standard Time. 

Drawings, specifications and forms of 
contract and bond for the proposed 

prepared by William C. Cattell, 
County Engineer, and approved by _ the 
State Highway Commission, have been 
filed in the office of said engineer at Wood- 
bury, N. J.. and of said State Highway 

‘mmission, Trenton, N. J., and may be 
‘nspected by prospective bidders during 
tosiness hours. Bidders will. be furnished 
with a copy of the specifications and blue- 
prints of the drawings by the engineer on 
proper notice and payment of cost of 
preparation. Bids must be made on the 
standard proposal forms in the manner 
designated therein and required by the 
specifications, must be enclosed in sealed 
envelopes, bearing the name and address 
of bidder and name of road on the outside, 
addressed to The Board of Chosen Free- 
holders of the County of Gloucester and 
must be accompanied by a certified check 
for not less than ten (10) ‘per cent of the 
amount bid, provided said check shall not 
be less than $500 nor more than $290,000 
and be delivered at the place and on the 
hour above named. The standard proposal 
form is attached to the specifications, copies 
of which will be furnished on application 
to engineer, 

_ By order of The Board of Chosen Free- 
holders of the County of Gloucester. 
CHESTER N. STEELMAN, 


hide 


work, 














WILLIAM C, CATTELL, Clerk. 
County Engineer. 

Bids: Sept. 14, 

Paving, Curbing, Storm Sewers, 


etc. 
Mobile, Ala. 


Sealed bids will be received until. noon 
Thursday, Sept. 14, 1922, by the City Com- 
mission of the City of Mobile, Alabama, for 
the following: 

' One course Concrete Paving six inches 
n thickness—29,756 uare yards. Con- 
crete Curbing eighteen inches deep by five 
inc hes wide—14,512 lin.ft. Double strength 
tt sewers 12 inch—1,334 ft. 15 inch— 

1160 ft. 18 inch—2,405 ft. 21 inch—B522 ft. 
16 tandard Storm sewers, 6 inch-—3,036 ft. 
in jinch—1,872 ft. 12 inch—1,340 ft. 15 
= —315 ft. 24 Standard Manholes—83 
Pandard Inlets and 19 Standard Special 
wit A deposit of one thousand dollars 
IF e required to accompany each bid. 
gone Paving and Curbing. 2—For Storm 
t a ers. Plans and specifications are on 
pe in the City Engineer’s office and can be 
: n on application. The right is reserved 
° reject any or all bids. 

R. V. TAYLOR, 
Commissioner of Streets, 

WRIGHT SMITH, 
City Engineer. 


OFFICIAL PROPOSALS 


ee 





Bids: Sept. 12. 


Boardwalk Construction 
Long Branch, N. J. 


Public notice is hereby given that sealed 

roposals are invited and will be received 

y the Board of Commissioners of the City 
of Long Branch, New Jersey, for the re- 
newal and widening of about forty-three 
hundred (4,300) lineal feet of boardwalk 
extending from a point near Morris Avenue 
northwardly to Sea View Avenue. 

Said bids will be opened and read at a 
regular meeting of the Board of Commis- 
sioners held at City Hall on Tuesday even- 
ing, September 12, 1922, at 8 o’élock p.m. 
(daylight saving time) or as soon there- 
after as the matter can be presented. 

Drawings and specifications for the pro- 
posed work prepared by J. W. Seaman, City 
Engineer, have been filed in the office of 
the City Clerk and at the office of the 
Engineer, at 192 Broadway, Long Branch, 
New Jersey, and may be procured by pros- 
pective bidders upon a deposit of Ten Dol- 
lars $10.00) which will be refunded upon 
the return of the plans and specifications 
at or before the time the bids are received. 

Bids must be made on the standard pro- 
posal forms in the manner prescribed 
therein and required by the specifications 
and must be enclosed in sealed envelopes 
bearing the name and address of the_bid- 
der and marked, “Bids_ for 
boardwalk,” addressed to Frank C. Quinn, 
City Clerk, and must be accompanied by 
a certified check for not less than ten per 
cent (10%) of the amount bid upon pro- 
posed work as stated in the proposal, 
drawn to the order of Frank L. Howland, 
City Treasurer, or cash in_equal amount, 
and to be delivered at the place and at the 
hour above named. 

—— Long Branch, N. J., August 31, 
922. 


FRANK C. QUINN, 
City Clerk. 





20. 
lighway Work 


Albany, N. Y. 


Sealed proposals will be received by the 
undersigned at their office, No. 55 Lancas- 
ter Street, Albany, N. Y., at one o'clock 
P.M., advanced standard time, which is 
twelve o'clock noon eastern standard time, 
on Wednesday, the 20th day of September, 
1922, for the improvement of highways in 
the following counties: 

Franklin...........(one highway: 8.91) 

Livingston.. --(one highway: 0.99) 

Onondaga..........(one highway: 3.47) 

Otsego......+..--.-(one highway: 1.74) 

Rockland....(two highways: 1.48 & 4.08 

Also for the reconstruction of the fol- 
lowing: 

Cortland...........(one contract: 0.54) 

Monroe,......++-++-(one contract: 4.70) 

Ontario.............(one contract: 2.23) 

Maps, plans, specifications and estimates 
may be seen and proposal forms obtained 
at the office of the Commission in Albany, 
N, Y., and also at the office of the division 
engineers in whose division the roads are to 
be improved or reconstructed. The ad- 
dresses of the division engineers and the 
counties in which they are in charge will 
be furnished upon request. 

The especial attention of bidders is called 

“General Information for Bidders” in 
the itemized proposal, specifications and 
contract agreement. 

HERBERT S. SISSON, 


Commissioner. 
J. C. FINCH, 
Secretary. 


Bids: Sept. 







to 


rebuilding | 


SEARCHLIGHT SECTION 


OFFICIAL PROPOSALS 


Plans and Specifications for inspection by dis- 
tant bidders may be filed at any of the Engi- 
neering News-Record offices without charge. 


THESE ADVERTISEMENTS ARE OFFICIAL NOTICES THAT BIDS ARE WANTED FROM BIDDERS EVERYWHERE. 
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OFFICIAL PROPOSALS 
Sept. 19. 
Road Construction 


Woodbury, N. J. 


Notice is hereby given that sealed bids 
will be received by The Board of Chosen 
Freeholders of the County of Gloucester 
for the construction of the Swedesboro- 
Woodstown road in the Borough of Swedes: 
boro and Townships of Woolwich ~_ 
South Harrison, in the County o 
Gloucester, New Jersey, with a reinforced 
concrete pavement, estimated amount of 
concrete pavement required is 38,402 sq.yd., 
and opened and read in public at Court 
House, Woodbury, New Jersey, on Tues- 
day, the nineteenth day of September, 1922, 
at 10.00 o'clock, Eastern Standard Time. 

Drawings, specifications and forms of 
bid, contract and bond for the proposed 
work, prepared by William C. Cattell, 
County Engineer, have been filed in the 
office of the said engineer at Woodbury, 
N. J., and may be inspected by prospec- 
tive bidders during business hours. Bid- 
ders will be furnished with a copy of the 
specifications and blueprints of the draw- 
ings by the engineer on proper notice and 
payment of cost of preparation. Bids must 
be made on the standard proposal forms in 





Bids: 


the manner designated therein and re- 
quired by the specifications, must be en- 
closed in sealed envelopes, bearing the 
name and address of bidder and name of 


road on the outside thereof, addressed to 
The Board of Chosen Freeholders of the 
County of Gloucester and must be accom- 
panied by a certified check for not less 
than ten (10) per cent of the amount bid, 
provided said check shall not be less than 
$500 nor more than $20,000 and be deliv- 
ered at the place and on the hour above 
named. The standard proposal form is at- 
tached to the specifications, copies of which 
will be furnished on application to engineer. 
By order of The Board of Chosen Free- 
holders of the County of Gloucester. 
CHESTER N. STEELMAN, 
WILLIAM C. CATTELL, Clerk, 
County Engineer. 





Bids: Sept. 26. 
Bridge Work 


Toledo, Ohio. 


Sealed proposals will be received by the 
Director of Public Service of the City of 
Toledo, until Twelve O’Clock noon, Sep- 
tember 26, 1922, for the construction of a 
bridge over Swan Creek, in the line of 
Hawley Street. 

The work will consist of: 

1. Removing old structure, 

2. Building two abutments approximately 

1,800 cubic yards of concrete. 

3. Furnishing steel girders—90 feet span. 

4. Paving bridge and approaches, ap- 
proximately 787 square yards, 

Proposal forms, plans and specifications 
can be seen at the office of the Commis- 
sioner of Engineering or can be obtained 
from said office on deposit of $10.00 for 
each set, which will be refunded provided 
plans and specifications are returned in 
good order. 

The Director of Public Service reserves 
the right to reject any or all bids or to ac- 
cept any bid which he may deem advan- 
tageous to the City of Toledo. 

W. T. JACKSON, 
Director of Public Service. 
Attest: GEORGE E. LASKA, 
Secretary. 





qi SBARCHUGHT SECTION 
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Bids: Sept. 19. 
Road Work 


Richmond, Va. 
the Office of the 
Commission, cor- 
Marshall Streets, Richmond, 
Va., until 12 o'clock noon, Tuesday, Sep- 
tember 19, for the construction of: 

PROJECT 125A, Route 6, from Fairfax- 
Loudoun County line to Project 125B, in 
Loudoun Co. 4.75 miles of 16 ft. bituminous 
macadam roadway, involving approximately 
10,200 cu.yd. excavation; 286 ft. of pipe, 
51 cu.yd, concrete and 2,100 Ib. of reinfore- 
ing steel Alternate bids are requested, 
using concrete pavement. 

PROJECT 166, Route 5, west from Suf- 
folk, in Isle of Wight Co. for a distance 
of 4.6 miles of 18 ft. one-course concrete 
roadway, involving approximately 33.642 
cu.yd. of excavation; 432 lin.ft. of pipe, 302 
cu.yd. concrete ; 9,789 Ib. of steel and 1,440 


lin.ft. of piling 

PROJECT 168, Route 6, from Chantilly 
to Loudoun County line, in Fairfax County. 
5.01 miles of 16 ft. bituminous macadam 
roadway, involving approximately 29,220 
cu.yd. of excavation: 360 lin.ft. of pipe, 
569 cu.yd. concrete; 19,290 Ib. of steel. 
Alternate bids are requested, using concrete 


pavement 

PROJECT 173, Route 1, between Fall- 
ing Cr. and Dutch Gap Road in Chester- 
field County. 6.43 miles of 18 ft. concrete 
readway, involving approximately 13,542 
cu.yd. excavation; 360 lin.ft. pipe; 360 cu. 
yd. of concrete; 77 cu.yd. rubble masonry, 
and 19.143 Ib. of steel 

PROJECT 202, Route 9, between Louisa 
and Cobham in Louisa Co. 6.27 miles of 
18 ft. one-course concrete roadway, involv- 
ing approximately 37,893 cu.yd. excava- 
tion ; 928 ft. of pipe; 172 cu.yd. of concrete, 
and 9,167 Ib. of steel. Alternate bids will 
be considered using bituminous macadam 
surfacing. 

Certified checks to amount of $5.- 
000.00 must bids on these 
projects. A bidder's bond may be filed in 
lieu of certified check, 20 per cent in ex- 
cess of amount of certified check. 

Plans and specifications for inspection 
are on file at the office of the Virginia 
State Highway Commission. corner 10th 
and Marshall Streets, Richmond, and at 
the offices of the following District Engi- 
neers: Projects 125A and 168 at Man- 

160 at Suffolk, and 173 and 202 at 
Richmond, Va. Additional plans for bid- 
ders can be obtained upon application to 
the Highway Commissioner, 
these projects upon receipt of check for 
Five dollars ($5.00), payable to Assistant 
Commissioner, $2.50 of which will be re- 
funded when plans are returned in good 
condition within two weeks after bids are 
opened 

Specifications and bidding proposals may 
be obtained by request from the office of 
the Highway Commissioner, Richmond, Va. 

Engineers will be at the following places 
to show prospective bidders over the work 
At Fairfax C. H., 10:00 a.m., Friday, Sept 
15th, for Projects 125A and 168. At Suf- 
folk, Dist. Enegr.’s§ Office, 10:00 a.m., 
Thursday, Sept. 14, for Project 160. At 
Richmond, General Office, 10:00 a.m., 
Tuesday, Sept. 12, for Project 173. At 
Louisa C. H. at 10:00 a.m., Friday, Sept. 
8, for Project 202. 

The State Highway Commission reserves 
the right to reject any or all bids. 

STATE HIGHWAY COMMISSION, 

H. G. Shirley, Chairman. 
Commissioner 
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Sept. 23 
Lumber Handling Crane 
Aberdeen, Wash. 


Sealed proposals will be received by the 
Port of Grays Harbor at the office of the 
Commission, 206 E. Wishkah St., Aberdeen, 
Wash... until 10 o’clock A.M., Sept. 23. 1922, 
for one 5 ton lumber handling mill type 
crane equipped with lumber grapple 75 foot 
span. 

Further information on application. 

PORT OF GRAYS HARBOR. 
FRANK H. LAMB, President. 
J. A. VANC®, Se-retary. 
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OFFICIAL PROPOSALS 


Sept. 19, 


Sanitary Sewers 
Hagerstown, Md. 


Sealed proposals for building 
sewers in certain streets, alleys, rights-of- 
way secured and to be secured, and other 
localities in North and Central Hagers- 
town, will be received at the offices of The 
Sewerage Commission in Police Headquar- 
ters Building, until 7.30 p.m., Tuesday, 
September 19th, 1922, at which time and 
place, during the session of the Sewerage 
Commission, the proposals will be publicly 
opened and read 

The work to be done embraces the build- 
ing of approximately 25,000 lineal feet of 
sanitary sewers, ranging in size from 18 
inches to 8 inches with all manholes, foun- 
dations and appurtenances, also approx- 
imately 9,500 lineal feet 6-inch house con- 
nections and approximately 400 lineal feet 
66-inch storm water sewer. 

On and after September 2nd, 1922, speci- 
and blank forms of proposals 
can be obtained, and detailed plans ex- 
amined at the offices of the Sewerage Com- 
mission, and a full set of plans will be 
sent to any contractor, on the receipt of 
$10.00, the same to be returned upon the 
surrender of the plans in good condition. 

The Sewerage Commission of the city of 
Hagerstown reserves the right to reject any 
and all bids, 


sanitary 


kK. LEROY HEARD, 
Secretary. 


Chairman 


Countersigned 
JOHN CARMICHAEL, 


poses npessasintoedsonepocensnensoasannnettenfennessoneiineteieeenetentaitafiteanirntteetanetttE 


Thank You, 
Mr. Ferguson 


“We just let contracts for ap- 
proximately 25 miles of road 
construction yesterday and I at 
tribute to a great extent the 
large number of bidders we had 
to the Publicity we received 
through the News-Record.” 


Very truly yours, 


Angus Ferguson, Ch. Engr., 


Traylor County Road Department 
Grafton, W. Va 
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Bids: Sept. 13. 
Bridges 
Providence, R. I. 


Sealed Proposals for the Construction of 
State Bridges number 46, known as the 
Hope Valley Bridge in Hopkinton, number 
known as the Usquepaug Bridge in 
South Kingston and number 153, Known as 
the Silver Creek Bridge in Bristol, R. L, 
will be received at the office of the State 
Board of Public Roads, Room 21, State 
House, Providence, R. I, until twelve 
o'clock noon, on Wednesday, September 13, 
1922, at which time the proposals will be 
publicly opened and read. Each proposal 
must be submitted upon a blank form fur- 
nished by the Board and accompanied by 
a certified check for two hundred dollars, 
($200.00), made payable to the State of 
Rhode Island. 

The contract will include the removal of 
the old bridges and the erection of three 
reinforced concrete bridges containing 163. 
214 and 117 cubic yards of concrete ma- 
sonry, respectively. 

Plans and Specifications for this 
struction will be available on and after 
10.00 a.m. Saturday, September 2, 1922, 
and may be obtained from the office of the 
State Board of Public Roads by making 2 
deposit of $14.00, which will be refunded 
upon return of phans and_= speciiications 
complete and in good condition. 

These bridges must be completed on or 
before December 1, 1922. 

ABRAM L. ATWOOD, 
BENJAMIN F. ROBINSON, 
FRANK COLE, 
J. HENRY WOODARD, 
ALTON HEAD, 

State Board of Public Roads. 


con- 


OFFICIAL PROPOSALS 
Seacaseneiteeciiaiaaeteess mais 
Bids: Sept. 13. 
Highway Work 
Balt 


Sealed proposals for buildi: 
tions of State Highway, as fol 

HOWARD COUNTY, Contra 
—dOne section of state highwa 
Folly Quarter Road to Triadel; 
distance of 1.5 miles (concret: 

HARFORD COUNTY, Cont: 
—One section of state highwa 
ford toward Dublin, for a dis 
mile (concrete) 

PRINCE GEORGE COUNTY 
No. P-37 One section of stat 
from Forestville toward Ritchir 
tance of 2.0 miles (gravel) 

CALVERT COUNTY, Contract 
—dOne section of state highway tf 
Frederick toward Hollowing P 
distance of 4.0 miles (gravel) 
will be received by the State R 
mission, at its offices, 601 Garrett 
Baltimore, Maryland, until 12 M 
Time, on the 13th day of Septem! 
at which time and place they w 
licly opened and read. 

Bids must be made upon the b! 
posal form which, with specificat 
plans will be furnished by the 
upon application and cash payment of 
as hereafter no charges will be permi 

No bids will be received unles ‘ 
panied by a certified check fo 
of five hundred ($590) dollars, pa 
the State Roads Commission. 

The successful bidder will be i 
give bond, and comply with the A: 
General Assembly of Maryland, i 
contracts. 


The Commission reserves the 


| reject any and all bids. 


By order of the State Roads Com: 
this 25th day of August, 1922. 
JOHN N. MACKALL, Cha 
L. H. STEUART, Secretary 


Bids: 29. 
Furnishing and Laying Raw 
Water Main 


Cleveland, © 


Sept 


Sealed proposals Will be received 
office of the Commissioner of Purchases 
Supplies, Room 219 City Hall, ©! 
Ohio, until 12:00 o’clock noon 
Cleveland time, Friday, September 29. 1". 
for furnishing and laying about 10,400 
eal feet of 60-inch pipe and other mis 
laneous work, for the Division of 
alternate bids will be received for 
east iron pipe or steel pipe; the bids 
be opened and read in the Council ¢ 
ber immediately thereafter. 

Each bid must be accompanied bys 
tified check on a solvent bank for six t 
sand ($6,000) dollars, drawn payall 
the City of Cleveland, as surety f 
acceptance of the contract. 

Each bid must be made in acc 
with the plans and_ specifications: 
of the plans and specifications, proposa 
contract may be obtained at the office 
the Commissioner of Water, Room 21! ( 
Hall; a deposit of five ($5.00) dollars \ 
be required for each complete set of plans 
and specifications; said deposit to I 
turnable upon return in good condit 
the said plans and specifications. ’ 

No proposal will be entertained unl: 
made on the blanks furnished by th: 
sion of Water and delivered at the offic: 
the Commissioner of Purchases anid 
plies, previous to 12:00 o’clock noo! 
day above specified. 

The City reserves the right to reject 


or all bids. 
A. V. RUGGLES 
Commissioner of Water 


Sept. 1, 1923 


Sydney Harbour Bridge 
New South Wales, Australia. 


(NTENDING TENDERERS are_ hereby 
notified that the time for receipt of Tenders 
at Sydney, New South Wales, for the con- 
struction of the Superstructure and 5u!- 
structure of a Cantilever Bridge acros- 
Sydney Harbour has been extended by the 
New South Wales Government until 


September, 1923. . 
T. A. COGHLAN 


\ 


Agent-General for New South W 
Australia House, London, W. C. 2°. 
14th July, 1922. 


Lids: 












sealed proposals addressed to the Hon. 
yayor and Board of Commissioners, Fort 





Bids will be received by th» Common 


Council of the City of Plainfield, N. J., on 





Supply Project for the City of Tulsa, Okla 
homa, will be received by the Water Com 


qe 
—- qi SE re a=) 75 
ee ae SEARCHUGHYT SECII© 
OFFICIAL PROPOSALS OFFICIAL PROPOSALS OFFICIAL PROPOSALS 
ve ‘ 
nids; Sept. 26. Bids: Sept. 18. eset :, Sept. Ww ; 
. , avinaw Water Supply Project 
Sewage Disposal Plant Excavation | P | PErulsa, Okla. 
Seale roposals for the construction o 
Fort Worth, Tex. Plainfield, N. J. | ues eee eee of ‘the Spavinaw Water 
| 
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worth, Texas. Will be received at the _of- 
» of C. S. Snow, City Secretary, City Hall, 
» to 9.00 o'clock a.m., Tuesday, Septem- 
er 26th, 1922, at which time said proposals 
will be publicly opened, read and considered 
y the Board of Commissioners for furnish 
ng all necessary materials, equipment and 
hor for constructing a _ certain Sewage 
pisposal Plant for the City of Fort Worth, 
Tenidders must submit with proposal a cer- 
tified cheek in_the sum of Fifteen Thousand 





($15,000.00) Dollars, payable, without re- 
course, to the order of E. B. Cheatham, 
city Auditor, aS a guaranty that bidder 


will enter into contract and execute bond 
nd guaranty in the forms provided, within 
+n days after notice of award of contract 
»o him. Proposals without certified check 
will not be considered. The successful bid- 
ger must furnish bond to the amount of 

} per cent of the sum bid, on form at- 
‘ached to “form of contract” attached to 
pecifications, from a reliable surety com- 
nany approved by the Mayor and Board of 
commissioners. All “lum sum” and 
-ynit’ prices must be stated in both script 
and figures. . : 

The City reserves the right to reject any 
or all bids, and to waive formalities. 

In case of ambiguity, or lack of clear- 
ness in stating prices in the bids, the City 
reserves the right to consider the most ad- 
yantageous construction thereof, or to re- 
ject the bid. Unreasonable (or “unbal- 
anced”) unit prices will authorize the City 
to reject any bid. Bidders are expected to 
inspect the site of the work and to inform 
themselves regarding all local conditions. 

Instructions to bidders, proposal and con- 
tract forms, specifications and plans are on 
file at the office of Dudley L. Lewis, City 
er; John B. Hawley, 403 Cotton Ex- 

Building, Fort Worth, and E. EB. 

Mason Building, Houston, Texas. 

Copies of plans and specifications may be 

ured from any of the above offices after 
september 12th—upon deposit of $100.00, 

) be returned to contractor upon submis- 
sion of a bona fide bid on the work, with 
plans and specifications, or upon returning 
ans and specifications, intact, prior to 
date of receiving bids; otherwise the de- 
posit will be forfeited. 

E. R. COCKRELL, Mayor. 

J. C. LORD, Com. Water & Sewers. 

D. L. LEWIS, City Engineer. 

Cc. S. SNOW, City Secretary. 

Fort Worth, Texas, 

August 29th, 1922. 


Bids: Sept. 11, 


Sanitary Sewers 
Madisonville, Ky. 


Sealed proposals will be received by the 
Board of Public Works of the City of 
Madisonville, at the office of the City Clerk 
for constructing a system of Sanitary 
Sewers in and for the City of Madisonville, 
} until one o’clock P.M., September 11, 
1922, at which time they will be opened 
and publicly read, 

The work consists of furnishing all labor, 
material and equipment of all kinds neces- 
sary for the construction of approximately 
4.2 miles of sanitary sewers, in sizes from 
‘ In, to 12 in, with all necessary appur- 
tenances complete in accordance with the 
bians and specifications on file, at the 
ofice of the Engineers and the City Clerk. 

Each bill must be accompanied by a 
certified check in the amount of $3,900.00 
or an acceptable bidder’s bond and drawn 
i ve of the City Treasurer of Madison- 
tie ~Ve 
ond in the amount of fifty (50) per 
of the contract price will be required 

faithful performance of the work. 
, Copies of plans and_ specifications may 
ve seen at the office of the:City Clerk of 
Madisonville, or may be obtained from the 
Engineers on deposit of ten ($10.00) dol- 
ars which will be returned if a bona fide 
bid is made, 


The City reserves the right to reject and 
8. 


and all bid 
F. P. STUM, 
Chairman Board of Public Works. 
W. J. DUHN, 
now Secretary Board of Public Works. 
)VERTON-TIRSWAY CO., 
neers 


oville, N.C. 





Sands 



























Monday, September 18, 1922, at 8:30 p.m., 
(Daylight Saving Time) for about 46,000 


cu.yd. of excavation 
embankment. 
Time for completion, May 1, 1923. 


from an old railroad 


Certified check required, $1,000. 

Amount of bond required, 100 per cent 
of contract price. 

The Common Council reserves the right 


to reject any or all bids, to waive defects in 
bids, or to accept any bid as it shall deem 
for the best interest of the city. 

Plans and specifications may be obtained 
from the undersigned 

ALEXANDER W. VARS, 


City Engineer. 
Dated, Sept. 7, 1922. 


AEEEOOUERUEODOLODESESERAERELOGEEFOOEe NER CEs eEELEEESORDHNAOOtOanooEeEOOoENOOGioeoENoOeeOCOLONDOROEEROERS 


A Representative 
Reports— 


“It was my privilege to meet the 
Road Commissioners of Kalama- 
zoo County (Mich.) in session 
and they wished me to convey to 
your staff their appreciation of 
the excellent results obtained 
through publishing proposals in 
Engineering News-Record.” 


Sennenensnenneneeeeteneeenenseneeseceenensessssnnnensesseneonssensnecesenenenss, 


ncnennconnenene 





Bids: Sept. 22. 
Incineration Plant or Crematory 


Trenton, N. J. 
The Board of Comraissioners of the City 


of Trenton will receive, at the regular 
meeting of the Board, to be held in the 
Municipal Bldg., Trenton, N. J., on Sep- 


tember 22, 1922, at 2 p.m., ordinance time 
being 1 o’clock Standard time, sealed pro- 
posals for the erection of an addition to 
the present crematory in accordance with 
plans and specifications made by A. C. 
Gregory, Engineer of Sewers and Water, 
on file in the office of the City Clerk. Copies 
of the plans and specifications may be seen 
and obtained at the office of the Engineer 
of Sewers and Water, Municipal Bldg., 
Trenton, N. J., on and after Sept. 1, 1922, 
upon payment of $10.00 which will be re- 
funded upon return of the plans and speci- 
fications in good condition. 
A. C. GREGORY, 
Engineer of Sewers and Water. 





Bids: Sept. 11. 
Submerged Intake Crib 


Monroe, Mich. 

Sealed proposals will be received by the 
City Clerk of Monroe, Mich., up to 7:30 
o'clock p.m., eastern standard time, of the 
11th day of September, 1922, for the con- 
struction and placing of a new submerged 
water intake crib to be located in Lake 
= near the existing waterworks intake 
crib. 

The crib will be approximately 28 feet 
square, constructed of timber, floated to the 
site, sunk into position, and anchored by 
concrete deposited under water. 

The plans and specifications under which 
the work is to be done may be examined 
at the office of the City’ Clerk, Monroe, 
Michigan, or at the office of Hoad, Decker, 
Shoecraft and Drury, Consulting Engineers, 
Ann Arbor, Michigan. Copies of the plans 
and specifications may be obtained by mak- 
ing a deposit of five dollars which will be 
calaniod upon their return in good condi- 
tion or their use in a submitted proposal. 

A certified check for a sum not less than 
five per cent of the «mount of the proposal 
will be required with each proposal. 

The right to accept any proposal, to 
reject any or all proposals, and to waive 
defects in proposals is reserved by the City. 

J. H. GILMORE, Mayor. 
F. M. KRESSBACH, City Clerk. 
HOAD, DECKER, SHOECRAFT & DRURY, 
Consulting Engineers, Ann Arbor, Mich. 





| 


mission of the City of Tulsa, and may_b« 


| filed at the office of the City Auditor, City 


Hall, Tulsa, Oklahoma, 
Monday, September 25th, 1922, and will 
be opened and publicly read immediately 
thereafter at a regular meeting of the Wa- 
ter Commission of the City of Tulsa at 3:00 
p.m., Monday, September 25, 1922. Pro- 
posals will be received on the following 
contracts: 

Contract No. 1 Telephone 

Contract No. 2 Clearing 
naw Lake. 

Contract N. 3 Spavinaw Dam, 

Contract No. 4 60 in. Reinforced Con- 
crete Pipe 

Contract No. 5 Tunnel 

Contract No. 6 54. in. 
crete Pipe. 

Contract No. 7 Mohawk Reservoir. 

Contract No. 8 Furnishing Cast Iron or 
Steel Pipe and Specials. 

Contract No. 9 Furnishing Gate Valves. 

Contract No. 10 Laying Cast Iron or 
Steel Pipe 


until 3:00 p.m 


Line. 
Site of Spavi- 


and Approaches. 
Reinforced Con- 


Contract No. 11 High Pressure Reser- 
voir. 
After the reading of the bids on these 


contracts they will be immediately consid 
ered, but in no event will any contract o1 
contracts be awarded earlier than forty 
eight (48) hours thereafter. 


he principal quantities are approxi- 
mately as follows 
DAM Concrete, 79,000 cubic yards. 


Earth embankment, 182,000 cubie yards. 
PIPE: 28 miles of 60 in. and 25 miles 
of 54 in. pre-cast reinforced concrete pipe. 
Earth Excavation in trench, 310,000 


cubic yards. 

Rock Excavation in trench, 26,000 cubic 
yards. 

TUNNEL: 7,000 ft. 84 in. Tunnel. 

3,050 ft. 84 in. monolithic concrete con- 
duit. 

MOHAWK RESERVOIR: 300,000 cubic 
yards earth embankment. 

REINFORCED CONCRETE HIGH 
PRESSURE RESERVOIR OR RESER- 
VOIRS: 10,000,000 gal. aggregate capacity ; 
10,000 ft. 36 in. Cast Tron or Steel Pipe; 
6.000 ft. 30 in. Cast Iron or Steel Pipe; 
8.000 ft. 20 in. Cast Iron Pipe. Speciais 
and Valves. 

Kach proposal must be accompanied by a 
certified check on any reputable bank or 
trust company, payable without reserve to 
the City of Tulsa, Oklahoma, for five per 
cent (5%) of the amount of the bid. 

All proposals must be made on blank 
forms furnished by the City of Tuisa and 
in accordance with the “Requirements for 
Bidding and Instructions to Bidders.” 


Proposals may be tendered on one or 
more contracts or on all of the contracts, 
but any proposal must include all items 


under the contract or 
bid is tendered. 

Plans, Specifications and Requirements 
for Bidding and Instructions to Bidders 
are on file at the Office of the Water Com- 
mission at the City Hall and may be seen 
at the office of Trammell and Holway, En 
gineers on the Spavinaw Water Supply 
Project, 329 Kennedy Building, Tulsa, Ok- 
lahoma, or at the office of Dabney H. 
Maury, Consulting Engineer for the said 
Project, 1445 Monadnock Block, Chicago, 
Illinois. Complete plans and specifications 
will be furnished by the Engineers or by 
the Consulting Engineer, upon the deposit 
of $50.00 by check payable to Trammell 
and Holway. Upon return of the plans and 
specifications in good condftion within a 
reasonable time after the awarding of the 
contracts, $30.00 will be refunded. Propor- 
tionate deposit and refund may be ar- 
ranged for if bidder desires only parts of 
the plans. 

The Water Commission reserves the right 
to reject any bid or bids, or all bids, and 
to waive any informalities. 

WATER COMMISSION OF THE 
CITY OF TULSA. 
A. J. RUDD, Chairman, 
G. R. McCULLOUGH, 
c 8S. AVERY, 
H. L. STANDEVEN, 
A. L. FARMER, 
ROY GARBETT, 
City Auditor. 
TRAMMELL and HOLWAY, Engineers, 
329 Kennedy Building, 
Tulsa, Oklahoma, 
DABNEY H. MAURY, 
Consulting Engineer, 
Chicago, IL 


contracts for which 





Gi SEARCHUGH? SECTION 


OFFICIAL PROPOSALS 
Bids: 
Sewage Pumping Equipment 


Hackensack, N. J. 


The Hackensack Improvement Commis- 
sion, the governing body of the City of 
Hackensack, Bergen County, New Jersey, 
requests proposals for the following, to wit: 

ontract No. 3—For furnishing pumping 
equipment, consisting of A. B. Wood patent 
trash pumps; motors and switchboards to 
be installed in the structures to be built for 
the City of Hackensack under another con- 
sract, which contract is known as Contract 
* oO. . 

The foregoing equipment is more com- 
pletely described and set forth in the plans 
and specifications on file with Lemuel 
Lozier, Engineer of the Commission, and 
with the clerk of the Commission. 

The plans and specifications, information 
for bidders, forms of proposals and con- 
tracts, forms of bonds required and other 
information can be seen at the office of 
Lemuel Lozier, Engineer of the Commission, 
Room 3, Bank Building, Main and Mercer 
Streets, Hackensack, New Jersey; copies 
of such plans and specifications may be ob- 
tained by bidders on making a deposit of 
$100.00, which deposit will be refunded upon 
the return of the plans and specifications in 
good condition. 

The contract will be let to the lowest re- 

nsible bidder, subject to the right of the 
ommission to reject any and all bids. 

All bids must be made on the form of pro- 
posal to be obtained from the Engineer of 
the Commission, and must give the prices 
both in writing and in figures, and must 
give such other information and be signed 
in the manner indicated on the form of pro- 
posal. Each bid submitted for Contract No. 
3 must be accompanied by a certified check 
for $1,000, Ss to the “Hackensack Im- 
provement Commission.” 

Checks of the unsuccessful bidders will 
be returned immediately upon the award 
of the contract. The check of the success- 
ful bidder will be returned to the bidder 
upon the execution of the contract and the 
furnishing of the bonds required, within 
ten days after the date of the award 
thereof, or within such extended time as 
may be determined by the Commission. In 
case of failure to execute the required con- 
tract, and furnish the required bonds 
within such time, such check shall be for- 
feited to the Hackensack Improvement 
Commission as liquidated damages. 

The proposals herein required for Con- 
tract 3 shall be presented to the Hacken- 
sack Improvement Commission, at the Mu- 
nicipal Building, 346 State Street, Hacken- 
sack, Bergen County, New Jersey, on 
Monday, the twenty-fifth (25) day of Sep- 
tember, 1922, at 8 P.M. daylight saving 
time, 7 P.M. standard time. 

No bids will be received prior to said 
hour and none thereafter. The proposals 
shall be submitted in sealed envelopes or 
packages. 

; The proposals shall be endorsed as fol- 
ows: 

“Proposals for pumping equipment Con- 

3” 


tract No 
IMPROVEMENT 


THE HACKENSACK 
COMMISSION, 

By SPENCER D. BALDWIN, Mayor. 

WILLIAM SCHAFF, Clerk. 


Sept. 25. 


Bids: Sept. 13. 


Bulkhead 


Chicago, Il. 


SEALED PROPOSALS will be received 
by the South Park Commissioners, 
Street and Cottage Grove Avenue, Chicago, 


’ 


| approximately 4 miles of 4 in., 6 in., 


OFFICIAL PROPOSALS 


Bids: 


14. 


Bridge Work 


Stillwater, N. Y. 


Bids will be received, for the encasing by 
concrete of five piers under the Stillwater 
Bridge crossing the Hudson River at Still- 
water, at the office of the Town Clerk, Mr. 
H. C.. Pitney, at Stillwater, N. Y., on 
Thursday, September 14, 1922, at two 
o'clock p.m., (new time), at which time they 
will be publicly opened and read. The 
right is reserved to reject any or all bids. 

Necessity demands the immediate repairs 
to two of the piers. Time will be allowed 
for the balance of work, governed by the 
weather and river conditions. 

Plans and specifications may be had at 
the office of Mr. H. C. Pitney, Town Clerk, 
at Stillwater, N. Y. A certified check for 
5% of the amount of the bid will be re- 
quired to accompany each proposal. Checks 
to be made payable to Emmor J. Smith. 

EMMOR J. SMITH, 
Town Supt. of Schaghticoke. 

REUBEN BRITTEN, 

Town Supt. of Stillwater. 


Sept. 
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Mr. Potter Knows— 


(Alexander Potter, C. E.) 
(50 Church St., New York) 


He recently received 63 requests 
for plans and specifications on 
a New Jersey water supply sys 
tem. 


Bids were advertised in the Of 
ficial Proposal Columns. 


“This speaks well for Engineer- 
ing News-Record as an alvertis- 
ing medium,” he wrote us 
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Bids: Oct. 3. 


Water Works System and 
Sanitary Sewer System 


Haines City, Fla. 


Sealed proposals for furnishing material 
and constructing a Water Works System 
and a Sanitary Sewer System for the Town 
of Haines City, Fla., will be received by the 
Mayor and Council at the City Hall, until 
2 P.M., October 3rd, 1922. 

The Water Works System will st & 

n. 
and 10 in. cast iron pipe, with specials, 


| valves and hydrants, a clear water collect- 


ing well, pump station and equipment, and 
a 100,000 gallon elevated tank. 

The Sewer System will consist of approxi- 
mately 1.7 miles of 8 in., 10 in. and 15 in. 
vitrified pipe, with manholes, flush tanks, 


} and appurtenances, and a settling tank and 


tile under-drain system. 
Each proposal must be accompanied by 


| a certified check, payable to the Town of 


Haines City, Florida, to an amount equal 


| to five (5) per cent of the bid, as a guaran- 


tee that the contract will be entered into 
if awarded. A bond of one hundred per 
cent (100%) of the contract price will be 
required. Payments will be made on 


| monthly estimates. 


57th | 


Illinois, until 12 o’clock noon, September 13, | 


1922, 
paralleling the shore line of Lake Michigan 
from opposite 29th Street fo opposite 39th 
Street, a 
lineal feet. 
PLANS AND SPECIFICATIONS may be 
obtained without cost to responsible bidders 
by application to the South Park Commis- 
sioners’ office as above. Each bid must be 
accompanied b cash or certified check 
amounting to five (5%) per cent of the 
estimated total of bid, and the bidder to 
whom the contract is awarded will be re- 
quired to execute with the contract a surety 
company bond in the sum of 25 per cent of 
the estimated amount of the contract. 
J. F. NEIL, 
Secretary. 


for the construction of a bulkhead | 


distance of approximately 7200 | 


Plans and specifications are on file in 
the office of the City Clerk, at Haines City, 
Florida, and with Paul H. Norcross, Con- 
sulting Engineer, 1404 Candler Building, 
Atlanta, Georgia. 

Bidders may obtain copies from the En- 
gineer by enclosing certified check for 
twenty-five ($25.00) dollars, payable to the 
Town of Haines City, Florida. If blue 
prints are desired they may be had at the 
cost of printing. If the plans, specifica- 
tions and blue prints are returned within 
thirty days after opening bids, the check 
for twenty-five Uollars will be returned. 

R. O. PHILPOT, 
President City Council. 
JED R. YALE, 

City Clerk. 
PAUL H. NORCROSS, 

Consulting Engineer, 

1404 Candler Building, 
Atlanta, Georgia. 


| specifications may 


OFFICIAL PROPOSALS 


Bids: Sept. 21. 


Sewer Construction 
Letting No. 4 


Louisville, Ky. 


Sealed proposals will be receiv. 
Commissioners of Sewerage of |. 
until 12 o’clock noon, September 1 
for the following sewer constryctig, ~~ 
Louisville, Ky., according to drawincs 
specifications now on file in the os 
the Commission: 

This letting embraces Bardstown Road 
District Trunk Sewer and Drain. Sec” 
B and C and the Spring Driv.— Ww... 
Sewer and Drain included in a « b ines 
tract. 

Approximate quantities are as fo}|oy 

The Drains: 790 lin.ft. of 87 inc 
lin.ft. of 63 inch; 320 lin.ft. of 6: 
375 lin.ft. of 21 inch; 285 lin.-ft. of | 
420 lin.ft. of 12 inch. 

The Sewers: 790 lin.ft. of 18 inc 
lin.ft. of 15 inch; 1,085 lin.ft. of 8 inch, 

And two reinforced concret: 
chambers. 

Proposals are invited for alternat: 
of sewer barrel construction. 

Drawings, form of proposal, contract and 
be obtained from th: 
office of the Commission upon the deposit 
of Ten Dollars ($10.00) to secure the return 
+ aeane in good condition before October? 

Each proposal must be inclosed in a 
sealed envelope addressed to the Commis. 
sioners of Sewerage, 417 West Main Street 
Louisville, Ky., and accompanied by a 
certified check drawn upon a State or Na- 
tional Bank or a trust company established 
in the city of Louisville (or the city of New 
York) for an amount not less than sever 
(7) per cent of the total amount 
accompanying proposal payable to ‘ 
Commissioners of Sewerage of Louisvil| 
or the bond executed as set forth in the in. 


by th. 


MUISVi}le 


1ce€ 


inch 


inch 
950 
junction 


types 


of th 


| formation for bidders. 


_ The Commission reserves the right to re- 
ject any or all proposals. 
COMMISSIONERS OF SEWERAGE OF 
LOUISVILLE. 
OSCAR FENLEY 


By 
Vice Chairmar 
P. H. HOGE, JR., 


Sect. & 
J. B. F. BREED, 
Chief Engineer. 


Treas 


Bids: 10. 


Sewage Pumping Station and 
Grit Chamber 


Syracuse, N. Y. 


Sealed proposals will be received until 
2 o’clock p.m., standard time, October 1! 
1922, at the office of the Syracuse Inter- 
cepting Sewer Board, 104 City Hall, Syra- 
cuse, N, Y., for the machinery and equip- 
ment for the Sewage Pumping Station and 
Grit Chamber now in course of construc- 
tion at the Sewage Treatment Works of 
the City of Syracuse. 

Equipment included in the contract ar 
the switchboard and control mechanisms 
four 24-inch horizontal shaft centrifugal 
pumps direct-connected to 75 H.P. variabk 
speed A.C. motors, auxiliary vacuum, prim- 
ing pumps and sump pump, a 10 K.\\ 
motor-generator set, cast iron suction and 
discharge piping with four 24-inch hydrau- 
lically operated gate valves, a 54-inch 
hydraulically operated sluice gate, three 
48-inch by 51-inch electrically operated 
sluice gates, a 74 ton hand operated travel- 
ing crane, with permission to use same dur- 
ing erection, and a grit cleaning mechanism 
consisting of tramrail with electrically 
operated hoist and 4 cubic yard clam-shell 
bucket; and all necessary wiring and_ pip- 
ing connections. All equipment will b 
erected upon concrete foundations provided 
by the Board under another contract 

Proposals must be made on blanks to be 
furnished upon application and must be 
accompanied by a New York draft or 4 
certified check for $6.000, which is to be 
deposited therewith as guarantee that th 
successful bidder will execute the contract 
within five days after its award. 

Drawings, specifications and form of pro- 
posals and contracts are on file in the offices 
of the Board. Copies thereof may be ©! 
tained by depositing $10 to insure their 
turn in acceptable condition on or before 
November 1, 1922. ; 

HARRY J. HAMLIN, sis 
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OFFICIAL PROPOSALS 





Bids: Sept. 23. 
Sewers 


Bloomington, Ill. 

Sealed bids will be received by the Trus- 
~ of the Bloomington and Normal Sani- 
District, at 404 Unity Building, 
ngton, Illinois, up to 10 o’clock a.m., 
wor 23, 1922, for the construction of 
s. following work of the District. 

“pivision Street Sewer Extension, consist- 


tees of 





2 Manholes. 

1 Overflow Chamber. 

1 Headwall, : 
ind the Valley Sewer Overflow Chamber, 
requiring 37 cubic yards of reinforced 
oncrete 
ert bids must be on forms prescribed by 
the Trustees, and bidding blanks may be 
obtained from Taylor & Woltmann, 428 
Unity Building, Bloomington, Illinois, engi- 
neers for the District. 

Plans, profiles and specifications for the 
work may be obtained from the engineers. 
All bids must be accompanied by a check 
for 10 per cent of the amount of the bid 
~ertified by a responsible bank, payable to 
John W. Harber, president of the Board of 
rustees. 
ithe Trustees reserve the right to reject 
any and all bids, 

Dated Bloomington, Illinois, August 22, 


929, 
, JOHN W. HARBER, 
FRED D. BARBER, 
JOHN J. CONDON, 
Trustees, Bloomington and Normal Sani- 
tary District. 





Bids Sept. 22. 
Drainage Work 


Wynne, Ark. 


Bids will be received by the Board of 
Commissioners of Drainage District No. 3, 
of Cross County, Arkansas, at the Court 
House in Wynne, on Friday, September 
22nd, 1922, for the construction of about 
fifty-three miles of ditches ranging in size 
from six to thirty feet in bottom width 
and amounting to about 1,438,000 cubic 
vards of earth excavation; also the clear- 
ing of about 674 acres of right of way and 
the laying of about 3,000 lineal feet of pipe. 

The Commissioners will reserve the right 
to receive auction or sealed bids, or both, 
and to reject any or all bids, 

Bidders’ bond or a certified check for Five 
Thousand Dollars will be required of all 
bidders; and a satisfactory surety bond 
amgunting to 50% of the contract will be 
required of the successful bidder. 

A map of the district showing the loca- 
tion of the different ditches and elevations 
and a copy_of the contract and specifica- 
tions may be had upon the payment of 
$2.00 to the engineer, or they may be seen 
at the County Clerk’s Office in Wynne. 
Bidders so desiring will be accompanied 
over the District on Wednesday and Thurs- 
day, September 20th and 21st. 

W. S. NEWSOM, Engineer, 
‘Wynne, Ark. 





"That was the secret of the old carriage maker’s work of ‘‘build- 
= ing a wonderful, one-horse chaise that wouldn’t wear out till judg 
: ment day’’—{That plan is the keynote of Swart specialized Con 
tract Bond Service. 
information to the preparation of the case and presentation of it 
to the underwriter is handled as though the whole deal hinged on 
a single point. 
is why Swart 
standard rates. 
as expensive as Swart Service. { 
your service at the cost of the ordinary sort it is the best buy 
{Swart is ready to tell you more, 


for you. 
listen? 


Contract Bonds 


92 William Street, New York 


| HARMON V. SWART 
| 
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HARTFORD, CONN. 


To Make Each Part As 


OFFICIAL PROPOSALS 


Bids: Sept. 20. 
Concrete Arch Bridge 


Norwalk, Conn. 


Sealed proposals will be received by the 
Mayor of the City of Norwalk, South Nor- 
walk, Connecticut, at 7 o’clock P.M. (day- 
light saving time) on September 20, 1922, 
for the removal of steel work and masonry 
jack arches on the south side of the present 
bridge and for the construction of a rein- 
forced concrete arch extension, 60 ft. span 
and about 23 ft. wide, at the Wall Street 
Bridge in Norwalk, Connecticut. 

Plans, specifications and proposal blanks 
for this work may be seen at the office of 
the City Engineer, City Hall, South Nor- 
walk, Connecticut, or they may be obtained 
from the City Clerk, South Norwalk, Con- 
necticut, upon the payment of $5.00, which 
sum will be refunded to all parties submit- 
ting a proposal for this work. 

Sach bid shall be accompanied by a 
property certified check payable to the 
order of the Treasurer, City of Norwalk, 
upon a bank satisfactory to the Mayor and 
Council, for the sum of $2,500.00. 

All proposals must be marked “Proposal 
for the construction of the southerly ex- 
tension to Wall Street Bridge.” 

The City reserves the right to reject any 


or all bids. 
CALVIN L. BARTON, 
Mayor. 








Bids: Sept. 28. 


Laboratory Building 
Ithaca, N. Y. 

Sealed proposals for Construction, Heat- 
ing, Sanitary and Electric Work, Addition 
to Laborator Building (South Wing— 
James Law Hall), at the New York State 
Veterinary College, Cornell University, 
Ithaca, N. Y., will be received by Mr. C. D. 
Bostwick, Comptroller, Cornell University, 
Ithaca, N. Y., until 12 o’clock noon, 
(Standard Time), on Thursday, September 
28, 1922, when they will be publicly opened 
and read. Proposals shall be enclosed in 
an envelope furnished by the State Archi- 
tect, sealed and addressed, and shall be 
accompanied by a certified check in the 
sum of five per cent (5%) of the amount 
of proposal. The contractors to whom the 
awards are made will be required to fur- 
nish surety company bond in the sum of 
fifty per cent (50%) of the amount of 
contract within thirty (30) days after offi- 
cial notice of award of contract and in ac- 
cordance with the terms of Specifications 
Nos. 3472, 3473, 3474 and 3475. The right 
is reserved to reject any or all bids. Draw- 
ings and specifications may be examined 
at the office of Mr. C. D. Bostwick, Comp- 
troller, Cornell University, Ithaca, N. Y.; 
at the New York Office of the Department 
of Architecture, Room 1058, 25 Broadway, 
and at the Department of Architecture, 
Capitol, Albany, N. Y. Drawings, specifi- 
cations and blank forms of proposal may 
be obtained at the Department of Architec- 
ture, Capitol, Albany, N. Y., upon reason- 
able notice to and in the discretion of the 
State Architect, L. F. Pilcher, Capitol, 
Albany, N. Y. 

Dated: August 28, 1922. 












Strong As The Rest 


{Each step from the securing of preliminary 


{That is why Swart Service Really Serves. {That 
Service would be an economical buy at twice the 
{That is why the ordinary type of service is twice 
That is why with Swart Service at 
Are you ready to 


Swart Service Really Serves 


Compensation Insurance 











issuing a contract bond. 
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CONTRACT BONDS FOR RESPONSIBLE CONTRACTORS 


Expert investigation by the /£tna’s engineering department is often the deciding factor in 


7ETNA CASUALTY AND SURETY COMPANY 


OFFICIAL PROPOSALS 


Bids: Sept. 20. 


Outfall Sewer 
Manchester, N. H 


Sealed proposals, on blank forms attached 
to the specifications and furnished by the 
Surveyor of the Department of Highways 
Manchester, N. H., addressed to the Sur- 
veyor, Department of Highways, Manches- 
ter, N. H., will be received until 4 o'clock 





P.M. (Daylight Saving Time), September 
20, 1922, for furnishing all material and 
labor for the construction of an Outfall 
Sewer, together with connections, dry 


weather outfall, head wall, etc., as shown 
upon the plans and specified in the specifi 
cations adopted by the City of Manches- 
ter, through the Surveyor. 

The bids must be accompanied by a cer 
tified check to the amount of 5% of the 
total amount of the bid, made payable to 
the Treasurer of the City of Manchester 
and said check must be submitted and in- 
closed with the Sealed Proposal. 

Contract, Drawings, Specifications and 
other data are on file for inspection at the 
Surveyor’s Office, City Hall, Manchester, 
N. H., and specifications and plans can be 
had by making a payment of $10 to the 
Surveyor. 

The right is reserved to reject any and 
all bids and to waive any informality in 


the bids. 
E. R. CONANT, Surveyor, 
Department of Highways, 
Manchester, N. H 
Manchester, N. H., August 30, 1922. 





Bids: Sept. 19. 


Six Sections of Highway Work 
Baltimore, Md. 


SEALED PROPOSALS for building six 
sections of State Highway, as follows: 

Carroll County—Contract CL-31—-One 
section of state highway from Westminster 
toward Warfieldsburg for a distance off 2.0 
miles—(Concrete). 

Baltimore City—Contract BC-42—One 
section of state highway along Columbia 
Ave. from Monroe Street to Gwynn Falls, 
for a distance of 0.42 mile—(Sheet As- 
phalt). 

Anne Arundel County—Contract AA-27— 
One section of state highway along the 
Southern Maryland Blvd. from Benfield 
south for a distance of 4.0 miles—(Con- 
crete). 

Prince George County—Contract P-39— 
One section of state highway along the 
Southern Maryland Blvd. from Marlboro 
south for a distance of 4.0 miles—(Con- 
crete). 

St. Marys County—Contract SM-21—0One 
section of state highway from the state 
road one-half mile north of Leonardtown 
toward Compton, a distance of 1.0 mile— 
(Gravel). 

Dorchester County—Contract D-28—One 
section of state highway from Rhodesdale 
toward Vienna, for a distance of 1.0 mile— 
(Concrete). 

Will be received by the State Roads 
Commission, at its offices, 601 Garrett 
Building, Baltimore, Maryland, until 12 M. 
on the 19th day of September, 1922, at 
which time and place they will be publicly 
opened and read. 

Bids must be made upon the blank pro- 
posal form which, with specifications and 
plans, will be furnished by the Commission 
upon application and cash payment of 
$1.00, as hereafter no charges will be per- 
mitted. 

No bids will be received unless accom- 
poet oe Sr tghOn)’ ott for the sum of 

ve Hundre ollars, payabl 
the State Roads Commission. — 

The successful bidder will be required to 
Bive bond, and comply with the Acts of 
the General Assembly of Maryland, respect- 
 * contracts. 

he Commission reserves the right to re- 
a any, a. = bids. 
y order of the State Roads Commission 
this 31st day of August, 1922. . ™ 
JOHN N. MACKALL, 


Chai 
L. H. STEUART, Secretary. soe 
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OFFICIAL PROPOSALS 


Bids: Sept. 11. 


Street Improvement 
White Plains, N. Y. 

Sealed bids or proposals for the improve- 
ment of Palmer Avenue from Central 
Avenue westerly to Miles Square Road, a 
distance of 0.57 miles in the City of Yon- 
kers, Westchester County, New York, will 
be received at the office of the Clerk of the 
Board of Supervisors, Court House, White 
Plains, N. Y., until 10 a.m., September 11, 
1922 (Standard Time). 

Specifications, proposal sheets and all 
information relative to same may be pro- 
cured at the office of the County Superin- 
tendent of Highways, Court House, White 
Plains, N. Y., upon making a deposit of 
Three Dollars ($3.00). 

BOARD OF SUPERVISORS. 
FRED L. MERRITT, Clerk. 
August 26, 1922. 


Bids: Oct. 10. 


Steam Turbine and Accessories 
New Orleans, La. 

Sealed proposals will be received by the 
Sewerage and Water Board of New Or- 
leans up to 12 o'clock, noon, Tuesday, Oc- 
tober 10th, 1922, for furnishing one 6,000 
kw. STEAM turbine and accessories. 

Specifications and blank forms of pro- 
posals may be obtained at Room 303, No. 
526 Carondelet Street, New Orleans. 

The right is reserved to reject any or all 


bids. 
A. G. MOFFAT, 
Secretary. 
7EO. G. EARL, 
General Superintendent. 
Aug. 10, 1922. 


U. S. GOVERNMENT 


U. S. ENGINEER OFFICE, Buffalo, N. Y. 
—Sealed proposals will be received here 
until 11 a.m. (Eastern Standard Time), 
September 28, 1922, and then opened, for 
dredging and rock excavation in Sandusky 
Harbor, Ohio. Further information on 
application. 


MGT SECTIOR le 


U. S. GOVERNMENT 


PROPOSALS FOR STEEL OIL 
BARGES.—U. S. Engineer Office, 329 Cus- 
tomhouse, New Orleans, La.—Sealed pro- 
posals will be received here until 9:00 a.m., 
Sept. 15, 1922, and then opened, for con- 
struction and delivery of two 4,000-barrel 
steel oil barges in the Mississippi River, 
at New Orleans, La. Further information 
on application. 


U.S. ENGINEER OFFICE, HONOLULU, 
T. H., August 10, 1922.—Sealed proposals 
will be received here until 11 a.m., October 
31, 1922, and then opened, for dredging in 
Honolulu Harbor, T. H. Further informa- 
tion on application here or to U. S. Engi- 
neer Office, 401 Customhouse, San Fran- 
cisco, Calif. 


U.S. ENGINEER OFFICE, SAVANNAH 
Ga.—Sealed proposals will be received 
here until 12 noon, September 26, 1922, and 
then opened, for repairing training walls 
in Savannah Harbor, Ga. Further infor- 
mation on application. 


U. S. ENGINEER OFFICE, Providence 
R. I. Sealed Proposals will be received 
here until 11 o’clock a.m., standard east- 
ern time, September 15, 1922, and then 
opened, for repairing of east jetty at _en- 
trance to Nantucket Harbor, Mass. Fur- 
ther information on application. 


U. S. ENGINEER OFFICE, Room 710, 
Army Building, 39 Whitehall Street, New 
York, N. Y. Sealed proposals will be re- 
ceived here until 12 m., October 5, 1922, 
and then opened, for dredging and rock 
removal in East River, N. Y. Further in- 
formation on application. 


U. S. ENGINEER OFFICE, MOBILE, 
ALA.—Sealed proposals will be received 
here until 11 o’clock a.m., Oct. 10, 1922, 
and then opened, for the construction of 
one 100-ft. Diesel-Electric towboat. Fur- 
ther information on application. 
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U. S. ENGINEER OFFICE, 
VILLE, FLA.—Sealed proposals 
ceived here until 12 m., Sept. 21 
then opened, for jetty repairs ; 
trance to St. Johns River, Fla. 
formation on application. 

a . 

U. S. ENGINEER OFFICE, FLORENCE 
ALA.—Sealed proposals will be received 
here until 11 a.m., September 18, 1922. ay d 
then opened, for the construction and de- 
one hydraulic turbine of 1,000 h rsepower 
capacity, with governor. Further 


info “ 
tion on application. —— 


TREASURY DEPARTMENT, SUPER. 
VISING ARCHITECT'S OFFICE, WASH. 
INGTON, D.C. Sept. 1, 1922. Sealed pro- 
posals will be opened in this office at 3 p.m. 
September 29, 1922, for the construction of 
the United States Post Office at Eureka 
Utah. Drawings and specifications may be 
obtained from the Custodian of the site at 
Eureka, Utah, or at this office, in the dis. 
cretion of the Supervising Architect. Jas 
A. Wetmore, Acting Supervising Architect. 
——~~—————————— 


TREASURY DEPARTMENT, Office of 
the Supervising Architect, Washington 
D. C., August 31, 1922. Sealed proposals 
will be opened in this office at 3 pm, 
September 28, 1922, for Extension, Re- 
modeling, etc., of the United States Pog 
Office and Court House at Alexandria, La. 
Drawings and specifications may be ob- 
tained from the Custodian at Alexandria, 
La., or at this office in the discretion of thy 
Supervising Architect. Jas. 


A. Wetmore. 
Acting Supervising Architect. 


eee 

U. S. ENGR. OFFICE, WILMINGTON, 
DEL.—Sealed proposals will be received 
here until 11 A.M., October 6, 1922. and 
opened, for dredging Tuekerton Creek, 


Further information on application. 


Engineering News-Record 


(Circulation over 30,000 weekly) 


prints more than twice as many announcemenis advertising 
contracts to be let than appear in any other one publication 


HIS wide use of Engineering Rrews- 

Record’s Official Proposa) Columns and 

the rapidly growing recognition of this 
paper’s value as an advertising medium is due 
to RESULTS—keen competition, lower bids, 
better work—and savings. 


Practically every form of public work and 
the furnishing of material and supplies 
were printed in the Official Proposal Col- 
umns of Engineering News-Record last 
year. They include calls for bids on: 


Boilers 

Bridges 

Building Alterations 
Canal Construction 
Cast Iron Pipe 
Dams 

Drainage 

Dredging 

Engines 
Excavation 

Filling 


Pumps 

Pumping Plants 

River and Harbor 
Improvements 

Road Oil 

Road Building 
Equipment 

Schools and Public 
Buildings 

Sewage Disposal Plants 

Sewers 

Filtration Plants Street Improvements 

Generators Street Lighting Systems 

Heating and Ventilating Supplies and Material 

Highway Construction Water Works 

Paving Well Drilling, Etc. 


For more than 40 years contractors, manu- 
facturers, and dealers everywhere have con- 
sulted the Official Proposal Columns of 
Engineering News-Record and its predeces- 
sors for opportunities for business. Today, 
many of those interested in bidding on con- 
tracts for work, material, and supplies depend 
entirely upon the advertisements that appear 
in this dominant paper and would be unlikely 
to see those printed elsewhere. 


The Dominant Proposal Medium 
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Adv. Sept. 14. Sept. 23 Port Huron, Mich, ...... Sept. 7 sluice gates, five 30-42 in. Venturi meters, 
Sept. 21 Appleton, Wis. .......... Sept. 14 Gee Be Wim, GO. acne scweces Sept. 14 8 filter rate controllers, Fuller & McClin- 
we OO eee Aug. 31 Sept. 25 Clark Summit, Pa. ....... Sept. 14 tock, 421 Produce Exch. Bldg., Kansas City, 
Sept. 26 Toledo, O. ......csseeeee Sept. 7 Sept. 26 Glens Falls, N. Y. ....... Sept. 14 Mo., engrs. 
Adv. Sept. 7 and 14. Sept. 37 Waash.. D. Cr. ..s.-esees Sept. 7 0., Greenville—Water Dept. plans_puri- 
Sept. 29 Los 5 AOE. Cae ade te Sept. 14 Sept. 28 Ithaca, Mos 449 om ...Sept. 7 fication and _ softening plant. $150,000. 
Oct. 1 Sia z ‘ nee 3.4) Aen. meee Adv. Sept. 7 and 14. Cc. D. Hankins, Serv. Dir. 
Oct. 6 Seattle, NN co ig o's Sept. 7 Sept.30 Duluth, Minn. ...........; July 13 Wis., Sturgeon Bay—Voted $26,000 bonds 
Oct, 16 Sacramento, Cal. ........ Sept. 14 Oct. 1 Duluth, Minn. ........... Aug. 3 for waterworks plant for new drinking 
Oet. 31 Sydney, Australia .... .Jan. 12 Oct. 2 Cedar Rapids, Ia. ....... Sept. 14 water system, incl. rein.-con. reservoir. En- 
Sept. 1, 1923, Sydney, New South Oct. 3 Sacramento, Calif. ....... Sept. 7 gineer not selected. 
| Wales, TGR, «sain sw 0' Asse 8 OGG Be a eee kc cece. Sept. 14 ee 100,000 gal. steel tank 
an t. tower, to Pittsburg-Des Moines 
EXCAVATION, DREDGING, FEDERAL GOVERNMENT WORK $6,261. Noted Aug. 24. 7 
ne Tex., Teague — Making plans for new 
Sept. 18 Pla Steet tie 7 Sept. 16 =. ie - pt, 14 Plant. $100,000. E. B. St. Clair, Teague, ie 
Sept. ainfield, N. J. ......... Sept. ace 94 engr. 4 
Sept. 18 New_York, N. Y._........ Sept. 14 Sept. 18 ore cee Se to Sept. . Wash., Tacoma—Plans laying 20 in. c.i. ig 
Sept. 19 Ft. Lauderdale, Fla. ....Sept. 14 gunt.1g Turbine--Florence, Ala....Aug. 24 main from South 35th St. to South 54th Sts.. 
Sept. 20 Te Re a a's 64s we wv oe Sept. 14 Adv. Aug. 24 to Sept. 14. partially on J and K Sts., 9,456 ft. of 20 a 
Sept. 21 St. James, Minn. ........ Sept. 7  sent.20 Chimney — Quantanamo, in, and 1,392 ft. of 6 in. c.i. pipe. $78,757. 1 
Soe ae Sereaeee, MO. oc svececs nn 14 * Guba, Sept. 14 W. A. Kunigk, 402 City Hall, engr. 4 
Sept. 2 ee eee eS ma. 4 ABD SE EP i : 
Sent. 22 Mereed, Calif. s+... ++. ++; Sept. 4 Sept. 30 Quarters oe peer Te oe BIDS DESIRED j 
Sept. 2 CIRWALG cose cacsierssyer Bent. 24 id we Wasa ete Soe Bvteannwitic ” N. ¥.. N York—Se 9, by Bd. Purch - 
Sept. Jeti “Ri rs—Jacksonvilie, N. ¥., New York—Sept. 19, by Bd. ch., : 
Adv. Sept. 14. ept. 21 ng ty ‘epal weet. Aug. 24 hae Bldg. po yom oe ee un- i 
oO 14. oading, stacking and storing pressure ¥ 
STREETS AND ROADS Sept. 22 cahdy. Aug, 24 t ee ci. pipe and special castings, to Dept. 1% 
Sept.14 New York. N. Y. Sept. 14 Fitzsimons, Colo. ......... Aug. 31 Water Supply, Gas & Electricity. j 
Sent. 16 Masia: eas foo Sent. Sept. 26 Repairing Walls—Savannah, Y., Poughkeepsie—Sept. 28, by Bd. ; 
pt. 16 Mario, TRO) fice ket es Sept. 14 Sept. epairing a ; 
Sept. 16 Noblesville, Ind. ........- Sept. 14 Goeth ack Mes dgbeess Aug. 31 Pub. Wks., Eastman Park Mansion, laying q 
Sept. 18 Steubenville, O. ..........Sept. 7 ‘Adv. Aug. 31 to Sept. 14. ci, mains and appurtenances. | Hazen, j 
Sept. 18 Charleston, Miss. .........Aug. 24 Sept.27 Quarters — Ft. Bayard, Whipple & Fuller, 30 East 42nd St., New eae 
Sept. 18 Minnesota .....-.......-- roe ease Sr Aug. 31 = consult. engrs. ; adv. this issue. i ia 
Sept. 18 New Haven, Conn. ...... Sept. 14 Sept. 27 Portland Cement—Memphis, . C., Greensboro—Oct. 10, by City Coun- ie 
Sept. 19 New Orleans, La. ....... July 6 WS ck abepnpevetsese Sept. 14 “a building filtration plant and appurte- is ds 
Sept. 19 Seg Pico ce ia k ceases Sept. 7 Adv. Sept. 14. nances ‘. Painter, city mgr. J. L. Lud- ie 
Sept.19 Woodbury, N. J. .......-. Sept. 7 Sept.28 Dredging—Buffalo, N, Y...Aug. 31 low, Winston-Salem, consult. engr.; adv. 
Adv, Sept. 7 and 14, Adv. Aug. 31 to Sant: ‘14. this issue. Noted May 11. s 
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Waterworks (Continued) 


Mich., North Muskegon (Muskegon P. O.) 
—Sept. 18, by E. D_ Prescott, city clk., 
waterworks plant, incl. pumping station, 
receiving well, machinery, filtration gal- 
lery, mains, etc., also separate bids for 7 
receiving wells, pumping equipment, c.i. 
mains, valves, hydrants, 2 motor driven 
centrifugal pumps, one 350 gal. and one 
500 gal. per minute against 165 ft. head, 
also separate bids on 70,000 gal. steel tank, 
on 100 ft. tower. Hoad, Decker, Shoecraft 
& Drury, Ann Arbor, engrs. 

0., Columbus—Sept. 23, by Franklin Co., 
18,740 ft. 6-12 in. c.i, mains in Sewer Dist. 
Clinton 2, Clinton Twp., incl. four 12 in., 
four 8 in. and forty-four 6 in. gate valves, 
etc, $33,000. E. G. Bradbury, 4064 South 
High St., engr. : 

Il, Hinsdale — Village Clerk receiving 
bids 12,400 ft. 12 in. and 800 ft. 10 in. 
class C c.i. pipe, fire hydrants and addi- 
tional piping in pumping station. 

1ll., Marshall—Oct. 5, by Mayor and City 
Council, removing old pumps from pumping 
station, new concrete floor, waterproofing 
floors and walls, furnishing and installing 
2 motor driven triplex pumps, 350 g.p.m. 
each, furnishing and erecting transmission 
line incl. transformers and lighting fixtures 
from power house to pumping station 
(about 2 mi.). F. L. Wilcox, Chemical 
Bidg., St. Louis, Mo., engr. 


BIDS RECEIVED 


O., Cleveland—Cuyahoga Co., 18,900 ft, 
6-10 in. c.i. mains in Co, Sewer Dist. Impvt. 
16, from G. J. Zeigiob, 1138 Bolivar Rd, 
$55,835; E. Pesa & Son, 2462 Baldwin Rd., 
$57,234; T. P. Egan, 720 Caxton Bidg., 
$61,162. 

CONTRACTS AWARDED 


Mass., Mansfield—E. E. Lothrop, town 
mgr., Water system extension, 10,100 ft. 
6 and 8 in. pipe, in East Mansfield, and 
8,700 ft. c.i. pipe in West Mansfield: pipe, 
to Allen & Reed, 178 Dorrance St., Provi- 
dence, R. 1., Universal pipe, 6 in., at $0.9345 
per ft., 8 in. $1.3125 per ft.; laying pipe, 
to M. A. Gammino, Valley St., Providence, 
R. L, Contr. 1, $6,760, Contr. 2, $6,280; 
valves and hydrants, to Eddy Valve Co., 
Waterford, N. Y. Engrs. est. $40,000. 
Noted Aug. 10. 

R. I., Scituate—Water Supply Bd., Provi- 
dence oe Soe portion of Scituate 
Aqueduct, to Keystone State Constr. Co., 
210 South 13th St., Phila., $1,318,340. 
Noted Sept. 7. 

N. Y., Brooklyn—N. J. Hayes, comr. 
Water Supply, Gas & Electricity, Municipal 
Bldg., New York, mains in Ocean Parkway, 
Concourse Dr. and Surf Ave., etc., here, to 
C. De Blasio, 339 7th Ave., Mt. Vernon, 
$22,919. Noted Sept. 7. 

N. Y., St. George—N. J. Hayes, comr. 
Water Supply, Gas & Electricity, Municipal 
Bldg., New York, mains in Bloomfield 
Cannon, Drake, Hughes, Meredith, Morrili 
and South Aves., etc., here, to N. De Ste- 
fano, 257 Glenn Ave., Tompkinsville, $66,- 
669. Noted Sept. 7. 

N. Y., Waterville—Bd. Water Comrs., 
concrete rr, and rein.-con. flume, to 
L. D. Hokerk, ashington Mills $11,174. 
Noted Aug. 31. 

Fla. Quincy—Improving water and light 
plant to Burford, Hall & Smith, 3rd Natl. 
Bank Bldg., Atlanta, Ga., $40,000. Noted 


Aug. 1. 

0., Cleveland —Underpinning filters at 
Division Ave. pumping station by placing 
18,690 lin.ft. premolded sectional concrete 
piles, to Stange & Walsh, Baldwin Reser- 
voir, $66,897. Noted Sept. 7. 

0., Lyndhurst (near Cleveland)—Fur- 
nishing and laying 10,077 ft. 12-16 in. c.i. 
mains, to Martin & McDace, 1452 West 
98th St., Cleveland, $51,754. Noted Sept. 7. 

Iil., Martinsville — Bd. Local Impvts., 8 
mi. of 4-6 and 8 in. c.i. mains, incl. valves, 
specials and fire hydrants, to Foulkes 
Contg. Co., 705 Ohio St., Terre Haute, Ind., 
$54.363. Noted Aug. 3. 

Wis., Benton—For 30,000 gal. steel water 
tank on stone tower incl. pipe and valve 
connections, to Chicago Bridge & Iron Co. 


37 West Van _ Buren St., Chicago. Engrs. 
est. $25,000. Noted June 22. 
Wis., Madison—Pumping and sewage 


disposal machinery and opens for pump 
house in Monona Park, to Duro Sales Co., 
6 South Jefferson St., Dayton, O. Noted 


Wis., Platteville— Will build 1 story, 
50 x 95 ft. boiler and pump house at 
water works, brick and steel, plain foun- 
dation, »y day labor. $40,000. H. Klein- 
hammer, Platteville, archt, 

Minn., Royalton—Deep well pump and 
accessories, to J. G. Robertson, 2542 Uni- 
yeratty Ave., St. Paul, $3,124. Noted 
Aug. 24. 

Mo., Eldon—Complete water system, to 
Dwight Chaplin, Wichita, Kan., (street ad- 
dress not available). $64,494. 











Mo., Versailles—Complete water system, 
to Burt & Tripp, Herrington, Kan., $55,780. 
Noted May 11. 

Que., Montreal—Water Works Bd. plans 
12,750 ft. of 42 in. steel force main from 
St. Gabriel pumping station to Clarke Ave. 
H. A. Terreault, dir. pub. wks. 

Ont., Port Credit—Slow sand filter, 
reservoir, and pumping station, to B. G. 
Moogk, Weston; c.i. mains, to Natl. Iron 
Corp., Cherry St., Toronto; chlorinating 
equipment, to Wallace & Tiernan, 73 Ade- 
laide St. E., Toronto; overhead tank, to 
Des Moines Steel Co., Chatham. Total est. 
$45,000. Noted Aug. 17. 

Ont., Port Elgin—Dredging and improv- 
ing harbor, to W. Birmingham, Center St., 
Kingston. Engrs. est. $45,000. 


Sewers 


PROPOSED WORK 


N. ¥., Long Island City—M. E,. Connolly, 
pres. Queens Boro, Queens Subway Bldg., 
received no bids Sept. 8, repairs to outlet 
flume from Jamaica sewage disposal plant 
4 — flowing into Jamaica Bay. Noted 
Sept. 7. 

Mich., Cadillac—Prepared plans sewage 
disposal plant, 1,000,000 gal. daily capacity, 
incl. 6 septic tank and 6 contact filter units, 
also miscellaneous minor structures. $25,- 
000. Hoad, Decker, Shoecraft & Drury, 
Ann Arbor, engrs. 

Neb., Lincoln—Plans 3,700 ft. of 54 in. 
brick and segmental block sewers north of 
fair grounds. $45,000. City will probably 
build by day labor. G. W. Bates, city engr. 

Neb., Silver Creek — Plans’ sanitary 
sewers. $28,000. D. F. Davis, clk. Bruce 
& Grupe, Finance Bldg., Omaha, engrs. 

Que., Outremont—Soon takes bids build- 
ing sewers. $69,807. E. T. Sampson, city 
cik. 

Ont., Burlington—Plans storm sewers in 
Brant St. $35,000. Prices wanted on ma- 
terials. MacKay & MacKay, Home Bank 
Bldg., Hamilton, engrs. 

Ont., Fort Krie—Plans sewerage system. 
$45,000. Prices wanted on all materials. 
A. E. Seaton, town engr. 


BIDS DESIRED 


N. Y¥., Bye—Sept. 20, by Village Trustees, 
certain pipe sewers and disposal works. 
G. Everett Hill, 45 7th Ave., New York, 
engr.; adv. this issue. Noted July 27. 

N. J., Asbury Park—Sept. 15, by Twp. 
Com. of Neptune Twp., 75 South Main St., 
furnishing, delivering and _ constructing 
about 2,125 lin.ft. 6-8 in. vitr. sewers, also 
furnishing and laying about 236 lin.ft. 4 in. 
vitr. sewers; also by Sewerage Comrs. of 
Sewerage Dist. 2, Neptune Twp., 75 South 
Main St., furnishing, delivering and con- 
structing about 21,267 lin.ft. 6-10 in. vitr. 
sewers, also furnishing and laying about 
2,415 lin.ft. 4 in. vitr. sewer connections 
from main sewers to sidewalk lines. N. 
Rogers, engr. 

Miss., Corinth—Sept. 26, at office of M. T. 
Sharp, city clk., complete electric light and 
power plant. T. E. Henry, mayor; adv. 
this issue. 

0., Columbus—Sept. 23, by Franklin Co. 
sewers in Sewer Dist. Marion 1, Marion 
Twp., 3,134 ft. 24 in. vitr. or concrete 
pipe, 1,883 ft. 15 and 18 in. vitr. pipe, 16 
manholes, etc., $25,000 ; Sewer Dist. Clinton 
2, Clinton Twp., Contr. 12, 7,636 ft. 8 in. 
vitr. pipe and 26 manholes, $12,000; Sewer 
Dist., Clinton 2, Clinton Twp., Contr. 13, 
36,724 ft. 8-24 in. vitr. pipe, 108 manholes. 
0 cu. yd. concrete, etc., $65,000. E. G 
Bradbury, 4064 South High St., engr. 

Ind., Chesterton—Sept. 29, by Town Bd., 
constructing 6 mi. 6-30 in. pipe sewer. 
$160,000. Moore & Cole, South Bend, 
consult. engrs.; adv. this issue. 

Wis., Ellsworth—Sept. 25, by Village Bd. 
constructing sewerage system. Druar & 
Milinowski, 500 Globe Bidg., St. Paul, Minn., 
consult, engrs.; adv. this issue. 


BIDS RECEIVED 


N. Y., Long Island City—M. E. Connolly, 
pres. Queens Boro, Queens Subway Blde., 
opened bids Sept. 8, sewer in Brown PL 
from Grand St. to Whitlock Ave. N., from 
J. F. Clancy, Inc., 460 Lockwood St., As- 
toria, $27,433; Gustin Morris Contg. C 
Anabel Ave. and Creek St. $32,679; H. 
Mullen Contg. Co., Jamaica Ave. and 144th 
St.. Jamaica, $35,947. Noted Sept. 7. 

Pa., Phila.—Opened bids Sept. 7, sewer» 
age pumping plant, from Jackson & Co., 
119 South 4th St., $153,900; G. F. Dobbins 
Co., Phila., (street address not available) 
$308,008 5 McLean Contg. Co., Commercial 

rust Bidg., $244,000. 

Mich., Detroit—Opened bids (1) Gal- 
lagher Ave. Arm of Seven Mile Rd. Sewer, 
in Gallagher Ave. from Seven Mile Rd. to 
State Fair Ave., (2) Third Ave. Relief 
Arm in 8rd Ave. from Edison Ave. to alley 
north of Virginia Park, from J. Winter- 
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bottom, 18,524 John R St., (1) * 
R. D. Baker, 1631 Elmhurst Avs | 


796 (2) $58,126; J. Porath, 74 irae 
St., (1) $125,874; W. Blanck 4 ol 
Ford Bldg., (2) $54,800, J. A. Mercier, 36 
Hammond Blidg., (2) $54,882. sits 


Mich., Detroit—Opened bids 
Connors Ave. and Public Park Si). Soy,. 
from Warren Ave. to Lynch Rd. s } 


double barrel section, (2) arc! section 
from T. A. Gillespie, 50 Church New 
York, (1) $1,246,028 (2) $1,113.45: Nash 
Bros., 10 South LaSalle St., Chicago. (1, 
$1,517,895 (2) $1,253,546; Walbridge-a) 
dinger Co., 2356 Penobscot Bids. (1, 
1,618,660; Lennane & Mellvenn. 15}! 

ok Bldg. (@) $1,244,520. nae 

ch., Lincoln Park (Wyandotte Pp. 

For 8,030 ft. vitr. crock sewer in aoe 
Blvd., incl. 8, 12, 15, 18, 24, 42 and seo" 


ipe, from Callahan & Grosse, Lincoln 
ark, $38,191; Hammen & Co., 4612 Wood. 
ward Ave., Detroit, $38,654. 


CONTRACTS AWARDED 


N. ¥., Rye—Village Trustees, ¢.j. main 
sewer, to B. Pizzimenti, Hyattsville, Md 
$45,975. Noted Aug. 24. a 

N. d., Little Falls—Little Falls Twp, eXx- 
tending sewerage system, to Sanitary 
Constr. Co., 66 Beckwith Ave., Paterson 
$4,196; enlarging sewage disposal works 
and pumping station, to Mahlon Averij| 
196 Woodside Ave., Newark, $18,939 and 
$9,137 respectively. Noted Aug. 31. 

N. J., Newark—Passaic Valley Sewerage 
Comrs., 128 Market St., Saybrook P|, Local 
Sewer connection, to O’Gara Constr. (Co. 
242 Market St., $74,150. Noted Aug, 10. 
Md., Baltimore—See “Buildings.” F 

Mich., Springwells—For Sect. 15 trunk 
sanitary sewer, 3,068 ft., to J. Porath. 745 
Griswold St. Detroit. $70,743.  Notea 
Sept. 7. 

Wis., Madison—See “Waterworks.” 

Wis., Milwaukee — Intercepting wer 
from Humboldt Ave. and Lake St. to Adams 
Ave. on Port Washington Rd., to Wenzel 
& Henoch Co., 498 27th St. $269,183. 
Noted Aug, 31. ; 

Wis., Rice Lake—West Side sewerage 
system, incl. 10,637 lin.ft. 8-18 in. vitr. pipe, 
thirty-one 5 ft. manholes, twenty 4 ft. ex- 
tra depth manholes, 1 concrete outlet, one 
Imhoff tank and one sludge bed, to Pastoret 
Constr. Co., 308 Sellwood Bldg., Duluth, 
Minn., $21,000. Noted Aug. 17. 

Wis., Two Rivers—Furnishing pipe and 
laying sanitary and storm sewers in Wash- 
ington, Monroe and 19th Sts., to Van Doese- 
laar-Cevol Co., 1712 North 2nd St., She- 
boygan, $26,127. Noted Aug. 24. 

Minn., Staples—Sewerage System, 15,000 
lin.ft. pipe, to Roise Constr. Co., 22084 West 
2nd St., Duluth, $25,000. 

N. D., Bismarck—Trunk line sanitary 
sewer in Front St., to F. G. Grambs, Bis- 
marck, 380 ft. 30 in. pipe $6.46 per ft., 4,480 
ft. 36 in. pipe $6.95 per ft. 

Mo., Aldon—Complete sewerage system, 
to James & Anderson, Woodriver, IIl., $19,- 
469. Noted April 6. 

Wash., Kelso—See “Streets and Roads.” 

Que., Montreal—To R. Ottavi, 91 Benoit 
St., 709 yd. 2 x 3 brick sewer Des Marteaux 
St. from Souligny to Marseille Aves. $9,980, 
716 yd. 2 x 3 brick sewer in Bernard Blvd 
from Souligny to Marseille Aves. $9,788; 
to A. Thezand, 885 St. Catherine St. E., 
705 yd. 2 x 3 brick sewer in Taillon St. 
from Souligny to Marseille Aves. $9,168; to 
Toussaint Bros., 383 St. Denis St., 976 yd. 
2 x 8 ft. brick sewer and 34 yd. 30 in. 
sewer in Paul Pau Ave. from Notre Dame 
to Marseille Aves., $16,523. 


Bridges 
PROPOSED WORK 


Ky., Independence — Montgomery Co. 
Comrs. soon take bids 2 deck girder 
bridges. on Coffeyville, Cherryvale Rd., Fed- 
eral Aid Project 37, Sect. one to have 
two 50 ft., two 60 and one 70 ft. spans, 
other two 40 ft. spans. $55,000. H. K. 
Hibbard, co. engr. 

Ohio—W. H. Duffy, dir. Pub. Serv., Co- 
lumbus, rejected bids opened Sept. 5, (be- 
cause of technicality) for Rathbone Bridge, 
1,100 ft. long, across Scioto River in Con- 
New Legisla- 

necessary. Noted Aug. 24. 

0., Akron—Plans steel girder bridge 
with 2 roadways total width 84 ft., and 2 
sidewalks, on Exchan; St. over tracks of 
Baltimore & Ohio and Erie Railroads, etc., 
$350,000. This is part of Akrons $6,000,000 
grade elimination program. Railway engi- 
neers and city officials approved plans _sub- 
mitted by L. ble, engr, of Erie R.R., 50 
Church St., New York City, for above pro)- 
ect; also steel girder encased in concrete, 
to carry 5 tracks over Forge St., 3,000 cu. 
yd. concrete, $245,000. City, Pennsylvania 
and Baltimore & Ohio Railroads will apP- 
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Bridges (Continued) 
propriate toward cost of latter project and 
hids for same will be received early in 


+993 bk, A. Kemmler, Delaware Bldg., engr. 
‘“Mich., Port Huron—Pere Marquette Ry., 
Union Depot, Detroit, plans bridge .over 
black River, one 133 ft. truss span, one 82 
ft, through plate girder and one 39 ft. 
jeck plate girder span, concrete abutments, 
one 8 X 35 ft. and one 7 x 30 ft. pier. F. H. 

ed, pres. 
. P\ ppleton—Making new plans rein.- 
con. or steel bridge on Lawe St., $60,000, 

Harrington, Howard & Ash, 1012 Baltimore 
st. Kansas City, Mo., engrs.; also 1,200- 
1,00 ft. steel and concrete viaduct on 
Cherry St. 

‘seit. San Anselmo—Election soon to 
vote on $70,000 bonds constructing 6 rein.- 
con bridges. 

Que., Montreal—Voted $50,000 bonds for 
preliminary survey work of the St. Law- 
rence River prior to construction of Mon- 
treal-Longueil Bridge, to cost $5,000,000. 
W. L. McDougall, chn. Bd. Harbor Comrs. 
R. Harvie, ch. engr. 


BIDS DESIRED 


Mass., Lowell—Sept. 20, by Bd. of Pub. 
Service, City Hall, rebuilding canenere, St. 
Bridge over Boston & Maine R.R. Tay, 
Spofford & Thorndike, 200 Devonshire St., 
Boston 9, engrs.; adv. this issue. 

Connecticut—See ‘‘Streets and Roads.” 

S. C., York—See “Streets and Roads.” 

Wis., Appleton—Sept. 21, by Harring- 
ton, Howard & Ash, engrs., Orear Leslie 
Bldg., Kansas City, Mo., Lawe St. Bridge 
over Fox River, 409 ft. long, with thirteen 
31 ft. 5 in. spans, 20 ft. roadway, one 6 
ft. sidewalk; Cherry St. Bridge over Fox 
River, 860 ft. long, 32 ft. roadway, 7 ft. 
sidewalk. 

Colorado—See “Streets and Roads.” 

Calif., Los Angeles—Sept. 29, by Bd. Har- 
bor Comrs., Room 312, Byrne Bidg., super- 
structure of double leaf bascule bridge on 
concrete piers, Badger Ave., incl. 3 truss 
double leaf heel trunnion type Strauss bas- 
cule span, 220 ft. c. to c. of main trunnions 
with 50 ft. tower at each end, will carry 
2 railroad tracks, 2 roadways and 1 side- 
walk, and connect Terminal Island with 


mainland at Los Angeles Harbor. Spec. 


402. J. W. Ludlow, acting harbor engr. 
Calif.. Sacramento — Oct. 16, by 3d. 

Supervs. Sacramento Co., constructing 

Steamboat, Slough Bridge, 601,000 Ib. 


structural steel, 49,530 lb. machinery for 
bascule span, 294 cu.yd. 1-3-6 concre'e for 
counterweights, 14,400 lb. reinforcing, 936 
cu.yd, 1-2§-5 concrete in piers and abut- 
ments, ete.; Paintersville Bridge, 1,019,500 
lb. structural steel, 55,500 Ib. machinery, 
308 cu.yd, concrete for counterweight, 15,- 
000 Ib. reinforcing, 1,060 sq.yd. flooring, 110 
cu.yd. Class A 1-2-4 concrete, 500 cu.yd. 
earth fill, 1,124 yd. Class A 1-23-5 con- 
crete, etc. H. W. Hall, elk. 


BIDS RECEIVED 


North Carolina—State Hy. Dept., Ra- 
leigh, rein.-con. bridges and culverts on 
(1) State Project 528, Davidson Co., (2) 
State Project 589, Rockingham Co., (3) 
State Project 858, Mitchell Co., (4) State 
Project 882, Cleveland Co., (5) State Proj- 
ect 784, Wilkes Co., (6) State Project 712, 
Ashe Co., (7) State Project 673, Rowan 
and Davidson Counties, (8) State Project 
608, Anson Co., (9) State Project 157 B, 
Martin Co., (10) State Project 157 A, Mar- 
tin Co., from J. A. Peterson, Montgomery, 


Ala., (street address not available), (1) 
$65,556, (2) $96,091, (8) $69,234; J. A. 
Brinkeley, Thomasville, At- 


(1) _ $67,887; 

lantic Bridge Co., Roanoke, Va., (1) $68,- 
819, (2) $95,293, (3) $47,103, (8) $77,723, 
(9) $45,480; Cornell-Young Constr. Co., 210 
South Tryon St., Carlotte, (2) $103,467, 
(7) $179,688; R. M. Thurmond, Lynchburg, 
Va., (3) $88,471; Booz-Lloyd & Co., Marion, 
(3) $48,831; J. A. Kreis, Holston Bank 
Bldg., Knoxville, Tenn., (Q $39,045; Bat- 
son Cook Co., West Point, Ga., (4) $39,811, 
(9) $37,845, (10) $35,911; Austin Bros. 
Bridge Co., Hurt Bldg., Atlanta, Ga., (4) 
$40,077; D. J. Brookshire & Co., North 
Wilkesboro,’ (5) $29,492; E. P. Robinson, 
North Wilkesboro, (5) $29,537; Stearns 
Bros. Co., Statesville, (5) $31,990; J. T. 
Plott, Greensboro, (6) $81,324; Luten 
Bridge Co., 405 East 4th Ave., Knoxville, 
Tenn., (6) $83,016, (7) $169,524; Williams 


Bros. Constr, Co., Roanoke, Va., (6) $87,- 
‘20; Hardaway Constr. Co., arlotte, 
‘street address not available), (7) $159,- 


180; General Roads & Drainage Constr. 
Co. Liberty Bank Bldg., Columbia, S. C., 
(8) $79,115; J. A. Marrow, Clarksville, Va.. 
‘5) $40,215, (10) $34,161; Boner & Hos- 
(ler, Williamston, (10) $40,884. Noted 


Ohio—See “Streets and Roads.” 


Calif,, Mariposa—Mariposa Co., 180 ft. 
steel span, concrete piers and abutments, 
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. Following are lowest three bids opened Aug. 16, by Bd, Supervs. Saratoga Co., for 
constructing steel highway bridge at north end of Saratoga Lake, (A) Brann & Stuart 
) Independent 


Co., Inc., 310 Commercial Trust Bldg., 
Bridge Co.; (C) T. F. McGovern. 


Removal of old structure (lump sum) 
300cu.yd. concrete in pier bases 

275 cu.yd. concrete in pier shafts 

250 cu.yd. concrete in abutments 
4,000 lin. ft. piles below bases 

1,500 lin. ft. pile cut-offs 

940,000 lb. structural metal. . 

380 cu.yds. concrete slabs 

65,000 Ib. reinforcing steel 

Removal of debris (lump sum). 


Extended totals 


Phila. 


(awarded 
The unit bids were as follows: 


BRIDGE—ROCHESTER, N. Y. 


Bids were opened Aug. 9, 
neer’s Estimate; (B) Seneca Eng. 
Fredericks & Sons, 710 Lake Ave. : 
Rauber & Vicinus, Inc. 


Ce. 


Removing present bridge (lump sum) $ 
00 cu.yd. removing present abutment and walks 

2,000 cu.yd. earth excavation a 

200 cu.yd. rock excavation 

150 cu.yd. underpinning abutment masonry 

10 cu.yd. class ‘‘A’’ concrete in place 

350 cu.yd. class ‘““B" concrete in place 

1,000 cu.yd. class ‘‘C"’ concrete in place 

150 cu.yd. class ‘‘D’ concrete in place 

405,000 Ib. structural steel in place 

10,000 lb. reinforcement steel in place 

1,000 Ib. castings in place 

800 sq.yd. asphalt paving and binder course 

220 sq.yd. new medina stone paving including sand 
foundation in place . 

500 sq.yd. relaying stone pavement in approach 

140 lin.ft. medina curb in place 

100 lin.ft. medina curb relayed 

1,000 sq.ft. side walk except on bridge, including 
grading inplace............ 

Maintaining traffic ump sum).... ; 

Changing end post L.V.R.R. bridge (lump sum) 


Extended totals all items (32 items) 


\ 


1,000 
5 

! 

4 

19 
25 

19 
10 

8 


00 
00 
25 
50 
00 
00 
00 
00 
00 


0.0425 
0.0425 


0 
| 


4 
| 
| 
j 


0 
5,000 
2,000 


07 
65 


10 
50 
75 
00 


20 
00 
00 


$57,867 


FILTRATION PLANT—SACRAMENTO, CALIF. 

Following is Engineer's Estimate and lowest three bids opened Aug. 24 by city for 
constructing rapid sand filtration plant and appurtenances, Contr. No. 24 (A) Engineer's 
Estimate; (B) Mathews Constr. Co., Forum Bldg.; (C) R. McLeran & Co., Hearst Bldg. , 
San Francisco; (C) K. E. Parker Co., and Healy-Tibbitts Co., 519 California St., San 


Francisco, 
\ 

Sedimentation basins, coagulation tanks and 

appurtenances—structures (lump sum) $261,675.00 
Sedimentation basins, coagulation tanks and 

a net (lump sum) 50,554.00 
Head house and filters—structures (lump 

CS ee . 168,710.00 
Head house and filters—equipment (lump 

GD iisaccee ss ; ; 86,040.00 
Sump—structure (lump sum) 19,662.00 
Coagulant building—structure (lump sum) 44,665.00 
Coagulant building—equipment (lump sum) 43,800.00 
Outside piping (ump sum). ...... 42,563.00 
Outside wiring and hghting (lump sum). . 9,418.00 
General fill ump sum)... . Pa 75,000. 00 
Grading (lumpsum).......... 13,000. 00 
Gutters, curbs, roads, walks and miscel- 

laneous structures (lump sum)... " 24,760. 00 
Total of items I-!2inclusive....... $839,847.00 
Extra excavation (per cu.yd.). $2.50 
Extra rolled fill (per cu.yd.) : ; 4.00 
Extra concrete—class A (per cu.yd.)....... 10.50 
Extra concrete-—class B (per cu.yd.)...... 9.50 
Extra forms (per aq.ft.)............ 0.18 
Extra reinforcing steel (per lb.).. . . 0.05 


Structures ready for fill........... 
All fill completed by 
All structures ready for operation. . . 


Sept. 
Oct. 


alternate bids on (a) 108 ft. timber or (b) 
concrete approaches and floor, from Se- 
curity Bridge Co., Ogden, Utah (street ad- 
dress not available), (a) $19,988, (b) $23,- 
500; Union Constr. Co., Balfour Bldg., San 
Francisco, (a) $22,171, (b) $23,783; A. W. 
Kitchen Co., 110 Market St., San Francisco, 
(a) $23,805, (b) $28,767. 


CONTRACTS AWARDED 

Mass., Attleboro—Dept. Pub. Wks., con- 
structing 2 concrete bridges, one on_Bank 
St. over Bungay River, other on Water 
St. over Ten Mile River, to Engineering 
Service & Constr. Co., 220 Devonshire St., 
Boston. Noted Aug. 10. 

Mass., West Warren—Warren Cotton 
Mills, one 50 ft. rein.-con. span, to replace 
old wooden bridge over raceway, at plant, 
to Newton & Haley, Springfield. Engrs. 
est. $30,000. 


N. Y., La Salle—Niagara Town Bd., 100 
ft. steel girder bridge, 32 ft. roadway, over 
Cayuga k, to Standard Eng. Co., To- 
ledo, O. (street address not available), 
$25,775. Engrs. est. $25,000. Noted 


ig. 17. 
N. Y., Richland—Town Clerk of town of 


Mar. 15, 1923 


1, 1923 


B 


$218,825 
48,461 
140,100 
92,756. 


20,769. 
$771,957. 


June 30,1923 Aug. 
Oct. 31,1923 Dec. 
15,1923 Nov. 30,1923 Dec. 15,1923 Feb. 


Richland 


arch and steel 


River, to G. W. 
Syracuse, $61,300. 


eseees sseessss 2s es 


contract); (B 


by city, for constructing South Avenue Bridge, (A) 
Carter 

" (D) T. Holahan, 
The unit bids were as follows 








A B Cc 
$2,200.00 $2,000.00 $1,500.00 
33.30 42.00 54.00 
43 56 20.00 40 00 
31.24 30.00 40.00 
0.55 1.25 1.00 
0 30 0.30 0.25 
0657 0.07 0.06 
25 00 22.00 25.00 
0 048 0.03 0.65 
2,095 00 1,000. 00 500.00 
$111,102 $111,460 $113,700 
Engi- 
Bldg.. (awarded contract); (C) A. 
1568 East Main St.; (E) Whitmore, 
B Cc D E 
$500 00 $1,000.00 $5,000 00 $1,000.00 
4.00 5.00 4.00 5.00 
1.35 1.50 1.00 1.25 
3.50 4.00 4.00 4.50 
17.00 21.00 16.00 19.00 
25.00 26.00 25.00 25.00 
19.00 20.00 16.00 19.00 
11.00 9.75 9.00 10.00 
8.00 8.00 7.00 8 00 
0.0485 0.05" 0.06 0.051 
0 045 0.0425 0.06 0.0425 
0.07 0.07 0.08 0.07 
1.65 1.75 1.10 1.65 
4.00 4.40 3.50 4.10 
1.50 1.50 1.20 1.50 
1.2% 2.00 1.50 1.75 
1.00 1.00 0.90 1.00 
0.22 0 20 0.17 0.20 
2,500.00 2,000.00 6,000.00 5,500.00 
1,200.00 1,900.00 2,100.00 2,000.00 
$56,642 $58,795 $60,735 $61,809 


Cc dD 
$246,523.00 $244,000. 00 
46,583.00 45,000.00 
166,293.00 156,000. 00 
93,022.00 95,000. 00 
17,687.00 23,000.00 
48,800.00 55,000. 00 
42,615.00 47,000.00 
26,000. 00 25,000. 00 
14,640.00 13,000.00 
97,335.00 100,000. 00 
19,720.00 22,000.00 
24,100. 00 35,000. 00 
$843,318.00 $860,000. 00 
$1.50 $1.50 
1.75 4.00 
13.00 25.00 
12.00 20.00 
0.20 0.18 
0.054 0.06 
1,1923 Dee. 1, 1923 
1,1923 Feb. 1, 1924 
15,1924 
rein.-con. 


in village of Pulaski, 
girder bridge across Salmon 

Thompson, Gurney Blidg., 
Noted Aug. 17. 


N. J., Camden—Philadelphia & Reading 


R.R., 


here, to C. 


Sts., 


Phila. 


Reading Terminal, 
structing bridge, 5,000 ton stone, 3,000 cu. 
yd. sand and 150 ton reinforcing bars, Jack- 
son St. and Philadelphia & Reading R.R., 
and Somerset 


leigh, rein.-con. 


Co. Sylva, $42,980. 


T. Bower, Tuli 
Engrs. est. $35,000. 


North Carolina—State Hy. 


Phila., 


recon- 


Dept., Ra- 


bridges and culverts on 
State Project 888, Yancey Co., to The Luck 


Noted July 6. 


Ohio—Dept. Highways and Pub. Wké., 
Columbus, bridges in followin 
Guernsey Co., Sect. 
concrete beam, to Noble Bridge Co., Mt. 
Vernon, $9,076. 
Guernsey Co., 


“ I” 


Sect. 


Rd., concrete arch and a 


Haine 


& Auth, Toledo, 
available), $12,487. 


orpgee 
rein.-con. slab and approaches, 
Bridge Co., Mt. Vernon, $9, 

Crawford Co., Sect. “G’ 


counties : 
ational Rd., 


National Rd., 


to Noble 


565. 
Bucyrus-Cresline 


ches, to Le 


, (street address not 
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Bridges (Continued) 


Butler Co. Sect. “C” Hamilton-Scipio 
Rd., concrete beam to V. F. Hughes, Hamil- 
ton, $4,169. 

Butler Co., Sect. “J” Hamilton-Middle- 
town Rd., concrete girder, to C. C. Johns, 
Middletown, $1,797. Noted Sept. 7. 


Mich., Marine City—State Hy. Dept., 
Lansing, Bridge 770901, substructure for 
134 ft. 4 in. swing bridge, 24 ft. roadway. 
incl. 1,020 cu.yd. rein.-con., 99,220 Ib. rein- 
forcing, to Lyons Constr. Co., Dearborn, 
$48,641. Noted Aug. 24. 

Mich., Mottville — State Hy. Dept., 
Lansing, Bridge 781102, with three 90 ft. 
concrete girders, 20 ft. roadway, to Smith 
& Nichols, Hastings, $33,420. Noted Aug. 10. 

Wis., Wauwatosa—City and Milwaukee 
Co., 80 ft. rein.-con. arch span, 40 ft. road- 
way, two 11 ft. sidewalks, over West Main 
St., to Stein Constr. Co., 204 Grand Ave., 
Milwaukee, $34,370. Noted Aug. 31. 


la., Oskaloosa—Mahaska Co., 21 culverts 
and extensions, to D. B. Russell, Oska- 
loosa, $11,225, concrete figures $21.88 per 
cu.yd.; 1 high truss, one I-beam, 2 pony 
trusses, to L. R. Gabriel Co., Muscatine, 
$32,288, concrete figures $18.84 per cu.yd. ; 
17 culverts and extensions, to C. A. Dickey, 
Hedrick, $9,200, concrete figures $17.75 per 
cu.yd. 

Ia., 
to Des 


Scott City—Scott Co., 1 high truss 

Moines Steel Co., 5th and Tuttle 
Sts., Des Moines, $11,982, concrete figures 
$27.12 per cu.yd.; 31 culverts and exten- 
sions, to Federal Bridge Co., 1002 Bankers 
Trust Bldg., Des Moines, $20,593, concrete 
figures $26.54 per cu.yd.; 18 culverts and 
extensions, 1 pony truss, to Lundgren- 
Reis Co., 65 College St., Des Moines, $25,- 
790, concrete figures $26.09 per cu.yd. 

Minn., Two Harbors—See “Streets and 
Roads.” 


Calif., Riverside—Bd. Supervs. Riverside 
Co., 5 span ornamental concrete bridge over 
Santa Ana River at foot of Mt. Rubidoux, 
to De Waard & Cobham Constr. Co., San 
Diego, (street address not available), 
$99,500. 

Ont., Baden—Waterloo Co., steel_super- 
structure, concrete abutments in Wilmot 
Twp., steel work to J. J. Hill, Mitchell; 
concrete work to A. Fraser, New Hamburg. 
Engrs. est. $35,000. 


Dams 


PROPOSED WORK 


8S. D., White River—Voted $25,000 bonds 
for dam in White River, 100 lin.ft. long, 
12 ft. high, concrete or logs and stone, 
with 200 ft. dike, also power house and 
hydro-electric plant. T. H. Green, city clk. 


CONTRACTS AWARDED 


Wis., Oconto Falls—Union Mfg. Co. con- 
crete and steel dam to increase power, to 
W. E. Ule, 603 Clark St., Stevens Point. 
Eners. est. $25,000. 


B. C., Elko—See “Industrial Works.” 


Excavation, Drainage, 
Irrigation 


PROPOSED WORK 


Alexandria—Soon takes bids build- 
ing drainage system and improving 7th St. 


La., 


ditch. $100,000. 


Wis., Calamus—Dodge Co. Drainage Bd. 
making plans 3 mi. tile drain, 1 mi. each of 
8, 12 and 18 in. drain tile, incl. 6,000 acres. 
$30,000. L. M. Schindler, 717 Clark St, 
Appleton, engr. 


Calif., Rio Vista—Recl. Dist. 2060 hav- 
ing surveys made raising levees, 4 mi. bank 
protection, constructing drainage ditches. 
Plan to purchase Hastings Tract Co. lands 
and make above improvements. H. S. Bonte, 
Balfour Bldg., San Francisco, engr. 


Ont., Barrie—Simcoe Co. plans to jute 

Nottawasaga River and reclaim 20,000 

acres flooded lands. $50,000. Engineer, 

c/o Provincial Dept. Pub. Wks., Toronto. 
BIDS DESIRED 

N. Y., New York—Sept. 18, by J. H. 
Delaney, comr. Docks, Pier “A” foot. of 
Battery Pl., North River, dredging Chelsea 
Piers, Manhattan Boro. 

Delaware—Sept. 27, by State Hy. Dept., 
Dover, excavatin at Camden, Contr. 
CK-8A; adv. this issue. 

Fla., Ft. Lauderdale—Sept. 19, by City 
Council, 8,400 lin.ft. canal, 35 ft. bottom, 
81,000 cu.yd. earth and 9,000 cu.yd. rock 
excav. $47,500. H. C. Davis, Ft. Lauder- 
dale, engr 
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Ia., Nevada—Sept. 20, by M. R. Purk- 
hiser, aud. Story Co., constructing D. D. 
3, 53,840 lin.ft. 8-28 in. tile, 30 inlets, for 
Story and Marshall Counties. $25,000. W. 
A. Olson, Nevada, engr 


Mo., Ravenwood—Sept. 21, by F. H. 
Casteel, secy. Jackston Twp. D.D. at Platte 
Valley Bank, constructing main ditch 456,- 
000 —7e. 8 laterals, 61,700 cu.yd. and 60 
acres clearing. C. E. Jacoby Eng. Co., 527 
Shukert Bidg., Kansas City, engr. 


Calif., Merced—Sept. 22, by Dirs. Merced 
Irrigation Dist., constructing Fairfield Canal 
system, 7.4 mi. laterals and 8.4 mi. main 
canal, 67,300 cu.yd, excav. and 36,700 cu. 
yd. borrow. R. C. Starr, Merced, ch. engr. 


CONTRACTS AWARDED 
N. J., South Amboy—Pennsylvania R.R., 
Broad St. Sta., Phila., dredging 180,000 
cu.yd. South Amboy Harbor, to Morris & 
Cummings Dredging Co., 17 State St., 
New York City, $0.195 per cu.yd. 


Il, Bloomington—Trustees Bloomington 
Normal Sanitary Dist., 404 Unity Bldg., 
constructing open channel work, to W. F. 
ae Co., Piper City, $22,000. Noted 
uly 20. 


Ia., Garner—Hancock Co., D. D. 114, 10,- 
300 lin.ft. open ditch, 54,216 cu.yd. excav., 
29,454 lin.ft. 6-24 in. tile, to E. L. Hatten, 
Britt, excav. $0.20 per cu.yd.; Clement 
Products Co., Mason City, tile $16,420; C. 
Hampe, Britt, tile labor $11,899. 


Mont., Great Falls—Canals, etc.—U. S. 
Recl. Service, Sun River Project, 118,000 
cu.yd. canal excav., 21,000 cu.yd. excav. 
for structures, 1,850 cu.yd. rein.-con., 2,500 
lin.ft. vitr. and concrete pipe, 171,000 lin.ft. 
lumber, etc. to J. B. Roberts, Simms, H. 
M. Morris, Ft. Shaw, Jenkins Bros., Fort 
Shaw, E. L. Burgess, Ft. Shaw and F. 
Coolidge, Laramie, Wyo., total $60,000. 
Noted June 29. 


Ore., Grants Pass—Grants Pass Irriga- 
tion Dist., excavating main canal, 4 mi. 
new canal and enlarging old canal 2 mi., 
167,000 cu.yd. dry earth and 13,000 cu.yd. 
dry rock excav., to P. Welch, Medford, 
$73,580. Engrs. est. $100,000. Noted 
Aug. 17. 


Calif., Marysville—Dredging Ellis Lake, 
130,000 cu.yd. excav., to J. D. Hutchison, 
Rio Vista, $29,000. Noted June 29. 


Calif., Oroville—Drainage Dist. 200, to 
G. Pollock Co., Forum Blidg., Sacramento, 
4 or 5 mi. main canal, 5 to 6 ft. deep, 15 
ft. wide, and 5 mi. main canal, 5 to 6 ft. 
deep, 10 ft. wide, at $0.23; 5 mi. laterals, 
$0.19. Work involves 261,465 cu.yd. excav. 


Streets and Roads 
PROPOSED WORK 


New York—H. S. Sisson, comr. State 
Hy. Dept., Albany, received no bids Aug. 
29, improving 3.57 mi. Highway 8133 More- 
houseville-Piseco, Part 3, Hamilton Co., 
$128,918; reenns 2.5 mi. Repair Contr. 
3021 ey 742, Steuben Co., $77,273. 
Noted Aug. 17. 


N. Y., Auburn—Plans paving Lake Ave., 
Logan, Lansing and Franklin - $25,000; 
also 1,000 ft. culvert for Wood Creek in 
9th Ward, $12,000-$14,000. M. F. Dullea, 
city engr. 


N. Y¥., Lackawanna—Plans paving Ab- 
bott Rd. $54,000. B. McDonnell, comr. 
Pub, Wks 

N. ¥., Niagara Falls—City Manager soon 
takes bids aving 958 ft. James Ave. from 
Lewiston Rd. to Washington St., 30 ft., 
granite, wood block, sheet asphalt, brick 
or asphaltic concrete, $26,400. W. B. Ben- 
nett, city engr. 


N. Y., Niagara Falls—Plans paving 2,039 
ft. alley from re to Ferry Aves., 15 
ft., granite, wood block, asphalt, sheet as- 
phalt, asphaltic concrete or brick, $31,575, 
estimate based on granite block; 627 ft. 
South Ave., 24 ft., $14,125. W. B. Bennett, 
city engr. 

N. Y., Seneca Falls—Plans pov Beryl 
Ave., Bridge extension, South Park and 
Daniel Sts., over 1 mi. long. $45,000. W. 
S. Lozier, Rochester, (street address not 
available), engr. 


Fia., West Palm Beach—Bd. Comrs. 
Palm Beach Co. repjewsod bids unopened 
shell paving Ocean Bivd. on Jupiter Island 
and resurfacing road from county line to 
Sewells Point, total es ar 83 mi. New 
bids will be called. R. F. Goodman, West 
Palm Beach, engr. Noted July 27. 


Fia., West Palm Beach—Comrs. Palm 
Beach Co. rejected bids w gg ane ge mi. 
Dixie Highway north of Jupiter Bridge. 


a 


Vol. 89, No, 1 


es 


New bids and specifications wi) 
R. F. Goodman, West Palm Bea 


0., Dayton—Plans paving 1, 
St. from Riverview to Grand A\ 
3,000 lin.ft. cement curb and »), 
sq.yd. vitr. brick, concrete o; 
rock asphalt on concrete, Bs 
Houk, city engr. 


Ind., Indianapolis—Marion | 
concrete paving 2.8 mi. S. A. FPurn: 
20 ft., 26,895 sq.yd. concrete, 16, 
excav., 3,300 cu.yd. fill, 199 cu.y; 
for concrete bridge, etc. $83.62. 
Griffith, Indianapolis, engr. 


Mich., Detroit—Plans paving 4 
Leuschner Ave. from Hamtramck 
its to Mt. Elliott Ave., $20,300, 
yd. Bordeau Ave. from Belleterre to Nardiz 
Aves., $17,220, 2,800 sq.yd. Marcus Ave. 
from Mt. Elliott to Foster Aves., $13.77 
4,350 sq.yd. Wyoming Ave. from Grand 
River to Fullerton Aves. $21,700, 4.000 er 
yd. Genesee Ave. from Joy Rd. to Chicago 
Bivd., $20,120, 4,600 sq.yd. Brentwood Ay 
from Woodward to Charleston Aves,, $9. 
240, all with 34 in. sheet asphalt on § jn 
concrete, also 5 alleys with one cow: 
crete, totaling $19,270. J. 
engr. 


Mich., Holland—Plans grading and pay. 
ing 4,060 ft. Main St., 10,575 sqyd. cow 
asphalt, 3,470 cu.yd. excav. $45,000. 


Wis., Johnson Creek—Rejected bids re- 
ceived Aug. 11, concrette paving Milwaukee 
and Watertown Sts. Will = readvertise 
later. Parsons & Orbert, 216 West Water 
St., Milwaukee, engrs. Noted Aug. 3. 


Kan., El Dorado—Butler Co. Comrs. soon 
take bids graveling 6.258 mi. road from 
Augusta to Gordon, Sect. A, Federal Aid 
Project 124, 18 ft. $75,000. H. D. Barnes 
co. engr. Noted June 15. 


Neb., Harvard—Plans 75,000 sq.ft. pay 
ing. Grant, Fulton & Letton, Bankers |, 
Bldg., Lincoln, engrs. 


Neb., Lincoln——Lancaster Co. soon takes 
bids curbing, guttering and paving with 
vertical fiber brick, asphalt, concrete or 
asphaltic concrete 4,000 lin.ft. O St. from 
44th to 56th Sts. A. H. Edgren, co. engr. 


Missouri—State Hy. Dept., Jefferson City, 
plans 10.6 mi. road north Kansas City to 
Liberty, 24 ft., Federal Aid Project 99, Clay- 
ton Co., 21,206 cu.yd, roadway excav., 113,- 
341 sq.yd. 1 course concrete pavement, 18 
ft, wide, 7 in. at center and edges; 12.32 mi. 
road from Gallatin southwest and north- 
west, 24 ft., State Aid Project 20.206, Davies 
Co., 54,497 cu.yd. earth excav., 10,261 cu.yd 
borrow, 562.96 cu.yd. concrete masonry, 
etc. ; 2.381 mi. road from Lin Creek north- 
wardly, 24 ft. State Aid Project 20.195 
Camden Co., 13,155 cu.yd. earth excav., 
1,219 cu.yd. borrow, 5.4 cu.yd. concrete 
masonry, etc.; 10.378 mi. road from Buffalo 
northwest and northeast, 24 ft., State Aid 
Project 20.183, Dallas Co., 34,828 cu.yd 
earth and 800 cu.yd. rock excav., 9,565 
cu.yd. borrow, 505.6 cu.yd. concrete 
masonry, etc.; 4.543 mi. road from Ava 
southeastwardly, 24 ft., State Aid Project 
20.196, Douglas Co., 25,113 cu.yd. earth and 
1,915 cu.yd. rock excav., 41.7 cu.yd. con- 
crete masonry, etc.; 3.138 mi. road south 
of Lindell, 24 ft., State Aid Project 20.170, 
Grundy Co., 13,836 cu.yd. earth excav.. 
1,692 cu.yd. borrow, 237.5 cu.yd. concrete 
masonry; 0.94 mi. road from Richmond 
northwardly, 24 ft., State Aid Project 
20.202, Ray Co., 5,914 cu.yd. earth and 694 
cu.yd. rock excav., 200 cu.yd. borrow, 33.9 
cu.yd. concrete masonry, etc. B. H Piep- 
meier, state highway engr 


Mo., Springfield—Plans pavin 
St. from Elm to Grand Sts., 2 
tarvia on stone, G. W. Culler, 
Jefferson St., engr. 


Calif., Bakersfield—Had plans prepared 
improving Kern St. between Jackson and 
Lake Sts., 813 lin.ft. concrete curb, 2,672 
sq.ft. concrete tter, 33,952 sq.ft. 14 in. 
warrenite bitulithic on 34 in. asphaltic con- 
crete; Oregon St. between Baker and Beale 
Sts., 3,259 sq.ft. concrete gutter, 48,121 sq. 
ft. 14 in. warrenite bitulithic on asphaltic 
concrete; portions of B, F, G, H, I, 7th, 
10th, 14th and 16th Sts., Dist. 459, 4,032 
lin.ft. concrete curb, 23,883 sq.ft. concrete 
walks. W. D. Clark, city engr. 

Calif., Bakersfield—Rejected bids im- 
proving Oak St. New proceedings will be 
start under specifications to provide 1) 
in. warrenite bitulithic on 4 in. asphaltic 
concrete. W. Clark, city engr. Noted 
July 27. 


Calif., Chico—Plans surfacing 30 to 40 
blocks, probably asphaltic concrete. F. S. 
Robinson, city engr. 


Calif., Daly City—Had 
proving various streets 
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topeka on 4 in. concrete, 6,349 lin.ft. con- 
vete curb and gutter, 2,165 lin.ft. 4 in. vitr. 
jateral sewers, 880 sq.ft. cement walks, 
4000 cuyd. grading. G. A. Kneese, City 
Hall, Redwood City, engr. 


if, Fresno—Had plans prepared im- 
one Mono St. between Van Ness and P 
Sts, 91,759 sqft. grading, 85,879 sq.ft. 
asphaltic pavement, 5,645 sq.ft. concrete 
utter, 3,339 lin.ft. concrete curb, etc. Ww. 
Stranahan, city engr. 


Calif., Oroville—Supervs. Butte Co. re- 
ceived no bids Aug. 31, surfacing ? mi. 
Neal Rd. with crushed rock, surfacing 
Laurel St., Stirling, City, asphalt macadam 
on 2 in. base. H. H. Hume, co. surv. Noted 
ae bids i 

lif., Rio Vista—Soon takes s im- 
eroving various streets in Dist. 1, 2 and 3. 
To exceed $25,000, C. E. Sloan, Santa Fe 
Bidg., San Francisco, engr. 


Calif., San Diego—Having plans prepared 
grading, curbing, laying sidewalks and pav- 
ing Lincoln St. from Oregon to Bancroft 
Sts., 4,871 lin.ft. cement curbing, 22,441 sq. 
ft. cement sidewalks, 16,188 sq.yd. bitumi- 
nous macadam 13 in. thick; Granada and 
Redwood Sts., 523 lin.ft. cement curbing, 
1.952 sq.ft. cement sidewalks, 11,105 sq. 
yd. 1} in. asphaltic concrete on 24 in. 
bituminous. F. A. Rhodes, City Hall, engr. 


Calif. San Francisco—City and San 
Francisco Co. had plans prepared improv- 
ing 27th, 28th, 29th and 30th Aves. be- 
tween Ulloa and Vicente Sts., 6,101 cu.yd. 
excav., 1,706 cu.yd. fill, 570 lin.ft. 8 in. 
vitr. sewers, 4,800 lin.ft. concrete curb, 
10,000 sq.ft. concrete and 86,000 sq.ft. as- 
phaltic concrete pavement. $40,000. M. M. 
O'Shaughnessy, city engr. 


Calif,, Stockton—San Joaquin Co, having 
plans prepared improving Austin Rd., 5,000 
cu.yd. grading, 7,600 ton rock, 770 bbl. as- 
phaltic oil; Central Ave. in Sumner House 
Tract, 2,500 cu.yd. grading, 4,200 ton rock, 
308 bbl. asphaltic oil; Duncan Rd. between 
Waterloo and Linden Rds., 2,500 cu.yd. 
grading, 4,300 ton rock, 736 bbl. asphaltic 
oil; Louise Ave. in Sumner House Tract, 
4,500 cu.yd. grading, 8,500 ton rock, 736 
bbl. asphaltic oil; Bixler Rd. 444, 6,500 cu. 
yd. grading; Graham Rd. from Waterloo 
Rd. 3 mi, east of Tokay School, 3,500 cu.yd. 
grading, 4,050 ton gravel; Quinsby Ave. 
between Lodi and Kettleman Lane, 2,500 
cuyd. grading, 5,472 ton rock, 525 bbl. as- 
phaltic oil. F. E. Quail, co. surv. 


Que., Montreal—Plan concrete sidewalks 
as follows: 569 ft. on Jules Verne Ave. 
$2,300, 285 ft. Baldwin Ave. $157, 3,700 ft. 
Dixon Ave. $1,931, 6,892 ft. St. Lawrence 
Ave. $43,472, 555 ft. Lacasse St. $1,766, 
820 ft. Gounod St. $3,886, 245 ft. Des 
Voltigeurs St. $830, 761 ft. Bourbonniere 
Ave. $2,628, 520 ft. Villeray Ave. $2,676. 
Cement slab sidewalks 150 ft. on Henri 
Julien Ave. $131, 275 ft. DeNormanville 
Ave. $141, 416 ft. Goulet Ave. $208, 1,190 
ft. Forbin-Janson St. $644, 360 ft. La- 
fontaine St. $203, 4,119 ft. Lyall Ave. 
$2.030, 3,712 ft. Azilda Ave. $1,987, 1,856 
ft. Baldwin Ave. phe 7,680 ft. Des- 
Ormeaux Ave. $6,468, 346 ft. Beaugrand 
Ave. pines. 1,610 ft. Lebrun Ave. $830, 
1,310 ft. Souligny St. $1,078, 840 ft. Deteck 
Ave. $420, 6,000 ft. Birman Ave. $4,298, 
3,060 ft. Ogilvy Ave. $2,464, 3,060 ft. 
Abraham Ave, $2,464, 3,060 ft. Hopper St. 
$2,464, 1,130 ft. Sherbrooke St. $863, 1,200 
ft. Duquesne Ave. $644, 2,000 ft. Baldwin 
St. $1,725, 1,865 ft. Bordeaux St. $1,540, 
1,227 ft. St. Zotique St. $1,155, 4,376 ft. 
Marquette St. $3,619, 382 ft. Boucher St. 
$323, 902 ft. Masson St. $770, 1,049 ft. 
Papineau Grove $924, $5,214 ft. Molson 
Ave. $4,235, 2,772 ft. Poupart Ave. $2,271, 
1,808 ft. Beaubien St. $1,732, 4,794 ft. St. 
Zotique St. $4,235, 926 ft. Delormier Ave. 
$806, 4,760 ft. Iberville St. $4,158, 5,200 ft. 
Parthenais Ave. $4,466, 1,879 ft. Bellechasse 
Ave. $1,694, 1,296 ft. Garnier St. $1,073, 
1,952 ft. Des Ecores St. $1,607, 2,300 ft. 
Des Carrieres Ave, $2,156, 4,091 ft. Mar- 
quette Ave, $3,388, 1,951 ft. Bordeaux Ave, 
$1,617, 1,463 ft. Kingsbury Ave. $1,232, 
16,898 ft. Chabot Ave, $13,244, 9,614 ft. 
Delormier AS. oo Asphalt pavements 
on 4,102 ft, DeVilliers Ave. $50,216, 1,450 
ft. St. Emelie St. $3,145, widening 7,500 ft. 
Cremazie Blvd. from 30 to 80 ft., $80,000. 
Concrete pavement on 677 ft. of land be- 
tween Mansfield and McGill College Ave. 
to Burnside St. $4,043. Waterbound mac- 
adam on 1,390 ft. St. Clothilde St. $5,670. 
H. A. Terreault, dir. pub. wks. 


Que., Outremont—Plans srading, paving 
anc every mn | streets, $126,967; also 
pe nana Seren Ss, $45,547. E. T. Samp- 
Son, city clk, 


Ont., Galt—Plans to lay concrete pave- 
ments on Dundas and East Main Sts. $35,- 


000. Prices wanted on materials. J. D. 
Black, city engr. 
BIDS DESIRED 

Vermont—Sept. 22, at office T. W. Dix, 
state highway comr., Montpelier, gravel 
surfacing 3.24 mi, road in Barton; adv. this 
issue, 

Mass., West Roxbury (Boston P. O.)— 
Sept. 21, by Metropolitan Dist. Comn., 1 
Ashburton Pl., Boston, improving West 
Roxbury Parkway from Centre to Weld 
Sts., 400 cu.yd. grading, 1,500 cu.yd. fill, 
200 cu.yd. loam surfacing, 200 sq.yd. con- 
crete sidewalk, 7,100 sq.yd. concrete road, 
120 lin.ft. edge stone, etc. $50,000. J. R. 
Rablin, Massachusetts Park Eng. Dept., 1 
Ashburton Pl, Boston, Engr. 

Connecticut—Sept. 26, by C. J. Bennett, 
state highway comr., Hartford, surfacing 
4,270 lin.ft. North Main St., Essex; 8,000 
lin.ft. Hadlyme Rd., Lyme; 6,075 ft. Pendle- 
ton Hill Rd., North Stonington; 4,050 ft. 
Pendleton Hill Rd., Voluntown; 56,300 ft. 
Bethlehem-Washington Rd., Bethlehem; all 
foregoing 7 in, native stone macadam ; 17,- 
150 ft. New Haven-New London Rd., Bran- 
ford, 26,256 ft. Housatonic River Rd., Kent, 
both plain cement concrete; also 3 span 
concrete deck girder bridge over Quinnipiac 
River, in North Haven; adv. this issue. 

Conn., New Haven—Sept. 18, by G. X. 
Amrhyn, supt. Park Dept., a? rives at 
East Rock Park, 11,350 sq.yd. bituminous 
macadam. $25,000-$30,000. E. S. Nettle- 
ton,.Bureau of Engineering, city engr. 

Conn., Noroten Heights—Oct. 2, at office 
H. J. Seeley, Soldiers Home, Noroton, con- 
structing drives, curbing and catch basins 
on grounds of Fitch’s Home, here. Adv. 
this issue. 

N. Y., New York—Sept. 14, Dept. Parks, 
Municipal Bldg., repaving roadway _ of 
bridge over tracks of New York, New 
Haven and Hartford R.R., at Bronx and 
Pelham Parkways, asphalt blocks. 

New Jersey—Sept. 27, by State Hy. 
Deept., Trenton, constructing Route 14, 
Sect. 7, Petersburg-Greenfield, Cape May 
Co.; removing present wood block pave- 
ment and concrete on Passaic River Bridge, 
Route 1, Lincoln Highway, and Teens 
same with rein.-con. base and wood bloc 
pavement, ete. A. L. Grover, ch. clk.; 
adv. this issue. 

Pa., Munhall—Sept. 19, grading, paving 
and curbing McClure St., Blake, Brush and 
Boon Alleys, 1,300 cu.yd. excav., 3,000 sq. 
concrete, $25,000. H. I. McClay, 

ro. clk, 

Maryland—Sept. 19, by State Rds. Comn., 
Baltimore, grading, paving, curbing and re- 
moving old material, 2,200 ft. Columbia 
Ave. from Munroe St. to Gwynns Falls. J. 
N. Mackall, Garrett Bldg., Baltimore, chn. 

Md., Baltimore—Sept. 27, by Bd, of 
Awards, grading, curbing and paving with 
14 x 1§ sheet asphalt on 6 in. concrete, 
1-3-6 mix. Lombard St. from East to 
Ellwood Ave., Harvey St. from Lawrence 
to Jackson Sts., Wolfe St. from Pratt to 
Baltimore Sts., East Ave. from Thames St. 
to Eastern Ave., Calverton Rd. from Fred- 
erick Rd. to Hollins St., 15,000 sq.yd. as- 
phalt, 2,600 lin.ft. concrete and 5,700 lin. 
ft. old stone curbing, 3,000 cu.yd. earth 
excav., 15,000 sq.yd. concrete base, Contr. 
225 OC-NA. R. K. Compton, 214 East 
Lexington St., engr. 

Alabama—Oct. 6, by W. S. Keller, state 
highway engr., NTT, grading, sur- 
facing and constructing bridge on 1.13 mi. 
road from Livingston south, 1 acre clear- 
ing, 32,328 cu.yd. common excav. and bor- 
row 2,000 cu.yd, rock excav., 294.96 cu.yd. 
concrete, 14,286 Ib. reinforcing, 12,000 sq.yd. 
24 in. bituminous macadam, penetration 
method, 2,485 cu.yd. slag base, one 120 ft. 
steel span, 865 lin.ft. creosoted timber 
trestle with 1,873 sq.yd. 3 in. cold mix sur- 
facing, ete. 

Ss. C., York—Sept. 19, by Bd. Comrs. 
York Co., grading and surfacing 2.57 mi. 
York-Smyrna_ Rd,, 21,497 cu.yd. common 
and 250 cu.yd. rock excav.; 782 cu.yd. top- 
soil, etc.; bridge over Bullocks Creek on 
above road, 100 cu.yd. dry and 200 cu.yd. 
wet excav., 2,900 lin.ft. piling, 608 sq.yd. 
bituminous surfacing. 

0., Maple Heights (Bedford P. 0O.)—Sept. 
20, by Village, ding and laying side- 
walks on Center Rd., Ellen Bivd., Raymond 
and Summit Aves. To exceed $25,000. F. 
J. Lander, Court House, Cleveland, engr. 

Ind,, Marion—Sept. 16, by Comrs, Grant 
Co., gradin one Freee surfacing 3.5 mi. 
Daniel Stuber .. 16 ft. $27,000. G, 
Swisher, Marion, engr. Noted_Sept. 7. 

Ind., Noblesville—Sept. 16, by Comrs. 
Hamilton Co., grading and gravel surfaci 
3 mi. John Rupe Rd., 18 ft., $25,500; 3 mi. 
Henry Brehm Rd., 18 ft., $26,000. J. 8. 
Shannon, Noblesville, engr. Noted Sept. 7. 

Michigan—Sept. 19, by State Hy. a 
Lansing, grading and surfacing 3.01 mi. 
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State Trunk Line Rds., 24-17, Sects. A and 
B, and 54-6, Sect. B, Neewaygo Co., 10,000 
cu.yd. excav., 28,000 sq.yd. gravel. F. F. 
Rogers, state highway comr. 

Michigan—Sept. 20, by State Hy. Dept., 
Lansing, grading and surfacing 5 mi. State 
Trunk Line Rd. 389-3, Ionia Co. $30,000. 
F. F. Rogers, state highway comr. 

Michigan—Sept. 27, by State Hy. Dept., 
Lansing, grading and surfacing 12.062 mi. 
Federal Aid Project 80, Sects. A and Bb, 
Machinac Co., 73,522 cu.yd. excav,, 127,209 
sq.yd. gravel or stone gravel. F. F. Rogers, 
state highway comr. Noted Aug. 31. 

Kan., Iola—Oct. 13, by Allen Co. Comrs. 
paving 4.046 mi. Fort Scott Wichita High- 
way, Federal Aid Project 125-A, 18 ft. 
$150,000. A. Stroup, co. engr. 

Kan., Wellington—Oct. 6, by Comrs, Sum- 
ner Co., grading 8.426 mi. Meridian Rd., 
Sects. D and E, Project 35, 293% ft. $40,- 
000. Former bids rejected. J. W. Mavity, 
co. engr. Noted a 17. 

eae 19, by State Hy. Comn., 
Cheyenne, grading and placing 18 ft, bit- 
uminous wearing surface on concrete on 
7 mi. Casper-Salt Creek Rd., alternate 138 
mi., 9 ft., Federal Aid Project 19, Natrona 
Co., $300,000; grading, surfacing and con- 
structing culvert on 5.6 mi. ellowstone 
Highway north of Cheyenne, 24 ft., Federal 
Aid Project 134, Laramie Co., $28,653; 
surfacing 12.2 mi. Lincoln Highway from 
Rock River west, 24 ft., ederal Aid 
Project 122, Albany Co., $103,104; 6.2 mi. 
Lincoln Highway from Lookout to Rock 
River, 24 ft., Federal Aid Project 123, 
Albany Co., $40,383; grading, constructing 
culvert, 95 ft. steel, 54 ft. steel truss and 
16 ft. I-Beam spans on 8.8 mi. state high- 
way from Crowheart west, 20 ft., Federal 
Aid Project 172, Tremont’ Co., $$7,042. J. 
F. Seiler, state highway engr. 

Missouri—Sept. 22, by State Hy. Dept. 
at div. office Hermitage, 3.069 mi, road 
from Hermitage westwardly, 24 ft., Fed- 
eral Aid Project 86 A, Hickory Co., 8,862 
cu.yd. earth and 2,395 cu.yd. rock excav., 
12,817 cu.yd. borrow, 54.1 cu.yd. concrete 
masonry, 21,886 sq.yd._ specification C 
gravel pavement, etc. B. H. Piepmeier, 
Jefferson City, state highway ener. 

Tex., Winters—Sept. 22, by Mayor, pav- 
ing, curbing, guttering and preparing sub- 
grade, etc. on 3 blocks, Main and Post 
Office Sts., 67 ft., 8,060 sq.yd. vitr. brick 
or concrete, 1,530 ft. concrete curb. $25,- 
000. U. Stephens, Ballinger, engr. 

Colorado—Sept. 26, by State Hy. Dept., 
Denver, gravel surfacing 5.296 mi. Spanish 
Trail on highway between Hesperus and 
Mancos, Federal Aid Project 213-B, La 
Plata and Montezuma Counties, 18 ft., 322 
cu.yd. concrete, 48,600 cu.yd, common, 5,300 
cu.yd. rock and 17,000 cu.yd. borrow fill 
excav., 23 acres clearing, 14,000 sta.yd. 
overhaul, 55,924 sq.yd. gravel surfacing, 
23,865 lb. reinforcing, 1,100 lin.ft. 15-24 in, 
corrugated metal pipe, $69,747, 3.609 mi. 
Spanish Trail beginning 54 mi. west of 
Durango and extendin west toward 
Hesperus, Federal Aid roject 71-B, La 
Plata Co., 18 ft., 167 cu.yd. concrete, 18,- 
400 cu.yd. common, 6,900 cu.yd. rock and 
12,800 cu.yd. borrow fill excav., 13 acres 
clearing, 900 sta.yd. overhaul, 38,114 sq.yd. 

avel surfacing, 11,870 lb. reinforcing, 

54,099; grading 10.731 mi. Platteville- 
Greeley Rd., beginning 2 mi. north of 
Platteville and extending northeast parallel 
to Union Pacific RR. tracks through La 
Salle toward Greeley, Federal Aid. Project 
226-C, Weld Co., 16 ft. 138,400 cu.yd. 
common, 58,400 cu.yd. borrow fill excav., 
783 cu.yd. concrete, 35,870 lb. reinforcing 
and 30,530 lb. structural steel, etc., $46,071 ; 
— and graveling 7.474 mi. Cochetopa 
Pass Rd. beginning at int about 6 mi. 
west of Saguache an —*, west 
toward Cochetopa, Federal Aid roject 
119-B, Saguache Co., 16 ft., 12/400 cu.yd. 
common, 1,000 cu.yd. rock and 24,600 cu.yd, 
borrow fill excav., 398 cu.yd. concrete, 19,- 
250 -yd. crushed rock surfacing, 20,063 
Ib. reinforcing, includes 40 ft. concrete 
bridge sta. 283 and 53, 242 cu.yd. concrete, 
17,087 Ib. reinforcing, $48,827. ie: ae 
Blauvelt, State Office Bldg., Denver, engr. 


BIDS RECEIVED 

Maine—State Hy. Dept., Au; , bitumi- 
nous macadamizing (a) 2.64 mi. State 
Highway B, Project 58, in Brighton, (b) 
1.004 mi. State Highway D, Project 54, in 
Rockport and Camden ; gravel ois (c) 
5.8 mi. State Highway F, Project 59, in 
Turner, (d) 3.16 mi, State Highway N, 
Project 61, in Perry, (e) 3.67 mi. State 
Highway Ww, Project 55, in Rome and New 
Sharon, (f) 3.36 mi. State Highway W, 
Project 56, in New Sharon; cement con- 
crete paving (g) 3.78 mi. State Highway K, 
Project 52, in Presque Isle, from Arborio 
Road Constr. Co., 408 Main St., Hartford, 
Conn., (a) $56,377, (b) $20,853, (d) $65,- 
268, (f) $43,785; J. Arborio, 82 Church 8t., 
New Haven, Conn., (a) $58,497, (c) $73,861, 
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(e) $52,557, (f) $50,579; A. D. Bridges 
Sons, Inc., Hazardville, Conn., (a) $66,836, 
(b) $18,107, (c) $68,823, (2) $150,189; R. 
Ingalls, Bar Harbor, (b) $21,831; R. and J. 
McGregor, Rumford, (c) $75,048; H. A. 
Day, 284 Parkview Ave., Bangor, (d) $68,- 
883; A. V. Leo Constr. Co., Thompson, 
Conn., (d) $69,075, (e) $54,045, (f) $49,- 
375; . B. Hastings, 1335 Wood Ave., 
Bridgeport, Conn., (e) $54,728 ; Frissell Eng. 
Co., Gardner, Mass., (g) $143,381; McCabe 
& Giovanni, 24 East Concord St., Boston, 
Mass., (g) $157,577. Noted Aug. 17. 

New York—H. S. Sisson, comr. State Hy. 
Dept., Albany, opened bids Aug. 29, im- 
proving 6.48 mi. Highway 8132 Whitehall- 
Dresden Center, Part 3, Washington Co., 
engrs. est. $316,026, from J. L. Hayes 
Constr. Co., Inc., 70 Main St., Yonkers, 
$296,916, Masterson Constr. Corp., 15 East 
40th St., New York, $297,218, Ward & Tully, 
Inc., 189 Montague St., Brooklyn, $306,471 ; 
0.59 mi. Highway 8134, Warsaw Village: 
Kast Buffalo St., Wyoming Co., engrs. est. 
$102,442, from Miller Constr. Co., Punxsu- 
tawney, Pa., $86,542, M. H. Ripton, Roches- 
ter, (street address not available) $89,894, 
as Bros., Forks, $90,581. Noted 
Aug. 17. 

N. Y¥., Richmond Hill—Dept. Darks, 
Municipal Bldg.. New York, opened bids 
Sept. 7, improving main drive in Forest 
Park, from H. E. Kordes, 2577 Cooper St., 
Brooklyn, $72,931; Boro Asphalt Co., 1301 
Metropolitan Ave., Brooklyn, $76,897; 
Peconca Eng. & Contg. Co., $78,419. Noted 
Aug. 31. 

Pa., Phila.—Opened bids Sept. 8, paving 
(1) Ardleght St. from Price to Haines Sts., 
Lebanon St. from 54th to 58rd Sts., Staf- 
ford St. from Ardleigh to Anderson Sts., 

2) 23rd St. from Allegheny Ave. northerly, 
Cherry St. from Conestoga to 55th Sts., 
(3) Torresdale Ave, from Lewis to Kinsey 
Sts., (4) Torresdale Ave. from Gillingham 
to Kennedy Sts., (5) 4th St. from Porter to 
Shunk Sts., 20th St. from 65th to 66th 
Aves., Lebanon Ave. from Bryn Mawr to 
53rd Sts., (6) Rising Sun Ave. from Roose- 
velt Blvd. to Olney Ave., (7) Glen Echo 
Rd, from McCallum St. to Mt. Pleasant 
Rd., Roanoke St. from Springfull Ave. to 
Moreland St., 66th Ave. from 5th to Fair- 
hill Sts., from Eastern Paving Co., Colonial 
Trust Blidg., (1) $26,020, (2) $5,746, (3) 
$29,083, (4) $37.773, (5) $26,563: Barber 
Asphalt Paving Co., Land Title Bldg., (1) 
$27,568, (2) $5,673, (3) $31,076, (4) $38,- 
954 (5) $27,988; M. J. McCrudden, Real 
Estate Trust Bldg., (6) $119,743; F. Mark 
Constr. Co., Commercial Trust Bldg., (6) 
$127,563, (7) $4,863; J. J. McHugh, 1430 
South Penn Sq., (6) $116,850; J. F. Nolen 
& Sons, 63rd and Grovers Lane, (7) $4,676. 


North Carolina—State Hy. Dept., Ra- 
leigh, grading and concrete or asphaltic 
vaving (1) 3.88 mi. State Project 616, 
abarrus Co., (2) 3.4 mi. State Project 765, 
Surry Co., (3) 0.59 mi. State Project 673, 
Davidson and Rowan Counties, (4) 4.83 mi. 
State Project 876, Rutherford Co., (5) 9.81 
mi. State Project 589, Rockingham Co., (6) 
9.87 mi. State Project 460, Orange Co., (7) 
2.1 mi. State Project 590, Rockingham Co., 
(8) 10.24 mi. State Project 528. Davidson 
Co., (9) 2.52 mi. State Project 785, Wilkes 
Co., (10) 9.55 mi. State Project 658, Meck- 
lenburg Co., (11) 7.03 mi, State Project 
328, Columbus Co., (12) 7.88 mi. State 
Project 608, Anson Co., (13) 7.57 mi. State 
Project 901, Buncombe Co., grading and 
topsoiling (14) 12.4 mi. State Project 157 A, 
Martin Co., (15) 12.45 mi. State Project 
157 B, Martin Co., grading and topsoiling or 
gravel surfacing (16) 3.84 mi, State Proj- 
ect 847, McDowell Co., (17) 11.06 mi. State 
Project 712, Ashe Co., grading, rein.-con. 
structures and topsoiling (18) 4.97 mi. State 
Project 784, Wilkes Co., (19) 15.8 mi. 
State Project 882, Rutherford Co., grading, 
rein.-con. structures, concrete or asphaltic 
paving (20) 8.8 mi. State Project 412, Dur- 
nam Co., (21) 1.58 mi. State Project 821, 
Cleveland Co., (22) 10.47 mi. State Project 
822, Cleveland Co., (23) 2.22 mi. State 
Project 761, Surry Co., grading, penetra- 
tion or waterbound macadam paving (24) 
8.98 mi. State Project 380, Pender Co., 
clearing, grading and topsoiling (25) 7.12 
mi. State Project 106, Bertie Co., grading, 
reconstructing old macadam and asphaltic 
surfacing (26) 10.64 mi. State Project 351, 
New Hanover Co., from ‘“"hompson-Caldwell 
Constr. Co., Mooresville, (1) $89,763, (10) 
$227,536; Simmons Constr. Co., Charlotte, 
(street address not available), (1) $90,656; 
Campbell Constr. Co., Georgia Home Bldg., 
Columbus, Ga., (2) $102,442; Fiske-Carter 
Constr, Co., Masonic Temple Bldg., Green- 
ville, S. C., (2) $111,597, (4) $182,968, (9) 
$76,386; Elliott & Sons, Spartanburg, S. 
C., (3) $82,332, (22) $329,882; J. A. Kreis, 
Holston Bank Bldg., Knoxville, Tenn., (3) 
$33,910, (5) $343,754: W. F. McCanless, 
Charlotte, (street address not available), 


ENGINEERING NEWS-RECORD 


Vol. 89 Now 


ROAD WORK—MAINE 


Bids were opened by State Highway Comn., Augusta, Aug. 25, for constr 
miles State Highway “K,” Presque Isle Project No. 52, (A) Frissel Eng. Co 


Mass.; (B) A. D_ Bridge’s Sons, Inc., 


Hazardville, Conn. ; 


(C) McCabe & 


24 East Concord St., Boston. The unit bids were as follows: 


10,868 cu.yd. earth excavation 
175 cu.yd. rock excavation 
1,200 cu.yd. borrow 2 
9,000 cu.yd. gravel base 

33 cu.yd. class “‘A”’ concrete 
96 cu.yd. class ““B" concrete 
64lin.ft. 12-in. C.M. pipe 

32 lin.ft. 14in. C. M. pipe 

30 lin.ft. 18-in. C. M. pipe 

28 lin.ft. 12-in. C.I. pipe 

196 lin.ft. 16-in. C. I. pipe 

168 lin.ft. 18-in. C.I. pipe 

34 lin.ft. 24-in. C.1. pipe 
242.sq.yd. cobble gutter 

80 cu.yd. gravel road 

7,763 cu.yd. one-course cement concrete surface 
345,400 lb. steel reinforcement 
534 lin.ft. wood guard rail 


Extended totals 


Following are lowest bids opened Aug. 25, 
constructing 5.80 mi. State Highway “F,” warner Project No, 
Arborio, 


Sons, Inc., Hazardville, Conn.; (43) J. 


50 

50 

00 

50 | 
04) 035 
60 1 00 


$143,381 $150,189 


$157,577 


by State Highway Comn., Augusta, fo; 


59, (A) A. D. Butnge's 
82 Church St., New Haven, Conn. 


(C) R. & J. McGregor, Rumford. The unit ids were as follows: 


16,000 cu.yd. earth excavation 
50 cu.yd. rock excavation 
3,600 cu.yd. borrow 

50cu.yd. stone fill 

50 ou.yd. gravel base 

2,690 cu.yd. stone base, gravel finish 
515 cu.yd. gravel sub-base 
10cu.yd. side underdrain 

44 cu.yd. class ‘‘A” concrete 
150 cu.yd. class ““B"’ concrete 
10 cu.yd. dry rubble masonry 
672 lin.ft. 14-in. C.M. pipe 
382lin.ft. 16-in. C.M. pipe 

58 lin.ft. 18-in. C.M. pipe 

188 lin.ft. 20-in. C.M. pipe. . 
70lin.ft. 24-in. C.M. pipe 
100sq.yd. cobble gutter 

13,900 cu.yd. gravel road 
4,160 lin.ft. wood guard rail 


Extended totals 


(3) $34,875; Bolton Constr Co., Marion, 
(4) $142,216; Rumer-Graeber Co., Shamo- 
kin, Pa., (4) $155,209; Chitwood & Driscoll, 
Reidsville, (5) $294,352; Public Service 
Production Co., Terminal Bldg., Newark, 
N. J., (5) $309,663, (8) $325,192; R. M. 
Hudson Co., Salisbury, (6) $269,850, (11) 
206,680, (12) $250,473, (22) $340,744; L. 
L. Tindall, Waterford, Wis., (6) $280,967, 
(11) $199,428, (20) $229,629, (24) $205,397; 
Dawkins Constr. Co., Paul-Gale-Greenwood 
Bldg., Norfolk, Va. (6) 290,117, (26) 
$221,705; G. R. Martin, Salisbury, (7) $59,- 
063, (23) $67,396; G. T. Franklin Co., Bas- 
sett, Va., (7) $66,115; Hagedorn Constr. 
Co., Thomasville, (8) $322,832, (12) $251,- 
112; R. G. Lassiter & Co., Citizens Bank 
Bldg., Raleigh, (8) $327,796; D. J. Brook- 
shire & Co, North Wilkesboro, (9) $71,548; 
Hyde & Baxter, 1311 G St, N. W., Wash., 
D. C., (9) $77,995; Union Paving Co., 30th 
and Locust Sts., Phila., (10) $222,833; 
Lampton & Burks, Cornelius, S. C., (10) 
$232,180, (12) $249,930; C. D. Riggsbee, 
Durham, (11) $205,287, (20) $229,214; L. 
J. Smith Constr. Co., Charlotte, (street ad- 
dress not available), (13) $185,494; A. J. 
Wardrep, Holston Bank Bldg., Knoxville, 
Tenn., (13) $196,742; J. F. Mulligan Constr. 
Co., North Wilkesboro, (14) $43,620, (15) 
$44,333, (17) $112,891, (18) $48,714, (25) 
$31,141; Jamison Bros., High Point, (14) 
$43,852, (15) $45,463; J. P. Dicus, Rob- 
binsville, (14) $46,270; J. A. Marrow, 
Clarksville, Va., (15) $47,903, (25) $32,- 
775; C. W. Lacy, Wilmington, (16) $65,- 
374, (24) $147,466; Olliver & Costello Bros., 
Knoxville, Tenn., (street address not avail- 
able), (16) $74,436; W. H. Anderson 
Constr. Co., Johnson City, Tenn., (16) $74,- 
652; J. T. Plott, Greensboro, (17) $98,392, 
(18) $49,545; Albert Bros., Shawsville, Va., 
(17) $110,273; FE. P. Robinson, North 
Wilkesboro, (18) $52,234; C. R. Willard & 
Son, Spartanburg, S. C., (19) $67,874; J. 
Cc. Jobnist, Monroe, (19) $69,532; 
Bros. Constr. Co., Andres, (19) $70,628; 
Porter & Boyd, Realty Bldg., Charlotte, 
(20) $226,507, (23) $81,350; Davis Wilcox 
Constr. Co.. Bessemer City, (21) $52,150, 
(22) $347,731; Leaksville Lumber Co., 
Leaksville, (23) $72,210; Southern-Willite 
Paving Co., Real Estate Exch. Bldg., Rich- 
mond, Va., (26) $181,824. Noted Aug. 3, 
10 and 17. 
Kentucky—State Hy. Dept., Frankfort, 
gradi 2.2 mi. Jenkins-Whitesburg Rd., 
State Project 6, Sect. B, Letcher Co., (a) 
vitr. pipe, (b) c.i. pipe, (c) rein.-con. pipe, 
from Dempster Constr. Co., 721 North Cen- 
tral St., Knoxville, Tenn., (a) $41,674, (b) 


B 


00 
00 
00 
00 
50 
00 
50 
00 
00 
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55 


$68,823 


$73,861 $75,048 
$42,246. (c) $41,625; Cohen Constr. Co 
Knoxville, Tenn., (street address not avail- 
able), (a) $47,535, (b) $48,235; Walton- 
Sudduth, Bluefield, W. Va., (a) $57,691, (b) 
$57,785, (c) $57,785. 

Ohio—Dept. Highways and Pub. Wks. 
Columbus, opened bids Sept. 8, grading 2 
mi. Sect. “L” Mt. Guilead-Mansfield Rd 
Morrow Co., from O. Johnson, West Mans- 
field, $25,494, F. H. Gibben, Prospect, $24,- 
265, D. M. Roach, Defiance, $28,994; bridg: 
on Sect. “S” Salineville-Yellow Creek Rad 
Columbiana Co., from Cox & Heflop 
Kensington, $5,474, H. C. Armstrong, Lis- 
bon, $5,717. 

0., Akron—W. C. Peters, dir. Pub. Serv, 
opened bids Sept. 6, grading, laying side- 
walks and paving with (a) brick, (b) as- 
phalt on (1) 2,200 ft. Aqueduct St., 28 ft 
3,750 lin.ft. stone curb, 1,060 sq.yd. brick 
gutter, 800 sq.yd. 4 in. cement sidewalk 
2,400 cu.yd. earth excav., 7,160 sq.yd. vitr 
brick or 6,100 sq.yd. asphalt, engrs. est. 
(a) $36,392, (b) $36,206, (2) $2,800 ft. 
North Main St., 54 ft., 2,525 lint. stone 
curb, 1,400 lin.ft. brick gutter, 31,500 sq.ft 
sidewalk, 7,500 cu.yd, earth excav., 12,100 
sq.yd. vitr. brick on 6 in. concrete or 10,7) 
sq.yd. asphalt, etc., engrs. est. $84,460, (3) 
1,000 ft. Middlebury St., 24 ft., 1,750 lin.ft 
stone curb, 445 sq.yd. brick gutter, 1,425 
cu.yd. earth excav., 1,930 sq.yd. asphalt o: 
2,375 sq.yd. vitr. brick on 6 in. concret 
engrs. est. (a) $12,573, (b) $12,410, resu 
facing (4) 325 ft. South Case Ave., 30 ft. 
250 lin.ft. stone curb, 1,920 sq.ft. sidewalk 
810 sq.yd. sheet asphalt, 265 sq.yd. 6 in 
concrete base, 125 ton binder, engrs. est 
$5,518, grading and laying sidewalks on (5) 
1,850 ft. Wall St., 18,420 sq.ft. 4 in. cement 
sidewalk, 2,900 cu.yd, earth excav., 950 cu 

d. gravel, engrs. est. $9,178, grading, lay- 
ng sidewalks and graveling (6) 750 fi 
Linden St., 8,450 sq.ft. 4 in. cement side- 
walk, 1,700 cu.yd. earth excav., 400 cu.yd 
bank gravel, engrs. est. $4,141, (7) 1,66! 
ft. Glenwood Ave., 16,620 sq.ft. cement 
sidewalk, 2,600 cu.yd. earth excav., 8/0 cu 
yd. gravel, engrs. est. $9,364, (8) 2,200 ft 
Lakemont Ave., 22,050 sq.ft. 4 in. cement 
sidewalk, 7,500 cu.yd. earth excav., 1,15! 
cu.yd, bankgravel, engrs. est. $13,943, (9) 
3,500 ft. Englewood Ave., 40,200 lin.ft. 4 i) 
cement sidewalk, 3,000 cu.yd. earth excav 
2,100 cu.yd. cinders or gravel, engrs. &*'. 
$16,217, from ; 

Columbus Asphalt Paving Co., Buckeye 
Bldg., (1a) $38,031, (1b) $34,941, (2a) $91, 
005, (2b) $86,223, (3a) $13,927, (3b) $12, 
976. (4) $6.013. 

T. E. McShaffrey Constr. Co., 171 South 
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September 14, 1922 
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Streets and Roads (Continued) 
(la) $37,678, (1b) $35,503, (2a) 


Forge St., 
$83.035, (2b) $78,860, (4) $6,044. 
BE, and W. MeShaffrey Co., 574 Rhodes 
Ave, (la) $36,094, (3a) $13,549. 
“"E. H. Rawle, 839 Bloomfield Ave., (3a) 
yimme Clark Co., 437 2nd Natl. Bldg., (5) 
$8,425, (6) $3,838, ; 
Di Foti Constr, Co., 72 Furnace St., (") 


s7.984, (6) $4,491, (7) $8,238, (8) $13,545, 
9) $14,985. 
(no & Lombardi, 274 Crosby St., (5) 
$10,102, (6) $4,806, (7) $11,631. “4 
H. Gilbert, 19 South Martha Ave., (7) 
$12.427, (9) $15,756. 
H. G. Baltes, Akron (street address not 
available), (9) $16,931. Noted Aug, 31. 
0., Akron—Summit Co. opened bids Sept. 
7, grading and paving 1.19 mi. Richfield- 
Rd. 19 Sect. A, bituminous macadam, from 
A. F. Wible, 859 Chalker St., $26,001; 1.23 


| Brittain-Massillon Rd. 49 Sect. B-2, 
pe from Olson Contg. Co., 
Herberich Bldg., $44.925, H. Gilbert, 19 
South Martha Ave. $45,537, T. E. Mc- 


Shaffrey Constr. Co., 171 South Forge St., 
$45,895. Noted Aug. $1. 

0., Cleveland—Cuyahoga Co. paving 
Bean Rd. 1, 14,500 lin.ft. 4 in. sewer pipe 
gutter, 7,400 cu.yd. earth excav., 12,900 sq. 
vd. concrete, from Freshwater Constr, Co., 
Natl. Bldg., $48,167; W. McDowell & Son, 
10309 Miles Ave., $48,195; River Constr. 
Co., Schofield Bldg., $48,680. 

0., Cleveland Heights (Warrensville 
P. 0.)—Opened bids Aug. 28 paving (1) 
Greyton and Nela View Rds., (2) Cedar Rd. 
(3) Inglewood and_ Roanoke Rds., from 
Spence Bros., c/o Pavers Exch., Society 
for Savings Bldg., Cleveland, (1) $41,393; 
Rieley Bros., The Arcade, Cleveland, (1) 
$46,704 (2) $69,500 (3) $41,889; Cleveland 
Trinidad Paving Co.,*The Arcade, Cleve- 
land, (2) $68,845 (3) $42,339. Work in- 
volves 16,100 lin.ft. stone curb, 15,500 lin. 
ft. 4 in, tile drain gutter, 13,700 cu.yd. earth 
excav., 125,400 sq.ft. vitr. brick, 17,100 
sq.ft. asphaltic concrete and 269,400 sq.ft. 
concrete base. Noted Aug. 24 

Ind.,. Hammond—Comrs. Lake Co opened 
bids Aug. 28, crushed stone surfacing 14,- 
530 ft. Leo Bixeman Rd., 10 ft. wide, 8 in. 
thick, 6,664 cu.yd. fill, 3,600 cu, yd. crushed 
stone, 900 cu.yd. screening, 7232 cu.yd. 
excav., from See Teaming & Supply Co., 
Hammond, $27,400; Courtright, Hiney & 
Wheeler, Gary, $27,500; United Constr. 
Co., Hammond, $31,890, Noted Aug. 17. 

Mich,, Detroit—Opened bids paving (1) 

Malvern Ave, from Van Dyke to Maxwell 
Aves., (2) Arlington Ave, from Six Mile 
Rd, to Stender Ave,, (3) Central Ave. from 
Warren to Tireman Aves., (4) Dakota Ave. 
from John R to Brush Sts., (5) 14th Ave. 
from Chicago to Boston Blvds., (6) Minne- 
sota Ave, from John R to Brush Sts., (7) 
Montana Ave, from Woodward to John R 
Sts., (8) Quincy Ave. from Gladstone to 
Hazelwood Aves., (9) Stoepel Ave. from 
Southfield to Westfield Aves., (10) 12th 
St. from Pilgrim to Puritan Aves., from De- 
troit Asphalt Paving Co., 20 McGraw Bldg., 
(1) $8,388 (2) $12,988 (3) $40,451 (4) $17,- 
571 (5) $7,002 (6) $17,604 (7) $27,020, (8) 
$4,306 (9) $17,202 (10) $16,850; Cleveland 
Trinidad Paving Co., 402 Hammond peri: 
(1) $8,871 (2) $18,289 (3) $43,341 (4) 
$18,740 (5) $7,189 (6) $18,784 (7) $26,607 
(8) $4,588 (9) $17,899 (10) $16,264; G. R. 
Cooke, 1260 Penobscot Bldg., (2) $12,734 
(4) $17,305 (6) $17,333 (7) $26,607. 
_ Wis., Beloit—Paving State St. incl., 3,200 
lin.ft. combined concrete curb and gutter, 
12,000 sq.yd. brick pavement, 4,600 cu.yd. 
excav., from G, Welch, 206 East Water 
St., $57,166. Noted Aug. 17. 

Neb., York—Paving various streets, from 
Roberts Constr. Co., 404-5 ist Natl. Bank 
Bidg., Lincoln; A. A. Dobson, 809 1st 
Natl. Bank Bldg., Lincoln; Ammerman and 
Jackson, Wichita, Kan. Noted Aug. 24. 

Wash,, Seattle— Opened bids Sept. 2, 
paving, ete., Terry Ave. et al, 5,100 sq.yd. 
brick block’ 16,500 sq.yd. 6 in. asphaitic 
concrete, 2,275 sq.yd. in. concrete, 6,780 
\in.ft. 16 in. asphaltic concrete curbing, 
+.000 cu.yd. earth excav., etc., from J. L. 
Smith, Pioneer Bldg., $105,936, R. G. 
“tevenson, 1327 North 34th St., $106,386, 
D. H. Traphagen, Walker Bldg., $107,201 ; 
oncrete walks on Atlantic St., et al., 17,- 
500 lin.ft. 2 course concrete sidewalk, 
1,150 cu.yd. concrete cross walks, 4,000 lin. 
't. 3 in. sewer pipe, from D. H. Traphagen, 
Walker Bldg., $31,532, Coluccio & Erickson, 
17 22nd St, S., $34,384, C. L. Creelman, 
079 25th St. N., $34,700. 

CONTRACTS AWARDED 


Connecticut—State Hy. Dept., Hartford, 
ving 7,552 ft. Sprague State Rd., 18 ft., in 
prague, 7 in. waterbound macadam on 
‘cal stone or traprock base, to. L. Longhi & 


bro., 43 Cent ‘ 375. 
voted Aug, . St., Torrington, $39,375 


ENGINEERING NEWS-RECORD 


New York—H. S. Sisson, comr. State Hy. 
Dept., Albany, improving 2.56 mi. Highway 
1649, East Aurodra-Lancaster, Part 1, Erie 
Co., to Hessell & Son, East Aurora, $93,644, 
engrs. est. $105,778; 6.45 mi. Highway 
8129, Merrills Corner-Collins Corner-Clin- 
ton Co, line, Franklin Co., to R. Hopkins 
Co., 824 2nd Ave., Troy, $193,974, engrs. 
est. $213,523; 6.47 mi. Highway 8130, Nat- 
ural 6 og Part 1, Lewis Co., 
to F. H. ells, Savannah, $231,676, engrs. 
est. $234,730; 4.06 mi. Highway 1648, Mont- 
gomery-Bullville, Part 2, Orange Co., to 
Armstrong & Trowbridge, Middletown, $93,- 
105, engrs. est. $115,666; 5.27 mi. Highway 
6131 Malta-Bemis Heights, Part 2, Sara- 
toga Co., to Eastover Constr, Co., Herki- 
mer, $206,998, engrs. est. $207,148; recon- 
structing 2 mi. Repair Contr. 1353 High- 
way 5250, Oswego Co., to Standard Bitu- 
lithic Co., 50 Church St., New York, $47,- 
647, engrs. est. $47,700; 1.14 mi. Repair 
Contg. 1348 Highway 1115, Rensselaer Co., 
to P. H. Murray, 321 Cutler Bidg., Roches- 
ter, $40,332, engrs. est. $40,557; 2.91 mi. 
Repair Contr. 1349, Highways 714 and 715, 
Livingston Co., to A. Yesu & Son, 27 Car- 
roll St., Binghamton, $85,573, engrs. est. 
$92,368; 2.36 mi. Repair Contr. 3024, High- 
way 726, Madison Co., to Ross Bros. & 
Griffiths, Copenhagen, $64,235, engrs. est. 
$69,339. Noted Aug. 17. 

N. Y., Buffalo—Paving (a) Sect. 1 (b) 
Sect. 2 of Poeey Ave., 40 ft., specification 
B standard asphalt on concrete, to H. P. 
Burgard Co., 1968 Fillmore Ave., (a) $3,256 
(b) $35,552. Noted July 13. 

N. Y¥., Long Island City—M. E. Connolly, 
pres. Queens Boro, Queens Subway Bldg., 
grading, curbing and laying sidewalks on 
Potter Ave., from Van Alst to Goodrich 
Sts., to F. J. Clancy, Corona, $11,899; 101st 
St., to Kennedy & Smith, 93 Amity St., 
Flushing, $40,195; grading and paving 
Potter Ave. from Barclay St. to 2nd Ave. 
and grading, laying sidewalks and paving 
Shaffee St., to Cleveland Trinidad Paving 
Co., Flushing, $36,916 and $6,386 respec- 
tively; curbing and laying sidewalks on 
Opdyke St., to R. A. Hess, Inc., Corona, 
$4,263. Noted Sept. 7. 

N. ¥., New York—Park Bd., Municipal 
Bldg., repaving jen whl d traffic road Southern 
Blvd. in southwesterly portion of Botanical 
Garden, Bronx Boro, to C. D. Beckwith, 
2875 Bway., $24,841. Noted Sept. 7. 

N. Y., Niagara Falls—Paving 24th St. 
from Pine to Ferry Aves., 34 in. vertical 
fibre brick, to J. F. McKinney Corp., Gluck 
Blidg., $31,466. Noted Sept. ¥. 

N. Y., Rochester—Bd. Contr. & Supply 
resurfacing (1) 4,000 ft. North St. from 
Portland Ave. to East Main St., (a) as- 
phalt on present medina blocks (b) laying 
new medina blocks between car tracks, 
engrs. est. $102,320 (2) 3,600 ft. Clifford 
Ave. from end of present pavement to 
Culver Rd. (a) new asphalt (b) medina 
block between car tracks, to T. Holohan, 
162 Lewis St., (la) $29,959 (2a) $21,306; 
New York State Rys., 343 State St., (1b) 
$57,500 (2b) $22,390. Noted Aug. 17. 

N. Y., Rochester—Paving Clifford Ave., 
Paige St. and resurfacing Erion Crescent, 
all asphalt, to T. Holohan, Rochester 
(street address not available), $21,306, $11,- 
489 and $2,039 respectively; grading High- 
land Ave., to W. E. Kinney Co., Rochester 
(street address not available) $13,595; 
West High Athletic Field ane wall, to 
Whitmore, Rauber & Vicinius, ochester 
(street address not available) $2,049. 

- Y¥.,. St. George—J. A. Lynch, pres. 
Richmond Boro, Boro Hall, reconstruct- 
ing roadway, Richmond Turnpike, etc., to 
J. Johnson Sons, 455 Bway., West New 
Brighton, $126,856. Noted Sept. 7 

New Jersey—State Hy. Dept., Trenton, 
constructing Route 7, Sect. 1, Corlies Ave., 
Neptune Twp., Monmouth Co., 18,765 sq. 
yd. concrete, to East Jersey Bridge Co., 
175 Smith St., Perth Amboy, 102% of en- 
gineers estimate ($95,207). Noted Aug. 24. 

N. J., Highland Park—Mayor and Boro 
Council, 10 North 2nd Ave., pavements on 
Montgomery and Johnson Sts., Cedar, Ade- 
laide and South 6th Aves., also sewer in 
Cedar Ave., to Utility Constr. Co. 9% 
Spring St., New Brunswick, $60,304. Noted 
Aug. 31. 

N. J., New Brunswick—Paving Albany 
and French Sts. from Water to Alexander 
Sts., 17,014 sq.yd. asphalt blocks, to Utility 
Constr, Co., 5 Spring St., $122,644. 

N, J., Semerville—Somerset Co., Court 
House, cons(ructing State Highway Route 
9, Sect. 7-A from Grove St. through East 
Main St., North Gaston and Union Aves., 
etc., 12,450 sq.yd. concrete, to New Jersey 
Constr. Co., St., Hackensack, $77,549. 
Noted Aug. 17. 

Pa., Oil City—Resurfacing 7 streets with 
asphalt, to D. A. Grant Co., Veach Bldg., 
$103,292. Noted July 13. 

Pa., Youngsville—A. White, clk. Warren 
Co., paving 3,616 ft. Main St., concrete, 
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(Countys share of work), to W. Martin 
and F. J, Kaltenbach, Girard, $25,994. Noted 
Aug. 17. 

Md., Baltimore—See “Buildings.” 

W. Va., Mullens—Paving units 4, 5, 10, 
11, 12, 18, 14, 15, 22 and 23, vitr. brick, to 
G. T. Fogle & Co., Charleston, $39,320. 

North Carolina—State Hy. Dept., Ra- 
leigh, improving 15.22 mi. State Project 
888, Yancey Co., to The Luck Co., Sylva, 
$166,565. Noted July 6. 

Fla., Tavares—Comrs. Lake Co., resur- 
facing, widening roadbed, building shoul- 
ders, etc., on 17.6 mi. Sect. Rd. G, 22,000 
cu.yd. sand-clay, 20,000 cu.yd. excav., 30 
acres clearing, 1,720 lin.ft, culverts, 11,000 
cu.yd, overburden excav., to Bryson Live 
Stock Co., Jacksonville, (street address not 
available), $40,290. 

Fla., West Palm Beach—Palm Beach Co. 
paving with marl rock and surfacing with 
oil 10 mi, Military Trail-Lake Worth Rd., 
to E. P. Maule, Ojus, $35,300. Noted July 6. 

Kentucky—State Hy. Dept., Frankfort, to 
R. G. Hill & Co., Knoxville, Tenn., (address 
not available), paving with bituminous pene - 
tration macadam on sandstone base, vitr. 
pipe 7.7 mi. Catlettsburg-Louisa Rd., State 
Project 6, Sect. B, Boyd Co., $202,539; to 
Dempster Constr. Co., 721 North Central 
St., Knoxville, Tenn., grading and draining 
(rein.-con, pipe) 9.3 Salyersville-Paintsville 
Rd., Federal Aid Project 76, State Project 
34, Sect. A, Johnson Co., $161,139, 7.2 mi. 
Beattyville-Irvine Rd., State Project 29, 
Sect. A, Magoffin Co., rein-con. pipe, $82,- 
mi. Jenkins- Whitesburg Rd., State Project 
6, Sect. A, Letcher Co., rein.-con. pipe, $45,- 
103, 6.7 mi, Salyersville-Paintsville Rd., 
Federal Aid Project 75, State Project 34, 
Sect. A, Magoffin Co., rein.-con. pipe, $82,- 
997, 1.2 mi. Pikeville-Williamson Rd., Fed- 
eral Aid Project 80, State Project 36, Sect. 
B, Pike Co., $41,451; to U. S. Tackett, Mt. 
Sterling, grading and draining (standard 
vitr. pipe) 1.7 mi. Hyden-Hazard Rd., State 
Project 28, Sect. A, Leslie Co., $57,240; to 
Costello Bros. & Co., Henson Bldg., Knox- 
ville, Tenn., grading and draining (rein.- 
con. pipe) 6 mi. Central City-Calhoun Rd., 
State Project 10, Sect. B, Muhlenberg Co., 
$42,911, 6 mi. Greenville-Nortonville Rd., 
State Project 10, Sect. C, Muhlenberg Co., 
rein.-con, pipe, $42,054; to T. E. Price, 
Lexington, grading 3.8 mi. Carlisle-Sharps- 
burg Rd., Federal Aid Project 61, Sect. A, 
Nicholas Co., $33,858. 

Ohio—Dept. Highways and Pub. Wks., 
Columbus, grading, bridging and paving 
roads in following counties: 

Hancock Co. Sect. “Arcadia” Lima- 
Sandusky Rd., 0.461 mi,,_ rein.-con., to 
Scioto Constr. Co., Kenton, $30,118. 

Marion Co., Sect, “H” grade separation 
in Tully Twp., 0.131 mi., paving with brick, 
to Malloy & Seckel, Marion, $10,660. 

Ashland Co., Sect. “‘D” Mansfield-Wooster 
Rd., 3.508 mi., grading additional width 
and paving with brick, to P. H. Agerter, 
114 South McDonald St., Lima, $54,807. 

Huron Co., Sect. “G-1"" Oberlin-Norwalk 
Rd., 1.746 mi., widening foundation and 
paving with brick, to Hill & Hill Elyria, 
(street address not available), $52,477. 

Huron Co., Sect. “N” Oberlin-Norwalk 
Rd., 1.32 mi., constructing concrete curb, 
to Hill & Hill, Elyria (street address not 


available), $7,106. 
Huron Co., Sect. “O” Oberlin-Norwalk 
rd, 1.28 mi., constructing concrete curb, 


to Hill & Hill, Elyria, (street address not 
available), $6,636. 

Huron Co., Sect. “J-2” Bellevue-Nor- 
walk Rd., constructing concrete curb, Hill 
& Hill, Elyria (street address not avail- 
able), $4,693. Noted Sept. 7. 

0., Akron—W. C. Peters, dir Pub. Serv. 
grading, laying sidewalks and paving 740 
ft. School St., 24 ft., engrs. est. $18,153 


and 500 ft. Carpenter St., 24 ft., engrs. 
est. $8,203, to E. and W. “McShaffrey Co., 
574 Rhodes Ave., $19,141 and $9,068, re- 


spectively ; 900 ft. Nieman St., 24 ft. engrs. 
est. $15,499, to Columbus Asphalt Paving 
Co., Buckye Bldg., $16,371. Noted Aug. 31. 
0., Akron—W. F. Peters, dir. Pub. Serv., 
grading, laying sidewalks and graveling 
,300 ft. McKinley Ave., engrs. est. $6,139, 
3,000 ft. Pitkin Ave., engrs. est. $17,238, 
and_ 1,200 ft. Carlysle St., engrs. est. 33-781. 
to G. J. Stubbs, 30 West State St., $6,391, 
$16,664 and 7,421 respectively ; ading, 
are sidewalks and paving 150 ft. Wilbeth 
Rd., 26 ft., engrs. est. + 5, to T. E. Mc- 
Shaffrey Constr. Co., 171 South Forge 3t., 
$5,809; repaving 500 ft. Kenmore Blvd., 
20 ft., engrs. est. $7,896, to E. H. Rawh, 
839 Bloomfield Ave., $8,000. Noted Aug. 31. 
0., Cleveland—Paving Kipling and Halli- 
day Aves., to Gould & Maybach, 823 East 
150th St., $31,851; East 55th St., to Enter- 
rise Paving & Constr. Co., 8444 Bway., 
$6,495. Work involves 4,380 lin.ft. stone 
curb and 4 in. drain tile gutter, 4,870 cu. 
yd. earth excav., 50,650 ft. vitr. brick 
on 6 in. concrete. Noted pt. 
0., Cleveland—Cuyahoga Co., paving 
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Streets and Roads (Continued) 


Royalton Rd. 5, to Lake Erie Constr. Co., 
Hickox Bldg., $34,951; Lee Rd. 4, to 
Freshwater Constr. Co., Natl. Bldg., $140,- 
672. Noted Sept. 7. 2 

0., Columbus—Franklin Co., grading and 
paving 10.3 mi. Alkire Rd., 16 ft., asphaltic 
macadam, to W. M. Gray, 408 Fairwood 
Ave., $224,871. Noted Sept. 7. 

Ind., South Bend—St. Joseph Co.., 
crete paving 3.8 mi. C. A. Carlisle Rd., 
16 and 18 ft., to Rieth-Riley Constr. Co., 
Goshen, $103,800. Engrs. est. $92,000. 
Noted Aug. 17. 

Michigan—State Hy. 
grading 4.731 mi. State Trunk Line Rd. 
51-2, Sect. A, Ottawa Co., 50,075 cu.yd. 
y. to Kemme & Deipeirhorsh, Zeeland, 
$24,734. 4 

Michigan—State Hy. Dept., Lansing, 
grading and surfacing 5.921 mi. State 
Trunk Line Rd. 35-3, Delta Co., to Stephen- 
son & Martelle, Gladstone, incl. 26,495 cu. 
yd. excav. $0.55, 104.7 cu.yd, 1:2:4 concrete 
$20, 62.1 cu.yd. 1:3:6 concrete $18, 53,662 
sq.yd. waterbound macadam $0.75, total 
$60,952; 2.75 mi. State Trunk Line Rd. 
12-42, Iron Co., to Iron Co. Rd. Comn., 
Crystal Falls, 5,200 cu.yd. excav. $0 65, 
115.3 cu.yd. 1:2:4 concrete $20, 29,040 sq. 
yd. bituminous macadam $1.45, total $52,- 
682; 5.996 mi. Assessment Dist. Rd. 207, 
Huron and Tuscola Counties, to A. Mc- 
Donell, Omer, 13,327 cu.yd. excav. $0.35, 181 
cu.yd. 1:2:4 concrete $15, 138.1 cu.yd. 1:3 :6 


con- 


Dept., Lansing, 


concrete $13, 56,183 sq.yd. gravel $0.82, 
total $56,826; 8.862 mi. State Trunk Line 
Rd, 28-9, Sect. B, Baraga Co., to Heranen 
Salonen, Herman, 67,570 cu.yd. excav. 
$0.48, 158.9 cu.yd. 1:2:4 concrete $18, 


109.2 cu.yd. 1:3:6 concrete $16, total $58,- 
914; 4.258 mi. State Trunk Line Ra. 4, 
Luce Co., to Hill Bros., Chatham, $26,328, 
1.986 mi. State Trunk Line Rd. 11-7, 
Manistee Co., to Manistee Co, Rd, Comn., 
Ludington, $35,234. ; 
Mich., Detroit—To J. Porath, 745 Gris- 
wold St., paving 2,300 sq.yd. alley between 
Morrell, Ferdinand, Christiancy and_ Dix 
Sts., $5,711, 800 sq.yd. alley between Fern 
Pl, Butler and Page Sts., $2,220; W 
Tatti, 1337 Three Mile Dr., 2,100 sq.yd- 
alley between Belvidere, McClellan, Sylves- 
ter and Canfield Sts., $4,707; G. Nunn, 6409 
Srd Ave., 1,500 sq.yd. alley between 12th, 
Wilson, Euclid and Philadelphia_ Sts.. 
$3,828, 1,580 sq.yd. alley between 3rd, 2nd, 
Alexanderine and Willis Sts., $3,965, 1,44” 
sq.yd. alley between West Grand_ Bivd.. 
Churchill, Wilson and Bethune Sts. $3,599; 








to Otis Cement Constr. Co., 806 Hammond 
Bldg., 1,520 sq.yd. alley. between Crane. 
Rohns, Goethe and Mack Aves., $3,573, 


1,100 sq.vd. alley between St. Aubin, Du- 
bois, Erskine and Pierce Sts. $2,583, 1,380 
sq.yd. alley between Concord, Canton, 
Kercheval and Waterloo Sts., $3,463, 670 
sq.yd. alley between Chere, Grandy, Ferry 
and Palmer Sts., $1,659; to R. J. Powelson 
Co., 6415 Iroquois Ave., 1,420 sq-yd. alley 
between John R. Brush, Bethune and Smith 
Sts. $3,551, 1,260 ft. alley between 
Iroquois, Seneca, Gratiot and Medbury Sts., 
$3,160. 

Wis., Beloit—Paving, etc., Portland Ave.., 
12,600 sq.yd. concrete, 1,500 lin.ft. combined 
eurb and gutter, 4,000 cu.yd. earth excav., 
to Clayton Constr. Co., 397 Farwell Ave., 
Milwaukee, $29,058. Noted Aug. 17. ’ 

Wis., Mellen—Paving Main and Bennett 
Sts. 11,700 sq.vd. concrete, to Woodrich 
Constr. Co., 837 Metropolitan Life Bldg., 
Minneapolis, Minn., $38,470. Noted Aug. 31. 

Wis., Superior—Paving 1,860 ft. 5th St. 
from Tower to Weeks Aves., bitulithic on 1 
course concrete, 30 ft., incl., 32,000 lin.ft. 
concrete curb, to E. Johnson & Sons, 572 
West 5th St., $32,709. 

Ia., Ft. Dodge—Paving 10 blocks 11th 
St. S. W., asphaltic concrete, to Rasmussen 
& Horrabin Constr. Co., Ft. Dodge, $2.99 
per sq.vd. Noted Aug. 31. 

Minnesota—State Hy. Dept., St. Paul, 12 
mi. State Project 13-01, Federal Aid Proj- 
ect 294, LeSueur Co., 266,780 cu.yd. excav., 
to Nelson, Fulton & Nelson, Temple Court, 
Minneapolis, and Nolan Bros., 18 North 2nd 
St., Minneapolis, $63,000, Bridges and cul- 
verts in connection with above job not yet 


awarded. Noted Aug. 10. 

Minn., Skakopee—Grading 10 mi. road 
from New Prague to St. Patrick, 24 ft.. 
Scott Co., to Nolan Bros., 18 North 2nd 
St., Minneapolis, and Nelson, Fulton & 
Nelson, 355 Temple Court, Minneapolis. 
$21,005; culverts to Lyle Culvert & Road 
Equipment Cc., 171 27th Ave. S. E., 
Minneapolis 


Minn., Two Harbors—Lake Co., grading 
39.5 mi. State Project 1-01, Federal Aid 
Project 282, between Little Marais and Two 
Harbors, 549,000 cu.yd. excav., portable 
and monolithic culverts, Bridge 3457, 150 
ft., Bridge 3459, 380 ft., Bridge 3460, 80 ft., 
Bridge 3582. 220 ft., Bridge 3586, 60 ft., 
Bridge 3587, 50 ft., Bridge 3588, 60 ft., 


Bridge 3590, 40 ft., Bridge 3887, 23 ft., to 
A. Guthrie & Co., Inc., 366 Jackson St., St. 
Paul, $623,000. Noted Aug. 23. 

Kan,, Salina—Paving, curbing and gut- 
tering Elm, Ash, 11th and 12th Sts, Penn 
and Iron Aves., curbing and guttering only 
Jamestown Ave., to Smith Graham Constr. 
Co., Wichita, (street address not avail- 
able), $105,958. Noted Aug. 24. 

Kan., Valley Falls—For 7,000 yd. brick 
paving, 2,100 lin.ft. curb and gutter, 460 
lin.ft. stone sewer, to Southwest Paving 
Co., Wichita, (street address not avail- 
able), $26,978. Noted Aug. 24. 

Missouri—State Hy. Dept. at div. office 
Bloomfield, 9.943 mi. road from Cairo to 
Poplar Bluff, 24 ft., Federal Aid Project 
118 B; Stoddard Co., to Novaculite Constr. 
Co., Marion, TIL, $28,950. Noted Aug. 24. 

8S. D., Sioux Falls—Paving 8,969 sq.yd. 
8th.St. from Cliff to Asylum Aves. cement 
concrete, to C.' H. Atkinson Paving Co.. 
Watertown, $2 per sq.yd.; 10,815 sq.yd. 
2nd Ave, from*10th St. to Chicago, St. 
Paul, Minneapolis & Omaha Ry. cement 
concrete, to S. L. Norlin, Sioux Falls, $2 
per sq.yd. Noted July 20. 

Tex., Beaumont—Jefferson Co. paving 
with 2 in. asphalt on 6 in. concrete base, 
to Smith. Bros., 313 Sumpter Bldg., Dallas, 
3 mi.”Spindle Top Rd., 16 ft., 27,034 sq.yd. 
asphalt on concrete, 9,652 cu.yd. earth and 
borrow. excav. $106,678, engrs. est. $117,- 
345 incl. 10% for engineering and contin- 
gencies; 44 mi. Port Neches Rd., 16 ft., 
42,240 sq.yd. asphalt on concrete, 17,721 
cu.yd, earth excav., $167,446, engrs. est. 
$184,000 ‘incl, 10% for engineering and con- 
tingencies ;-43 mi. Franklin St., 16 ft., 46,- 
933 sq.yd. asphalt on concrete, 20,133 
cu.yd. earth and borrow excav., $200,086, 
engrs. est. $220,000 incl. 10% for engineer- 
ing and contingencies ; 2 mi. 60th St., 16 ft. 
20,184 sq.yd. asphalt on concrete, 9,114 
cu.yd, earth excav., $84,825, engr. est. $93,- 
000 incl. 10% for engineering and contin- 
gencies; 3 mi. 7th St., 16 ft., 33,308 sq.yd. 
asphalt on concrete, 7,950 cu.yd. earth and 
borrow excayv., $132,993, engrs. est. $146,000 
incl. 10% for engineering and contingen- 
cies. Noted Aug. 31. 

Tex., Coleman—Coleman Co, grading and 
graveling 10.58 mi. Highway 7 A, Federal 
Aid Project 303, 16, 18 and 30 ft., to Scar- 
brough & Davis, Gaston Bldg., Dallas, $85,- 


848; drainage structures on 6 mi. South 
Anna-Rockwood Rd., concrete and timber, 
to Womack Constr. Co., Sherman, $6,176. 


Noted Aug. 17. 

Tex., Ft. Worth—Topping 3] mi. Vickery 
Blvd, 50 ft., (a) 22,000 sq.yd. 1 in. top cold 
Uvalde Rock Asphalt on graveel, (b) 7,920 
lin.ft. concrete curbing, to Genl. Constr. 
Co., Cotton Exch. Bldg., (a) $1 per sq.yd., 
(b) $0.55 per lin.ft. Engrs. est. $27,000. 

Tex., Seguin—Guadalupe Co. (a) grad- 
ing and gravel surfacing (b)_ rein.-con. 
drainage structures, on 3.39 mi. State 
Highway 3,657 cu.yd. concrete, 86,240 Ib. 
reinforcing, 10,538 cu.yd. roadway excav., 
9,157 cu.yd! gravel surfacing (at pits), 
13,194 cu.yd. borrow, to Ruby & Co., 
Blanco, (a) $9,305; to Gonzales Cement 
Wks., Gonzales, (b) $16,520. Engrs. est. 
$28,408 incl. 10% for engineering and con- 
tingencies. 

Colorado—State Hy. Dept., Denver, im- 
proving 7.53 mi. Empire-Jones Pass Sect., 
Berthoud Pass Forest Rd. Project, Clear 
Creek Co., 18 ft., to Dooling Bros. & Hoff- 
man, 305 Bank Bldg., Denver, $110,659. 

Cole., Denver—Paving 11 blocks West 
44th Ave. Paving Dist., concrete and as- 
phalt, to Western Paving Co., 601 Ist 
Natl. Bank Bldg., $25,063, 12 blocks Capi- 
tol Hill Paving Dist. 1, 36 ft., asphalt, to 
Gibbons & Lawrence, 4680 Vine St., $38,- 
899. Noted Aug. 24 and 31. 

Ariz., Phoenix—Maricopa Co. 
Comn., grading, building structures and 
surfacing 5 mi. Project 54, 8,000 cu.yd. 
excav., 46,960 sq.yd. waterbound macadam, 
to S. B. Shumway, Mesa, $31,752. 

Wash., Kelso—RBitulithic paving, and lay- 
ing sanitary and storm sewers, L. I. D. No. 
41, to United Constr. Co., Everett, $37,628. 

California—State Hy. Comn., Sacramento, 
grading 13.1 mi. highway between Ander- 
son Canyon and Sur River, Monterey Co., 
to G. Pollock Co., Forum Bldg., Sacra- 
mento, 910,000 cu.yd. excav. at $0.67, 3,600 
cu.yd. Class A Portland cement concrete 
(culverts, retaining walls and monuments) 
$30, 2,850 cu.yd. dry rubble (retaining 
walls), $8, ete., total $786,805; 9.06 mi. 
highway between Saugus and 7? mi. north- 
west of Castaic School, Los Angeles Co., 
to S. Hunter, 122 West Valerio St., Santa 
Barbara, 5,950 cu.yd. Class A Portland ce- 
ment concrete (shoulders) at $9.75, total 
$58,012; grading and paving on corru- 
gated metal pipe basis 10.9 mi. highway 
between Colusa and Long Bridge, Colusa 
and Sutter Counties, to Bonnell, Savage & 
Fenn, Tacoma, Wash., (street address not 
available), $113,765; grading 9.3 mi. and 
gravel surfacing 7.6 mi. highway between 


Highway 


oy a 

Vol. 89, No. ll 

Ls 

westerly boundary and Cent: Hin 

Amador Co., to Blumenkranz « \,.0°* 

Stockton, (street address not eee 

$102,378. Noted Aug. 10 and Se». > 
Calif., Belvedere — Surfaci;; 
streets, plain asphalt, to P. L 





Calif., Merced—Grading, cur 
paving 21st and 22nd St. from Pp 
13th, 14th and 15th Sts., alleys 
84 and 112, to Valley Paving « 
Co., Visalia, 287,335 sq.ft. grading 
per sq.ft.; 271.603 sq.ft. 14 in. I 
33 asphaltic concrete $0.219; 15 
13 in. warrenite on 23 in. aph: 


and 
K Sts 
Blocks 


Constr 





crete $0.20; 8,606 lin.ft.. concrete  eyry 

$0.80; 1,300 ft. special designed curt) ¢0.>- 

1,600 ‘ft. wooden curb $0.20. Noted. Aus 
Calif., Oakland—Improving 14th Si. fro, 


Market to Poplar Sts., to Oakland |)s\ 
Co., 5000 Bway., 127,792 sq.ft. grading at 
$0.054, 774 ft. concrete curb with stee 
guard $1.08, 3,339 lin.ft. concrete cur), wi 
out steel guard $0.95, 4,423 ft. concrete gy 
for $0.315, 117,369 sq.ft. asphaltic concr 
pavement $0.28, etc. Noted Aug. 31, 
Calif., Oroville—Supervs. Butte Co, a< 
phalt macadam paving 4.8 mi. Oroyj 
Pentz Rd., also improving Oroville-[}, 
Rd., Sect. B, Route 25, 2,650 ton brok 
stone, surfacing 272 ton Grade E asphalti: 
oil, to Heafey, Moore & MeNair, 2030) Hig! 
St., Oakland, $34,000 and $21,600», 
spectively ; grading and asphalt macadam 
paving 6.4 mi. Oroville-Pentz Ra., Sect. 2 
Route C, to M. C. and T. H. Polk. Chico 
$49,650; grading and graveling 3 mi; Middl. 
Honcut Cross Rd., to S. D. Miller, Manteca 
grading $0.60 per cu.yd., graveling $0.80 
County furnishes material on above roads 
Noted Aug, 24. : 
Calif., San Diego—To G. R. Daley, 4430 
Boundary St.. improving Exchange PI, 
Soledad and Mar Aves., 574.5 cu.yd. excay. 
at $1.50, 56 cu.yd. earth embankment $0.10) 
98,970 sq.ft. 5 in. portland cement concret: 
paving $0.289, 1,056 lin.ft. portland cement 





curb $9.70, ete. total $30,504. Noted 
May 25. re 

Que., Montreal—Pave 3,000 ft. Notre 
Dame St. from Atwater St. to Place St. 


Henry, 30 ft., $44,173; 3,000 ft. from Place 
St. Henry to Cote St. Paul, 50 ft., $73,167: 
1,750 ft. from Cote St. Paul to city limits, 
35 ft., $36,632; 2,250 ft. from Fulford to 
Atwater Sts., 40 ft., $37,357; 1,125 ft. from 
McGill to Francis Xavier Sts., 25 ft., $20,- 
514, by day labor. FE. Blanchard, 


ener, 
roads. 

Ont., Cobourg—Asphalt pavements to 
Warren Bituminous Paving Co., 54 Uni- 
versity <Ave., Toronto, $75,000. Noted 
er - 24. 

nt... Whitby—Asphalt pavement or 
Brock St., te Warren Bituminous Paving 
Co., 54 University Ave., Toronto, $66,000, 


Industrial Works 
PROPOSED WORK 


Mass., Dorchester (Boston P. 0.)—F. H 
Blake, 18 Harvard Ave., soon lets contract 
1 story, 100 x 120 ft. brick and concret: 
garage and repair shop, Harvard Ave. 
$40,000. 


Mass., West Lynn (Lynn P. 0.)—General 


Electric Co. had plans prepared 4. stor) 
122 x 157 ft. brick and rein.-con. factor 
addition. $200,000. Private plans 


Conn., Bridgeport—Huber Ice Cream Co 
800 Seaview Ave., plans 3 story and base 
ment, brick and rein.-con plant, Seaview 
Ave. $150,000. Fletcher-Thompson, Inc 
542 Fairfield Ave., archts. and engrs. 

Conn., Danbury—Danbury Mfg. Co., 7 
New St.. had plans prepared by Sunder- 
land & Watson, archts., 248 Main St., 3 
story, 60 x 100 ft. factory, brick and stee! 
Liberty St. $50,000. 

Conn., Norwich—Amer. Thermos Bott! 
Co., off Laurel Hill Ave., plans large fa 
tory and warehouse. Architect not selected 

N. Y., Buffalo—Air Reduction Co., 34° 
Madison Ave., New York, having plans 
prepared by Francisco & Jacobus, archts 
and engrs., 511 5th Ave., New York, brick 
steel and concrete plant, plain foundation 
here. $50,000. 

Pa., Charleroi—West Penn Power & 
Traction Co., Hartje Bldg., Pittsburgh 
plans power station, here. $1,000,000. 

Pa., Dunmore (Scranton P. O.)—H. ™. 
Spencer having plans prepared by Duck 
worth Bros., archts., c/o owners, 2 stor) 
40 x 300 ft. rein.-con, garage and aulo 
exchange, Drinker St. $100,000. . 

Pa., Jeannette—Amer. Window Glass ©°- 
Farmers Bank Bldg., Pittsburgh, havins 
plans prepared twelve 1 story additions 
plant, here. $1,500,000. Private plans. 

Pa., Lancaster—Black Strap Fuel & Pot- 
ash Products Co., 505 Chestnut St., Phila., 
purchased 40 acres here and plans to eree! 
factory buildings. 
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Industrial Works (Continued) 


pa.. New Castle—Westmoreland Paint & 
color Co., Hobart St. S. S., plans large addi- 
tions to factory. Architect not announced. 
Pa, Pittsburgh—Fairmount Creamery 
Co., 301 Ferry 8t., having plans prepared 
by J. J. Howley, archt., 411 Traders 3ldg.. 
t. 


seranton, 5 story and basement 62 x 72 
warenouse and 1 story and basement 38 xX 
72 ft. garage, 25th and Smallman Sts. 
$150,000. 


W. Va., Nitro—Viscose Co., Marcus Hook, 
pa, having plans prepared by Ballinger 
Co, engrs, 12th and Chestnut Sts., Phila., 
1 and 2 story, .75 x 300 ft. and 42 x 82 ft., 
prick and steel factory, here. $500,000. 

N, C., Shelby—Dover Mill Co. plans cot- 
ton mill. $400,000. J. R. Dover, pres. 

Fla., Vero—Voted $50,000 bonds for ad- 
dition to power plant. Carter & Damrow, 

y engrs. 

. Alexandria—Town having plans pre- 
pared and soon takes bids-gas plant and 
distribution system, $110,000, also fire sta- 
tion and equipment, $53,000. 

0., Cleveland—W. E. Grimm, 3383 De 
Sota Ave., had plans prepared 1 story, 40 x 
190 ft., brick and timber factory, 3703 East 
g3rd St. $40,000. Private plans. 

0., Cleveland—See “Buildings. : 

ind., Sheridan—Indiana Condensed Milk 
Co., c/o E. W. Stout, Fletcher Amer. Bank, 
Indianapolis, plans 2 story, brick and steel 
factory. $75,000. Architect not selected, 

Mich,, Detroit—Amer. Car & Fdry. Co., 
165 Bway., New. York, soon takes bids 1 
story, 175 x 276 ft. rein.-con. and brick 
foundry, plain foundation, Russell St., here. 

Mich., Detroit—Dept. of Street Rys., Shoe- 
maker and St, Jean Aves., plans 1 story, 
rein.-con., brick and steel shop, plain foun- 
gation, Woodward Ave. $100,000. W. C. 
Markham, 312 Marquette Bldg., engr. _ 

Mich. Grand Rapids — Valley City 
Creamery Co., 666 Lake Dr, 8S. E., had 
plans prepared by H, L. Mead, archt., Grand 
Rapids, (street address not available), 2 
story and basement, 40 x 100 ft. rein.-con., 
brick, steel and terra cotta creamery. 
$40,000, 

Mich. Hamtramck (Detroit P. O.)— 
Dodge Bros. Jos. Campau Ave., Detroit, 
plans 8 story, 160 x 400 ft., rein.-con. and 
brick addition to auto factory, Jos, Cam- 
pau Ave., here. $1,500,000. Private plans. 

Il., Chiceago—S. M. Earling, 140 South 
Dearborn St., having plans prepared by _ T. 
Rk. Bishop, archt., 35 South Dearborn St., 
1 story, 90 x 160 ft., rein.-con., brick and 
Stee} garage, Montrose and Greenview Sts. 
$50,000. 

Wis., Clintonville—Service Auto Co. plans 

y, 50 x 120 ft., brick, concrete and 
age, plain foundation. $40,000, 

Wis., Green Bay—Brown Co., c/o H. F. 
Wittig, Court House, plans 1 and 2 story, 
62 x 130 ft, brick, rein.-con. and steel 
jaundry, plain foundation. $60,000. Archi- 
tect not selected. 

Wis., Milwaukee—Maegnetic Realty Co., 
185 Mason St., had plans prepared 2 story 
and basement, 40 ft. high, 50 x 150 ft, 
brick and conerete garage, plain foundation, 
Clybourn St. $50,000. Private plans. 

Wis., Milton—Burdick Cabinet Co. hav- 
ing plans prepared by Federal Eng. Co., 
eners., 444 Milwaukee St., Milwaukee, 1 
story, 80 x 160 ft., addition to factory, 
conerete and steel, concrete foundation. 
$45,000. See item under “Miscellaneous, 
Bids Desired.” 

Ss. D., White River—See “Dams.” 

Mo., Kansas City—Arkansas and Mis- 
souri Realty Co., c/o F. BE. Faris, 2nd floor, 
New York Life Bldg., having plans pre- 
pared by J. O. Hogg, archt., 22nd and 
Oak Sts, 2 story, 40 x 208 ft., rein.-con., 
brick and stone publishing plant, 22nd and 
Oak Sts, 

Mo., North Kansas City—Kansas Flour 
Mill Co. Postal Telegraph Bldg., Kansas 





City, having plans prepared by Burrell 
Eng. Co, archts, and engrs., 403 Scarritt 
Arcade Bldg., Kansas City, for 3,000 bbl. 
mill, rein.-con,, brick and steel, elevator 


capacity 300,000 bu., here. 

Calif., Ataseadero—Doble Steam Motors 
( ‘14 Harrison St., San Francisco, soon 
tikes bids 1§ story, 100 x 500 ft., rein.- 
con, factory, here. $100,000. Home’ Build- 
- Service Bureau, (A. Roth), Atascadero, 
_ Calif., San Franciseo—Bothin Real Estate 
Co,, 604 Mission St., Raving plans prepared 
by A. S. Bughee, archt., 26 Montgomery St., 
3 story, garage, Natoma-Hunter and Sher- 
wood Sts. 
0 Que., Montreal—Dominion Government, 
Vttawa, Ont., approved 500 ft. extension to 
imperial oil plant_at Longue Pointe. $250,- 
ee. W. L. MeDougall, chn. Bd. Harbor 
omrs. R Harvie, ch. engr. 

n Georgetown—J, N. O'Neil & Son, 
pian 2 story garage and repair shop. 


B. C., Burnaby—Philliys-Hoyt Lumber 
Co, plans mill here. $60,000. Prices wanted 
on equipment. 


BIDS DESIRED 


Pa., Williamsport—Oct. 1, by S. T. Me- 
Cormick, 3rd., Hepburn and West 4th Sts., 
1 story and part basement, 160 x 197 ft., 
brick, steel and concrete garage, Hepburn 
and Potter Sts. $100,000. 

0., Cleveland—F. Svoboda, 5377 Bway., 
taking bids and opens same about Sept 
22, 2 story, 45 x 139 ft., rein.-con., brick 
and steel garage, plain foundation, Bway. 
and Mumford St. $60,000. Private plans. 
Peck & Horton, 2261 East 14th St., lessees, 

Mich., Detroit—E, Gray, Jr., Continental 
Ave., taking bids and opens same about 
Sept. 23, 1 story, 34 x 260 ft. rein.-con., 
brick and steel service station, plain foun- 
dation, Continental Ave. $40,000. 

Il., Marshall—Oct. 5, by Mayor and City 
Council, mew power house, 2 A. C, genera- 
tors direct connected to Corliss engines, 
switchboard, 2 fire tube boilers, heater and 
feed pumps, piping, chimney, moving and 
resetting 1 fire tube boiler, etc.; furnishing 
and installing ice making machinery, 15 
ton per day capacity, distilled water ice 
plant and erecting ice plant building. F. L. 
Wilcox, Chemical Bldg., St. Louis, Mo., 
engr. 

Wis., Ashland—C. Walkusch taking bids 
2 story, 50 x 95 ft., garage and repair shop, 
brick and rein.-con., plain foundation. $40,- 
000. Private plans, 

Wis., Antigo—Pacific Ice Cyeam Co. tak- 
ing bids 2 story, 50 x 64 ft., brick, rein.- 
con. and steel, factory, plain foundation. 
$50,000. H. Quackenbush, mgr. Private 
plans. 

Mo., Springfield—Sept. 25, by C. L. 
Rhodes Produce Co., 443 South Campbell 
St., 2 story and basement, 84 x 141 ft., pro- 
duce plant. $50,000. Hecklenlively & 
Mark, 642 Landers Bldg., archts. $50,000. 

BIDS RECEIVED 

N. Y., Cohoes—C. L. Cadle, supt. Pub. 
Wks., Albany, opened bids Sept. 6, power 
house at Crescent Dam, here, Contr. A-3, 
from Brown, Lowe & Law Bros,, Foster 
Ave., Schenectady, $329,887; Eastover 
Constr. Co., Herkimer (street address not 
available), $334,996; Troy Pub. Wks. Co., 
Uu. Cc. N. Bank Bldg., Utica, $340,474. 
Engrs. est. $313,189. Contract awarded 
to lowest bidder. Noted Aug. 17. 

N. ¥., New York—Dept. Plant & Struc- 
tures, Municipal Bldg., opened bids Sept. 6, 
housing station, East 80th St. and East 
End Ave., for Dept. Street Cleaning, from 
T. A. Reilly, 48 East 41st St., $67,752; M. 
Milier, 3 West 1038rd St., $69,800; Rosen- 
thal Eng. Contg. Co., 228 Jackson St., 
Brooklyn, $69,830. 

N. d., Trenton—Comr. of Educ., State 
House, opened bids Sept. 7, 32 x 86 ft., 
brick, steel and timber power house, etce., 
for State Normal School, Model Ave., gen- 
eral contract from Wills-Bills Co., 17th and 
Sansom Sts., Phila., $29,983, Carlton Constr. 
Co., Longacre Bldg., New York City, $31,- 
537; heating work, from Mechanical Equip- 
ment Co. Drexel Bldg. Phila. $29,627, 
Deckman_ Power Co., Goff Bldg., Camden, 
$30,450, Jaehnig & Peoples, 221 13th Ave., 
Newark, $31,120, Noted Aug. 31. 


CONTRACTS AWARDED 


N. H., Salmon Falls—Salmon Falls Mfg. 
Co., 1 story, 30 x 80 ft. brick and rein.- 
con, power house and hydro-electric plant, 
1,800 h.p. capacity, also redevelopment of 

almon Falls, to Central Eng. and Constr. 
Co., Central Falls, R. I. Engrs. est. 
$250,000. 

Mass,, Cambridge — Cambridge Rubber 
Co. 748 Main St. 4 story, 80 x 102 ft. 
factory, rein.-con. and brick, to Scully Co.. 
300 Main St. Archts. est. $75,000. 

Mass., Fall River—Stevens Mfg. Co., 
Hartwell St., 85 x 95 ft. brick addition to 
bleachery, 45 x 55 ft. kierhouse, 18 x 30 
ft. caustic house, and 25 x 36 ft. filter 
house, all 1 story and basement, to Mc- 
Nally Constr. Co., 84 North Main St. 
Archts. est. $60,000. 

Mass., Housatonic—Monument Mills, 2 
story, brick and concrete addition to plant, 
to F. T. Ley & Co., 499 Main St., Spring- 
field, Archts. est. $60,000. 

Mass., Mansfield—Mansfield Bleachery, 
Sumner St., 3 story, 50 x 136 ft. addition 
to plant, brick and timber, plain foundation, 
to BE. O. Dexter, Wall St., Attleboro. Archts, 
est. $50,000. 

Mass., Salem—Salem Laundry Co., 51 
Lafayette St., 2 story and basement, 80 x 
140 ft. brick and concrete laundry and 
garage, Lafayette St., to Morrison Constr. 
Co., 297 Bridge St. Archts. est. $125,000. 

Mass., West Springfield (Springfield P, 
0.)—Wico Electric Co., 132 Liberty 8t., 
Springfield, 1 story, 90 x 400 ft. any 
brick and steel, (first unit of new plant), 


here, to F. T. Ley & Co., Inc., 499 Main St.. 
Springfield. Archts. est. $100,000. Noted 
Aug. 31, 

Mass., Worcester— Norton Co., Barbers 
Crossing, 4 story, 50 x 125 ft. faetory, 
brick and concrete, near Plant No. 6, to 
E. J. Cross Co., 82 Foster St. Archts, est. 
$75,000. 

Mass., Worcester — Wickwire-Spencer 
Steel Corp., Webster St., 3, story, 33 x 100 
ft. brick and concrete factory, to replace 
one destroyed by fire, to E. D. Ward Co., 
82 Foster St. Archts, est. $45,000. 

R. 1., Pawtucket—H. & B. Amer. Ma- 
chine Co., 1 additional story to present 3 
story factory, brick and steel, to , & 
Purington Co., 626 Industrial Trust Bldg., 
Providence. Archts. est. $100,000. 

Conn., Devon (Milford P, O.)—Connecti- 
eut Light and Power Co., West Main St., 
Waterbury, 1 story, brick and _ rein.-con 
power plant unit on east side of Housa- 
tonic River, here, to J. A. P. Crisfield 
Constr. Co., c/o J. A. P. Crisfield, Gravers 
Lane, Germantown, Phila., Pa. Engrs. est. 

2,000,000, Noted July 13. 
..Conn,, Norwalk—C,. H. Harris, Inc., 116 
Main St., 1 story, 111 x 120 ft., brick and 
steel addition to plant, Main St., to Hewlett 
Co,, 886 Main St., Bridgeport. Archts, est. 
$45,000. 

N. Y., Albany—FElectric Supply & Equip- 
ment Co., 103 Allyn St., Hartford, Conn., 4 
story, 42 x 63 ft., brick and concrete fac- 
tory, plain foundation, Bway. and Church 
Sts., here, to Feeney & Shean Building Co., 
164 Montgomery St. Archts. est. $50,600. 
Noted Aug. 31 , 

N. Y.. Long Island City—James Butler, 
Inc., 390 Washington St., New York, rein.- 
con. and steel warehouse, concrete pile 
foundation, Mount 8t., here, to Amer. Con- 
crete Steel Co., 27 Clinton St., Newark, 
N. J. Archts. est. $1,750,000. Noted 
Aug. 17. 

W. Va., Beckley—Raleigh Motor Co., will 
build 3 story, 49 x 146 ft., brick and steel 
garage, by day labor. $60,000. H. M. 
Miller, Roanoke, Va., archt. oted Aug. 10. 

O., Cleveland—Cleveland Kraut & Pickk 
Co., 1191 East 22nd St., 2 story, 60 x 80 
ft., brick and steel factory, 3333 Lakeside 
Ave., to H. G. Slatmyer & Son Constr. Co., 
203 Lakeside Ave., N. W. Archts. est. $40,- 
000. Noted July 20. 

Mich., Detroit—A. Kahn, archt., 1000 
Marquette Bldg., 2 story, 40 x 106 ft. rein.- 
con. and brick factory, plain foundation, 
Rose and 16th Sts., to F. N. Cooper, 6370 
Gratiot Ave., for Burr-Patterson Co., 4211 
Woodward Ave. Archts, est. $40,000. 
Noted June 29. 

Mich., River Rouge (Detroit P. O.)— 
Ford Motor Co., Highland Park, (Detroit 
P. O.), 5 story, 60 x 300 ft. rein.-con., brick 
and steel addition to plant, plain founda- 
tion, here, to E, Winters, 752 Book Bidg., 
Detroit. 

Wis., Appleton—W. H. St. John, 205 
North Van Buren St., Green Bay, 1 story, 
50 x 102 ft., brick and concrete garage, 
plain foundation, College Ave., here, to E. 
F. Miller, Ist Natl Bank Bldg. Engrs. est. 
$40.000. 

Wis., Eagle River—Strong & Manley, 1 
story, part basement, 60 x 120 ft., brick and 
concrete garage, —_ foundation, to Hub 
City Constr. & Lumber Co., Stoughton. 
Engrs. est. $45,000. Noted Aug. 10. 

Wis., Green Bay—Sisters of Our Lady of 
Charity, c/o Good Shepherd Home, 1 story, 
86 x 200 ft. laundry and 36 x 120 ft., boiler 
house, rein.-con. and brick, plain founda- 
tion, to H. Danischefsky, 1484 Humboldt 
Ave., Milwaukee. Engrs. est. $70,000. 


Wis., La €rosse—Nelson Garment Co., 
111 South 2nd St., 1 story, 92 x 160 ft., 
brick, rein.-con. and steel factory, plain 
foundation, Cameron &t., to J. A. Lee, 1903 
Liberty St. Engrs. est. $60,000. Noted 
Aug. 10. - 

Wis., Oshkosh—Hathaway Buick Co., 25 
Church St., 1 story, 60 x 120 ft. repair and 
machine shop, brick and concrete, plain 
foundation, Main St., to C. R. Meyer & 
Sons, 50 State St. Engrs, est. $40,000. 


Wis., Peshtigo—-Peshtigo Paper Co., J. 
Sutherland, pres., Schautz and Sorrento 
Sts., Dayton, O., 68 x 150 ft. unit to paper 
factory, rein.-con., brick and steel, plain 
foundation, here, to W. E, Ule, 603 Clark 
St., Stevens Point. Engrs, est. $70,000. 


Wis., Rosendale — Central Wisconsin 
Canning Co., Beaver Dam, 2 story, 60 x 180 
ft. warehouse, 3 story, 50 x 80 ft. manu- 
facturing building, 1 story, 40 x 50 ft 
boiler house, 2 miscellaneous buildings each 
1 sory. 30 x 40 ft., all brick and timber, 

lain foundation, to Hutter Constr. Co., 128 
estern Ave., Fond du Lac. Engrs. est. 
$75,000. Noted Aug. 10, 

Wis., Sheboygan—W,. A. Knaak Motor 
Co., South 13th St. and Georgia Ave., 2 
story, 60 x 96 ft., garage and repair shop, 
b: and _rein.-con. pF foundation, 
Georgia Ave., to C. F. & Co., 1114 
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Industrial Works (Continued) 
Swift Ave Engrs. est. $40,000. 
June 22. 

Wis., Sheboygan—Phoenix Chair Co., 
South 12th St. and Virginia Ave., 1 story, 
50 x 60 ft., engine house, (incl. equipment), 
brick, rein.-con. and steel, plain foundation, 
1t2h St., to Jones & Laughlin Steel Co., 440 
West Lake St., Chicago. Engrs. est. $40,000. 

Wis., Wausau—Ritter & Deutsch Co., 113 
3rd St., 3 story, 53 x 69 ft. addition to ware- 
house, brick and concretee, plain foundation, 
to F. Krause, c/o Oppenhamer &_ Obel, 
archts., Spencer Bldg. Archts. est. $50,000. 

Minn., Minneapolis—Franklin Co-opera- 
tive Creamery Co., 2601 Franklin Ave. E, 2 
story and basement, 28 x 152 x 155 ft. barn 
and garage, rein.-con., brick and tile, 2011 
North 2nd St., to Union Investment Co., 325 
2nd Ave. S., $70,000. 


N. D., Minot—Northern Produce Co., gen- 
eral contract 2 story and basement, 60 x 
120 ft. concrete and brick creamery, to 
Lantz & Mackley, Minot, $40,000. 


Ark., Ft. Smith—P. Sheridan, 1107-9-11 
Garrison Ave. or 907 East Main St. 2 
story, 72 x 140 ft., brick addition to garage 
and auto service station, to J. H. Reddick 
Co., 619 North 20th St. Engrs. est. $40,000. 

B. ©., Elko—Wigwam Pulp and Paper 
Co., 25,000 hp. power house, concrete dam, 
also sulphite paper making plant, 100 ton 

r day, rein.-con., to McDougall &_ Mc- 
Neill, Ltd., 514 Standard Bank Bldg., Van- 
couver, $3,000,000. Total cost $10,000,000. 


Buildings 
PROPOSED WORK 


Mass., Ware—Church—Our Lady of Mt. 
Carmel Church plans 1 story and basement, 
82 x 160 ft. brick and stone. $150,000. J. 
T. Sheehan, pastor. Architect not selected. 


N. Y., Brooklyn—Office—One Hundred 
Fiye Court St. Corp., c/o Shampan & 
Shampan, archts. and engrs., 50 Court St., 
soon takes bids 6 story, 90 x 100 ft., brick, 
steel and stone, plain foundation, Court 
and Schermerhorn Sts. $400,000. 

N. Y¥.. New York—Apartment—Calma 
Realty Co., c/o G. and E. Blum, archt® 
and engrs., 505 5th Ave., soon takes bids 11 
story, 78 x 87 ft., brick, steel and stone, 
plain foundation, Lexington Ave. and 93rd 
St. $350,000. 

N. Y¥., New York—Apartment—Sailors 
Snug Harbor, c/o Helmle & Corbett, archts. 
and engrs., 132 West 42nd St., soon takes 
bids 11 story, brick, steel and stone, plain 
foundation, University PL 

N. Y., New York—Hotel—Hotel Roose- 
velt, c/o G, B. Post, archt. and engr., 101 
Park Ave., having sketches made 18 story, 
2tT x 215 ft. brick, steel and stone, plain 
foundation, Madison Ave. and 45th St. 
$6,000,000. 

N. Y., Olean—School—Bd. 
jected bids opened Aug. 
168 ft., brick, Main St. 
advertise. <A. W. BH. 
archt. Noted May 11. 

N. Y¥., Patchogue—High School—Bd. 
Educ. having plans prepared by Tooker & 
Marsh, archts. and engrs., 101 Park Ave., 
New York, brick, steel and stone, plain 
foundation. $500,000. 


N. Y¥., Spring Valley——High School—Bd. 
Educ. having plans prepared by Ernest & 
Sibley, archts. and engrs., Palisade, N. J., 
brick, steel and stone, plain foundation. 
$250,000. 

N. ¥., Whitehall—-Schap!|—Bad,. Educ. hav- 
ing plans prepared by Tooker & Marsh, 
archts. and engrs., 101 Park Ave., New 
York, brick, steel and stone, plain founda- 
tion. $150,000. 


N. J... Bergenfield—High School—Bd. 
Educ, having plans prepared by Ernest & 
Sibley, archts. and engrs., Palisade, brick, 
steel and stone, plain foundation. $150,000. 


N. J., Dumont—High School—Bd. Educ, 
having plans prepared by Ernest & Sibley, 
arehts., Palisade, brick, steel and_ stone, 
plain foundation. $175,000. 

N. J., Fort Lee—School—Bd. Educ. hav- 
ing sketches made by E, Sibley, archt. and 
engr., Palisade, brick, steel and stone. 
$300,000. 

N. J., Maywood—School—Pept. Educ. 
soon takes bids brick, steel and stone, plain 
addition. $150,000. Ernest & Sibley, Pali- 
sade, archts. and engrs. 

N. J.. Trenton—Schools—Bd. Educ. hav- 
ing plans prepared by Ernest & Sibley, 
archts. and engrs., Palisade, Grade School, 
$150,000; High School 3, $200,000; High 
School 4, $200,000; all brick, steel and 
stone, plein foundations, 

Pa., Barnesboro—High School—School 
Dists. of Barnesboro, Spangler, Barr and 


Noted 


Educ. re- 
14, 2 story, 105 x 
$200,000, Will re- 
Schoenberg, Olean, 
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Susquehanna Twps., plans 3 story, 100 x 
120 ft. joint high school. $150,000. G.R. 
Anderson, Barnesboro, school pres. Archi- 
tect not selected. 

Pa., Erie—Office and Store—H. L. Scott 
Bldg., having revised plans prepared by 
c. K. Porter, archt., 73 West Eagle St., 
Buffalo, N. Y., 6 story, 80 x 120 ft. $150,000. 


Pa., New Castle—Temple—Ancient Ac- 
cepted Scottish Rite Masons, plans 200 x 
300 ft. Highland and Lincoln Aves., to ex- 
ceed $150,000. Architect not announced. 


Pa., Royersford—Church—Sacred Heart 
2oman Catholic Church having plans pre- 
pared by F. F. Durang, archt., 1220 Locust 
St., Phila., 1 story and basement, 34 x 100 
ft. church. $150,000. 


Md., Baltimore—High School—Bd. Educ. 
soon takes bids brick, stone and_ steel, 
Clifton Park. $500,000. R. D. Kimball, 15 
West 38th St., New York iCty, archt. 


Va., Richmond — Office — Medical Arts 
Bldg. Co. having plans prepared by H. T. 
Barnham, archt., Chamber of Commerce 
Bldg., and soon takes bids 7 story and base- 
ment, 52 x 150 ft., rein.-con. and brick. W. 
B. Bates, Moore Bldg., Richmond, and Hut- 
ton & Schreffler, Citizens Bank Bldg., Ral- 
eigh, N. C., engrs. 

N. C., Raleigh — Theatre — Raleigh 
Theatre Co., Raleigh, (street address not 
available), plans 2 story and basement, 70 
x 190 ft., rein.-con. $200,000. J. E. Bea- 
man, Commercial Bank Bldg., mgr. Archi- 
tect not selected. 

Fla., Plant City—Hojel—Plant City Hotel 
Corp., rejected bids (unopened on account 
of change of plans) 7 story, 105 x 105 ft., 
brick and steel, Reynolds and Evers_ Sts. 
$150,000. M. L. Elliott, 413 Curry Bidg., 
Tampa, archt. Noted Aug. 10. 


O., Oleveland — Apartment —M. Rubin, 
Marshall Blidg., having plans prepared by 
A. F. Janowitz, archt., Permanent Bldg., 
3 story, brick and timber, Page Ave. 
$150,000. 

0., Cleveland — Commercial — Standard 
Drug Co., East 9th St. and Bolivar Rd., 
plans 3 story, brick, steel and concrete, St. 
Clair Ave. and East 105th St. $150,000. 
C. BH. Roseman, pres. Architect not se- 
lected. 

O., Cleveland—Hospital—Dept. Pub. Wel- 
fare, 9th and Oak Sts., Columbus, having 
plans prepared by R. S. Harsh, state archt., 
Ohio-Hartman Bldg., Columbus, 3 story, 
brick and concrete, at Cleveland State 
Hospital, here. $175,000. 


O., Cleveland — Office, etc. — Cleveland 
Desk Co., 1380 Ontario St., plans 3 story, 
brick, steel and concrete office and wa-e- 
house, 1263 Superior Ave. $150,000. J. 
C. Fassett, pres. Architect not selected. 

0., Roé& Creek—School—Bd. Educ. hav- 
ing plans prepared by Fulton, Taylor & 
Cahill, archts., 8120 Euclid Ave., Cleveland, 
2 story, brick, steel and concrete. $150,000. 
H. J. Brown, pres. 

Mich., Detroit—Apartment—P. Rosello, 
archt., 406 Congress Bldg., prepared plans 
3 story, 90 x 110 ft. brick and steel, plain 
foundation, West Phila. Ave. $200,000. 
Owners name withheld. 

Mich., Kalamazoo—Hotel—P rk Ameri- 
cam Hotel, Main St., having preliminary 
plans prepared by A. M. Worthington, 
archt., Pratt Blidg., 5 story, 50 x 160 ft. 
addition to hotel and 3 story, 150 x 200 ft. 
brick garage, Main St. $256,000. 

Mich., Muskegon-—College—Bd. Keduc. 
having plans prepared by H. H. Turner, 
archt,, Michigar Trust Bldg., Grand Rapids, 
3 or 4 e*°ry, retu.-cua. and brick, incl. gym- 
nasium, ewimming pool, ete. $700,000. 


Mich., Traverse City—Hospital—General 
Hospital having plans prepared by L. W. 
Frye, archt., Ann Arbor, 3 story 40 x 180 
ft. rein.-con, and brick, plain foundation. 
Elmwood Ave. $150,000. 

Ii, Chicago—A partment—F. J. Campbell, 
68th and errill Sts., having plans_pre- 
ared by T. R. Bishop, archt., 35 South 

earborn St., three 3 story, 120 x 125 ft., 
rein.-con., brick and steel, 68th and Clyde 
Sts. $450,000. 

Ii, Chicago—Apartment—F, J. Campbell, 
68th and Merrill Sts., having plans _ pre- 
pared by T. R. Bishop, archt., 35 South 
Dearborn St., 3 story, rein.-con., brick and 
steel, Crandon and 68th Sts. $150,000. 


Il., Chicago—Apartment—T. R. Bishop, 
archt., 35 South Dearborn St., preparing 
plans and svon takes bids 3 story, 112 xX 
120 ft., rein.-con., brick and_ steel, south- 
west corner 68th and Merrill Sts., for F. J. 
Campbell, 68th and Merrill Sts. $150,000. 

Ill., Chicago—College—St. Xavier's Col- 
lege, 4928 Cottage Grove Ave., having 
plans prepared by J. W. McCarthy, archt., 
139 North Clark St., 3 story, rein -con., 
brick and steel, 49th St. and Cottage Grove 
Ave. $400,000. 
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Ill., Chicago—Office—Graham 
Probst & White, archts., 80 Kas: 
St., preparing plans’ 21 story, 159 
ft., fireproof construction, . 
near Kenmore St. $7,000,000, 
name withheld. 


tll., Oak Park—Bank and Of 
son Bros., archts. and engrs., 485 Sth ay. 
New York City, soon receive bids 3 sty 
brick, steel and stone, plain foundatin’ 
Lake and Marion Sts., here, for Oak p,, 
Trust and Savings Bank. $450,000, xy), 
June 8. - 

Wis., Beloit—Lodge—Knights of c 
bus, c/o M. F. George, plans 2 story, pene 
rein.-con. and stone, plain foundation 
Grand St. $160,000. Architect yor 
lected. 

Wis., Hartford—High-Grade Se} 
Educ., c/o Clerk, plans 2 or 
125 ft., brick, rein.-con. 
foundation. $150,000, 
lected. 


Minn., 


Anderso; 


Law ence 
Owner 


3 stor 
and stone 
Architect 


Minneapolis—Lodge—s: 
Aerie of Eagles, No. 1247, « 
Pigeon, chn. building com., 1% 
plans 4 or 5 story and basement, 
ft. rein.-con., brick and tile, Cent 
and 4th St. S. E. $150,000. 
selected. 


Tex., Corpus Christi—Sanitarium—Sisto, 
of Charity of Incarnate Word. a 
Mary John, Superioress, San Antonio. h; 
ing plans prepared by A. B. and R. \\ 
Ayres, archts,, Bedell Bldg., San Antop, 
and let contract about Oct. 1, 3 story, :; 
x 130 ft., rein.-con. and brick, Booty Ay 
and 8rd St., here. $150,000. hi 

Calif... Oakland—sStore 
Clark, c/o W. Knowles, Hearst 
Bldg., San Francisco, had plans prepared 
3 story, 100 x 124 ft., rein.-con., Bway. near 
15th St., here. $300,000. Roos’ Bros. 
Stockton and Market Sts., San Francise. 
lessee. E. L. Soule, Rialto Bldg., San Fran 
cisco, structural engr. Leland and Hal 
58 Sutter St., San Francisco, mechanicii 
engrs. 


Calif., Sacramento—Apartment and Hot, 
—Rodome Corp., Travelers Hotel, having 
plans prepared by E. C. Hemmings, arcit 
Oschner Bldg., 1 story, tile, on 250 x 550 
ft. site, Stockton Rd. $200,000. B. F. Hil- 
born, mer. 


Calif., San Franciseo—Store and Ciy)b— 
Loyal Order of Moose No. 26, 105 Jones 
St., having plans prepared by O’Brien Bros, 
Inc., archts., 240 Montgomery St., 2 story. 
Market St. near 12th St. : 


Que., Montreal — Art School — Provincial 
Government, Quebec, plans 3 story, brick 
St. Urbain St., $150,000. E, Cormier, Drum. 
mond Bldg., archt. 


Que., Montreal—Exhibit—L. J. S. Morin 
221 Outremont Ave., plans 3 story auto- 
mobile show building, brick and steel, Park 
Ave. $150,000. 


Que., Montreal—School—Catholic School 
Comn,, 191 Stadacona St., plans 3 story, 
75 x 130 ft. rein.-con., brick and stone, &. 
Joseph Blvd, $175,000. J. M. Manning, 
secy. Gascon & Parent, 502 St. Catherine 
St. E., archts, 

Ont., Toronto—Office—A. R. Denison, 
archt., Confederation Life Bldg., soon lets 
contract 10 story, 53 x 100 ft. concrete and 
steel, Bay St., for R. Reford Co., Ltd. 20 
Hospital. St., Montreal, Que.  $600.000 
Noted April 27. 


BIDS DESIRED 

N. Y¥., Albany—Municipal—Sept. 18, by 
Bd. Contr. & Supply, City Hall, for _munici- 
pal building, Eagle and Beaver Sts. H. 
Rogers, 445 Bway., archt. Noted June 22 

N. Y¥., Brooklyn—Schools—Sept. 22, by 
Cc. B. J. Snyder, supt. School Buildings. 
Concord St., P. S. 193, northerly side o 
Ave. lL, from Bedford Ave. to East 26th 

.; P. S. 192, southeasterly side of 18th 
Ave, from 47th to 48th Sts. 

N. Y., Glens Falls—School—Sept. 2 
(change of date), by Bd. Educ.,_ brick 
steel and stone, plain foundation. $250,0! 
Tooker & Marsh, 101 Park Ave., New York, 
archts. and engrs, Noted Aug. 31 

N. ¥., New York—Apartment—J. Tish- 
man & Sons, Inc., 280 Madison Ave. * 
story, 100 x 100 ft., brick, steel and stone 
plain’ foundation, 146 West 55th St. $1. 
000,000. Work will be done by separate 
contracts. Schwartz & Gross, 347 5th Ave. 
archts. and enegrs. 

Pa., Clark Summit—School—Se)t. ii 
Bd. Educ. 2 story, 154 x 156 fi. brick 
Clark Green Highway. $150,000. H. ¢ 
Rutherford, 316 North Washington Av¢- 
Scranton, archt. 

Pa., Monaca — Hospital — Bd. Comrs 


Beaver Co. Court House, Beaver, taking 
bids 2 story, 30 x 272 ft. hospital, ne 


and 
archt, 


Loft—(; 
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pere. $150,000. Carliste & Sharrer, Jenkins 
Arcade, Pittsburgh, archts, 

pa. Phila. — Apartment —R, C. Loos, 
wreht. 2218 Chestnut St., taking bids 4 
story, 89 x 125 ft., brick and steel, plain 
foundation, 43rd and Chestnut Sts. $150,- 
00. Owner c/o architect, 


Pa., Phila. — Apartment — N. Raidman, 
5130 Walnut St., taking bids 4 story and 
basement, 60 x 100 ft., brick and _ steel, 
Pine, 48th and 49th Sts. _ $250,000. Simon 
& Simon, 249 South Juniper St., archt. 


Pa., Phila.—Stores_and Theatre—H. C. 
Hodgens, archt., 130 South 15th St., taking 
bids 2 story, 62 x 120 ft., rein.-con., steel 
and brick, plain foundation, 63rd St. and 
Woodland Ave., for Stanley Co., 1218 
Market St. $200,000. - —_ 

.. Pittsburgh—Apartment Hotel—Sept. 
ay Rutan, Russell & Wood, archts., 
Century Bldg., 10 story, brick and tile, 
Forbes, 5th and Bigelow Sts., for sees 
Apts. Co., 3929 Forbes St. $3,500,000. 
Noted June 15. ; \ 

Pa., Pittsburg — Cafeteria and Office — 
Foster Restaurant Inc,, 324-328 Diamond 
St. will build 4 story and basement, 55 xX 
4] ft.. Diamond St. and Cherry Alley. 
$900,000, Work will be done by separate 
‘ontract. HE. P. Mellon, 350 Madison Ave., 
New York, archt, 

Md., Baltimore—Bank—Graham, Ander- 
son, Probst & White, archts., 80 East Jack- 
son Blvd. Chicago, taking bids 6 story, 
brick and steel, Light and German Sts., 
nere. for Citizens Natl. Bank, Pratt and 
Hanover Sts., Baltimore. $200,000. 

D. C., Wash.—Monastery—Sept. 20 by 
Sisters of the Visitation, for monastery. 
Marsh & Peters, 1302 F St., N.W., archts. 
A. B. Mullett & Co., Union Trust Bldg., as- 
sodiated archts. 

D. C., Wash.—Office—Sept. 27 by C. 
Gilbert, archt., 244 Madison Ave., New York 
City, stone, brick and steel, here, for U, 5. 
Chamber of Commerce c/o L, A. Skinner, 
secy, Mills Bldg. $1,500,000. Noted 
April 6. 

0., Brookville—School—Oct. 6, by G. M. 
Grau, clk. Bd. Educ. of Brookville Village 
School Dist., 2 story, 80 x 120 ft., rein.- 
con, and brick, plain foundation. $150,000. 
Walker & Norwich, 1301 Amer. Bldg., Day- 
ton, archts, 

0., Findlay—Bank and Office—Sept. 23, 
by P. M. Hulskin, archt., 216 West Mar- 
ket St. Lima, 4 story, 42 x 200 ft., brick, 
steel and concrete, Main and Crawford Sts., 
here, for Buckeye Commercial Bank. $250,- 
000. RoW. Moore, cashier. 


Il, Chieago—Apartment—E. E. Hall, 
archt., 123 West Madison St., taking bids 3 
story, 120 x 250 ft. rein.-con. and _ brick, 
Sheridan and Waveland Rds. $400,000. 
Owner's name withheld. 

Ill., Chicago—Apartment—O. Van Gun- 
ten, archt,, 800 North Clark St., taking 
bids 3 story, rein.-con., brick and steel, 
Juneway Terrace and Ashland St., for J. J. 
Fairweather, 108 South La _ Salle St. 
$300,000, 

lll., Chicago—Store, Office and Apart- 
ment—Leichenko & Essear, archts., 38 
South Dearborn St., taking bids 3 story, 78 
xX 130 ft. rein.-con, and brick, Madison and 


Lockwood Aves, $200,000. Owner’s name 
withheld, 


_, Wis., Milwaukee—Store and Oftice—C, H. 
Thoringer, archt., 3328 State St., taking 
bids 2 story and basement, 100 x 120 ft.. 


brick and tile, plain foundation, North 
sas for Dougherty Bros., 803 Grand Ave. 
50,000, 


la., Cedar Rapids—High School—Oct. 2, 
by Bd. Edue., c/o J. A. Motejl, secy., 705 
Ist Ave. 3 story, 160 x 200 ft., rein.-con., 
brick, tile and stone, 20th St. and Ave. B, 
E., $475,000. F. Tustison Co., 322 Audi- 


wrium Bidg., Minneapolis, Minn., engrs. B. 
ag on Security Bldg., archt. Noted 
1g. 3 


Minn,, St. Paul—High School—Sept. 18, 
by H, W. Austin, city purch. agt., 3 story 
and basement, 150 x 250 ft. with 1 story, 48 
x 90° ft. wing, rein.-con., brick and_ tile, 
lease | and Congress Sts. $300,000. Noted 
es Topeka—Temple—Scottish Rite 
asons, taking bids 3 story and basement, 
nde xX 204 ft, rein.-con., brick and stone, 
teth ang Van Buren Sts. $600,000. F. W. 
- amson & Co., 312 Central Ave., archts. 

. F, Klemp & Co., 2131 Turner St., Chi- 
cago, structural engr. 
< Mo.. Kansas City—Hotel—State Hotel 
o» S11 Commerce Bldg., taking bids 10 
wor and basement, 50 x 142 ft., 12th and 
Gree ndotte Sts, MeKochnig  & Trask, 719 
Glo} (i Bidg., archt. W. W. Huff, 314 Inter- 

‘ate Bidg., structural ener. 


BIDS. RECEIVED 


N. ¥., New York—Museum—Park Bd., 
Municipal Bldg., opened bids Sept. 7, new 
wing to be known as southeast wing, and 
court building known as Hall of Ocean 
Life, and passage to connect the 2 buildings, 
for Amer. Museum of Natural History, 
(1) general contract, (2) plumbing work, 
(3) steam heating and fume removal ap- 
paratus, etc., (4) ventilation and humidify- 
ing apparatus, from J. Stewart & Co., 30 
Church St., (1) $1,069,900, T. Dwyer, Bway. 
and 216th St., (1) $1,161,875, Niewenhouse 
Co., 316 East 161st St., (1) $1,072,250; P. 
F. Kenny Sons, 33 Old Bway., (2) 332,261. 
J. D. Duffy, 315 East 23rd St., (2) $31,171, 
T. KE. O’Brien, Inc., 6311 5th Ave., Brooklyn, 
(2) $32,690 ; Federal Heating Co., 300 Madi- 
gon Ave., (3) $66,431, (4) $22,239, Austin 
Eng. Co., 124 West 42nd Si., (3) $67,372, 
(4) $23,772, Giles & Geoghan, 537 West 
Bway., (3) $69,090, Baker Smith Co., Inc., 
576 reenwich St., (4) $19,600. Noted 
Aug. 31. 


Pa., Erie—School—School Dist. opened 
bids general contract for Roosevelt School, 
2 story, 203 x 303 ft. concrete brick and 
steel, from Wagner Constr. Co., Erie, $430,- 
000; steam heating from Becker-Seidel Co., 
Prospect Ave., N. W., Cleveland, O., $74,- 
900. Noted Aug. 17. 


Pa., Phila—School—Bd. Educ. opened 
bids Sept. 7, 2 story, 113 x 134 ft. 
Palmetto and Bleigh Sts., from Kober 
Constr. Co., 34 South 17th St., $246,779; 
Monagahan M. Losee, 3016 Chestnut St., 
$275,663; Barnes & McLaughlin, 17 South 
17th St., $278,797. 


0., Columbus—Administration, etc.—C. E. 
Steele, secy. Bd. Trustees Ohio State Uni- 
versity, opened bids Sept. 7, (1) 3 story 
and basement, 100 x 180 ft. administration 
building, (2) 4 story and basement, 75 x 145 
ft. medical science building, both brick, 
stone and concrete, on campus, from E. H. 
Latham Co., 60 East Broad St., (1) $376,- 
284 (2) $289,694; Danis-Hunt Constr. Co., 
907 Schwind Bldg., Dayton, (1) $385,000; 
D. W. McGrath & Sons, 255 Hast Broad 
St., (1) $386,855 (2) $313,618; E. Elford, 
307 Hast Gay St., (2) $330,000. Above 
bids rejected, (above architects estimate). 
Will readvertise. Noted Aug. 17. 


_Col., Denver — Temple — Colorado Con- 
sistory 1, Temple Bldg., general contract 
3 story, 125 x 125 ft., (a) stone (b) terra 
cotta, from F. H. Cowell, Central Savings 
Bank Bldg., (a) $463,614, (b) $441,286; F. 
Varnum, Interstate Trust Bidg., (a) $464,- 
672, (b) $451,922; P. Seerie, Interstate 
Trust Bldg., (a) $474,353; heating from J. 
P. Pfieffer, 1140 California St., $63,104. 
Noted Aug. 10, 


Calif. Kerman—High Sehool—Kerman 
Union High School Dist., constructing high 
school, general contract from Collman & 
Speidel, Monadnock Bldg., San Francisco, 
$143,187; J. H. Palm, Kingsburg, $144,800 ; 
Trewhitt-Shields Co., Rowell Blidg., Fresno, 
$146,000, (structure complete $207,000). 
Noted Aug. 10. 


CONTRACTS AWARDED 


Mass., Medford—High Schooi—-Bd. Educ, 
3 story, brick and concrete; plain founda- 
tion, Harvard and Yale Sts., to Coblo & 
Griffith, 46 Cornhill St., Boston Archts. 
est. $350,000. Noted June 8. 


Mass,, Newton (Boston P. O.)—Science— 
Boston College, 3 story, 140 x 175 ft. brick 
and stone, Commonwealth Ave. and College 
Rd., to Walsh Bros. Co., 150 Hampshire 
St., Cambridge. Archts. est. $490,000. 
Noted Sept. 22, 1922. 

Mass., Springfield—Church and Parish 
House—tTrinity-Grace Church, 37 Edwards 
St., 1 story and basement, 65 x 110 ft. 
church, and 2 story 80 x 80 ft. parish house, 
both brick and stone, Sumner Ave,, to E. F. 
Miner Building Co., 82 Foster St., Worces- 
ter. Archts. est. $150,000. 


Mass., Worcester—Mercantile—Printers 
Building Trust, Portland St., 7 story, 100 
x 135 ft. brick and rein.-con., Portland St., 
to B. J. Cross, 82 Foster St. Archts. est. 
$350,000. 


N. Y., Albany—School—Bd. Contr. & 
Supply, City Hall, P. S. 20, 3 story, 62 x 
196 ft. with 32 x 89 ft. wing, brick, North 
Pearl St., to W. G. Sheehan Constr. Co.,, 
28 Dewitt St., $191,364. Noted Sept. 7. 


N. YW. Brooklyn — Apartment — FE, 
Laughan, c/o Cohn Bros., archts. and engrs., 
361 Stone Ave., 50 x 100 ft., brick, steel 
and stone, plain foundation, Chester St., by 
day labor. $200,000. 

N. Y., Brooklyn—Exchange—New York 
Telephone, 15 Dev St.. New York, 2 story, 
100 x 100 ft., brick, steel and stone, Coney 
Island Ave. and Ave. B, here, to B. BE. Paul 
Co., 101: Park Ave., New York. Archts. 
est. $200,000. Noted Aug. 17 


N. Y¥., Rochester—School—St. Boniface 
Church Society, 330 Gregory St., masonry 
and carpentry contract for 135 x 154 ft., 
brick, 11 Whalin St., to A. W. Hopeman & 
Sons Co., 569 Lyell Ave. Archts. est. $200,- 
000. Noted Aug. 24. 


Pa., Erie—Home—J. M. Gannon, bishop 
of Catholic Dioceses, 205 West 9th St, 
orphan home, 6th St., for St. Josephs Home 
for Children, to Kirschner Bros., Erie 
(streets address not available). $346,000. 
Noted July 27. 


Pa., Punxsutawney—Club—B.P.O.E. 301, 
3 story, 45 x 125 ft. brick and steel, Finley 
St., to Powell Bros., Spirit Bldg. Archts. 
est. $150,000. 

Pa., Waynesburg—Bank and Office—Citi- 
zens Natl Bank, 3 story, 60 x 180 ft 
brick, steel and stone, plain foundation, 
High and Washington Sts., to M. Zeisler, 79 
Wall St., New York. Archts. est. $275,000. 


‘Md., Baltimore—Hospital—E. H. Glid- 
den, archt., 1210 Amer. Bldg., group of 9 
buildings, incl. administration, 3 pavilions, 
nurses’ home, power house, etc., also grad- 
ing and sewers, for Baltimore City Hos- 
pital for communicable diseases, Hillen Rd., 
to Price Constr. Co., Maryland Trust Bidg., 
$658,600. Noted Aug. 31. 


D. C., Wash. — Office — U. S. Realty & 
Impvt. Co., 816 Connecticut Ave., m™ 
10 story, Indiana limestone, 17th and H 
Sts.. N. W., to G. A. Fuller Co., Munsey 
Bldg. Total cost $4,000,000, 


La., Baton Rouge—Sanitorium—aA. Gass- 
ler, pastor, Baton Rouge, ‘general contract 
4 story, 914 x 223 ft. rein.-con., brick and 
tile, to J. V. and R. T. Burkes, Carondelet 
Bldg., New Orleans, $162,540; plumbing and 
heating, to P. Brashear, Alexandria, $31,- 
500 Noted Aug. 17. 


O., Cleveland —Apartment—F and S 
Realty Co., c/o H. Figler, 810 Ulmer Bldg., 
3 story, 82 x 115 ft., brick and timber, 1757 
Page Ave., to M. Rosen, 3223 East 123rd 
St. Archts. est. $150,000. 

0., Columbus—College of Commerce— 
Bd. Trustees Ohio State ery. 4 story 
and basement, 120 x 185 ft., brick, stone 
and concrete, on campus, to KE. H. Latham 
Co., 60 East Broad St., $289,694. ‘Noted 
Aug. 17. 


0., Columbus—School—Bd. Educ., Town 
and High Sts., 2 story and basement, brick 
and concrete addition, 11th Ave., to D. W. 
McGrath & Sons, 255 East Broad St., $127,- 
585. Noted March 9. 


0., Elyria—School—Bd. Educ., Roosevelt 
School, 2 story, brick, steel and concrete, 
to J. Halpin, Elyria (street address not 
available), $130,475. Noted Aug. 24. 


O., Greenfield—High School—Bd. Educ. 
2 story and basement, brick, stone and 
concrete, to Danis Hunt Constr. Co., 907 
Schwind Bidg., Dayton, $2344,000. Noted 
Sept. 7. 

0., Shaker Heights—Grade School — Bd. 
Educ., 2 story, 136 x 152 ft., brick, steel 
and concrete, Woodbury Rd., to Parrish 
Bros., Wick Ave., Youngstown, $198,750. 
Noted Aug. 10 


Ind., Indianapolis—Sales—Olin Sales Co., 
509 North Meridian St., 3 story and base- 
ment, 514 x 195 ft., brick, North Meridian 
St., to W. P. Jungclaus Co., 825 Massachu- 
setts Ave. Archts. est. $150,000. Noted 
Sept. 7. 

Mich., Detroit—Apartment—Apartment 
Finance Corp., 555 Equity Bldg., masonry 
contract for 4 story and basement, 60 x 
120 ft. rein.-con., brick and steel, plain 
foundation, Collingwood Ave., to C. Schol- 
lenberger, 4853 Underwood Ave Archts. 
est. $175,000. 

pe. Royal Oak (Detroit P. O.)—School 

B Educ., 2 story and basement, 20 
room, rein.-con., brick’ and steel, plain 
foundation, to N. A. Starr, Royal Oak, 
$230,000, 


1ll., Austin—Store and Office—Maccabee 
Temple of Austin, 2 story, 120 x 125 ft. 
fireproof, Chicago and Waller Sts., to F. 
O. Johnson, 4856 Christiana Ave. Archts. 
est. $150,000. 


fil., Chicago — Recreation — South Park 
Comm., 57th St. and Cottage Grove Ave., 
rein.-con., brick and steel recreation build- 
ings, Calumet Park, to KE. J. Hardtke, 
10604 Ave. G. Engrs. est. $300,000. 


Ml., Moline — Church — First Methodist 
Episcopal Church, 1 story, 90 x 95 ft., 
rein.-con., brick and steel, 7th and 17th 
Sts., to T. Stark Co., 113 South 11th St., 
W., Cedar Rapids, Ia. Archts. est. 
$150,000. 

Wis., Madison—Office—Madison Gas & 
Electric Co., 120 East Main St., 2 story, 
96 x 174 ft., brick, rein.-con. and stone, 
plain foundation, Mifflin St., to J. H. 
Findorff & Son, 601 West Wilson St. Engrs. 
est, $150,000. Noted May 11. 
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Buildings (Continued) 

Wis., Plymouth—Hotel—J. E. Curtiss, 2 
story, 80 x 104 ft. brick, rein.-con. and 
steel, plain foundation, to Van Wagner 
Bros. Co., Plymouth. Engrs. est. $150,000. 
Noted July 20. 


la., Davenport—Lodge—Fraternal Or- 
der of Eagles, Davenport Aerie 235, genera) 
contract 3 story, 80 x 150 ft., brick, tile 
and terra cotta, 4th and Scott Sts., to Cen- 
tral Eng. Co., 711 Putnam Bldg., $204,974. 
Noted April 27. 

Minn., Milaca—Courthouse—Mille Lacs 
Co., 2 story and basement, 75 x 115 ft. 
rein.-con., brick and tile, general contract, 
to J. A. McDonald Constr. Co., 750 Build- 
ers Exchange, Minneapolis, main bid $115,- 
800, alternate for stone $4,500. Noted 
Aug. 17. 


Minn., Minneapolis — Apartment and 
Store—J. A. McDonald Constr. Co., 748 
Builders Exch. Bldg., will build 2 story and 
basement, 114 x 116 ft. brick, concrete and 
stone, 22nd St. and Lyndale Ave., by day 
labor. $150,000. 


Minn., Northfiel€d—Dormitory—Carleton 
College, 4 story and basement, 52 ft. high, 
460 x 140 ft. with 16 x 40 ft. wing, rein.- 
con., brick and tile, general contract to 

N. Leighton Co., 127 South 10th St., 
Minneapolis. Total $150,000. 

Okla,, Bartlesville—Convention Hal]—For 
2 story and basement, rein.-con., brick and 
stone, to W. S. Bellows Co., 812 Herskowitz 
ae Oklahoma City, $207,450. Noted 
‘eb. 2. 

Calif,, Bakersfield—Lodge—Bakerstield 
Lodge of Elks, 4 story, rein.-con., general 
eontract to Currie & Dulguar, Bakersfield ; 
plumbing, heating and ventilating, to Burn- 
ham Plumbing Co., 2020 Webster St., San 
Francisco. Noted Mar. 9. 

Calif.. Fresno — Theatre — W. Harrison, 
constructing theatre, to T. J. Mooney, 
Palace Hotel, $150,000. Contractor wants 
catalogs on theatre equipment 

Calif., Oakland—High School—Bd. Educ., 
Golden Gate Junior High School, 1 story, 
brick and tile, general contract to A. Olson, 
351 12th St., $66,538. Bids for brick work 
rejected, new bids. Noted Aug. 10. 

Que., Montreal—Hospital—Notre Dame 
Flospital, Notre Dame St. E., 6 story, 44 x 
137 ft., with 44 x 180 ft. wing, both 90 ft. 
high, brick and stone, to A. Gratton, 142 
5th Ave. $450,000; plumbing, heating, 
ventilating, ete., to Garth & Co., Craig St. 
W. Total est. $800,000. Noted May 11. 

Que., Montreal—School—Catholic School 
Comn., 87 St. Catherine St. W., 3 story, 
75 x 150 ft. brick and stone, Demontigny 
St., St. James Ward, to A. and D. Boileau. 
546 Fabre St., $153,800. Noted Aug. 24. 

B. C., Vancouver—Office—J. J. Cough- 
lan, 738 Granville St., 6 story, 50 x 60 ft. 
brick, steel and terra cotta, Granville St. 
near Robson St., to F. PF. Sherborne, 736 
Granville St., cost plus percentage basis. 
Archts. est. between $150,000 and $175,000. 
Noted Aug. 31. 


Federal Government Work 


PROPOSED WORK 

R. 1., Providence—Dredging—U. S. En- 
gineer plans dredging in Milford Harbor, 
Conn 

N. Y., Chelsea—Hospital—tTreas. Dept., 
Wash., D. C., soon receives bids for U. S. 
Veterans Hospital, here. 

N. ¥., New York—Dredging—vU. S. Engi- 
neer, 710 Army Bldg., 39 Whitehall St., 
plans dredging in Newtown Creek. 

Fla,, Jacksonville—Lock and Dam—U.S. 
Engineer plans lock and dam at Mass 
Bluff, Oklawaha River. 

Miss., Gulfport—Hospital—tTreas. 
Wash., D. C., plans U. 8S. 
pital, here. 

Tenn., Nashville—-Dump Scows—U. _S. 
Engineer, Custom House, soon receives bids 
3 steel dump scows, 125 cu.yd. capacity. J. 
R. Slattery, officer in charge. 

BIDS DESIRED 

W. Va., Charlestown—Post Office—Oct. 6, 
by Treas. Dept., Wash., D. C., construction 
incl. mechanical equipment of post office, 
here. J. A. Wetmore, acting supervising 
archt.; adv. this issue. 

Ala., Mobile—Towboat—Oct. 10, by U.S. 
Engineer Office, Mobile, one 100 ft. Diesel- 
BHlectric towboat; adv. this issue. 

Ala., Tuskegee—Telephone System—Oct. 
4, by Treas, Dept., Wash., D. C., for auto- 
matic telephone system in U. 8. Veterans 
Hospital, here. J. A. Wetmore, acting 
superv. archt.; adv. this issue. 

Tenn,, Memphis—Portland Cement——Sept. 
office Mississippi River Comn., 1st 


Dept., 
Veterans Hos- 


ar 


~é, at 


and 2nd Dists., Custom House, 24,000 sacks 
Portland cement; adv. this issue. 

il., Broadview (Bellewood P. O.)— 
Buildings—Sept. 15, by General Supt. Air 
Mail Service, Room 320, Post Office Dept., 
Wash., D. C., 1 and 2 story warehouse, fac- 
tory and assembly buildings, also two 100 x 
— ft. hangars. Entire floor space 78,100 
sq.ft. 

Ariz., Yuma—Earthwork——Oct. 16, at of- 
fice U. S. Recl. Service, for earthwork, 
First Mesa Div., Yuma ae Project, 
about 10 mi. south of here. M. Bien, act- 
ing dir.; adv. this issue. 

Cuba, Quantanamo — Chimney — Spec. 
4705—Sept. 20, by Bureau Yards & Docks, 
Navy Dept., Wash., D. C., rein.-con. chim- 
ney, here. Noted Aug. 31. 

BIDS RECEIVED 


Md., Baltimore — Remodeling — Treas. 
Dept., Wash., D. C., remodeling U. S. Quar- 
antine Station, here, from Northeastern 
Constr. Co., Lexington Bldg., $58,900, add 
$12,950 for nurses quarters, add $3,150 for 
attendants quarters; J. L. Robinson Const.r 
Co., 1130 West Lafayette St., $59,900, add 
$13,659 for nurses quarters, add $2,461 for 
attendants quarters. 

Va., Hampton Roads—Riprap Protection 
—Spec. 4699—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., riprap protection for 
north breakwater, at submarine base, here, 
(1) work complete, from Arundel Corp., 
Pier 2, Pratt St., Baltimore, Md., (1) $3.05 
(150 days) (2) $2.98 (170 days) (3) $2.96 
(180 days); McLean Contg. Fi- 
delity Bldg., Baltimore, Md., (1) $3.38 (250 
days) (2) $3.38 (300 days) (3) $3.38 (325 
days); :R. G. Lassiter & Co., 327 Arcade 
Bldg., Norfolk, (1) $3.65 (180 days) (3) 
$3.40 (180 days). Noted Aug. 24. 

CONTRACTS AWARDED 


Ga., Augusta—Roads and Walks—tTreas. 
Dept., Wash., D. C., sand and gravel roads 
and walks at U. S. Public Health Service 
Hospital here, to Hodgson & Jones, Mont- 
gomery, Ala., $17,900. Noted Sept. 7. 

Tenn., Nashville—Steel Gates—U. S. Kn- 
gineer, steel gates for Lock F, Cumberland 
River, to Penn Bridge Co., Beaver Falls, 
Pa., $22,783. Noted Aug. 3. 

Utah, Spanish Fork—Post Office—Treas. 
Dept., Wash., D. C., constructing post office, 
here, to G. A. Whitmeyer, 826 25th St., 
Ogden, $39,800. Noted Sept. 7. 

H. T., Pearl Harbor—Quaywalls, etc.— 
Spec. 4591—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., quaywalls and pier at 
Naval operating base, here, to E. J. Lord, 
McCandless Bldg., Honolulu, $749,160 (450 
days). Noted Aug. 21. 


Miscellaneous 
PROPOSED WORK 
Mass.—Tranr- 


Co., 1415 
) ° 
) 


Subway Platform— Boston, 
sit Dept., 1 Beacon St., plans platform 
subway station, Park St. $250,000. E. R. 
Springer, 1 Beacon St., ch. engr. 

Culvert—Auburn, N. ¥.—See “Street and 
Roads.” 

Snow Plows, etc.—RKochester, N. Y¥.— 
Bd. Supervs. Monroe Co. soon takes bids 
16 snow plows and other equipment for 
attachment to highway trucks, also snow 
plows and equipment for clearing high- 
ways, for use on tractors, owned by county. 
$1,000. G. C. Wright, co. engr. 

Terminal Facilities ete. — Virginia — 
Chesapeake & Ohio Ry. -Co., 61 Bway., 
New York City, plans to expend $16,- 
500,000 for extending terminal facilities on 
Hampton Roads, enlarging round houses 
and making other extensions, also new coal 
pier at Newport News and enlarging ter- 
minal facilities at Norfolk. C. W. Johns, 
1006 Park Ave., Richmond, engr. construc- 
tion. 


Coal Tipple—Piedmont, W. Va.—Ameri- 
can Coal Co, plans to rebuild coal tipple, re- 
cently destroyed by fire. $60,000. Archi- 
tect not announced. 


Tunnels—Detroit, Mich.—City preparing 
tentative plans reim.-con. tunnels under 
street car tracks, to have stairways be- 
tween sidewalks and curb. $75,000. J. W. 
Reid, City Hall, engr. 

Heating Conduit—Camyp Douglas, Wis.— 
Wisconsin Natl. Guard making plans 1,500 
lin.ft. heating conduit. H. C. Hengels, 445 
Milwaukee St., Milwaukee, engr. $25,060. 

Retaining Wail—Kansas City, Mo.— 
Passed ordinance to construct retaining 
wall along northwest line of Allen Ave. 
$50,000. 


Amusement Park, etc.—Modesto, Calif. 
—Garden of Allah Park, c/o Ellery, Frost 
& Patten, engrs., Merchants Exch. Bidg., 
San Francisco, having plans prepared 125 x 
225 ft. main building, amusement struc- 
tures, bowling alleys, 23 permanent cot- 


swimming tank, etc., a)! / 

stucco construction. 325,000 . 
Gas Mains — Mo Que. — Mony 
Light, Heat & Power Co, Craix St. \" 
plans 1,640 ft. of 4 in. ci. pipe in Cote a 
Neiges from Shakespeare Ave. to Vicyoc 
Court $5,330, 642 ft. 6 in. ef. pipe in Me” 
side St. from Forfar to Mill Sts. ov" 
5,742 ft. 30 in. ci. pipe in Bercy 3; 4 
Ontario to Davidson Aves. $84 174 
ft. 24 in. ci. pipe in Lafontaine < 
Davidson to George V Aves. $81 { 
ft. 12 in. ci. pipe in Davidson A\. 
Lafontaine to St. Catherine Sts. $5 74; 
ft. 8 in. c.i. pipe in Davidson Ave, fr,, 
Catherine to Notre Dame Sts. $2,117 

Harbor Improvements—Montrea) Que 
Dominion Government, Ottawa, Ont. 2) 
proved following works for Montrea) Hur. 
bor: extending Jacques Cartier Piry 20 > 
$200,000; extending Alexander | ; 
ft., $400,000; extending King 
300 ft., $450,000; improving ch: 
proach to Bickerdike Pier, $97,s 
and extending Harbor Rv. termin: 
wharf leveis, east of Sect. 25, 
W. L. McDougall, chn. Ba. Harbo: 
R. Harvie, ch. engr. 

Replacing Wires — Outremont, 
Plans replacing wires, ete, in undergr, 
conduits, $72,345. E. T. Sampson. city ¢)) 

Harbor Developments—Hamilton, Ont— 
Hamilton Harbor Comn. having plans pr 
pared harbor front development and +. 
clamation of land. Plans to pr 
soon as possible with first uni 

1,077,000, mostly reclamation wor!) 
13,000,000. A. Guy, chn. E. V 
city engr. Gore, Nasmith & Stor 
federation Life Bldg., Toronto, engrs 

BIDS DESIRED 


Heating and Ventilating Apparatus, et¢ 
—Brooklyn, N. Y:—Sept. 22, by €. B. J 
Snyder, supt. School Buildings, Concord 
St., installing heating, ventilating and 
temperature-regulating apparatus, etc., in 
P. 8S. 67, easterly side of St. Edwards st 
about 325 ft. northerly from Auburn PI. 

Heating and Ventilating Apparatus, 
—Elmhurst (Flushing P. 0.) N. Y. Sept 
22, by_C. B. J. Snyder, supt, Schoo! Buila- 
ings, Concord St., Brooklyn, installing heat. 
ing, ventilating and temperature-regu 
apparatus in P. S. 102, southerly 
Van Horn St., between Lewis Av: 
Laconia St., here. 

Clam Shell Bucket, ete—New York, 
N. ¥.—Sept. 21, by Bd. Purch., Municipal 
Bldg., furnishing and delivering clam she! 
bucket and combination punch, §s)litting 
shear, bar, angle and tee cutter, to [ep 
Plant & Structures. 

Pipe, etce-——New York, N, Y¥.-—Sept. 21. |) 
Bd. Purch., Municipal Bldg., furnishing an 
delivering pipe, pipe fittings, val\y: als 
engineers, plumbers’ and steamfitters’ sup- 
plies, to Dept. Pub. Welfare. 

Snow Plows—Delaware—Sept. 
State Hy. Dept., Dover, two 
Contr. CK-8A; adv. this issue. 

Structural Steel—Milton, Wis.—!urdick 
Cabinet Co, taking bids structural stee! 
for 1 story, 80 x 160 ft., addition 
factory, concrete and steel, concrete four 
dation. Federal Eng. Co., 444 Milwauk 
St., Milwaukee, engrs. 

Road Oil, Crushed Rock, ete.—Santa Cruz, 
Calif.—Santa Cruz Co. in market for 5 
000 bbl, road oil, 10,000 ton §@ to 
crushed rock, 35,000 ton base an 
5,000 ton screenings. Former bids reject 
L. Bowman, Co, surv. 

BIDS RECEIVED 


Dumping Platform—New York, N. Y— 
J. H. Delaney, comr. Docks, Pier “A° foo! 
of Battery Pl, opened bids Sept. 8, im- 
proving Brooklyn Bridge, Manhattan bor 
incl. (1) rein.-con. dumping platform, (- 
water supply, from G. B. Spearin, $0 West 
St., (1) $108,253; McHarg Barton Co., 1325 
Bway., (1) $108,391; Northeastern Constr 
Co., 101 Park Ave., (1) $116,080; Altmar 
Plumbing Co., 219 East 25th St. (©) 
$6.585. Noted Aug. 31. , 

Portland Cement, etc.—St. Paul, Minn- 
W. Austin, city purch. agt., opened bids 
Sept. 5, 3,000 bbl. Amer. Portland cement, 
from Speakes Co., Griggs and Fuller Sts, 
$2.69 on track, $2.85 delivered St. Pau! 
Builders Material Co., 605 Ryan Annes 
$2.73 on track, Thompson Yards, 16! 
Hennepin Ave., Minneapolis, $3,40 (sacks 
extra) truck delivered; 250 bb! las 
white non-staining portiana cement, {fron 
St. Paul Builders Material Co. 0%” 
Ryan Annex, and Speakes Co., Griges = 
Fuller Sts., $8.00 on track and $8.50 de 
livered, Thompson Yards, 1645 Hennepiti 
Ave., Minneapolis, $8.50 delivered ; Le 
cu.yd. 2 in. gravel, J. L. Shiely Co; 
Dakota Bldg, $2.65, T. McDonald Conte. 
Co., Prior Ave. and Cottonwood St. 

700 cu.yd. washed sand, J. L. Shiely F| 
805 Dakota Bldg, $1.45, T. Mcbona 


tages, 


S) 


Que, 


Side 


snow plows 











Md 


ee ee ee EEE 


Septem ber 14, 1922 


ENGINEERING 


NEWS-RECORD 


145 


a 


\iscellaneous (Continued) 


ante. Co. Prior Ave. and Cottonwood St., 
31.69. Noted Aug. 31. 


CONTRACTS AWARDED 


sub-structure and Foundations—Everett, 
Mass.—Boston Elevated Ry. Co., 108 Mas- 
sachusetts Ave., Boston, substructures and 
foundations for two 160 x 300 ft. and two 
-» x 56 ft. car repair shops, and 80 x 731 
f. transfer_shop, here, to Simpson Bros. 
Corp. 166 Devonshire St., Boston. Archts. 
est. $3,000,000 complete, Noted Aug. 31. 

Coal Pocket—W oonsocket, R. I—Lawton 
spinning Co. 748 Winter St., rein.-con. 
soal trestle, 355 ft. logs. 15 ft. wide, 
14 ft. deep, to Central Eng. and Constr. 
Co, Central Falls. Archts. est. $25,000. 

Passenger Wessels—Buffalo, N. Y¥.—De- 
troit-Cleveland Navigation Co., foot of 
Main St., Buffalo, and foot of 3rd St., De- 
troit, Mich., two 551 ft. passenger vessels, 
5° ft. beam, fitted with sidewheel propul- 
sion, 600 staterooms in each, for use on 
Lake Erie, to Amer. Shipbuilding Co., foot 
of West 54th St., Cleveland, O. Engrs. 
est. $2,500,000 each. Noted June 8. 

Ornamental Lights—Long Branch, N. J. 
Bd. City Comrs., Council Chambers, orna- 
mental lights on Ocean Ave. from Sea View 
to Brighton Aves., to Central Station 
Equipment Co., 114 Liberty St., New York, 
337,969. Noted Aug. 24. 

Steam Mains—Wilkes-Barre, Pa.—Penn- 
sylvania Power & Light Co., laying 2,100 
ft. 6 in. steam mains under West Market, 
North River and West Union Sts., to Amer. 
Dist. Steam Heating Co., c/o owners; ex- 
cay, to Phoenix Utilities Co., c/o owners. 
Total est. $35,000. 

Lumber and Cement—New Orleans, La.— 
Bd, Port Comrs,, Canal St., 958 creosoted 
piles and 506,000 ft. creosoted lumber and 
timber for sacking plant, to Creosoted Ma- 
terials Co., Queen and Crescent Bldg., $21,- 
922 and $29,607 respectively ; 3,000 bbl. ce- 
ment, to J. W. Thompson, Canal Com- 
mercial Bldg., $9,000. 

Bank Protection—Bartlett, Ia.—Fremont 
Co. D.D. 1, Sidney, 8 retards, 850 ft. long, 
and 26 Bignell anchor piles, to protect 3 
mi. shore line of Missouri River, here, to 
Woods Bros. Constr. Co., 113 South 13th 
St. Lincoln, Neb. Engrs. est. $40,000. 

Bridge Protection, ete.—Council Bluffs, 
la—lilinois Central R.R., 135 East 11th 
Pl, Chicago, 6 standard current retards, 
990 lin.ft. long, and 27 Bignell anchor piles, 
to protect embankment and bridge abut- 
ments across Missouri River, here, to 
Woods Bros. Constr. Co., 113 South 13th 
St. Lincoln, Neb. Engrs. est. $45,000. 

Elevator, eto—Salina, Kans.—H. D. Lee 
Flour Mills Co, elevator, tempering bins 
and cleaner house, Santa Fe Ave., to Jones- 
Heddelstetter Constr. Co., 706 Mutual 
Bldg. Kansas City, Mo., $79,600. 

Bank Protection, etc. — Caruthersville, 
Mo.—St. Francis Levee Dist. protection of 
levees and bank on Missouri ver, incl. 6 
Standard current retards, 1,050 ft. total 
length, and 35 Bignell anchor piles, to 
Woods Bros, Constr. Co., 113 South 13th 
St, Lincoln, Neb. Engrs. est. $60,000. 

Shore Protection—Centaur, Mo.—Chi- 
cago, Rock Island & Pacific Ry., Railway 
Exch. Bldg., Chicago, 1,350 ft. standard 
current retards for protection of river bank 
on Missouri River, incl. 25 Bignell anchor 
piles, to Woods Bros. Constr. Co., 113 
oo 13th St., Lincoln, Neb. Engrs. est. 
hoon 

Bridge Protection—Kast Leavenworth, 
Mo.—Leavenworth Bridge & Terminal Co., 
Leavenworth, Kan., protection of embank- 
ment and bridge approach, also diverting 
hannel to flow under draw span, incl. one 
‘00 ft. retard and 30 Bignell anchor piles, 
to Woods Bros. Constr. Co., 113 South 13th 
St, Lincoln, Neb., $40,000. 

Metal Flume—Merced, Calif.—Merced Ir- 
"igation Dist. will build metal flume on tim- 
ver structure with concrete footings, by day 
labor. R, C. Starr, ch. engr. Noted Aug. 17. 

Tunnel, Siphons, ete.—Merced, Calif.— 
Merced Irrigation Dist., to P. L, Burr, 512 
Mission St., San Francisco, 1,300 lin.ft. tun- 
nel, 1] x 104 ft, driven through cemented 
rock «nd hard pan, timber lined, at $24 
per In.ft. for tumnel and $55 per ft. for 


umb vr lining in place; rein.-con siphons, 
il spillway and check structures, $24,700. 
Ncrd Aug. 17, 

.’ipe — Montreal, Que.— Montreal Light, 
Heat & Power Co., Craig St. W., to Natl. 


Iron Corp., Cherry St., Toronto, Ont., 300 
‘engths 12 in. ci. pipe, 12 ft. long 262,880 
lb, $45 per net ton, {otal $5,910; 250 
lengths 8 in, ed. pipe, 12 ft. long, 130,655 
so $45 per ton, total $2,940; 615 lengths 
i570 c.i, pipe, 12 ft. long, 1,338,895 Ib., 
» per ton, total $30,128. 
c Quay Walls— Montreal, Que.— Harbor 
Comrs . extending high quay walls between 
Cats, 25 and 35, 4,500 ft. long, to Atlas 
onstr. Co, Belmont St. $450,000. 


aa NNN cence ’ 


ROAD WORK—KENTUCKY 


Following are lowest bids opened Aug. 15, by State Highway Comn., Frankfort, for 
constructing State Project No. 29, Sect. “B,” Beattyville-Irvine Rd., Lee Co, (A) 
Dempster Constr. Co., Knoxville, Tenn., (awarded contract); (B) Crippin Constr. Co., 
Knoxville; (C) Cosell-Byers, Winchester. The unit bids were as follows: 


28 acres clearing and grubbing. 

10 removing trees and stumps 

37,732 cu.yd. earth excavation 

95,544 cu.yd. borrow excavation 

2,525 cu.yd. excavation, channel change 
37,548 cu.yd. solid rock excavation 


128 cu.yd. riprap 
544.42 cu yd, cement rubble masonry 


10,730 lin.ft. standard cable guard rail 

111. 35 cu.yd. class A concrete culverts 

205 cu.yd. class A concrete bridges 

5.74 cu.yd. class D concrete ; 

271 cu.yd. cement rubble masonry, bridges 
50,069 Ib. reinforcement 

200 cu.yd. foundation excavation 

75 cu.yd. foundation excavation, wet eart! 
1,010 lin.ft. 18-in standard vitrified pipe 

34 lin.ft. 24-in. standard vitrified pipe 

932 lin.ft. 18in. D.S. vitrified pipe 

708 lin.ft. 24-in. D. S. vitrified pipe 

92.42 cu.yd. 1:3:6 encasing concrete 

7 cu.yd. class A concrete, pipe support 

107 lb. reinforeement 

1,942 lin.ft. 18-in. standard cast iron culvert pip: 
742 lin.ft. 24-in. standard cast iron culvert pipe 
1,942 lin.ft. 18-in. reinforced concrete pipe 

742 lin.ft. 24-in. reinforced concrete pipe 


Extended totals, vitrified pipe 
Extended totals, cast iron pipe 
Extended totals, re‘nforced-concrete pipe 


*Awarded contract. 


ROAD WORK—TEXAS 


A B Cc 
$30 00 $40 00 $75.00 
2 00 3.00 4.50 
41 40 46 
39 30 47 
45 40 1.00 
85 1.25 1.10 
1.50 2.00 5.00 
10.00 10 50 13.00 
40 50 65 
17.00 26. 00 26.00 
20 00 26 50 28.00 
40. ov 80.00 60.00 
8.00 10.50 15.00 
04 06 10 
| 00 75 1.50 
1.75 3.50 4.00 
2.00 2 66 2.85 
2.75 3.50 4 60 
2.10 2.75 3.25 
3.10 4.00 5.70 
17.00 20.00 24.00 
17.00 80. 00 22.00 
04 06 10 
4.00 5.50 6.00 
6 00 8.50 8.00 
2.80 3.50 
3 80 6.70 
* $115,257 $129,853 $154,061 
119,517 136,225 159,157 
$15,554 sti 153,044 


Following are lowest three bids opened by Comrs. Camp Co., Pittsburg, for con- 
structing 16.16 mi. State Highway No. 1-A, Federal Aid Project No. 55, (A) Coke & 
Turner, Marshall, (awarded contract); (B) F. P. McElwrath, Corsicana; (C) C. W. 


Burgess, Dallas Co. State Bank Bldg., Dallas. 


19sta. light clearing.......... 

55 sta. light grubbing ; 

85,773 ou.yd. roadway excavation 

1,997 hrs. embankment rolling 

14,586. 8 cu.yd. borrow excavation 

1,713.8 cu.yd. overhaul ; ‘ 

4,765.8 cu.yd. iron ore gravel base, furnishing and hauling first 4 mi.... 
2,087. 2 cu.yd. iron ore gravel base, furnishing and hauling second } mi. 
334.7 cu.yd. iron ore gravel base, furnishing and hauling third } mi... 


CO me ed OD me Ut me 


3.9 cu.yd. iron ore gravel base, furnishing and hauling fifth } mi 
.694.9 cu.yd. limestone cover, furnishing and hauling first } mi... . 
521.8 cu.yd. limestone cover, furnishing and hauling second } mi. 
642.2 cu.yd. limestone cover, furnishing and hauling third } mi. 
782.5 cu.yd. limestone cover, furnishing and hauling fourth } mi... 
782.2 cu.yd. limestone cover, furnishing and hauling fifth } mi.. 
782.6 cu.yd. limestone cover, furnishing and hauling sixth } mi.... 
686. 6 cu.yd. limestone cover, furnishing and hauling seventh } mi. 


4,202.6 cu.yd. limestone cover, furnishing furnishing and hauling eigl.th 


3 mi. a , 
20,475. 4 cu.yd. limestone cover, furnishing and hauling additional } mi... 


4,347.4 M gal. water for sprinkling 
172,0273 gal. asphaltic oil—class A... 
127,989 lb. reinforcing steel.. ......... : 
11,466 lin.ft. wood guard fence... 
1,394. 6 cu.yd. structural excavation (wet) 
1,322. 2cu.yd. structural excavation (dry)... 
1,517.4 cu.yd. concrete—class A 

204 lin.ft. concrete rail type C. .. 


Extended totals............... 


.629. 4 cu.yd. iron ore gravel base, furnishing and hauling fourth } mi.... 


The unit bids were as follows: 


A B . 
$2.50 $3.00 $2.00 
5.00 5.00 3.00 
15 15 15 
1.00 1.50 id 
13 14 5 
02 03 03 
2.60 2.60 2:75 
06 07 07 
12 14 14 
18 21 2 
24 28 28 
4.50 4.20 5.00 
06 07 06} 
12 14 13 
18 2 19 
24 28 26 
30 35 323 
36 42 39 
42 49 453 
m 06 06 06 
75 1.50 1.50 
16 16 153 
054 05 043 
35 40 rs 
2 00 3.00 2.50 
75 75 1.00 
18.00 19.00 18.40 
2.00 1.75 1.90 
$246,187 $254,135 $262,449 


TUN NEL—PROVIDENCE, R. I. 
Following are lowest three bids opened Aug. 30 by Water Supply Bd. for construct- 
ing tunnel for Scituate Aqueduct, Contr. No. 21 (A) Keystone State Constr. Co., 210 
South 13th St., Phila.; (PR) Winston & Co., Inc., 240 Fair St., Kingston, N. Y.; (C) P. 


McGovern, 50 East 42nd St., New York City. 


12,000 cu.yd. earth excavation in open cut 

5,000 cu.yd. rock excavation in open cut 

3,000 cu.yd. refill and embankment in open cut 

30 lin.ft. sinkine shaft in earth 

115 lin.ft. sinking shaft in rock 

60,000 cu.* <i. excavation in tunnel 

00 cu.y.i. enlargement of tunnel 

50 M .t., b.m. permanent timbering in tunnel 

0M. ft., b.m. temporary timbering in tunnel! 

6,340 lin.ft. shaft and tunnel drainage 

8,200 lin.ft. forms for masonry lining 

5,000 cu.yd. concrete masonry in horseshoe section of tunnel..... . . 
cu.yd. concrete masonry in unreinforced circular section of tunnel 

cu.yd. reinforced concrete in tunnel and approaches... . 

u.yd. excess concrete masonry in tunnel 

cu.yd. dry packing . 

lin.ft. drilling holes in rock or masonry 

,000 lin. ft. steel pipe for grouting, etc. 

s making connections for grouting 

ns for grout 

.yd. grout eae 
bbl. portland cement Lina 

,000 Ib. steel for reinforcing concrete 

,000 bbl. liquid chlorine 

3 chlorine dosing machines. . 

3 locker houses........... ; 

Cleaning up (ump sum)..... 


Extended totals. . 
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The unit bids were as follows: 


\ B 2 
$3 00 $1.40 $9.00 
5.00 4 00 10.60 
3.00 1.00 8.00 
250.00 250.00 176.85 
300.00 300. 00 350.00 
12.00 13.50 14.550 
16.00 12. 00 4.85 
110.00 80.00 25.00 
130.00 80.00 95 00 
1.00 5.00 3.00 
2.00 3.70 3.95 
7.00 8.00 5.00 
10.00 8.00 5.00 
11.00 18.00 5.00 
3.00 3.00 3.00 
2.00 3.00 2.00 
2.00 1.00 0.25 
0.40 0.25 0.58 
1.50 0 60 0.84 
2.50 1 59 1.70 
15.00 5 00 8.40 
3.00 2.90 2.50 
0.05 0.07 0.0525 
0 20 0.10 0.0875 
2,500.00 2,000. 00 1,700.00 
4,500.00 5,000 00 3,400.00 
1,000. 00 1,000. 00 3,500.00 


$1,318,340 $1,489,190 $1,537,573 





SEARCHLIGHT SECTION 


OFFICIAL PROPOSALS 


Rate: 
40 Cents a Line an Insertion 


ARE OFFICIAL NOTICES THAT BIDS ARE WANTED FROM BIDDERS EVERYWHERE. 


Copy: Official Proposals reaching our New 
York Office by 10 A. M., Tuesday can usually 
be printed in the issue out Thursday. 


Plans and Specifications for inspection by d 
tant bidders may be filed at any of the Eng 
neering News-Record offices without charge. 


THESE ADVERTISEMENTS 





OFFICIAL PROPOSALS 


Bids: Oct. 3. 


Water Works System and 
Sanitary Sewer System 


Haines City, Fla. 


Sealed proposals for furnishing material 
and constructing a Water Works System 
and a Sanitary Sewer System for the Town 
of Haines City, Fla., will be received by the 
Mayor and Council at the City Hall, until 
2 P.M., October 3rd, 1922. 

The Water Works System will consist of 
approximately 4 miles of 4 in., 6 in., 8 In. 
and 10 in. cast iron pipe, with specials, 


valves and hydrants, a clear water collect- | 


ing well, pump station and equipment, and 
a 100,000 gallon elevated tank. 

The Sewer System will consist of approxi- 
mately 1.7 miles of 8 in., 10 in. and 15 in. 
vitrified pipe, with manholes, flush tanks, 


and appurtenances, and a settling tank and | 


tile under-drain 

Each proposal must be accompanied by 
a certified check, payable to the Town of 
Haines City, Florida, to an amount equal 
to five (5) per cent of the bid, as a guaran- 
tee that the contract will be 
if awarded. A bond of one hundred per 
cent (100%) of the contract price will be 
required. Payments will be made. on 
monthly estimates. 

Plans and specifications are on 
the office of the City Clerk, at Haines City, 
Florida, and with Paul H. Norcross, Con- 
sulting Engineer, 1404 Candler Building, 
Atlanta, Georgia. 

Bidders may obtain copies from the En- 
gineer by enclosing certified check for 


system. 


Town of Haines City, Florida. If 
cost of printing. If the 
tions and blue prints are returned within 
thirty days after opening bids, the check 
for twenty-five dollars will be returned. 
R. O. PHILPOT, 
President City Council. 
JED R. YALE, 


City Clerk. 
PAUL H. NORCROSS, 
Consulting Engineer, 
1404 Candler Building, 
Atlanta, Georgia. 


plans, 


Bids: Oct. 2. 


Combined Sanitary and 
Storm Sewers 


Cape Girardeau, Missouri. 


Sealed bids will be received until 2:30 
o'clock, P.M., October 2nd, 1922, at the 
Council Chamber by the City Council for the 
construction of a combined sanitary and 
storm sewerage system in sewer district 
No. 5, in accordance with the plans and 
specifications therefor on file in the office 
of the City Clerk. Copies of said plans 
ang specifications may be obtained from 
Cc. E. Smith Co., Consulting Engineers, 
2073 Railway Exchange Building, St. Louis, 
Missouri, or Cape Girardeau, Missouri, 
by depositing $15.00, one half of which will 
be refunded upon return of the same in 
good condition within seven days after the 
award of the contract. 

Full information and proposal forms my 
be obtained from the Consulting Engineers. 
Estimated cost of work Three Hundred and 
Fifty-two Thousand Dollars. The right is 
reserved to reject any or all bids. Bids 
will be opened at 2:30 o’clock P.M., Mon- 
day, October 2nd, 1922. 

A. P. BEHRENS, 
City Clerk. 


| four 


entered into | 


file in | 


' furnished 


| certified check for $6,000, 
twenty-five ($25.00) dollars, payable -- 
lue 

prints are desired they may be had at the 
specifica- | 


| November 1, 


Bids: 


OFFICIAL PROPOSALS 


Bids: Oct. 10. 


Sewage Pumping Station and 
Grit Chamber 


Syracuse, N. Y. 


Sealed proposals will be received until 
2 o’clock p.m., standard time, October 10, 
1922, at the office of the Syracuse Inter- 
cepting Sewer Board, 104 City Hall, Syra- 
cuse, N. Y., for the machinery and equip- 
ment for the Sewage Pumping Station and 
Grit Chamber now in course of construc- 
tion at the Sewage Treatment Works of 
the City of Syracuse. 

Equipment included in the 
the switchboard and control mechanisms, 
24-inch horizontal shaft centrifugal 
pumps direct-connected to 75 H.P. variable 
speed A.C. motors, auxiliary vacuum, prim- 
ing pumps and sump pump, a 10 K.W. 
motor-generator set, cast iron suction and 
discharge piping with four 24-inch hydrau- 
lically operated gate valves, a 54-inch 
hydraulically operated sluice gate, three 
48-inch by 51-inch electrically operated 
sluice gates, a 74 ton hand operated travel- 
ing crane, With permission to use same dur- 
ing erection, and a grit cleaning mechanism 
consisting of tramrail with electrically 
operated hoist and 3 cubic yard clam-shell 
bucket; and all necessary wiring and pip- 
ing connections. All equipment will be 
erected upon concrete foundations provided 
by the Board under another contract. 

Proposals must be made on blanks to be 
upon application and must be 
accompanied by a New York draft or a 
which is to be 
deposited therewith as guarantee that the 
successful bidder will execute the contract 
within five days after its award. 

Drawings, specifications and form of pro- 
posals and contracts are on file in the offices 
of the Board. Copies thereof may be ob- 


contract are 


| tained by depositing $10 to insure their re- 


turn in acceptable condition on or before 
1922. 
HARRY J. HAMLIN, 


Secretary. 


Sept. 22. 
Road Work 


Montpelier, Vt. 


Sealed proposals will be received at the 
office of the Commissioner of Highways, 
Montpelier, Vermont, until 1:30 P.M., Sep- 
tember 22, 1922, and then publicly opened 
and read, for the construction of 3.25 miles 
of gravel road im the Town of Barton, 
Vermont. 

Plans and specifications may be seen at 
the office of the State Engineer, at Mont- 
pelier, Vermont, and at the Town Clerk’s 
office in Barton, Vermont. 

Bidders should satisfy themselves be- 
fore bidding as to the character of the 
work and the obstacles to be encountered. 
The estimated quantities are not guaran- 
teed, but are given as a basis for the com- 
parison of bids. 

A certified check for $2,500.00, payable 
to the State Highway Board, must accom- 
pany each bid. 

e right is reserved to reject any or 
all bids. 
By order of the State Highway Board. 
THURMAN W. DIX, 
Commissioner of Highways. 
Dated at Montpelier, Vermont, 
September 6, 1922. 


OFFICIAL PROPOSALS 


Bids: Sept. 20. 


Pipe Sewers and Disposal Work; 


Rye, N. Y, 


Sealed proposals will be received and 
opened pu aay by the Trustees of the Vj 
lage of Rye, N, Y., at the Village Municipa) 
Hall, at 8:15 p.m., Wednesday, Septem; 
20th, 1922. 

Said proposals to cover construction (hot 
materials and labor included) of certg 
pipe sewers and disposal works, according 
to plans and specifications filed with th: 
Village Clerk, 

Copies of plans and specifications may }y 
seen also at office of City-Wastes Dispos 
Co., 45 Seventh Ave., New York City. Sets 
may be borrowed upon deposit of $15.00 
which $10.00 will be refunded if papers ar 
returned in good condition before Octobe; 
1st, 1922. 

Approximately 
sists of: 

About 29,000 feet of 8-inch and 600 fre 
of i5-inch vtirified pipe sewers, wit! 
manholes and flushtanks, much of 
in rock excavation ; 

About 6,600 feet of iron pipe sewers 
siphons and force mains, 8-inch to 16- 
inch ; 

An indeterminate amount of 
laid in sewer trench ; 

Sewage tanks, sprinkling filters and sand 
beds, with appurtenances, 

Each bid must be made on blank forms 
obtained from the Villagé Clerk or the Ep- 
gineer, and must be accompanied by a cer- 
tified check for $10,000 as a guarantee of 
good faith. 

The Village reserves the 
any or all bids. 

WILLIAM H. SELZER,. 
Village Clerk 
Westchester County 
New York 


the proposed work cor 


drain-tile 


right to rei 


Rye, 
G. EVERETT HILL, 
Engineer, 
15 Seventh Ave., 
New York, 


Bids: 26. 


Bridge Work 


Toledo, Ohio. 


Sept. 


Sealed proposals will be received by the 
Director of Public Service of the City of 
Toledo, until Twelve O’Clock noon, 5é¢p- 
tember 26, 1922, for the construction of @ 
brid over Swan Creek, in the line o! 
Hawley Street. 

The work wil! consist of: 

1, Removing old structure. ; 

2. Building two abutments approximately 

1,800 cubic yards of concrete 

3. Furnishing steel girders—90 feet span 

4. Paving bridge and approaches, 4)- 
proximately 787 square yards. Jt 

Proposal forms, plans and specifications 
can be seen at the office of the Commis 
sioner of Engineering or can be obtained 
from said office on deposit of $10.00 for 
each set, which will be refunded provided 
plans and specifications are returned in 
good order. : 

The Director of Public Service reserves 
the right to reject any or all bids or to at 
cept any bid which he may deem advar- 
tageous to the City of Toledo. ? 

. T. JACKSON, 
Director of Public Servier. 
Attest: GEORGE E. LASKA, 
Secretary. 
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OFFICIAL PROPOSALS 
ee 
pids: Sept. 27. 
Bridge Paving 

Trenton, N. J. 


NOTICE 18 HEREBY GIVEN that sealed 
pids will be received by the State Highway 
commission of New Jersey for the follow- 


png. 








Teor the removal of present wood block 
pavement and concrete on Passaic River 
ridge, Route No. 1, Lincoln Highway, and 
replacing of same with a reinforced con- 
vrete base and wood block pavement in- 
luding W aterproofing. ‘ 

The estimated area of roadway surface is 

000 sq.ft. 
Ae ids for the above will be received at 
the office of_the State Highway Commis- 
cion, Broad Street Bank Building, Trenton, 
: J. on Wednesday, September 27, 1922, 
at 11:00 A.M., Standard Time, and opened 
and read immediately thereafter. 

Drawings, specifications and form of bid, 
contract and bond for the proposed work 
are on file in the office of the State High- 
way Department, Trenton, N. J., and office 
of John L. Vogel, Bridge Engineer, 772 
Broad St., Newark, N. J., and may be in- 
pected by prospective bidders. Plans will 


be furnished on deposit of ten ($10.00) dol- | 


ars, for doing this work upon application to 
John L. Vogel, Bridge Engineer, 772 Broad 
st, Newark, N. J. Bids must be made 
on the standard proposal forms in the 
manner designated therein and as required 
by the specifications for this work; same 
to be enclosed in sealed special addressed 
envelopes bearing the name and address 
of bidder and the work bid upon on the 
outside, and must be aceompanied by a 


certified check drawn to the order of the | 


State Treasurer for not less than ten (10%) 
per cent of the amount of the bid, provided 
that said certified check shall not be less 
fian $500.00 nor more than $20,000.00 and 
be delivered at the above place on or before 


the hour named. Copies of the standard 
proposal form and special addressed envel- 
opes will be furnished on application to 


John L. Vogel, Bridge Engineer, 772 Broad 
st. Newark, N. J. Bids not enclosed in 
special envelopes will be considered ine 
formal and will not be opened. 


Each bidder must accompany his bid 
with a certificate from a surety company 
duly authorized to do business in this 


State, stating that such surety compan 
will provide said bidder with a bond in suc 
sum as is required in and in accordance 
with the specifications conditioned for the 
faithful performance of the provisions of 
the contract and specifications, 

By order o the State Highway Commis- 


Sion, 
A. LEE GROVER, 
Chief Clerk. 





Bids: Sept. 25, 


Construction of Sewer System 


Ellsworth, Wis. 


construction of a 
appurtenances will 


Proposals for the 
Sewerage system and 
be received by the Village Board of the 
Village of Ellsworth, Wis., acting as @ 
Board of Public Works of the said Village 
up to 5 P.M. on Sept. 25, 1922, and will 
be publicly opened and considered im- 
mediately thereafter. This work comprises 
approximately the following quantities: 
17,000 ft. 8 in. sewer 5-15 ft. deep 
4,650 ft. 10 in. sewer 5-13 ft. deep 
4,254 ft. 12 in. sewer 5-13 ft. deep 

Sl ft. Manholes 
2 ft. Lampholes 
3 ft. Imhoff Tanks, sludge beds, in- 

: termittent filers and accessories. 

Plans and specifications may be seen at 

the office of the Village Clerk and at the 
Office of the Engineers. Copies thereof 
may be obtained of the Engineers upon 
the payment of $15.00 per set to cover 
the cost of reproduction and mailing, 4 of 
Which will be refunded upon their return 
mM good order. 
: No proposal will be considered unless 
sealed and marked on the outside with the 
name of the bidder and a notation of the 
hature of the work for which bid is made, 
and filed with the Village Clerk. 

Bidders must accompany their bids by 
a bond with sureties executed on the part 
= the bidder, which sureties shall justify 
ol ‘0 | their responsibility, and by their 
Several affidavits show that they are worth 
th ‘he aggregate at least the amount men- 
— in the contract in property not by 
2w exempt from execution, or in lieu 





rn 
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of such bond, bidders may accompany 
their bid with a certified check equal] to 
five per cent of the bid and agree to have 
inserted in the contract a provision for 
the retention by the Village of twenty per 








cent of the estimate made from time to 
‘time. 

Proposals must be submitted on the 
blank forms provided by the Engineers, 


free of charge and must be made on the 
basis of cash payment for the work. The 
successful bidder may be required to give 
bond in the full amount of the contract. 

Special attention of the bidders is called 
to the “Instructions to Bidders” in the 
proposal form. Bidders are to understand 
aH construction is to commence May 1, 
The right is reserved to reject any or 
all bids. 

Dated at Ellsworth, Wis. this 4th day 
of Sept. 1922. 


R, N. CLAPP, 
Village President 
ATTEST: 
M. D. WOOD, 


Village Clerk 
DRUAR & MILINOWSKI 
Consulting Engineers 
500 Globe Bldg. 
St. Paul, Minn. 
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Engineering 
News-Record 
Reaches Your Local 
Contractors 


Its distribution among the con- 
tractors of any one state is in 
proportion to the number of 


contractors situated in _ that 
state. The Official Proposal Col- 
ums of Engineering News-Record 
offer precisely the same efficient 
service to municipalities, coun 
ties, and state and government 
departments in every section of 
the United States. 


a 
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Bids: 19. 


Sheet Asphalt Resurfacing 
Woodbury, N. J. 


Notice is hereby given that sealed bids 
will be received by The Board of Chosen 
Freeholders of the County of Gloucester 
for the resurfacing of Delaware Street, in 
the County of Gloucester with a sheet as- 
phalt surface upon the present recon- 
structed foundation, estimated amount of 
asphalt surface pavement required _ is 
15,056 sq.yd.; of stone for reconstructin 
foundation is 5,271 tons; and opened an 
read in public at the Court House, Wood- 
bury, N. J., on Tuesday, the nineteenth day 
of September, 1922, at 10.30 a.m., Eastern 
Standard Time. 

Drawings, specifications and forms of 
bids, contract and bond for the proposed 
work, prepared by William C. Cattell, 
County Engineer, and approved by _ the 
State Highway Commission, have _ Ween 
filed in the office of said engineer at Wood- 
bury, N. J., and of said State Highway 
Commission, Trenton, N. J., and may be 
inspected by prospective bidders during 
business hours. Bidders will be furnished 
with a copy of the specifications and blue- 
prints of the drawings by the engineer on 
proper notice and payment of cost of 
preparation. Bids must be made on the 
standard proposal forms in the manner 
dostgpated therein and required by the 
specifications, must be enclosed in sealed 
envelopes, bearing the name and. address 
of bidder and name ‘of road on the outside, 
addressed to The Board of Chosen Free- 
holders of the County of Gloucester and 
must be accompanied by a certified check 
for not less than ten (10) per cent of the 
amount bid, provided said check shal? not 
be less than $500 nor more than $20,000 
and be delivered at the place and on the 
hour above named. The standard proposal 
form is attached to the specificatiwns, copies 
of which wit] be furnished on application 
to engineer, 

By order of The Board of Chosen Free- 
holders of the County of Gloucester. 

CHESTER N, STEELMAN, 
WILLIAM _C, CATTELL, Cle 
County Engineer. 


Sept. 


. 
re 
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Bids: Sept. 27. 


Drainage and Snow Plows 


Dover, Del. 

Sealed proposals will be received by the 
State Highway Department, at its office, 
Dover, Delaware, urtil 2 o'clock P. M., 
Sept. 27, 1922, and at that place and time 
publicly opened, for the construction of 
State Highway, involving the following ap- 
proximate quantities: 

Contract CK-8A, at Camden 

1700 lin.ft. 15 in. T. C. Pipe (ine. Excav.) 
1400 Ibs. Castings for Inlets 

4 only Manholes 

1 only Outlet 

4 only Catch Basins, Concrete and Steel 





2 Snow-Plows 
V-shaped steel snow plow ten (10) feet 
wide by four (4) feet high, mounted on 
rollers; hand operated to clear highway 
twelve (12) inches front and eight (S8) 
inches at rear; use on 10-ton Holt 
artillery tractor. 


for 


Performance of contract shall commence 
within ten (10) days after execution of the 


contract and be completed on or before 
December 15, 1922. 
Monthly payments will be made for 90 


per cent of the construction completed each 
month. 

Bidders must submit proposals 
forms provided by the Department. 

Each proposal must be accompanied by 
a surety bond, certified check, or money 
to the amount of at least ten (10) per 
centum of the total amount of the proposal 


upon 


The envelope containing the proposal 
must be marked “Proposal for the Con- 
struction of Cont. CK-8A", or “2 Snow- 


Plows.” 

The Contract will be awarded or rejected 
within twenty (20) days from the date of 
opening proposals. 

The right is reserved to reject any or 
all bids. 

Detailed plans may be seen and index 
plans and specifications may be obtained 
upon deposit of ten dollars (10.00) which 
amount will be refunded upon return of 
plans and specifications in good condition 
at the office of 

STATE HIGHWAY DEPARTMENT, 
DOVER, DELAWARE. 





Bids: Oct. 3. 


Construction of Inlet 


Ft. Lauderdale, Fia. 


Notice is hereby given that the Board of 
County Commissioners, Broward County, 
Florida, will receive bids until 11:00 o’clock 
a.m., on Tuesday, October 3rd, 1922, for 
the construction of an inlet from New River 
Soun. to the Atlantic Ocean, near Ft. 
Lauderdale, as per plans and specifications 
on file in the Clerk’s Office, Courthouse 
Bldg., Ft. Lauderdale, Florida, Such work 


shall be let in two contracts, being as 
follows :— 
(a) The dredging of 81,000 cubic yards 


more or less of earth; and the dredging 
of 5,000 cubic yards more or less of rock; 

(b) The furnishing and placing of 6200 
cubic yards more or less of riprap and 
etty hearting and of 2500 tons more or 
ess of jetty capping, all in riprap and 
jetty construction. 

Separate bids will be received and sepa- 
rate contracts let for each of the two 
classes of work mentioned Copy of plans 
and specificatio.s may bb secured trom the 
Clerk upon pa. inent of $1.00 to cover cost 


of printing same. 
ach bid shall be accompanied by a 
certified check in the amount of 3% of 


the bid, guaranteeing that bidder will make 
contract and bond within ten days of notice 
of award. 

Bond on each contract will be required 
in the sum of 50% of the amount bid. 

Address all bids to the Board of County 
Commissioners in care of Frank A. Bryan, 
Clerk, Ft. Lauderdale. Fla. 

The Board reserves the right to reject 


a nnd all bids. 
y order of the Board. 
1922. 
Chairman. 
Attest: FRANK A. BRYAN, 
Clerk, 
Dated August 22, 1922. 


August 22nd, 


H. G. WHEELER, 
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Bids: Sept. 28. 
Laboratory Building 


Ithaca, N. Y. 


Sealed proposals for Construction, Heat- 
ing, Sanitary and Electric Work, Addition 
to Laboratory Building (South Wing— 
James Law Hall), at the New York State 
Veterinary College, Cornell University, 
Ithaca, N. Y., will be received by Mr. C. D,. 
Bost wick, Comptroller, Cornell University, 
Ithaca, N. Y., until 12 o'clock noon, 
(Standard Time), on Thursday, September 
28, 1922, when they will be publicly opened 
and read. Proposals shall be enclosed in 
an envelope furnished by the State Archi- 
tect, sealed and addressed, and shall be 
accompanied by a ce rtified check in the 
sum of five per cent (5%) of the amount 
of proposal. The contractors to whom the 
awards are made will be required to fur- 
nish surety company none in the sum of 
fifty per cent (50%) of the amount of 
contract within thirty (30) days after offi- 
cial notice of award of contract and in ac- 
cordance with the terms of Specifications 
Nos. 3472, 3473, 3474 and 3475. The right 
is reserved to reject any or all bids. Draw- 
ings and specifications may be examined 
at the office of Mr. C. D. Bostwick, Comp- 
troller, Cornell University, Ithaca, N. Y.; 
at the New York Office of the Department 
of Architecture, Room 1058, 25 Broadway, 
and at the Department of Architecture, 
Capitol, Albany, N. Y. Drawings, specifi- 
cations and blank forms of proposal may 
obtained at the Department of Architec- 
ture, Capitol, Albany, N. Y., upon reason- 
able notice to and in the discretion of the 
State Architect, L. F. Pilcher, Capitol, 
Albany. N. Y. 

Dated: August 28, 1922. 


Bids 28. 


Laying Cast Iron Water Pipe 
and Appurtenances 


Poughkeepsie, N. Y. 


Sealed proposals will be received by the 
Board of Public Works at its offices in 
Eastman Park Mansion on or before 4:00 
p.m., (Daylight Saving Time), Thursday, 
September 28th, 1922, for the laying of 
east iron water pipe and appurtenances. 

Plans, specifications, form of proposal, 
bond and contract may be obtained at the 
office of the Superintendent of Public 
Works, Poughkeepsie, N. Y., and at the 
office of Hazen, Whipple and Fuller, Con- 
sulting Engineers, 30 East 42nd _ Street, 
New York City, upon the deposit of Twenty- 
five ($25.00) Dollars, which amount will 
be a! upon the return of the plans 
and specifications in good condition. 

Quantities of work to be done are 


proximately: 
CONTRACT A 

1: 4,800 cubic yards of trench 
cavation in earth. 
3,200 cubic yards of trench 
cavation in rock. 
Laying 11,100 linear feet of 
cast iron pipe furnished by 
Board. 
Placing 50 tons of specials fur- 
nished by the Board. 
Placing gates furnished 
Board, Lump sum. 
Making connections 
pipes. Lump sum. 
80 cubic yards of 
agate chambe ors, 
12 cubic yards of 
trench. 
1,600 pounds steel reinforcing. 
Supporting tracks, Lump sum. 
Creek crossing. Lump sum. 
Sheeting left in place. 
Appurtenances. 


CONTRACT B 


5,400 cubic yards of excavation 
in earth. 
1,500 cubic 
in rock. 
Laying 3,720 linear feet 
cast iron pipe furnished 
Board 

Laying 5,910 linear feet 
cast iron pipe furnished 
Board. 

Laying 165 linear feet 
east iron pipe furnished 
Board. 

Placing 45 tons of 
furnished by the Board. 
Placing sates furnished by th 
Roard. Lump sum, 


Sept 
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Item Making connections to existing 
pipes. Lump sum, 
75 cubic yards of concrete in 
gate chambers, 
15 cubic yards 
trench. 
1,700 pounds steel reinforcing. 
Supporting tracks. Lump sum. 
Creek crossing. Lump sum. 
7 Sheeting left in place. 
“5 Appurtenances, 
he_ proposal shall be accompanied by a 
eau check drawn upon an incorporated 
State or National Bank or Trust Company 
in good credit, within this State, payable 
to the order of the City of Poughkeepsie 
for five per cent of the amount of the bid. 
The successful bidder will be required to 
give a satisfactory bond for the faithful 
performance of the agreement in amount 
equal to fifty per cent of the value of the 
contract. 
The Board of Public Works reserves the 
right to reject any or all bids. 
ty order of the Board of oF Works, 
THOMAS F. LAWI 


Item 


Item 2 of concrete in 
Item 
Item 
Item 


Supt. 
HAZEN, WHIPPLE & FULLER, 
Consulting Engineers, 
30 East 42nd Street, 
New York City. 


Ce 


South Nyack, 
New York 
Saved $2,642.20 


Through advertising for bids on 
@ paving contract in Engineering 
News-Record. 


This publicity in 
Proposal Columns 
profitable 
community. 


these Official 
is a mighty 
investment for any 


It Costs so little, too. 
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Bids:: Sept. 25. 


Spavinaw Water Supply Project 


Tulsa, Okla. 


Sealed proposals for the construction of 
the major portion of the Spavinaw Water 
Supply Project for the City of Tulsa, Okla- 
homa, will be received by the Water Com- 
mission of- the City of Tulsa, and may be 
filed at the office of the City Auditor, City 
Hall, Tulsa, Oklahoma, until 3:00 p.m. 
Monday, September 25th, 1922, and will 
be opened and publicly read immediately 
thereafter at a regular meeting of the Wa- 
ter Commission of the City of bb at 3:00 
p.m., Monday, September 25, 1922. Pro- 


and Approaches. 
Reinforced Con- 


Pressure Reser- 


posals will be received on the following 

Contract 

Contract No. 2 Clearing Site of Spavi- 
naw Lake. 

N. 3 Spavinaw_ Dam. 

Contract No. 4 60 in. Reinforced Con- 
crete Pipe. 

Contract 

No. 6 54 in. 
crete Pipe. 

Contract No. 7 Mohawk Reservoir. 

Contract No. 8 Furnishing Cast Iron or 

Contract No. 9 Furnishing Gate Valves. 

Contract No. 10 Laying Cast Iron or 
Steel Pipe. 

11 High 

voir. 

After the reading of the bids on these 
contracts they will be immediately consid- 
contracts be awarded earlier than forty- 
eight (48) hours thereafter. 

The principal quantities are approxi- 

DAM: Concrete, 79,000 cubic yards. 

Earth embankment, 182.000 cubic yards. 

PIPE: 28 miles of 60 in. and 25° miles | 

Earth Excavation in trench, 310,000 
cubic yards. 

Rock Excavation in trench, 26,000 cubic 


contracts: 
No. 1 Telephone Line, 
Contract 
No. 5 Tunnel 
Contract 
Steel Pipe and Specials. 
Contract No. 
ered, but in no event will any contract or 
mately as follows: 
of 54 in. pre-cast reinforced concrete pipe. 
yards, 


Vol. 89, No. 1; 
Eng. N, 
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TUNNEL: 7,000 ft. 84 in. Tun; 
ao ft. 84 in, monolithic con 


"MOH AWK RESERVOIR: 
yards earth embankment. 

REINFORCED CONCRETE: 
PRESSURE RESERVOIR OR 
VOIRS: 10,000, ewe gal. aggregat: 
10,000 ft. 36 in. Cast Iron or st 
6,000 ft. 30 in. Cast Iron or St, 
8,000 ft. 20 in. Cast Iron Pipe. 
and Valves. 

Each proposal must be accompani- 
certified check on any reputabk 
trust company, payable without r 
the City of Tulsa, Oklahoma, for ‘ 
cent (5%) of the amount of the bid 

All proposals must be made 0) 
forms furnished by the City of Ti ' 
in accordance with the “Requiremen tS fi 
Bidding and Instructions to Bidders.” 

Proposals may be tendered on one or 
more contracts or on all of the con 
but any proposal must include all items 
under the contract or contracts for w! 
bid is tendered. 

Plans, Specifications and Requirem nts 
for Bidding and Instructions to bidders 
are on file at the Office of the Water Com. 
mission at the City Hall and may We seen 
at the office of Trammell and Hoiway, ky 
gineers on the Spavinaw Water Supply 
329 Kennedy Building, Tulsa, Ox 
or at the office of Dabney 
Consulting Engineer for the said 
1445 Monadnock Block, Chicago, 
Complete plans and specifications 
will be furnished by the Engineers or |; 
the Consulting Engineer, upon the deposit 
of $50.00 by check payable to Tramme| 
and Holway. Upon return of the plans ani 
specifications in good condftion within a 
reasonable time after the awarding 
contracts, $30.00 will be refunded. Pr: 
tionate deposit and refund may 
ranged for if bidder desires only 
the plans. 

The Water Commission reserves the ri athe 
to reject any bid or bids, or all -bids, and 
to waive any informalities. 

WATER COMMISSION OF THE 
CITY OF TULSA. 
J. RUDD, Chairman, 
G. R. McCULLOUGH, 

Cc. § AVERY, 

H. L. STANDEVEN, 

A. L. FARMER 

ROY GARBETT, 

City Auditor. 
TRAMMELL and HOLWAY, Engineers 
329 Kennedy Building, 
Tulsa, Oklahoma, 
DABNEY H. MAURY, 
Consulting Engineer, 
Chicago, Ill. 
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Bids: Sept. 20. 


Highway Work 


Albany, N. Y 


Sealed proposals will be received by the 
undersigned at their office, No. 55 Lan 
ter Street, Albany, N. Y., at one o'clock 
P.M., advanced standard time, which is 
twelve o’clock noon eastern standard time 
on Wednesday, the 20th day of Se ptember, 
1922, for the improvement ‘of highways in 
the following counties: 1 

8.91) 


Franklin. 

Livingston (one highway: 0.9%) 
Onondaga (one highway: 3.47) 
Otsego (one highway: 1.74) 
Rockland. ...(two highways: 1.48 & 4.0% 
Also for the reconstruction of fol 

lowing: 

Cortland 
Monroe 


(one highway: 


the 


(one contract: 
(one contract: 
(one contract: 
plans, specifications and estimates 


seen and proposal forms — 
hhany 


0.54) 


Maps, 

may be 
at the office of the Commission in 
N. Y., and also at the office of the division 
engineers in whose division the roads are to 


The ad- 


be improved or reconstructed. a 
anc we 


dresses of the division engineers : 
counties in which they are in charge will 
be furnished upon request. 

The especial attention of bidders is called 
to “General Information for Bidders 
the itemized proposal, specifications 
contract agreement. 

HERBERT S. SISSON, 
Commissioner. 


in 
and 


J. C. FINCH, 
Secretary. 
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pids: Sept. 27. 
Road Work 


Trenton, N. J. 


v1CK IS HEREBY GIVEN that sealed 
E A oe received by the State Highway 
rommission of New Jersey for the con- 

‘ruction of the following: — | 

Route No. 14—Section No. i—Peters- 

pyre-Greenfield, Cape May County, esti- 

mated amount of “Borrow Excavation” is 

-¢ 606 cubic yards, and of compacted gravel 

varface 22,926 square yards, ’ 

“nids Will be received at the office of the 
sate Highwawy Commission at the Broad 
street Bank Building, Trenton, New Jer- 

vy, on Wednesday, Sept. 27, 1922, at 11:00 
.M. Standard Time, and opened and read 

immediately thereafter. F . 

“ prawings, Specifications and form of bid, 
yntract and bond for the proposed work 
re on file in the office of the State High- 

way Department, Trenton, New Jersey, and 

may be inspected by prospective bidders. 
plans Will be furnished on deposit of Ten 
nollars ($10.00) upon application to the 

State Highway Department, 9th floor, Broad 

Street Bank Building, Trenton, New Jer- 

xy. Lids must be made on the standard 

oposal forms in the manner designated 

‘herein and as required by the 1922 specifi- 
ations, Same to be enclosed in sealed spe- 

cial addressed envelopes bearing the name 
nd address of bidder and the name and 

section of the Route on the outside, and 
must be accompanied by a_certified check 
drawn to the order of the Treasurer of the 
state of New Jersey for not less than ten 
ner cent (10%) of the amount of the bid, 
provided that said certified check shall 
not be less than $500.00 or more than $20,- 
00,00 and be delivered at the above place 
on or before the hour named, Copies of 
the standard proposal form and _ special 
iddressed envelopes will be furnished on 
pplication. Bids not enclosed in special 
envelopes Will be considered informal and 

vill not be. opened, 

Each bidder must accompany his bid with 

, certificate from a surety company duly 

iuthorized to do business in this State, 

stating that such surety company will pro- 
ide said bidder with a bond in such sum 

s is required in and in accordance with 

the provisions of said specifications, con- 
jitioned for the faithful performance of 

provisions of the contract and specifi- 
ations. Kach bidder must also accom- 
iny his bid with a Statement of Equip- 
ment properly filled out. 

Rhy order of the State Highway Commis- 


A. LEE GROVER, 
Chief Clerk. 





ils: Sept. 26. 
State Road Work 


Hartford, Conn. 


Sealed proposals will be received by the 
State Highway Commissioner, 12 Washing- 
ton Street, Hartford, Conn., until 2 p.m., 
Tuesday, DAYLIGHT SAVING TIME, 
September 26, 1922, for the following sec- 
tions of State work, in accordance with 
plans and specifications on file in the office 
of the State Highway Commissioner and at 
the following places: 

_ TOWN. OF ESSEX: About 4,270 linear 
feet of 7 inch native stone macadam on 
of the United States Reclamation Service. 
tions at the Town Clerk’s office and at 
the office of R. W. Stevens, Division En- 
Sineer, 12 Washington St., Hartford, Conn. 

TOWN OF LYME: About 8,000 linear 
feet _of 7 inch native stone macadam_ on 
the Hadlyme Road. Plans and specifica- 
Hons at the Town Clerk's office and at the 
t of A. W. Bushell, Division Engineer, 
Thayer Building, Norwich, Conn. 

Lown _OF NORTH STONINGTON: 

About 6,075 linear feet of inch native 
“tone macadam on the Pendleton Hill Road. 
I ‘ans and specifications at the Town Clerk's 

office and_at the office of A. W. Bushell, 
the Engineer, Thayer Building, Nor- 
ich, Conn, 

TOWN OF VOLUNTOWN: About 4,050 
line ar feet of 7 inch native stone macadam 
on the Pendleton Hill Road. Plans and 
Specifications at_the Post Office and at the 
office of A. W. Bushell, Division Engineer, 
Thayer Building, Norwich, Conn. 

i TOWN OF BETHLEHEM: About 5,300 
near feet of 7 inch native stone macadam 
en the Bethlehem-Washington Road. Plans 
‘nd specifications at the Town Clerk's office 
and at the office of G, E. Smith, Division 
eer, New Milford, Conn. 
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TOWN OF BRANFORD: About 17,150 
linear feet of plain cement ooncrete ve- 
ment on the New Haven-New London Road. 
Note: Cement for the above work will be 
furnished by the State. Plans and speci- 
fications at the office of E. C. Welden, Di- 
vision Engineer, Chamber of Commerce 
Bldg., New Haven, Conn. 

TOWN OF KENT: About 26,256 linear 
feet of plain cement concrete pavement on 
the Housatonic River Road. Notre: Ce- 
ment for the above work will be furnished 
by the State. Plans and specifications at 
the office of G. E. Smith, Division Engi- 
neer, New Milford, Conn. 

TOWN OF NORTH HAVEN: A two 
span concrete deck girder bridge over the 
Quinnipiac River. Nore: Cement for the 
above work will be furnished by the State, 
Plans and specifications at the office of FE. 
C, Welden, Division Engineer, New Haven, 
Conn. 

All bids must be accompanied by a surety 
company bond or a_ certified check not 
less than one-third of the cost of the work. 
The State Highway Commissioner reserves 
the right to reject any and all bids. 

Dated at Hartford, Connecticut, Septem- 


ber 5, 1922. 
Cc. J. BENNETT, 


State Highway Commissioner, 
12 Washington Street, Hartford, Conn, 
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Thank You, 
Mr. Ferguson 


proximately 25 miles of road 
construction yesterday and I at- 
tribute to a great extent the 
large number of bidders we had 
to the Publicity we received 
through the News-Record.” 


Very truly yours, 
Angus Ferguson, Ch. Engr., 
Traylor County Road Department 


2 
E 

| “We just let contracts for ap- 
| 

i Grafton, W. Va. 
= 
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Bids: Oct, 10. 


Concrete Structures: Filter 
Equipment and Brick Filter 
House 


Greensboro, N. C. 


Proposals will be received by the City 
Council of Greensboro, North Carolina, 
until 12 o’clock M, Tuesday, October 10th, 
1922, for building a Filtration plant and 
appurtenances. 

The work includes the construction and 
equipment of a six million gallon filter 
plant, the construction of a coagulation 
basin with dividing wall, capacity 1,148,000 
gallons, and the construction of a mixing 
chamber. The principal quantities involved 
are; 

8,000 cubic yards of earth excavation. 

1,900 cubic yards of concrete. 

225,00 pounds of reinforcing steel. 

The equipment of six one-million gallon 
filter units. 

80,000 brick laid in filter house walls. 

Steel wash water tank of 70,000 gallons 
capacity. 

1,000 GPM motor-operated pump. 

Piping, valves, and miscellaneous items. 

Plans will be on file and may be seen 
at the office of the City Manager, Greens- 
boro, N. C., or at the office of The Lud- 
low Engineers, Winston-Salem, N. C., after 
September 15th. After that date copies of 
the Specifications, Bid Blank, and Contract 
may be obtained from the Engineers or 
City Manager. For the convenience of 
prospective bidders, the Engineers will fur- 
nish copies of the plans upon application 
accompanied by a check for ten ($10.00) 
dollars to cover the cost, or separate prints 
at_one ($1.00) dollar each. 

Each_ bid must be accompanied by a 
certified check in the sum of $5,000, or 5% 
of the amount of partial bids. ; 

Proposals will be opened publicly with 
the usual rights reserved. 
P. C. PAINTSR, 

City Manager. 
J. L. LUDLOW, 
Consulting Engineer. 
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Bids: Sept. 26. 


Sewage Disposal Plant 
Fort Worth, Tex. 


Sealed proposals addressed to the Hon 
Mayor and Board of Commissioners, Fort 
Worth, Texas., will be received at the of 
fice of C. S. Snow, City Secretary, City Hall, 
up to 9:00 o'clock a.m., Tuesday, Septem- 
ber 26th, 1922, at which time said proposals 
will be publicly opened, read and considered 
by the Board of Commissioners for furnish 
ing all necessary materials, equipment and 
labor for constructing a certain Sewag: 
Disposal Plant for the City of Fort Worth 
Texas. 

Bidders must submit with proposal a cer- 
tified check in the sum of Fifteen Thousand 
($15,000.00) Dollars, payable, without re- 
course, to the order of E. B. Cheatham, 
City Auditor, as a guaranty that bidder 
will enter into contract and execute bond 
and guaranty in the forms provided, within 
ten days after notice of award of contract 
to him. Proposals without certified check 
will not be considered. The successful bid- 
der must furnish bond to the amount of 
334 per cent of the sum bid, on form at- 
tached to “form of contract” attached to 
specifications, from a reliable surety com- 
pany approved by the Mayor and Board of 
Commissioners. All “lump sum" and 
“unit” prices must be stated in both script 
and figures. 

The City reserves the right to reject any 
or all bids, and to waive formalities. 

In case of ambiguity, or lack of clear 
ness in stating prices in the bids, the Cit) 
reserves the right to consider the most ad- 
vantageous construction thereof, or to re- 
ject the bid. Unreasonable (or “unbal- 
anced") unit prices will authorize the City 
to reject any bid. Bidders are expected to 
inspect the site of the work and to inform 
themselves regarding all local conditions. 

Instructions to bidders, proposal and can- 
tract forms, specifications and plans are on 
file at the office of Dudley L. Lewis, City 
Engineer; John B. Hawley, 403 Cotton Ex- 
change Building, Fort Worth, and E. E. 
Sands, Mason Building, Houston, Texas 

Copies of plans and specifications may be 
secured from any of the above offices after 
September 12th—upon deposit of $100.00, 
to be returned to contractor upon submis- 
sion of a bona fide bid on the work, with 
plans and specifications, or upon returning 
plans and specifications, intact, prior to 
date of receiving bids; otherwise the de- 
posit will be forfeited. 

E. R. COCKRELL, Mayor. 
J. C. LORD, Com. Water & Sewers. 
D. L. LEWIS, City Engineer. 
Cc. S. SNOW, City Secretary. 
Fort Worth, Texas, 
August 29th, 1922. 





Bids: Oct. 10. 


Steam Turbine and Accessories 


New Orleans, La. 


Sealed proposals will be received by the 
Sewerage and Water Board of New Or- 
leans up to 12 o’clock, noon, Tuesday, Oc- 
tober 10th, 1922, for furnishing one 6,900 
kw. STEAM turbine and accessories, 

Specifications and blank forms of pro- 
posals may be obtained at Room 303, No. 
526 Carondelet Street, New Orleans. 

The right is reserved to reject any or all 


bids, 
A. G. MOFFAT, 
Secretary. 
GEO. G. EARL, 
General Superintendent. 
Aug. 10, 1922. 





Bids: Sept. 23. 


Lumber Handling Crane 
Aberdeen, Wash. 


Sealed proposals will be received by the 
Port of Grays Harbor at the office of the 
Commission, 206 E. Wishkah St., Aberdeen, 
Wash., until \0 o’clock A.M., Sep. 23, 1922, 
for one 5 ton lumber handling mill type 
crane equipped with lumber grapple 75 foot 
span, 

Further information on application. 

PORT OF GRAYS HARBOR, 
FRANK H. LAMB, President. 
J. A. VANCE, Secretary. 





Gi SEARCHUGHT SECTION 


OFFICIAL PROPOSALS 


Oct. 2. 


Pavement, Curbing and 
Catch Basins 


Noroton, Conn, 


Sealed proposals for furnishing all labor 
and materials for the construction of pro- 
posed Drives, Curbing and Catch Basins 
and necessary drains to be constructed on 
the grounds of Fitch’s Home for Soldiers 
and Soldiers’ Hospital of Connecticut at 
Noroton Heights, Conn., will be received 
at the office of Col. Henry J. Seeley at the 
Soldiers’ Home in Noroton until October 2, 
1922, at 12:00 a.m. (D.S.T.). 

The bids will be opened at the Governor’s 
Office in the State Capitol at Hartford, on 
October 3rd, 1922, at 11:00 a.m. (D.S.T.). 

The bids shall be in accordance with the 
plans and specifications for the work on file 
in the office of Col. Henry J. Seeley at the 
Soldiers’ Home, where they may be obtained 
by bidders upon payment of $5.00, the same 
to be refunded when plans are returned in 
good condition. 

The principal items of work consist of: 

4,614 sq.yd. Penetration Pavement. 

4,660 lin.ft. Concrete Curbing. 

18 Catch Basins. 

Bach proposal shall contain the full name 
of every firm or corporation interested in 
the same and the address of the person or 
firm, or President or Secretary of the cor- 
poration bidding, and shall be accompanied 
by a certified check upon a national bank 
or trust company drawn to the order of 
The Soldiers’ Hospital Board of Connecti- 
cut, in the sum of $650, which shall become 
the property of the State Hospital Board 
as liquidated damages in case the success- 
ful bidder fails to enter into a contract 
within five (5) days after the award of 
this contract as herein provided. 

The checks of unsuccessful bidders will 
be returned upon demand and of the suc- 
cessful bidder upon completion of the work 
in a satisfactory manner, no bond being 
required. 

All bids to be placed in a sealed en- 
velope marked “Bids for Road and Curb- 


ing. 
“The Soldiers’ Hospital Board reserves 
the right to reject any or all bids. 
By order of 
THE SOLDIERS’ HOSPITAL BOARD 
OF CONNECTICUT, 
JOHN H. THACHER, 
Chairman of Executive Committee. 


Bids: 


Bids: 26. 
Electric Light and Power Plant 


Corinth, Miss. 


Sealed proposals will be received at the 
office of the City Clerk of Corinth, Missis- 
sippi, up until 7:00 o’clock p.m. of Tuesday, 
the 26th day of September, 1922, for fur- 
nishing materials, labor and constructing 
according to the plans and specifications, 
a complete Municipal Electric Light and 
Power Plant, 

The work will be divided into 10 sections, 
East section shall be a separate and dis- 
tinct portion of the work and the Council 
reserves the right to award the contract 
by sections, any combination of sections or 
the work as a whole. 

A brief description of each section is as 
follows: 

Section No. 1. 


Sept. 


Power House Building 
complete and machinery foundations. 

Section No. 2. 5’ x 125’ reinforced con- 
crete chimney ana foundation. 

Section No. 3. Two (2) new 300 horse- 
power horizontal water tube boiler with 
steel breeching erected eomplete including 
brickwork, 

Section No. 4. Two (2) new steam en- 
gines of the non-releasing corlis or the uni- 
flow type. Size shall be ample to operate 
a 375 K.V.A. direct connected 3 phase, ale 
ternating current generator at 80% power 
factor. Furnished and erected complete on 
Purchaser's foundation. Alternate bids may 
be submitted on complete Turbine driven 
or oil driven units of same size as above 


stated, 

Section No. 5. Two (2) new 375 K.V.A, 
3 phase 60 cycle, 2300 volt, direct con- 
nected type alternator, furnished and 
erected complete on Purchaser’s founda- 
tion. 

Section No. 6. One (1) steam Turbine 
Driven Exciter and one (1) Electric Motor 
Driven Exciter Units furnished and erected 
complete on Purchaser's foundation. 

Section No.7. One (1) six panel Switch- 
board including wiring connections between 


| OFFICIAL PROPOSALS 


switchboard and Exciters and Generators 
furnished and erected complete. 

Section No. 8. Street Light and Pole line 
material furnished f.o.b. Corinth, Miss. 

Section No. 9. Erection of Street Light- 
ing and Distributing System complete. 

Section No, 10. Steam piping, Feed- 
water Heater, Feedwater Pumps, Traps, 
etc., furnished and erected complete.. 

A certified check or Bidders Bonds of 
five (5%) per cent of the amount of each 
bid made payable to the Treasurer of the 
City of Corinth, Mississippi, must accom- 
pany each bid. Plans and Specifications 
are on file with the City Clerk at Corinth, 
Mississippi, and at the office of the Con- 
suiting Engineers, Fuller & Beard, Room 
616 Title Guaranty Building, St. Louis, 
Missouri. 

Parties desiring extra copies of Plans 
and Specifications for their personal use 
may obtain same from the Engineers. A 
deposit of $10.00 shall be made for a com- 
plete set of Plans and Specifications, $6.00 
of which will be returned upon the receipt 
of the plans and specifications in good 
condition, 

Bids must be sealed and addressed to M, 
T. Sharp, City Clerk, Corinth, Mississippi, 
and on the outside of the envelope must be 
plainly written “Proposals for Municipal 
Electric Light and Power Plant.” 

The Mayor and City Council especially 


reserve the right to reject any or all bids 
and waive informalities. 


M. T. SHARP, 
City Clerk. 


. 


T. E. HENRY, 
Mayor. 
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Reports— 


“It was my privilege to meet the 
Road Commissioners of Kalama- 
zoo County (Mich.) in session 
and they wished me to convey to 
your staff their appreciation of 
the excellent results obtained 
through publishing proposals in 
Engineering News-Record.” 


A Representative | 
= 
z 
E 
z 
i 
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Bids: Sept. 19. 


Road Construction 


Woodbury, N. J. 


Notice is hereby given that sealed bids 
will be received by The Board of Chosen 
Freeholders of the County of Gloucester 
for the construction of the Swedesboro- 
Woodstown road in the Borough of Swedes- 
boro and Townships of Woolwich and 
South Harrison, in the County of 
Gloucester, New Jersey, with a reinforced 
concrete pavement, estimated amount of 
concrete pavement required is 38,402 sq.yd., 
and opened and read in public at Court 
House, Woodbury, New Jersey, on Tues- 
day, the nineteenth day of September, 1922, 
at 10.00 vo’clock, Eastern Standard Time. 

Drawings, specifications and forms of 
bid, contract and bond for the proposed 
work, prepared by William C. Cattell, 
County Engineer, have been filed in the 
office of the said engineer at Woodbury, 
N. J., and may be inspected by prospec- 
tive bidders during business hours. Bid- 
ders will be furnished with a copy of the 
specifications and blueprints of the draw- 
ings by the engineer on proper notice and 
»ayment of cost of preparation. Bids must 
»e made on the standard proposal forms in 
the manner designated therein and _ re- 
quired by the specifications, must be en- 
closed in sealed envelopes, bearing the 
name and address of bidder and name of 
road on the outside thereof, addressed to 
The Board of Chosen Freeholders of the 
County of Gloucester and must be accom- 
panied by a _ certified check for not less 
than ten (10) per cent of the amount bid, 
provided said check shall not be less than 
$500 nor more than $20,000 and be deliv- 
ered at the place and on the hour above 
named, The standard proposal form is at- 
tached to the specifications, copies of which 
will be furnished on application to engineer. 

By order of The Board of Chosen Free- 
holders of the County of Gloucester. 

CHESTER N. STEELMAN, 
WILLIAM C. CATTELL, Clerk. 
County Engineer. 
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Bids: Sept. 25. 


School Building 


Cinnaminson, N, J. 


At a meeting of the Board of F ‘ 
of the Township. of Cinnaminson aeation 
County of Burlington, to be held in th 
Westfield Public School Building, situate . 
the intersection of the Moorestown-Riven 
ton Road and Pomona Road, Cinnamineon, 
Burlington County, New Jersey, en Monday’ 
September 25, 1922, at 8 o'clock in ty 
evening (daylight saving time), Separate 
sealed bids or proposals will be received 
opened, and considered for the following: e 

1. For the erection of, and for all labor 
materials, tools and appliances necesgary 
for a two-story and basement brick addi. 
tion to the said Westfield Public Schoo 
building, at Cinnaminson, Burlington 
County, New Jersey. 

2. For the construction and 
of, and for all labor, materials, tools fix- 
tures and appliances necessary for, th, 
heating and ventilating system in’ saiq 
addition to said school building. ' 

3. For the construction and installation 
of, and for all labor, materials, tools, fix. 
tures and appliances necessary for, the elec. 
trical system in said addition to said schoo 
building. ; 

4. For the construction and installation 
of, and for all labor, materials, tools, fix. 
tures and appliances necessary for, th: 
Plumbing and drainage system in and for 
said addition to said school building, 

Each proposal shall be based upon plans 
and specifications for the work prepared by 
J. Fletcher Street, architect, 129 Souti 
Fifth Street, Philadelphia, Pa.; and mus 
be accompanied by a certified check, or by 
a bid bond issned by a Surety Company 
authorized to transact business in the State 
of New Jersey, in favor of the said Board 
of Education in an amount equal to not 
less than ten per cent, of the amount of 
the proposal. Further information as to 
the terms and conditions of bidding ma) 
be obtained upon application to said archi- 
tect, who will also furnish copies of the said 
ss and specifications upon deposit of 

wenty Dollars for the building plans ani 
specifications and Ten Dollars for the plans 
and specifications Se each of the 
other classes of work. Tpon return of 
said plans and _ specifications promptly 
after proposals are received said deposits 
will be refunded. 

The Board of Education reserves the 
sigh to reject any or all bids or proposals 
submitted ; to waive any informality in the 
making of the same; and to decide as to the 
desirability or responsibility of any and al! 
bidders. - 

By. order of the Board of Education of 
the Township of Cinnaminson. 

BENJAMIN LIPPINCOTT, 
District Clerk, 
Cinnaminson, N. J 
Dated, September 6, 1922. 


installation 


Bids: Oct. 19. 


Wanaque Aqueduct— 
Great Notch Tunnel— 
Preliminary Notice 
Newark, N. J. 


The North Jersey District Water Supply 
Commission of the State of New Jersey, 20 
Clinton Street, Newark, New Jersey, wil 
receive proposals on October 19, 1922, for 
construction of Great Notch Tunnel and 
Approaches. 

The work will include the excavation and 
concrete lining of a 7-foot tunnel 9,100 feet 
in length and the construction of about 
5,000 feet of 7-foot concrete aqueduct in 
open cut and various appurtenant struc- 
tures, 

Formal notice to contractors will appear 
on or about September 29, on which date 
pamphlets containing information for bid- 
ders, contract, specifications and drawings, 
will be available, ait 

By order of the North Jersey District 
Water Supply Commission of the State of 
New Jersey. 

LAURENT J. TONNELE, 
Chairman. 
MORRIS R. SHERRERD, 
Consluting Engineer. 
ATTEST: 
EDMOND TYLER, 
Secretary. 
ARTHUR H. PRATT, 
Chief Engineer. 
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PROPOSALS 


For proposals Advertised see the pages 
immediately following the “Censtruction 
News” Section. 


WATERWORKS 
; See Eng. 
= News-Record 
sept. 25 Tulsa, QiIR, wccccicscccned Aug. 24 
Sept. 26 Mabton, Wash, .......... Sept. 21 
Sept. 26 Hanover, |) eee Sept. 21 
sept. 28 Poughkeepsie, Ns Ue xe Opt. 14 
. Ady, Sept. 14 and 21. 
Sept. 29 Hh. ee Sept. 7 
Oct, 1 Ponchatoula, La. ........ Aug. 3 
et. 2 Glenwood Springs, Colo...Sept. 21 
oct, 2 Saranac Lake, N. Y...... Sept. 21 
Adv. Sept. 21. 
Oct. 8 Haines City, Fla, ........ Sept. 7 
Ady. Sept. 7 to 21. 
oct. 5 Marshall, Hl, .......6... Sept. 14 
oct. 6 Memphis, Tenn. ......... Sept. 21 
Adv. Sept. 21. 
oct. 10 Greensboro, N. C. ....... Sept. 14 
Adv. Sept. 14 and 21. 
Oct. 11 Binghamton, N. Y. ...... Sept. 21 
Adv. Sept. 21. 
Oct. 19 Newark, N. J. wccccccees Sept. 7 
SEWERS 
Sept. 25 Hackensack, N. J. .......Aug. 31 
Sept. 25 Ellsworth, Wis. .......++ Sept. 14 
Sept. 26 Ft. Worth, Tex. ......+.. Sept. 7 
Sept. 27: Chicago, Dee ved 0-00 aarwes Sept. 21 
Sept. 28 Lake Forest, Ill. ......-+4 Aug. 31 
Sept. 29 Chesterton, Ind. ......... Sept. 14 
Oct. 2 Cape Girardeau, Mo. ....Sept. 21 
Adv. Sept. 14 and 21. 
Oct. 2 Saranac Lake, N. Y. ..... Sept. 21 
Adv. Sept. 21. 
Oct. 2 Alexandria, La. ........ Sept. 21 
Oct. 3 Toronto, Ont. .....+e.+5- Sept. 7 
Oct. 10 Syracuse, N. Y. ......-.- Sept. 7 
Adv. Sept. 7 to 21. 
Oct. 10 Waseca, Minn. .......+6. Sept. 21 
Oct. 16 State College, Pa. ....... -Sept. 21 
Adv. Sept. 21. 
WASTE DISPOSAL 
Sept. 22 Trenton, N. J. _..... ciccepe: 7% 
Qct. 6 Charleston, W. Va. ......Sept. 21 
Adv. Sept. 21. 
BRIDGES 
Sept. 26 Alabama ........ divetece Mage Sf 
Sent. $6 Tebe SD,: fas 5.0 tae udicic es Sept. 7 
Sept. 29 Los Angeles, Calif. ...... Sept. 14 
Sept. 29 Stockton, Calif........... Sept. 21 


Sept. 


Oct. 
Oct. 
Oct. 


Het, 
(et. 
Oet. 
Jan. 
Sept. 


Sept. 
Sept. 
Sept, 
Oct 
Oct. 
Oct, 
Oct 
Oct, 


Oct. 


Sept 
Sept. 


Sept, ‘ 


Sept 
Sept. 
Sept. 


Sept. 5 
Sept. : 


Se pt. 
Sept. 


> 


Sept, 2 


30 Washingtons Crossing — 
ville, Pa., P. O.), N. J...Sept. 21 
Adv. Sept. 21. 


5 BREN 2s eevee towed s ade s weeny July 13 

6 Seattle, Wash. ........0.. Sept. 7 

9 White Plains, N. Y.......Sept. 21 
Adv. Sept. 14 and 21, 


16 Sacramento, Cal, ........ Sept. 14 
19 Chesterfield, S. C. ....... Sept. 21 
31 Sydney, Australia ........Jan. 12 
23 Spokane, Wash.......... Sept. 21 
1, 1923, Sydney, New South 

Wales, Australia ........ Aug. 3 


EXCAVATION, DRAINAGE 


IRRIGATION 

26 Slayton, Minn, ...... oo Sept. 21 
27 Delaware ......... oo oe 6 see 14 
28 Eagle Point, Ore. ........Sept. 21 
1 Kingstree, 38 Cc. ee 3 21 
3 Ft. Lauderdale, Fia.. -Sept. 21 
F Adv, Sept. 14 and 2i. 

3 Merced, Cee; ka tesa 0s . Sept. 21 
3 Paradise, Calif. ........ .-Sept. 21 
( SE as oe wavy aa nea Sept. 2 
mS Adv. Sept. 21. 

27 Minneapolis, Minn. ......Sept. 21 
STREETS AND ROADS 

> California ..... enbecvesemt . 7 


“5 Ellsworth, Wis. .........Sept. 14 
25 Lindsay, Calif. ..........Sept. 7 
Brooklyn, N. Y..........-Sept. 21 
25 Bryan, Tex, Beg Sept 21 
25 New York, N. Y.........Sept. 21 
26 Colorado ......se.se00...- Sept: 31 
26 Chicago, Ill. eee eeeee es Sept, 

26 Delaware .. S 

26 New York, 
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Sept. 26 Connecticut ........ .... Sept. 14 
Sept. 26'Colorado ................Sept. 14 
Sept. 27 Wellington, Kan. ........ Sept. 7 
Sent; ST TOG FOGG, ows wc ccecess Sept. 14 
Adv. Sept. 14 and 21. 
Sept. 27 Baltimore, Md. ......... Sept. 14 
Sept..27% Michigan ........ nes Sept. 14 
Sept. 27 Long Island City, N. Y....Sept. 21 
MOR Se. DEINE vs ce tecdewcceces Sept. 21 
a a | a Sept. 21 
Ss a ID, 0-0. 60.0 ce 0 00.6 0.6 ce On 
Sept.28 New Mexico ............ Sept. 7 
Sept. 29 Ebensburg, Pa. ......... Sept. 21 
Sept. 29 Tulsa, Okla. Saveeneens \ug. 24 
Ge Be SRS NG 66 aren 0s sewed Sept. 7 
oR a eS ee Sept. 21 
Sent. 33 Crieaeo, TM. ....5scee ee eM. Zi 
Sept. 30 Cleveland, O. ...........Sept. 21 
Oct. DC st dic’ ow eney so 0 ccs Be 
Oct. 2 Alexandria, La. ..... ~- Sept. 21 
ee Oe Sree Sept. 21 
Oct. 2 Noroton Heights, Conn. ..Sept. 14 
Ady. Sept. 14 and 21. 
Oct. De REN, Gib. axes we e060 oan Sept. 21 
Oct. 2 Syracuee, N. Y. .........Sept. 21 
Oct. ST GS ae o ccecwicecseces cepts 31 
Oct eo Oe) OS rrr Aug. 31 
Oot.  B WERMEOD onic ciccccccsewd Aug. 31 
Ct, Se IE nis > oc khan. «00 6-054 Sept. 21 
Oct. 4 Bismarck, N. D. ........Sept. 21 
Oct. © Crsenvie, Be Ce. vwcccces Sept. 21 
Oct 6 Wellington, Kan. ........ Sept. 14 
Get. © ARMM. occ nccsccdscscees Sept. 14 
Oct, DS Gee. oc pc cssccoceses Sept. 21 
Oot. 10 Fe. Beers, FOR. occ cee: Sept. 21 
oe) ere ee Sept. 14 
INDUSTRIAL WORK 
Sept. ?4 Kansas City. Mo. ....... Sept. 21 
Sept. 25 Springfield, Mo. ......... Sept. 14 
Sept. 25 Richmond, Va. ..........Sept. 21 
Sent. $6 FrOMGGG, Ie Be. cvs cccesss Sept. 21 
Sept. 26 Corinth, Miss. ...........Sept. 14 
Adv. Sept. 14 and 21. 
Oct. 1 Williamsport, Pa. ........ Sept. 14 
Oct. 3 Union Grove, iWs. ...... Sept. 21 
Oat. § Ware Ths cc. es ccscveos Sept. 14 
BUILDINGS 
Mat: 3B TAT vcs ccc cas sacreve Sept. 21 
Sept. 25 Clark Summit, Pa. ....... Sept. 14 
Sept. 25 West Orange, N. J........ Sept. 21 
Sept. 25 Cinnaminson, N. J........ Sept. 21 
Ady. Sept. 14 and 21. 
Sept. 25 Santa Rosa, Calif. ...... Sept. 21 
Sept. 26 Glens Falls, N. Y. .., Sept. 14 
Sent. 7 Waa, We Ge cc cic cccces Sept. 7 
Bont. 6: Tee: Fes We cw vives geacs Sept. 7 
Adv. Sept. 7 to 21. 
Sept. 28 Detroit, Mich. ........... Sept. 21 
Sept. 29 Des Moines, Ta. ......... Sept. 21 
Sept. 29 Jamestown, N. D. .......Sept. 21 
Sept. 30 Duluth, Minn. ........... July 13 
Sept. 30 Vandergrift, Pa. ........Sept. 21 
Oct. YF Wretetn MMe + occ cicrccwd Aug. 3 
Oct. 1 Bloomfield, Ia. .......... 21 
Oct. 2 Cedar Rapids, Ta. 14 
Oct. 3 Sacramento, Calif. .... 7 
Oct. 6 Brookville, O. ...cceceee. 14 
Oat... 10 Hemme. CA. nso cvcscsss 21 
Oct. 10 Baltimore, Md. .......... 21 
Oct. 16 Altoona, .Pa.............sept. 21 
Adv. Sept. 21. 
Got. 17 THAGRG, Vee oe ccc ceccces Sept. 21 


FEDERAL GOVERNMENT WORK 


Sept. 25 
Sept. 26 


Sept. 27 
Sept. 27 


Sept. 28 
Sept. 28 
Sept, 29 
Sept. 30 
Oct. 2 
Oct. 3 


Oct. 4 


Power Boats—Staten Island, 


Ree be bd Gest os 88 O Sept. 
Repairing Walls—Savannah, 
ME: Reaves a cae. osu bed ees Aug. 

Adv. Aug. 31 to Sept. 21. 
Quarters — Ft. Bayard, 

Sa eas bs Lies eee ie a ed Aug. 
Portland Cement—Memphis, 
Ws -s Odie b's 010 256,54 0 60 Sept. 


Adv. Sept. 14 aftd 21, 
Dredging—Buffalo, N. Y.. . Aug. 
Adv. Aug. 31 to Sept. 21. 

Extension, etc.—Alexandria, 

rT ek ay ee Sept. 

Post Office—Eureka, Utah. Sept. 

Stables—Edgewood Arsenal, 

Me Crab ae ciebnUead eds e os Sept. 
Adv. Sept. 21. 

sree. cape SS weep Island, 


Deena wap eae« « Sept. 
Spur Dikes—_New Orleans, 
Be ied Wied ab ves on 08 «© Sept. 


Adv. Sept. 21. 
Telephone System—Tuskegee, 
Par as cok 26 ee N ees o% ae Sept. 


Bids See Eng. 
Close News-Record 
Oct. 5 Dredging — New York, 
mi ms ‘ ° Sept. 
Ady. Si pt. 7 to 21. 
Oct. 6 Dredging — Wilmington, 
ee +s Poy Sept. 7 
Adv. Sept. 7 to 21. 
Oct. 6 Post Office — Charleston, 
W. Va . Sept. 14 
Adv. Sept. 14 and 21. 
Oct. 7 Cement—Wash.,, DPD. C....Sept 


31 
Oct. 10 Towboat—Mobile, Ala.....Sept. 14 
Adv. Sept. 7 to 21. 
Oct. 11 Hospital Tupper Lake, 
ae 


2 a siecee ‘ Sept. 21 
Oct. 11 Remodeling — Mare Island, 
Calif EVES ETT ee . Sept. 21 
Oct. 11 Quarters, etc. — San Diego, 
Calif LW ih inet ava baengr hm + Sept. 


21 
Oct. 16 Karthwork- Yuma, Ariz... Sept. 14 
Oct. 18 ear rs—Edgewood, Md. .Sept. 21 
Adv. Sept. 21. 
Oct. 23 Dump Scows — Nashville 
NSE Ty aes 5S 6 pmere a erea'e se Sept. 21 
Adv, Se pt. 21. 
Oct. 31 Dredging—Honolulu, H. T..Aug. 31 
Adv, Aug. 31 to Sept. 21. 


MISCELLANEOUS 


Sept. 27 Snow Plow—Delaware....Sept. 1 
Sept. 29 Cement—Turlock, Calif....Sept. 2 
Sept. 29 Coal Handling Plant—New 
York, N. Y. S halare wt-a'é-@ ae 
Oct. 2 Pier——Vancouver, B. C....Sept. 
Oct. 2 Gas Plant Equipment, etec.— 
AIORAMGTIO, Tbe .cccccccs Sept. 21 
Oct. 10 Steam Turbine, ete.—New Or- 
leans, La. . 
Adv. Aug. ‘17 to Sept. 21. 
Nov. 4 Transformers, etc. — Mel- 
bourne, Australia ........ Aug. 17 
Dec, 18 Coal Handling Plant — 
Melbourne, Victoria, Aus- 


CHEE. wie ce tevenes cceses Oe. FI 
Adv. Sept. 21. 








Where name of official is not given 
inquiries sheuld be addressed to City 
Clerk, County Clerk or corresponding 
official, 






Waterworks 


PROPOSED WORK 


N. Y., Dundee—Plans election to vote on 
$125,000 bonds for water system. Engi- 
neer not announced. Noted Aug. 10. — 

N. Y., Voorheesville—Village Trustees, 
Hose House, takes bids in February. fur- 
nishing about 450 ton 8 in. Class “B"” c.i. 
pipe, also constructing concrete reservoir, 
hauling and laying about 34 mi. 8 in. Class 
“RB” ci. pipe. Former bids rejected. W. W. 
Chadsey, 434 State St., Schenectady, civil 
and sanitary engr. Noted Aug. 24. 


Fla., Marianna—Plan election to vote on 
$25,000 bonds for extensions and better- 
ments to waterworks system. H. A. Boides 
clk. 


0., East Liverpool— See “Streets and 
Roads.” 


0., Warren—Plans 6 in. mains in 200 ft. 
South Delaware St., 920 ft. Frances Ave., 
200 ft. East Atlantic extension, 700 ft. 
Edgewood Ave., 300 ft. West Oak St., 1,020 
ft. McKinley Ave., 1,100 ft. Quinby Ave., 
1,050 ft. Delaware Ave., 1,100 ft. South 
Homewood Ave., 600 ft. East Front Ave., 
1,300 ft. Albert St., 472 ft. Kinsman Ave., 
1,000 ft. Peerless Ave., 1,000 ft. Choctaw 
Ave., 515 ft. Pawnee Ave., 770 ft. Viola 
Ave., 550 ft. Idelwild Ave., 500 ft. Arling- 
ton Ave., 1,020 ft. West Ave., 910 ft. West 
Front St., 1,420 ft. River Ave., 1,250 ft 
Watson Ave., 1,100 ft. Atkins Ave.; 8 in 
mains in 1,100 ft. South Main St. and 1,050 
ft. South Park Ave. G. Hecklinger, city 
clk. Engineer not announced. 


Minn., Owatonna—Plans steel tank, 31 
ft. diam., 250,000 gal. capacity, also tower 
65 ft. high. $15,000. Toltz, King & Day, 
1410 Pioneer Bidg., St. Paul, engrs. 

Tex., Tulia—Oct. 12, to vote on $50,000 
bond issue for water extensions. 

Wash., Camas—Having plans prepared 
waterworks improvement, incl. 7 mi. wood 
pipe. $40,000. Stevens & Koon, Spalding 
Bldg., Portland, Ore., engrs. 
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Waterworks (Continued) 
Wash., Kelso—See “Buildings.” 


Wash., Spokane—North Spokane Irriga- 
tion Dist. having plans prepared 100,000 
gal. stand pipe and steel tank, 60 ft. 
tower, and 5-6 mi. of 4-12 in. c.i. pipe. $75,- 
000. O. Weile, Peyton Bidg., engr. 


Wash., Spokane—Having plans prepared 
and takes bids early in 1923, pumping out- 
fit, one unit of 1,000 hp., 50,000 gal. per 
day, housing, 1 well 50 ft. diam. and 55 ft. 
deep, $65,000; new foundation for pump in 
old plant, 300 hp. engine, $15,000; 10,000 
ft. 6 in. c.i. pipe, to replace wooden pipe, 
$17,500: rein.-con. reservoir, 20,000,000 gal. 
capacity, $14,000. A. Lindsay, city engr. 


Calif.. Napa—State having plans pre- 
pared water work system for state hospi- 
tal. here. $175,000. State Dept. of Archi- 
tecture, Forum Bldg., Sacramento, engrs. 


Calif., Willlams—Plan election to vote 
on $50,000 bonds constructing waterworks 
system. C. E. Sloan, Santa Fe Bldg., San 
Francisco, consult. engr. 


Ont., Collingwood—Plans new _ intake 
pipe for waterworks. $25,000. T. B. Ivey, 
city engr. Prices wanted on equipment. 


BIDS DESIRED 


N. Y., Binghamton—Oct. 11, by State 
Hospital Comn., Albany, construction and 
repairs to reservoir at Binghamton State 
Hospital, here. L. F. Pilcher, Albany, 
state archt.; adv. this issue. 


N. Y., Saranac Lake—Oct. 2, by S. A. 
Miller, clk. Sewer and Water Bd., extend- 
ing existing water distribution system. 

L. Collins, 30 Church St., New York, engr. ; 
adv. this issue. 


Tenn., Memphis—Oct. 6, by Bd. Comrs. 
Memphis Artesian Water Dept., rein.-con. 
reservoir and rein.-con. substructures of 
pumping station, iron removal plant and 
aerator, also furnishing and installing c.i. 
pipe, valves, drains and appurtenant struc- 
tures, Contr. 6. Fuller & McClintock, 421 
Produce Exch. Bldg., Kansas City, Mo., 
engrs.; adv. this issue. 


lil, Hanover — Sept. 26. by Bd. of 
Trustees, Woodman Hall, 17,163 lin.ft. 4-8 
in. c.i. pipe in place, 10,821 Ib. specials, 31 
gate valves, 20 fire hydrants, 480 lin.ft. 8 
and 10 in. pipe (river crossing), 600 Ib. 
specials (river crossing), 1 centrifugal 
pump, 400 g.p.m., one 25 hp. single phase 
motor, 1 elevated steel tank, 40,000 gal. 
capacity, on 70 ft. steel tower. C. Fisher, 
pres. J. C. Thorne, 317 Howes Blk., Clin- 
ton, Ia., consult. engr. 


Colo., Glenwood Springs—Oct. 2, by City 
Counsel, 4,100 ft. tunnel and 1,500 ft. con- 
crete and metal flume and appurtenances 
thereto for city water supply. $75,000. M. 
L. Miller, 203 Boston Bldg., Denver, engr. 


Wash., Mabton—Sept. 26, by City Clerk, 
additions and improvements to, also ex- 
tension to present water system, wood 
pipe. $15,000. C. F. Wilson, Yakima, engr. 


Que., Montreal—Executive Com. receiv- 
in bids watermains in Sherbrooke St. 
$92,400. H. G. Tetreault, dir. pub. wks. 


BIDS RECEIVED 


Pa., Phila.—F. H. Caven, dir. pub. wks., 
opened bids Sept. 12, furnishing and in- 
stalling 3 chlorinators, from Wallace & 
Tiernan, Weidner Bldg., $15,000. Noted 
Sept. 7. 


Wash., Walla Walla—For 6,000 ft. 6 in. 
steel converse pipe for improving water- 
works, from Crane Co., 14th and Irving 
Sts.. Portland. $86 per 100 ft. for gal- 
vanized, and $95 per 100 ft. for dipped pipe. 


Calif.. Grenada — Grenada Irrigation 
Dist., rebuilding pumping plants from 
Youdall, Commercial Savings Bldg., Stock- 
ton, $5,255, P. Butte, 534 Folsom St., San 
Francisco, $6,527; structures for 24 mi. 
canals, incl. checks, 74 corrugated metal 
turnouts, etc., from D. M. Reid, Grenada. 
7,369, M. Steuart, Grenada, $8,985 ; ditches, 
14 mi. new canal, involving 30,000 cu.yd. 
excav., also deepening 7 mi. present canals, 
from G. Milne, Ft. Jones, new ditches 
$6,327, enlargements $12,344; reconstruct- 
ing dain and concrete lining of pumping 
plant sump and div. canal, from M. Steuart, 
Grenada, $14,961, L. Youdall, Commercial 
Savings Bldg., Stockton, $17,440. Noted 
April 13. 


Calif., Lakeport—Mains and sewer pipe, 
from American Cast Iron Pipe Co., Balboa 
Bldg., San Francisco, 6, 8 and 10 in. pipe 
$56.65 per ton f.o.b. cars Hopland, 4 in. 

ipe $60.55 f.o.b. cars Hopland, 4 in. fittings 
S006 per Ib., larger fittings $0.055; United 
Cast Iron Pipe & Fdry. Co., Monadnock 


Bidg., San Francisco, 6, 8 and 10 in. pipe 
$61.10 per. ton f.o.b. cards ee, 4 in. 
$57.10 f.o.b. Hopland, 4 in. fittings $0.0615 
per Ib., larger fittings $0.0565 per lb., wyes 
$0.0665 per Ib., plugs $2.50 each; Central 
Fdry Co., Rialto Bldg., San Francisco, 4 
in. (Universal joint pipe) $0.71 per ft., 6 
in. $1, 8 in. $1.47, 10 in. $2.16, total for pipe 
$52,405, total for fittings $2,659; Gladding 
McBean Co., Crocker Bldg., San Francisco, 
8,500 ft. 8 in. sewers $0.50, 100 wyes $1, 
twenty-five 8 in. tees $1, one hundred 6 
in. bends $1.40. Noted July 6. 


CONTRACTS AWARDED 


Fla., Orlando—Renovating and enlarging 
water plant, cranes to Arlington Eng. Co., 
Euclid, O. (street address not available), 

2,500; condensers to D. H. Wheeler, New 
York City, (street address not available) 
$11,560; wiring to Johnson Electric Co., 
Orlando; boilers to Springfield Boiler Co., 
1901 East Cap Ave., Springfield, Ill., $27,- 
114; superheaters to Power Specialty Co., 
111 Bway., New York City. $4,100; stack 
to Rust Eng. Co., Atlanta, Ga., (street ad- 
dress not available) $3,360; steel tank to 
Chicago Bridge and Iron Wks., 105th and 
Throop Sts., Chicago, $3,360; cleaning wa- 
ter mains to National Co., New York City, 
$8,384; pumps to Morris Machine Wks., 41 
Cortlandt St., New York City, $4,785; fil- 
tration equipment to International Filter 
Co., 38 South Dearborn St., Chicago, $17,- 
446; valves to Ludlow Valve Co., Ft. Adams 
St., Troy, N. Y., $5,553; fire hydrants to 
Columbia Iron Wks., 811 Boyce St., Chat- 
tanooga, Tenn., $2,784; water meters to 
Gamon Meter Co., 282 South St., Newark, 
N. J., $17,682; venturi meter to Simplex 
Valve Co., 5722 Race St., Phila. Pa., 
$1,048; water pipes to United States Cast 
Iron Pipe Co., 71 Bway., New York City, 
cost to be determined by amount used. 
Noted Jan. 26. 


Mich., Detroit—Furnishing 500 ton 6 in. 
and 500 ton 8 in. c.i. water pipe, to U. S. 
Cast Iron Pipe & Fdry. Co., 122 South 
Michigan Ave., Chicago, Ill, $46 per ton, 
total $46,000. 


Il., Altamont — Waterworks improve- 
ments, to James & Shirm Co., Mattoon, 
$10,000. Noted July 27. 


Minn., Shakopee—Watermain extensions, 
3,820 lin.ft. 6 in. c.i. pipe; sewer extensions, 
4,666 lin.ft. 8 in. vitr. pipe, to O’Neil & 
Preston, 608 Exch. Bank Bldg., St. Paul, 
$18,000. Noted Aug. 17. 


Minn., Stewart—See “Sewers.” 


Minn., Thief River Fallse—Waterworks 
improvements, 1,000,000 gal. capacity fil- 
tration plant, incl. plant building and motor 
house, to C. M. Carlson, Thief River Falls, 
$19,100; filter and pump equipment, to J. 
G. Robertson, 2542 University Ave., St. 
Paul, $15,170. Noted Aug. 31. 


Calif., Sacramento—Rapid sand filtra- 
tion plant, to Mathews Constr. Co., Forum 
Bldg., $771,957. Noted Sept. 7. 


Sewers 


PROPOSED WORK 


N. Y., Dundee—Plans election to vote on 
$70,000 bonds for new sewerage system. 
Engineer not announced. 


N,. Y., Bochester—Plans storm, water and 
outlet sewer in Meriden St. and other 
streets, 23rd Ward. $60,000. C. A. Poole, 
city engr. 

wy. TZ. 
Roads.” 


Pa., Carbondale—Plans storm water 
flow sewer in Harlem Ave. $25,000. 


0., East Liverpool — See “Streets and 
Roads.” 


Mich., Ferndale—Having plans prepared 
11,400 ft. sewer extension in Nine Mije Rd. 
and other streets, incl. 5,000 ft. 15 in., 4,000 
ft. 18 in., and 2,400 ft. 24 in. vitrified or 
cast cement pipe. $40,000. G. Jerome, 
1331 Majestic Bidg., Detroit, engr. 


Mich., Ferndale—Plans vitr. crock, seg- 
ment block and brick sewers in Bermuda 
Ave., 650 ft. 22 in., 979 ft. 20 in. and 616 ft. 
18 in. pipe; Stafford Ave. from Rockwell 
to Oakridge Aves., 452 ft. 18 in., 1,082 \'t. 
20 in. and 1,062 ft. 22 in. pipe; Albasy 
Ave. from Stafford to Rockwell Aves,, 82 
ft. 24 in., 700 ft. 22 in., 574 ft. 20 in. pipe; 
Payton Ave., 1,023 ft. 18 in. pipe; Planavon 
Ave., 137 ft. 15 in. and 699 ft. 18 in. pipe; 
Lewiston Arm, 920 ft 24 in. pipe; Allen 
Ave., 1,168 ft. 18 in. and 295 ft. 15 in 5 
$135,000. G. Jerome, 1331 Majestic idg., 
Detroit, engr. 

Tex., Tulia—Oct. 12, to vote on $50,000 
bond issue for sewers. 


Rochester—See “Streets and 


Vol. 8 


Caif., Oakland—Had plans p: 
960 lin.ft. 8 in. vitr. pipe sew. 
Melrose Acres. W. W. Harmon 


Calif., Sanger—Plan to 
for 23,760 lin.ft. 6 in. and 2,125 
in. vitr. sewers, 3,930 ft. 30 ir 
28 in., 1,980 ft. 14 in., 1,760 ft eo 
650 ft. 8 in. precast concrete pipe. ete “pn 
C. Phillips, Sanger, engr. F 


Ont., Sandwich—Plans extendi 
age system. $25,000, E. R. N 
engr. Prices wanted on materia|s. 


BIDS DESIRED 
N. Y., Saranac Lake—Oct. 2. by < 


Miller, clk. Sewer and Water Bu 
in. sewers. J. L. Collins, 30 ©} 


New York, engr.; adv. this issue. 


Pa., State College — Oct. 16, by Toy, 
Council, 2,700 lin.ft. 36 in. storm be 
sewer, also 13,500 lin.ft. 4, 6, 8 any 
Sanitary sewers. H. B. Shattuck 
engr.; adv. this issue. 


La., Alexandria—Oct. 2, by Comr. of 
Council, complete storm sewer, in 7th st. 
3,483 cu.yd. concrete, 389,700 Ib. reinforce 
ing, 9,000 cu.yd. excav. V. M. Ake, secy 


Mll., Chicago—Sept. 27, by Bd. Local 
Impvts., 207 City Hall, sewers in various 
Streets, $2,000,000. C. D. Hill, ch. engr 


Minn., Waseca—Oct. 10, 30,000 ft. outlet 
sewers and sewage disposal plant. $1(0.- 
000. W. E. Buell & Co., 205-207 Davidson 
Bldg., Sioux City, Ia. engrs. Noted 
Feb. 16. 


Mo., Cape Girardeau—Oct. 2, by City 
Council, Council Chamber, combined sani- 
tary and storm sewerage system in Sewer 
Dist. 5. C. E. Smith & Co., 2073 Railway 
Exch. Bldg., St. Louis, consult. engrs, ; ady 
this issue. ; 


Que., Montreal — Executive Com taking 
bids sewers, $61,280. H. A. Tetreault, dir. 
pub. wks. 

BIDS RECEIVED 

N. ¥., New York—H. Bruckner, pres, 
Bronx Boro, opened bids Sept. 12, sewers 
in (1) West Kingsbridge Rd., (2) Philip 
Ave., (3) Lafayette Ave., (4) Liebig Ave, 
(5) White Plains Ave., etc., from M. Del 
Balso, 660 East 22ist St., (1) $2,952: 
Spadero & Turrano, (1) $3,113; McLaugh- 
lin & Buckley, 337 East 134th St., (1) 
$3,601, (2) $17,304, (4) $5,000, (5) $28,- 
828; J. V. Timmoney Constr. Co., 320 East 
201st St., (2) $14,937; Knight & Dimiceo, 
448 East Tremont Ave., (2) $15,827, (3) 
$14,878; F. Gasperini, (3) $15,295; Gre- 
gorri & Gabrielle, (4) $4,844; Fordham 
Contg. Co., (4) $5,008, (5) $28,841; C. Me- 
Donald, (5) $31,713. Noted Sept. 7. 


0., Cleveland—Sewers in Carnegie Ave. 
from East 100th to East 107th Sts., from 
C. Joseph, 877 Orange Ave., $19,118, D 
Zullo, 10501 Hudson Ave., $10,671; Pearl 
Rd. relief sewer. from Manson Co., Engi- 
neers Blidg., $57,783, Randall & Cooper, 
Lorain, $67,840; Aspinwall Ave. and Sara- 
nac Rd., from Manson Co., Engineers Blidg.. 
$27,957, River Constr. Co., Schofield Bldg. 
$32,317; Roseland Ave., from Hadded-Mall 
Co., Schofield Bldg., $16,720, A. Marra, 
Ulmer Bldg., $17,686. Work involves 88) 
ft. 6 ft. and 905 ft. 5 ft. 9 in. circular seg- 
ment sewer, 2,300 ft. 15-24 in. vitr. tile 
pipe, 190 ft. of 9 ft. egg shape and 1,35) 
ft. 4 and 6 ft. circular brick sewer, 1,340 
ft. 3-6 ft. egg shape sewer. 


0., Marion—E. A. Schultz, dir. Pub. 
Serv., opened bids Aug. 31, sewage plant, 
Contr. A, from A. Bentley & Son, 201-31 
Belmont Ave., Toledo, $435,109; P. Drake 
& Son, Marion, $508,813; sewerage system, 
Contr. B, from Kohlbarger & Hoyles, 
Marion, $76,316, Harris, Andrews & Hender- 
son, Youngstown, (street address not avail- 
able), $80,619. Noted Aug. 17. 


Ore., Portland—Opened bids constructing 
Lents trunk sewer, (monolithic), (1) Sects 
A and B, (a) with progress payments, (b) 
without progress payments, (2) Sects. A 
and C, (a) with progress payments, (b) 
without progress payments, from J. F. 
Shea, Henry Bldg. (la) $693,110, (1b) 
$723,620, (2a) $709,333, (2b) $739,308; 
Jacobsen-Jensen Co., 407 Stanton St., (1a) 
$698,450, (1b) $726,190, (2a) $724,698, (2b) 
$749,988; Miracle Concrete Corp.. (1a) 
$719,333, (1b) $759,872, Noted Feb. 23. 


CONTRACTS AWARDED 


N. Y¥., Brooklyn—E. Riegelmann, boro 
pres., Boro Hall, to D. Bonnacci, 672 De- 
graw St., relief sewers in Pitkin Ave. $2). 
047, New York Ave. between East New York 
Ave, and Empire Blvd. $14,246, East 39th 
St. $9,029, 18th Ave. $6,894, New York Ave. 
between Midwood and Hawthorne Sts. 
$2,613, Ridge Blvd. $2,536; to Nazzaro & 
Quierriero, 6712 11th Ave., East 13th St 


5 Sewer. 
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Sewers (Continued) 

«- 963; to S. Ambrosio, 1016 60th St., 55th 
$9 $4,565, sewer basins on southwest 
waa ‘Foster Ave. and East 26th St. $401, 
‘vtheast corner Ave. K and East 8th St. 
vvog: to Murphy Bros., 262 Bay 43rd St., 
“jet sewer in Creamer St. $3,793, Noted 


sept. @ 

" Y., Brooklyn—E. Riegelmann, boro 
oe. Boro Hall, repairing sewer in Foster 
\ve.. to Necaro Co., 94 Court St., $104,- 
go: Greene Ave., to D. Bonnacci, 672 Mc- 
Graw St., $24,506. Noted Aug. 31, 

N. Y., Long Island City—M. E. Connolly, 
pres. Queens Boro, Queens Subway Bidg., 
sewers in Hosack St., ete., to J. Gallo, 203 
pivision St. Brooklyn, $53,793; Atfield 
\ve., to D. A. Gross, 895 Fulton St., Wood- 
haven, $4,212. Noted Aug. 24. 

N. ¥., Syracuse—Bd. Contr. & Supply. 
cewer in East Fayette St., to C, Bonn, 
207 Delhi St. $51,648. Engrs. est. $125,000. 

Ky.. Madisonville—Bd. Pub, Wks., 9.2 
mi. 8-12 in. sanitary sewers, to Moreno 
Burkham Constr, Co., Syndicate Trust Bldg., 
St. Louis, Mo., $65,400. Noted Aug. 31. 

0., Sebring—J. G. Eardley, village clk., 
sewage disposal plant, to D. E. Beattie Co., 
\kron (street address not available), $52,- 
500, Noted Aug. 31. 


lll., Havana—Sewers in various streets, 
to W. O. Anno, Havana, $13,633, and James 
& Anderson, Wood River, $12,947. Noted 
Aug. 24. 

Minn,, Shakopee—See “Waterworks.” 

Minn., Stewart—Sanitary sewerage sys- 
tem, 17,916 lin.ft. 812 in. vitr. pipe, 48 lin. 
ft. 10 in. ei. pipe, 2 flush tanks, 45 man- 
holes, ete.; Watermain extensions, 6,280 lin. 
ft. Class B 6 in, ci. pipe, ete, to O. N. 
Gjellefald Constr. Co., Forest City, Ia. 
Noted Aug. 17. 

Mich., Detroit—To W. Blanck Co., 823 
Ford Bldg., Melbourne Ave. Arm Bates Sg. 
Sewer, $33,968, Mound Ave. Arm of Seven 
Mile Rd. Sewer, $31,300; Liberty Constr. 
Co., 1026 Detroit Savings Bank Bldg., Ray- 
mond Ave. Sewer extension, $5,770; to 
Western Constr. Co., 1028 Ford Bldg., 
Lateral Sewer 3820, $8,238, Lateral 3721, 
$9,816. Noted Sept. 7. 


Mich., Detroit—To T. A. Gillespie Co., 
50 Church St., New York, 11,396 ft. Con- 
nors Creek Sewer, Sect. 2, and Public Park 
Site Sewer, rein.-con., double barrel sec- 
tion, 12 ft. x 17 ft. 6 in., $1,246,028. Noted 
Sept. 14, 

Mo., Plattsburg—Sewers and_ disposal 
pee, te Burt & Tripp, Hutchinson, Kan., 
$56,805. 


Nev., Gardnerville—Comrs. Douglas Co., 
Minden, to Gladding, McBean & Co., 
Crocker Bidg., San Francisco, Calif., fur- 
nishing vitr. salt glazed sewer pipe, 
Schedule 1, 5,280 lin.ft. 6 in. at $0.245, 3,960 
ft. 8 in. $0.35, 3,350 ft. 10 in. $0.49, 5,260 
ft. 12 in. $0.63, etc. total $7,998; Christen- 
sen & Co., 220 Maple St., Reno, excavating 
and backfilling for sewers and water pipe, 
ete, Schedule 7, 6,000 cu.yd. excav. and 
backfill $0.95, septic tank, $175, etc., total 
$5,875, for Schedule (8b) excavating waste 
and drain ditches, 1,800 cu.yd. $0.70, (8c) 
mixing and placing concrete, 135 cu.yd. 
$13, etc., total $3,714. Noted Aug. 17. 


Waste Disposal 


BIDS DESIRED 


_W. Va., Charleston — Oct. 6, by L. H. 
Barringer, city mgr., garbage incinerator ; 
adv. this issue. 

CONTRACTS AWARDED 

Ont., Chatham—C. H. R. Fuller, city 
engr., garbage incinerator and machinery, 
to Canadian Incinerator Co., Yonge St., 
Toronto, $10,792 ; general contract, to G. W. 
Culler & Co., Chatham (street address not 
available), $12,600; chimney to W. Sum- 
merhays, 1 Exch. St., Rochester, N. Y., 
$2,792. Noted July 13. 


Bridges 
‘PROPOSED WORK 


Pa., Media—Delaware * Co. will sell 
$400,000 bonds for construction of 16 
— of various sizes. R. J. Aydlotte, co. 
Minn., Crookston—Polk Co. plans Bridge 
‘0, steel truss, probably two 170 ft. and 
one 150 ft, spans, over Red Lake River, 
Gentilly Twp. $30,000. J. T. Ellison, State 
: Y. Dept., 1246 University Ave., St. Paul, 
bridge engr. 

Wash., Prosser—Benton Co. plans bridge 
tna 80 ft. and two 53 ft. spans, concrete 
Pye 000 cu.yd. earth approach and_ fill. 
on.’ Will-be taken in spring. $35,000-$40,- 

E, H,. Stradling, co. ener. 
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SEWAGE TREATMENT WORKS—MARION, 0. 


Following are lowest three bids opene 


treatment works, Contr. “A,” (A) A. Bent 
Drake & Sons, Marion; (C) River Couastr. 
bids were as follows: 


Mate 
150 lin. ft. drilling well,.. . $4 
Engineer's office (lump sum). 925 
41,000 cu.yds earth excavation, class \. 0 
8,000 cu.yds. earth excavation, class 3 ! 
100 cu.yds rock excavation. 1 
2,100 cu.yds. conerete, class A 10 
700 cu.yds. concrete, class B 10 
3,100 cu.yds. concrete, class C ; 12 
210 cu.yds. concrete, class D... 12 
525 cu.yds. concrete, class F. 10 
50 bbl. additional Portland cement 3 
220 sq.yds. special surfacing of concrete 1 
460 lin. ft. expansionjoints. . | 
700,000 Ib. steel reinforcement. 0 
110 ton bell and spigot cast iron pipe 80 
17 tons flanged cast iron pipe 100 
20 ton bell and spigot standard fittings 100 
7 tons flanged standard fittings. . . 200 
{1 tons special fittings 300 
100 tons universal cast iron pipe 80 
10 tons universal cast iron pipe fittings 200 


2,000 lin.ft. 3-in. galvanized iron pipe 1 
100 lin.ft. 2}-in. galvanized iron pipe 0 
1,000 lin.ft. 2-in. galvanized iron pipe 0 
100 lin.ft. 1}-in. galvanized iron pipe 0 
250 lin.ft. 1-in. (or smaller) galv. iron pipe 0 
10 I-in. gate valves..... 2 
5 1}-in. gate valves... ... 2 
50 2-in. gate valves..... ; 4 
5 3-in. gate valves..... 8 
51 4-in. gate valves..... 10 
2 6-in. gate valves.... 15 
72 8-in. gate valves. ... 30 
2 10-in. gate valves..... 44 
1 12-in. gate valve... 60 
9 24-in. gate valves....... , 250 
4 6-in. sheargates...... 20 
0 Gin. shear gate......s20...00. Bt 
ee oe wri s.64 6.9.6.0002 30. 
8 8-in. sluice gates........ os ; od 40 
8 12-in. sluice gates......... 50 
5 14-in. sluice gates........ : 60 
4 24-in rectangular sluice gates....... 100 
1 24-in. circular sluice gate. . 100 
10 adjustable valve boxes and covers. 

110 lin.ft. !-rail iron pipe railing. 

125 lin.ft. 2-rail iron pipe railing. ..... 

50 lin.ft. 4-in. vitrified Pipe. ia 

6,000 lin.ft. 6-in. vitrified pipe . 

250 lin.ft. 8-in. vitrified pipe....... 

Vitrified pipe specials, % discount. . ‘ 
2,150 lin.ft. 4-in. agricultural drain tile. . 

100 lin.ft. 6-in. agricultural drain tile... .. 
33,000 Ib. miscellaneous cast iron work... 
22,500 Ib. miscellaneous wrought iron and 


Buildings (lump sum)........ . 

Steam heating equipment (lump sum) 
Electric wiring for lights (lump sum)...... . . 
Plumbing (lumpsum).................. 
Sludge bed covering (lump sum)......... 
600 cu.yd sand for ~ bye ee 
40 cu.yd. gravel for sludge beds. . eae 
1,400 sq.yd. special tamping..... . . NA+ 
22,500 cu.yd. filtering material...... . ; 
6,760 sq.yd. trickling filter floor system. ... 
336 filter nozzles..... De ; 

Filter dosing equipment (lump sum) 

Sludge ejector and piping (lump sum). 
Pumping equipment and appurt. (lump sum) 
Industrial equipment (lump sum) 

Venturi meter and piping (lump sum).... 

40 sq.ft. vault lights (fixed)... .. 

450 sq.ft. vault lights (hinged). . 

Control gates (lump sum) . 

Painting (lump sum)..... 

445 lin.ft. by-pass and overflow conduits 
4,400 sq.yd. waterbound macadam roadway. 
1,700 lin.ft. gutters........ 

930sq.yd. walks......... 

5,000 cu.yd. loam... . Wows 

3,150sq.yd. sodding........ 

11.5 acres seeding... .. ‘ 

1,030 lin.ft. fencing......... 

5 hydrants...... 


Iino kc vesncs vasees 


BIDS DESIRED 


N. Y., White Plains—Oct. 9, at office F. 
L. Merritt, clk. Bd, Supervs. Westchester 
Co., Court House, rein.-con. arch bridge 
over Croton River at site of present Van 
Cortlandt Bridge, on Albany Post Rd. be- 
tween towns of Cortlandt and Ossining ; 
adv. this issue. 

N. J.. Washingtons Crossing (Taylors- 
ville, Pa., P. O.)—Sept. 30, by Joint Comn. 
for Elimination of Toll Bridges over Dela- 
ware River between New Jersey and Penn- 
sylvania, State House, Trenton, repairs to 
bridge over Delaware River, here. - L. 
Focht., engr.; adv. this issue. 


Pa., Phila.—See “Streets and Roads.” 


S. C., Chesterfield — Oct. 19, by Bd. 
Comrs. Chesterfield and Lancaster Counties, 
rein.-con. bridge over Lynches River at 


n 
> 2 — 
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SS: So eof. cooouNn®@ 
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ad Aug. 31, by city for constructing sewage 
ley & Sons Co., Marion Ave., Toledo; (B) P 





Co., Scofield Bldg., Cleveland. The unit 
——A —— B 

Material Material Material 

and and and 

rial Labor Labor Labor Labor 
00 $4.00 $4.00 $4.00 $4.50 
00 925.00 925.00 1,000. 00 600.00 
75 0.75 0.90 0.90 1.00 
00 1.00 1.50 3.50 3.00 
00 1.00 1.00 8.00 8.00 
00 10.00 13.30 20.00 14.75 
00 10.00 11.00 23.00 14.75 
00 12.00 18.00 21.00 15.75 
00 12.00 20.00 26.00 16.00 
00 20.00 25.00 32.00 20.00 
20 3.20 3.20 3.50 4.00 
00 1.00 1.44 1.50 8.25 
00 1.00 1.00 0.40 1.00 
02 0.03 0.04 0.05 0.03: 
00 80.00 80.00 85.00 90.00 
00 100.00 133.00 205.00 112.00 
00 100. 00 184 00 390.00 140. 00 
00 200.00 234.00 450.00 180.00 
00 300.00 309. 00 450.00 200. 00 
00 80.00 88.00 140.00 112.00 
00 200.00 218.00 500.00 180.00 
00 1.00 1.08 1.40 0.85 
80 0.80 0.85 0.35 0.65 
50 0.50 0.60 0.30 0.40 
40 0.40 0.48 0.25 0.30 
30 0.30 0.33 9.20 0.20 
00 2.00 2.05 2.50 2.10 
00 2.00 2.75 3.10 3.00 
00 4.00 4.05 4.10 4.00 
00 8.00 8.00 7.50 7.25 
00 10.00 10.65 13.00 10.00 
00 15.00 18.60 21.00 17.00 
00 30.00 32.10 35.00 32.00 
00 44.00 44.16 50.00 48.00 
00 60.00 61.20 66. 00 64.00 
00 250.00 257.57 260.00 270.09 
00 20.00 20.31 29.00 25.00 
00 20.00 23.78 34.00 30.00 
00 30.00 33.30 54.00 52 00 
00 40.00 40.60 75.00 75 00 
00 50.00 56.20 88.00 83.00 
00 60.00 67.50 111.00 103 00 
00 100.00 185.00 275.00 250 00 
00 100.00 162.00 310.00 275.00 
00 8.00 8.20 14.00 7.25 
00 2.00 2.40 1.20 0.75 
00 3.00 3.12 1.80 1.25 
30 0.30 0.30 0.20 0.14 
35 0.35 0.35 0.27 0.20 
54 0.54 0.54 0.40 0.30 
as 40% 60% 60% 

08 0.08 0.08 0.06 0.11 
iW 0.11 0.11 0.10 0.15 
13 0.13 0.13 0.08 0.06 
14 0.14 0.14 0.10 0.05 
00 120.00 120.00 180.00 75.00 
ee 29,000. 00 22,000. 00 28,315.00 
00 2,000.00 3,335.00 4,200.00 3,370.00 
00 2,400.00 2,455.00 1,700.00 2,930.00 
00 = =1,100.00 1,411.00 1,000. 00 1,500.00 
20,050.00 22,000.00 22,640.00 
00 3.00 4.00 2.06 2.75 
00 4.00 5.00 2.00 2.75 
10 0.10 0.12 0.12 0.25 
00 3.00 3.30 2.25 3.50 
.00 1.00 1.10 4.50 10.00 
00 1.00 1.90 2.00 25.00 
00 5,000.00 5,626.00 6,800. 00 4,350.00 
00 = =1,000. 00 1,800.00 2,009. 00 10,000.00 
00 10,000.00 12,042.00 19,785.00 18,450.00 
00 2,000.00 2,528. 00 5,000. 00 2,631.00 
00 2,000.00 2,250.00 3,000. 00 2,850.00 
00 3.00 3.05 1.25 5.00 
00 7.00 7.85 1.50 6.00 
00 500. 00 500.00 300. 00 150.00 
00 500.00 847.00 1,000. 00 500.00 
00 8.00 8.65 3.50 7.10 
00 1.00 1.25 1.50 3.00 
00 1.00 1.00 1.00 0.45 
75 0.75 0.75 1.00 2.00 
00 1.00 1.45 0.75 0.75 
40 0.40 0.45 0.50 1.75 
00 58.00 58.00 50.00 25.00 
10 0.10 0.18 0.18 0.50 
00 30.00 36.50 75.00 15.00 
diceingiageu $435,101 $508,814 $544,415 


Cooks Mills between Chesterfield and Lan- 
caster Counties, seven 43 ft. spans on rein.- 
con. piers. 


Ohio—See “Streets and Roads.” 


Wash., Trent (Irvin P. 0.)—Jan. 23, by 
H, S. Baker, engr. Spokane Co., (Spokane), 
320 ft. concrete bridge, 3 spans, here. $60,- 
000-$65,000. 


Calif., Stockton—Sept. 29, by City Coun- 
cil, 202 ft. rein.-con. girder “T’’ beam type 
bridge, 60 ft., over Mormon Channel, on 
Center St., sub-structure to be pre-cast 
rein.-con. piling with monolithic cap. W. B. 
Hogan, city engr. Noted Aug. 31. 


BIDS RECEIVED 


Pa., Phila.—F. H. Caven, dir. pub. wks., 
opened bids removing steel girder bridge 
and piers and building 380 ft. new steel 
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Bridges (Continued) 


girder bridge encased in concrete, 80 ft. 
wide, 40th St. and Pennsylvania R.R., from 
Monaghan & Loossee, 3016 Chestnut St., 
$258,370; Munday Paving Co., 22820 Alden 
St., $278,000. Noted Aug. 31. 

S. D., Woonsocket—Sanborn Co. opened 
bids Sept. 16, bridge on Federal Aid Proj- 
ect 50, Sect. C, over James River, 340 ft. 
long, 18 ft. roadway, with center steel 
truss of 100 ft., from Great Northern 
Bridge Co., 225 Kasota Bldg., Minneapolis, 
Minn., $25,558; Iowa Bridge Co., 1263 East 
19th St., Des Moines, Ia., $27,855; Pioneer 
Bridge Co., Mitchell, $27,880. 


Tex., San Angelo—Tom Green Co. 500 
ft. steel and concrete bridge over North 
Concho River on Highway 7, 200 ft. con- 
erete cantilever span, 1,563 cu.yd. concrete, 
358,928 Ib. reinforcing, (a) county furnish- 
ing materials, (b) contractor furnishing 
materials, from Van Orden-Winans Constr. 
Co., Ft. Worth, (street addres not avail- 
able), (a) $58,973, (b) $62,277; Brown-Ab- 
bott Bridge Co., Loraine, (a) $60,671, (b) 
$66,757; Austin Bros. Bridge Co,, Coombs 
St.,. Dallas, (a) $62,200, (b) $66,807. Engrs. 
cst. $75,000, 

California—State Hy. Dept., Sacramento, 
bridge and railroad abutment over Susan 
River, near Fredonia, Lassen Co., (1) 430 
cu.yd. Class A portland cement concrete, 
(2) 65 cu.yd. Class B portland cement 
concrete, (3) 395 cu.yd. Class C portland 
cement concrete, from Rocca & Calettl, 
San Rafael, (1) $35, (2) $35, (3) $20, 
total $25,225; C. H. Gildersleeve, San 
Francisco, (street address not available) 
(1) $45, (2) $44, (3) $38, total $37,220. 
Noted Aug. 24. 


CONTRACT AWARDED 


Del., Laurel—State Hy. Dept., Dover, 
superstructure for 1 span Scherzer rolling 
lift bridge, here, Contr. 41-A, to A. S, Fox 
& Co., Callahan Bank Bidg., Dayton, O., 
$24,384. Noted Aug. 31. 

Ga., Atlanta—Viaduct on Spring St., to 
Nicholas Constr. Co., Atlanta, (street ad- 
dress not available) $513,877; steel work 
to Virginia Bridge & Iron Co., Roanoke, 
Va., $102,925. Noted July 20. 

Ga., Savannah—State Hy. Depts., Georgia 
and South Carolina bridge over Savannah 
River, trestles and pier work to O. Otto, 
Savings Bank & Trust Bldg., $313,667; 
clearing and earth fills to A. P. Twiggs & 
Son, Herald Bldg., Augusta, $165,523. 
Noted Aug. 17. 

Miss., Vicksburg—Warren Co., Baldwins 
Ferry Bridge over Big Black River, to 
Newsom Bros. & Millis, Goss, 346.2 cu.yd. 
concrete $23, 9,730 Ib. reinforcing steel 
$0.055, 10,310 ft. b.m. untreated lumber 
$60, 183,940 ft. b.m. creosoted lumber $20, 
1,200 lin.ft. untreated piling $0.75, 6,950 
lin.ft. creosoted piling $1.05, 307 lin.ft. gas 
pipe railing $0.75, 717.8 sq.yd. asphalt pav- 
ing $3.50, ete., total $32,835; 182,660 ft. 
b.m. creosoted lumber, to Hattiesburg 
Creosoting Co., Hattiesburg, $10,950. Noted 
Aug. 17. 

Tennessee—State Hy. Dept., Nashville, 
superstructure for Clarksville Bridge over 
Cumberland River, Federal Aid Project 16, 
to Nashville Bridge Co., foot of Shelby 
Ave., Nashville, $88,119. Noted Aug. 24. 


0., Moraine (Dayton P. O.)—Comrs. 
Montgomery Co. (Dayton) two 125 ft. steel 
truss span bridge here, to Brookville 
Bridge Co., Brookville, $68,700. Noted 
March 30. 

Illinois—Dept. Pub. Wks. and Buildings, 
Div. Highways, Springfield, following 
bridges (1) 2 concrete substructures for 
steel spans and 4 concrete approach spans, 
Route 1, Sect. 29-B, Saline Co., (2) 1 super- 
structure for steel, Route 1, Sect. 29-C, Sa- 
line Co. (3) 1 concrete Route 1, Sect. 30-B, 
Saline Co. (4) 4 concrete Route 1, Sect. 
31-B, Saline Co. (5) 2 concrete bridges and 
concrete approach spans Route 1, Sect. 
33-B, Saline Co. (6) steel superstructure 
for steel Route 1, Sect. 33-C, Saline Co. (7) 
2 concrete Route 1, Sect. 34-B, Williamson- 
Johnson Co. (8) 2 concrete Route 1, Sect. 
37-B, Johnson Co. (9) 1 steel superstruc- 
ture Route 1, Sect. 46, Iroquois Co. (10) 9 
concrete Route 8, Sect. 8-B, Rock Island 
Co. (11) 4 concrete Route 3, Sect. 39-B, 
McDonough Co. (12) 2 concrete Route 3, 
Sect. 71-B, Randolph Co. (13) 1 steel super- 
structure Route 4, Sect. A-1, Cook Co. (14) 
repairing 1 steel Route 7, Sect. B-1, La 
Salle Co. (15) substructure for steel Route 
8, Sect. 32-B, Woodford Co. (16) super- 
structure for steel Route 8, Sect. 32-C, 
Woodford Co. (17) 3 concrete Route 12, 
Sect. 15-B, Marion Co. (18) 1 concrete 
Route 20, Sect. 12-B, Lake Co. (19) con- 
crete approach spans Project 26, Sect. 
20-B, an Co. (20) 1 steel superstructure 
Project 26, Sect. 20-C, Logan Co. (21) 2 
concrete Project 30, Sect. 17-B, Will Co. 


(22) concrete approach spans and sub- 
structure for steel Route 33, Sect. 43-B, 
Fulton Co. (23) superstructure for steel 
Route 33, Sect. 43-C, to D. Jenkins, 501 Gil- 
bert Ave., Terre Haute, Ind., (1) $22,681 
(5) $26,585 ; Rochester Bridge Co., Roches- 
ter, Ind., (2) $16,071 (13) $11,772 (16) 
$10,035 ; M. & P. Contg. Co., Rockport, Ind., 
(3) $3,380; W. H. Shons Co., 109 Spring 
St., Freeport, (4) $14,359 (14) $990; Inter- 
national Steel and Iron Co., 1243 Edgar St., 
Evansville, Ind., (6) $6,382; Roth Bros. & 
Akers, Ottumwa, Ia., (7) $5,890 (8) $10,725 
(18) $17,808 ; Continental Bridge Co., Mon- 
adnock BIk., Chicago, (9) $4,193; Hawlett 
Constr. Co., Moline, (10) $13,181; > 
Holmes, Macomb, (11) $11,922; 

Oren, Effingham, (12) $25,687; Hedges 
Constr. Co., 111 West Washington St., Chi- 
cago, (15) $13,871; H. J. C. Beckemeyer, 
Carlyle, (17) $18,499; G. C. Fairclo, Mil- 
ford, (19) $14,272; Illinois Steel Bridge 
Co., Jacksonville, (20) $8,150 (23) $4,658; 
F. Lorenz, Oak Glen, (21) $9,101; D. Al- 
ford, Cuba, (22) $21,392. Noted Aug. 31. 


Tex., New Braunfels — Concrete arch 
bridge across Comal River, five ft. 
concrete arch spans and two 30 ft. girder 
spans, to Miller-Fifield Constr. Cq., Water- 
loo, Ia., $38,280. Noted Aug. 17. 

Calif., Bagby —Supervs. Mariposa Co., 
Mariposa, 180 ft. steel span with concrete 
piers _and abutments, concrete approach 
and floor, to Security Bridge Co., Ogden, 
Utah, (street address not available) $23,- 
500. Noted Sept. 14 under Mariposa. 


Calif., Glenburn — Shasta Co., Redding, 
constructing rein.-con. bridge over Fall 
He eal here, to F. H. Nielson, Orland, 


Dams 


CONTRACTS AWARDED 
N. Y., Beacon—City Council, 525. Main 
St., repairs to Dam 537, South Mountain, 
Mt. Beacon Reservoir, to M. R. Spino, 
Beacon, $34,996. Noted Aug. 24. 


Railways 
BIDS RECEIVED 


New York—tTransit Comn., 49 Lafayette 
St.. New York, opened bids Sept. 15, in- 
stalling tracks for 239th St. Yard of White 
Plains Rapid Transit R.R. Co., etc., from 
M. Del Balso, 660 East 221st St., New 
York, $211,229; Frederick Snare Corp., 8 
West 40th St.. New York, $213,522; B. T. 
and J. J. Mack, 200 Bway., New York, 
$242,000. Noted Sept. 7. 

CONTRACT AWARDED 


Pennsylvania—Slaight Lumber Co., Mor- 
ris, 12 mi. railroad line from Morris into 
woods, to D. Kitchen, Wellsboro. 


Excavation, Drainage, 


Irrigation 
PROPOSED WORK 


Idaho, Hauser (R. D. Post Falls)—O. 
Weile, engr., Peyton Bldg., Spokane, pre- 
paring plans and takes bids in spring, ex- 
tending irrigation system, here, 15,500 ft. 
14-30 in. c.i. pipe, for Spokane Farms Co., 
$75,000. 

Mont., Hamilton—Ravalli Irrigation Dist. 
having plans prepared and takes bids in 
spring, replacing 44 mi. flumes 8 x 16 ft. on 
medium high trestle, about 125,000 ft., also 
relining canals. 750,000. Jacobs & 
Powell, Seattle, Wash., engrs. 

Wash., Locke — Comrs. Locke Drainage 
Dist., Pend Oreille Co., taking bids levee, 
concrete culvert, pump, engine, housing and 
tile, steam shovel and scraper work, 80,000 
cu.yd. common and select dry earth excav. 
$45,000-$50,000. Engineer not selected. 


Wash., Okanogan — State Dept. of Con- 
servation plans developing 8,000 acres of 
land, here. $600,000. 

Wash., Spokane—Spokane Valley _Irri- 
gation Dist. will vote on $500,000 bonds 
Sept. 27, and takes bids in February, irri- 
gation system, incl. 5 mi. 8-60 in. rein.-con, 
pipe and 5 mi. 24-66 in. wood pipe, 5 x 8 
ft. to § x 12 ft. wooden flumes, 60,000 cu.yd. 
earth excav. $500,000. R. K. Tiffany, Old 
Natl. Bank Bldg., engr. 

Calif., Fresno—Centerville D. D., c/o en- 
gineers, had plans prepared irrigation sys- 
tem, 138,839 cu.yd. excav., etc. C. P. Jen- 
sen, Cory Bldg., and R. C. Phillips, Sanger, 


engrs. 
BIDS DESIRED 
8. C., Kingstree—Oct. 1, by Comrs. Wil- 
liamsburg, Florence and Clarendon Coun- 


ties, at office of Kelley & Hinds, Kingstree, 
1,250,000 cu. yd. earth excav. P. G. Goru- 


din, Kingstree, engr. 


ENGINEERING NEWS-RECORD 


Fla., Ft. Lauderdale—Oct. 
Comrs. Broward Co., construct 
New River Sound to Atlantic « 
here. H. G. Wheeler, chn. fF 
clk.; adv. this issue. Noted Ay 


Hlilnois — Oct. 7, by Drair 
Union Dist. 1, Atkinson and 
Henry Co., for cleaning out ar 
Bentley Ditch, Cunnea_ Bra; 
=e and Lievens Branch, etc. 
ssue, 


Minn,, Minneapolis—Oct. 27, | 
Comrs., City Hall, dredging La 
and filling lowlands and boule, 
cu.yd. sand shore dykes, 264,000 ; 
fill, 312,200 cu.yd. mud fill. $65,000. 7. 
A. Ridgway, secy. A. C. Godward. engy *’ 

Minn., Slayton—Sept. 26, by Murray Co 
repairing Co. Ditch 19, 167,310 lint. § 2% 
in. tile (4,147 ton), 35,513 cuyd. crear? 
concrete bulkhead, 1 concrete bridge, §37. 
254; Judicial Ditch 26, 83,428 cu.yd. éxeay. 
82,444 lin.ft. 6-36 in. tile (1,891 ‘tony 7 
bulkhead, bridge, $63,166. J. W. Wooisten. 
croft, Slayton, engr. Pana 


Kan., Edwardsville—J. D. Waters 
Bonner Springs, taking bids for removal of 
100,000 yd. dirt from bottom of lak: here 
for Forest Club, Bonner Springs. ' : 
SEWERS 


Ore., Eagle Point—Sept. 28, at office of 
Bd. Directors of Eagle Point Irrigation 
Dist., constructing main supply canal, with 
all equipment, structures, etc., 180.000 cu 
yd. excav., etc. W. E. Hammel, secy. Noted 
July 13, 


Calif., Merced—Oct. 3, by Dirs. Mecred 
Irrigation Dist., furnishing 2 vertical type 
Booster plants to handle 30 sec. ft water 
against head of 24 ft. R. C. Starr, Merced 
ch, engr. 


Calif., Paradise—Oct. 3, by G. C. Billie, 
secy. Paradise Irrigation Dist., furnishing 
and delivering 7,000 lin.ft. 34 in. and 6.000 
lin.ft. wood stave pipe, also large quantity 
of 3-7 in. pipe for extension to present main 
distributing lines. 


BIDS RECEIVED 


N. Y¥., New York—J. H. Delaney, comr, 
Docks, Pier “A” foot of Battery Pl., North 
River, opened bids Sept. 18 dredging Chel- 
sea Piers, Manhattan Boro, from Columbia 
Dredging Co., 30 Church St., $22,546: New 
Jersey Shipbuilding & Dredging Co., 50 
Broad St., $26,438; R. Rogers, $26,438; 
Morris & Cummings Dredging Co., 17 State 
St., $29,354. Noted Sept. 14. 


CONTRACTS AWARDED 


R. 1., Providence—Bd. Contract and Sup- 
ply, excavating and filling at Municipal 
Wharf, Fields Point, (hydraulic excav.), 
70,000-80,000 cu.yd. earth excav., to Briggs 
cng. & Constr. Co., 710 Union Trust Bldg. 
$0.24 per cu.yd. Noted Aug. 31. 


Iil., Taylorville—Comrs, North Fork Out- 
let D. D., Court House, dredging 16 mi. 
Sangamon River from point south of 
Niantic to point below Robey, 1,625,000 ft. 
earth and 3,300 ft. rock and shale excav., 
etc., to McWilliams Dredging Co., 332 South 
Hy Ave., Chicago, $140,000. Noted 

uly 27. 


Colo., Colorado Springs—Beaver Park 
Land & Water Co., 301 Mining Exch. Bldg, 
Brush Hollow Reservoir, near Penrose, 
308,000 yd. earth embankment with rip 
rap face, to A. Allen & Mishou Constr. Co., 
Pueblo, (street address not available), 
$108,845. Noted Aug. 17. 


Streets and Roads 


PROPOSED WORK 


Mass., Marlboro—Plans reconstructing 
Lincoln St. from Broad to Mechanic Sts, 
and Newton St. from Main to Garfield Sts. 
asphalt. $35,500. Dept. Pub. Wks., engrs. 

Conn., Wallingford—Plans paving South 
Cherry, Franklin and South Orchard Sts. 
$45,900. Private plans. 


N. ¥., Rochester—Plans paving Schiitzer 
St. and Dalton alley, concrete, $3,050; Fol- 
som St. $19,200, Clinton Ave. N. between 
Ridge and Navarre Rds, $30,500, Aab St 
$17,300. Turpin St., $31,100, Arbutus St. 
$18,C00, all foregoing warrenite bitulithic; 
Marlow St. $10,200, Bradburn St. $4,780, 
Emanon St. $7,700, Weyrech St._ $7,000, 
Lorraine Pl. $4,600, resurfacing Bronson 
Ave. $18,000, all foregoing asphalt ; cement 
walks, sewers and paving Joseph Ave. be- 
tween Herman St. and Clifford Ave., 40 ft, 
$85,000; ding and sewer in Highland 
Parkway $8,600. C. A. Poole, city engr. 

N. J. New. Brunswick—Middlesex Co, 
soon takes bids pavion 1 mi, section © 
Matawan-Old Bridge Rd., concrete. A. > 
Fox, Perth Amboy, engr. Noted Aug. 24 
under “New Jersey.” 
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| Roads (Continued) 


Streets an 
° 3radford—Plans paving Ave. B, 
be Clark, North and Elm Sts, brick, 
Brennan, "onerete. $25,000. C. Charlton, 


asphalt Engineer not announced, 

Se Scranten—Plans paving 40 streets. 
pio exceed $100,000. W. P. Huester, 
sity clk. Engineer not announced. 

" W. Va., Spencer—Geary Dist., Roane Co., 
voted $120,000 bonds grading 12 mi. road. 
( H, Hill, Spencer, engr. 

x. C. Greensboro—Guilford Co. plans 
erading and waterbound macadam paving 
5} mi, road from city limits of Greensboro 
*i Buffalo Creek Bridge, and resurfacing 
(probably asphalt treatment), 3 mi. old 
macadam road, $32,000; grading and war- 
tonite paving on concrete base 2 mi. road 
trom County home along Bessemer Rd. to 
summit Ave. $50,000. 'W. C. Boren, chn. 
fo. Hy. Comn. : 

} homasville— Had plans prepare 
ae 3 blocks Broad St. from Tosco 
Hotel to Calhoun St., 50 ft., asphaltic con- 
crete, also curb and sidewalks. 


.. Monticello—Plans election to vote 
ont $75,000 bonds paving 3 mi. various 
streets. J. L. Smita, Monticello, engr. 


. Wauchula—Hardee Co. having 
ne prepared paving 90 mi. roads, 2% in. 
asphalt on 6 in. rock. H. S. Jaudon Eng. 
Co,, Elberton, Ga., engrs. ee es 

jio—Dept. Highways an ¥ Bs 
Coumiva, Mancelled bids which were to 
be opened Sept. 15, grading and paving 
3551 mi. Sect. “P’” Columbus- andusky Rd., 
Huron Co,, Waterbound macadam, $39,154. 
Noted Sept. 7. io: aia 

hio— Dept. Highways an ub. . 
Columbus, rejected bids opened Sept. 1, 
grading, bridging and paving 3.355 mi. Sect. 
no” Wooster-Mansfield Rd., Wayne Co., 
and 1.089 mi, Sect. “B” Cleveland-Buffalo 
Rd. Lake Co., both brick. Noted Sept. 7. 


0., Columbus—W. H. Duffy, dir. Pub. 
Serv., plans grading, curbing and paving 
1174 ft. Chestnut St. from High to 4th 
Sts. 52 ft., asphalt $26,090, stone $33,435 ; 
1.096 ft. 5th Ave. from Perry St. to alley 
west of Parker St., 60 ft., Msick $120,440, 
asphalt $108,193; 264 ft. alley north of 
Eastwood Ave, from Taylor to Parkwood 
Aves., 20 ft., concrete $1,566, brick $2,080. 
R. H. Simpson, City Hall, engr. 

0.. East Liverpool — Plans’ curbing, 
sewers, water mame nes eens bee 
5th St., tarvia, asphalt, concrete, rein.~ ep 
asphaltic concrete or bitulithic. $25,000. 
G. A. Shone, city clk. 

Michigan—State Hy. Dept. Lqueing. soon 
takes bids grading 54 mi. State Trunk Line 
Rd. 18-13, Midland Co, F, F. Rogers, state 
highway comr. 

Mich., Detroit—Had plans prepared grad- 
ing and paving with % in. sheet asphalt on 
8 in. concrete, Broadstreet Ave. from Joy to 
Collingwood Aves. $44,440, Lawton Ave. 
from Carter to Gladstone Aves. $3,890, also 
paving alleys with one course concrete, east 
east and west alley between Lansing, Mc- 
Kinstry, Dix and Uthes Aves. $2,340, alley 
between Parker, Maxwell, Waterloo and 
Charlevoix Aves. $5,100, alley between Jos, 
Campau, Mitchell, Hale and Mack Aves. 
$1,470. J. W. Reid, city engr. 

Illinois—Dept. Pub, Wks. and Bullaings. 
Div. Highways, Springfield, rejected bids 
paving 0.61 mi. Route 6, Sect, 28, Whiteside 
Co, 1.66 mi. Route 6, Sect. 29, Whiteside 
Co, 3.64 mi. Project 38, Sect. 46, Schuyler 
Co. No bids were received on 5.28 mi, 
Route 27, Sect. 36, Tazewell Co. Noted 
Aug. 31. 

Wis,, Madison—Making plans paving be- 
tween car tracks on Johnson and University 
a rein.-con. $25,000. E. E. Parker, City 

all, engr, 


Wis., New Richmond—Plans_ paving, 
curbing and guiteeme 1.5 mi, Main St., 25 
ft. vitr. brick, asphalt or concrete. $50,- 
one, _— T. Doar, clk. Engineer not se- 
ectec e 

Wis., Sheboygan—Had plans prepared 
paving, curbing and guttering North Water 
and 13th Sts. 25-30 ft., one course con- 
crete curb and gutter. $25,000. C. N. 
Boley, City Hall, engr. 

Missouri—-State Hy. Dept. at div. office 
Buffalo, rejected bids opened Aug. 14, 
12.311 mi. road, 24 ft., State Aid Project 
*0.183, Dallas Co. Noted Aug. 3 
g, Wash. Seattle — Rejected bids opened 
Sept. 1, paving Terry Ave, et al., engrs. 
est. $120,402; Atlantic St. et al, engrs. 
est. $34,890. Noted Sept. 7. 


t Calif., Modesto—Had plans prepared sur- 
acing following streets with 14 in, war- 
renite, 108,804 sq.ft. 105th St. from L to K 
Sts. lith and 12th Sts. from K to J Sts., 
and 12th St. from J to H Sts. ; 36,751 sq ft. 





surfacing and 280 sq.ft. guttering on H St. 
from 9th to llth Sts.; 68,441 sq.ft. sur- 
facing and 280 sq.ft. guttering on I St. from 
9th to 12th Sts.; 56,400 ~~ surfacing and 
480 sq.ft. ons on St. from 9th to 
13th Sts. . H. Freitas, city engr. 


Calif., Oakland—Had plans prepared im- 
proving 14th St. between Poplar and Per- 
alta Sts., 61,294 sq.ft. grading, 229 lin.ft. 
concrete curb with steel guard, 2,217 lin.ft. 
concrete curb without steel guard, 2,632 sq. 
ft. concrete gutter, 59,292 sq.ft. asphaltic 
concrete pavement, etc. W. W. Harmon, 
city engr. 

Ont., Hamilton—Plans paving 40,000 sq. 
yd, King St. from Sherman to Delta Aves., 
asphalt on concrete. $131,000. E. R. Gray, 
city engr. 


Ont., Hamilton—Plans 12,000 sq.yd. as- 
phalt pavements on concrete, with concrete 
curbs and gutters, on Dundurn St. from 
King to York Sts. $39,000, Fraser Ave. from 
Eu nboro to Campbell Aves. $3,000, Graham 
Ave, from Roxboro Ave, to pipe line, $5,000. 
E. R. Gray, city engr. 


Ont., Hamilton—Plans 10,000 sq.yda. as- 
phalt pavements on Emerald St. from King 
to Stinson Sts., Ottawa St. from Beach Rd. 
to Burlington Ave., Balmoral Ave. and Ot- 
tawa St. from Main to King Sts., Mary and 
Catharine Sts. from Cannon St. to Barton 
Rd., Queen St. from King to York Sts. 
$44,000. E. R. Gray, city engr. 


Ont., Leamington—Having: plans _pre- 
pared concrete pavement on Erie St. S. 
$35,000. J. J. Newman, Davis Blk., Wind- 
sor, engr. 


B. C., Nelson—Takes bids in spring im- 
proving streets in business section, con- 
crete, $100,000; grading and paving 9 mi. 
of Inland-International Highway, water- 
bound macadam, $100,000. C. F. McHardy, 
mayor, 


BIDS DESIRED 


N. Y., Brooklyn—Sept. 25, by E. Riegel- 
mann, boro pres., Boro Hall, grading East 
37th St., repaving Navy, Nassau and 
Wallabout St., granite, 23rd St., asphalt 
block, curbing and flagging 82nd St. 


N. Y., Long Island City—Sept. 27, by 
M. E. Connolly, pres. Queens Boro, Queens 
Subway Bldg., repaving outside of railroad 
franchise area of Jackson Ave. from Junc- 
tion Ave. to 51st St., 2nd Ward, sheet as- 
phalt on 6 in. concrete and within railroad 
franchise area improved granite block and 
sheet asphalt on 6 in. concrete; grading 
sidewalk space and laying sidewalks where 
necessary on southerly side of Liberty Ave. 
from Lefferts Ave. to 120th St., 4th Ward; 
grading, curbing and. laying sidewalks 
where necessary in 95th St. from Liberty to 
107th Aves., curbing and laying sidewalks 
where necessary on southerly side of Lib- 
erty Ave. from 94th to 95th Sts. 


N. Y., New York—Sept. 25, by J. Miller, 
pres. Manhattan Boro, Municipal Bldg., 
widening and repaving widened portion 
roadway of 25th St. from Bway. to 7th 
Ave., roadway of 26th St. from Bway. to 
7th Ave., roadway of 30th St. from 6th to 
7th Aves., all foregoing sheet asphalt on 
concrete, roadway of 57th St. from 7th 
Ave. to Bway., sheet asphalt and wood 
block on concrete, 20th St. from 6th to 7th 
Aves., granite block on concrete. 


N. Y., New York—Sept. 26, by H. Bruck- 
ner, pres, Bronx Boro, paving West 190th 
St., ete., sheet asphalt; relief sewer in 
Webster Ave. between Burnside Ave. and 
East 194th St. 


N. Y., Syracuse—Oct. 2, by Bd. Contract 
and Supply, paving 4,960 sq.yd. Jasper St., 25 
ft., $29,460; 5,790 sq.yd. Highland St. from 
Highland Ave. to Park St., 27 ft., $34,860; 
5,400 sq.yd. Teall Ave. from James to Peck 
Sts., 34 ft., $30,120; 6,130 sq.yd. Shuart 
Ave. from Sedgwick to Teall Aves., 25 ft., 
$38,770; 11,550 sq.yd, Grand Ave. from 
Delaware St. to city line, 25 ft., $60,930; 
9,580 sq.yd. Cooleridge Ave. from Wilbur 
to Whittier Sts., 25 ft., $56,080; 3,830 sq. 
yd. Merriman Ave. from Messena to Geddes 
Aves., 25 ft., $23,210; 6,280 sq.yd. Kellogg 
St. from Slocum to Delaware Sts., 25 ft., 
$43,210; 4,090 sq.yd. Castle-St. from State 
to Renwick Sts., 30 ft., $24,400; 10,840 sq. 
yd. Crouse Ave. from Fayette St. to Uni- 
versity Pl., 32 ft., $60,640; 7,880 sq.yd. 
Walnut Ave. from Harrison St, to Wniver- 
sity Pl, 34 ft., $55,190. Bids will be re- 
ceived on asphalt, brick, bituminous con- 
crete and Portland cement concrete, stone 
and concrete curbs, N, L, Pitts, City Hall, 
engr. 

Pa., Ebensburg—Sept. 29, by Supervs. 
Jackson Twp., c/o H. Jones, controller Cam- 
bria Co., Court House, Ebensburg, 5,800 lin. 
ft. vitr. brick paving and 5,800 lin.ft. con- 
crete curbing on Jackson Rd., near Sum- 
merhill. A. B. Curry, 909 Johnstown Trust 
Co., Johnstown, engr. 





Pa., Phila.—Sept. 28, grading, asphalt 
and vitr. brick paving on various streets, 
repairing bridges, and furnishing motor 
driven street flushers. 


Del., Wilmington—Sept. 26, by C. E. 
Grubb, engr., County Bldg., grading and 
constructing 2 mi. road from Fairview 
School to Pleasant Hik, 16 ft., asphalt pene- 
tration on water bound macadam. 


W. Va., Pineville—Comrs. Wyoming Co. 
receiving bids grading and gravel surfac- 
ing 24 mi. Clear Fork Rd., 20,000 cu.yd 
excav., 6,200 cu.yd. borrow, 28 cu.yd. con- 
crete. $25,000. H. J. Spelman, Robson- 
Pritchard Bldg., Huntington, engr. 


8. C., Greenville—Oct. 4, by H. P. Dill, 
superv. Greenville Co., grading and surfac- 
ing 4.03 mi. sections Dunhams Bridge Rd.. 
41,000 cu.yd. common and 1,704 cu.yd. 
rock excav., 12,628 cu.yd. topsoil surfacing. 
938 lin.ft. rein.-con. pipe, 33,196 Ib. rein- 
forcing, etc.; 1.99 mi. sections Kays Bridge 
Rd., 16,819 cu.yd. common and 667 cu.yd 
rock excav., 6,249 cu.yd. topsoil surfacing, 
787 lin.ft. rein.-con. pipe, 3,490 Ib. reinforc- 
ing, etc. 


Fla., Ft. Myers—Oct. 10, by Bd. Comrs. 
Lee Co., clearing, grading and hardsurfac- 
ing 6 mi. road in Road and Bridge Dist. 
4, on Capitva Island. $25,000. engineer 
not announced. Noted July 27. 


La., Alexandria—Oct. 2, by Comr. of 
Council, paving 7th St.. vertical fibre brick, 
incl. 15,300 sq.yd. brick on 5 in. concrete, 
43,500 Ib. reinforcing in A and B drains, 
492 cu.yd. concrete in A and B drains, 94,- 
400 lb. ci. in grates, etc. V. M. Ake, secy. 


Ohlo—Sept. 29, by Dept. Highways and 
Pub. Wks., Columbus, grading, bridging 
and paving 1.985 mi. Sect. “K-2" Cincin- 
nati-Chillicothe Rd., Clermont Co., $54,118 
also 1.22 mi. Sect. “S-1" Newark-New Lex- 
ington Rd., Perry Co., $35,318, both bitu- 
minous macadam, tar or asphalt; rein.-con. 
girder bridge on Sect. “L-2” Columbus- 
ee Rd., Pike Co., $3,889. Noted 
Sept. 7. 


0., Cleveland—Sept. 30, by Bd. Comrs. 
Cuyahoga Co., paving Hilliard Rd. vitr. 
brick on concrete, $120,176; Chagrin River 
Rad., $73,260; Noble Rd., vitr. brick, $274,- 
075. F. Lander, Court House, engr 


Ind., Vevay—Oct. 2, by Comrs. Switzer- 
land Co., grading and paving with stone, 
13,810 ft. highway, in Cotton Twp., to be 
known as Harry Scudder et al. Rd. W. A. 
Reeves, aud. 


Michigan—Sept. 27, by State Hy, Dept., 
a grading and surfacing 12.366 mi. 
Federal Aid Project 80, Sect. E, Machinac 
Co., 33,827 cu.yd. excav., 130,470 sq.yd. 
gravel; 1.261 mi. Federal Aid Project 91, 
Berrien Co., 8,453 cu.yd. excav., 13,323 sq 
yd. asphalt, concrete or bituminous con- 
crete. F. F. Rogers, state highway comr. 


Michigan—Sept. 28, by State Hy. Dept., 
Lansing, grading and surfacing 1.386 mi 
State Trunk Line Rd. 35-9, Gladstone Co., 
2,088 cu.yd. excav., 14,121 sq.yd. asphalt, 
concrete or bituminous concrete. F. F. 
Rogers, state highway comr. 


Michigan—Sept. 29, by State Hy. Dept., 
Lansing, grading 8.612 mi. Federal Aid 
Project 87, Wayne Co., 69,177 cu.yd. excav. 
F. F. Rogers, state highway comr. 


Michigan—Oct. 1, by State Hy. Dept., 
Lansing, grading and gravel surfacing 7.9% 
mi, Assessment Dist. 384, Eaton and Ionia 
Counties. $45,000. F. F. Roger, state 
highway comr, 

Michigan—Oct. 4, by State Hy. Dept., 
Lansing, grading and surfacing 10.514 mi. 
Assessment Dist. Rd. 444, peer and 
Genesee Counties, 63,689 cu.yd. excav., 74,- 
016 sq.yd. gravel. F. F. Rogers, state high- 
way comr. 


Til., Chieago—Sept. 26 by Bd. Local 
Impvts., 207 City Hall, pavin various 
streets. $500,000. C. D. Hill, ch. engr. 

Iil., Chicago— Sept. 29 by Bd. Local 
Impvts., 207 City Hall, paving various 
streets. $500,000. C. D. Hill, ch. engr. 

N. D., Bismarck—Oct. 4, by Burleigh Co., 
2 mi, Federal Aid Project 174, incl. 35,081 
cu.yd. excav., 3,900 cu.yd. gravel surface. 

Missouri—Sept. 28, by State Hy. Dept., 
Jefferson City, improving 110 mi. various 
roads in 21 counties. $2,000,000. B. H. 
Piepmeier, state highway engr. 

Colorado—Sept. 26, by State Hy. Dept., 
Denver, concrete paving 1.003 mi. road ex- 
tending eastward on the U. P. Highway 
from Aurora City limits, Federal Aid 225, 
Arapahoe Co., 18 ft., alternate bids on 
bituminous pavement, 40 cu.yd. concrete, 
1,900 cu.yd. common, 300 cu.yd. borrow 
fill and 5,100 sta.yd. overhaul excav., 10,- 
595 sq.yd. one course plain cement concrete 
pavement, 750 cu.yd. gravel shoulders, etc., 
$36,000; 1.519 mS road beginning at 
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Streets and Roads (Continued) 


Ltroomfield and extending northerly toward 
Lafayette, Federal Aid 222-B, Adams Co., 
Is ft., 153 cu.yd. concrete, 15,600 cu.yd. 
common, 1,500 cu.yd. rock and 5,700 cu.yd. 
borrow fill excav., 15,600 sta.vyd. overhaul. 
16,044 sq.yd. one course plain cement con- 
crete pavement, 9,490 Ib. reinforcing, etc., 
372,000. L. D. Blauvelt, State Office Bldg., 
Denver, engr. 


California—Oct. 9, 
Sacramento, gravel 


by State Hy. Comn., 
surfacing 10.7 mi. 
highway between lone and Jackson, Ama- 
dor Co.; asphaltic concrete surfacing 0.9 
mi. highway through Atwater and Livings- 
ton, Merced Co. A. B. Fletcher, state high- 
Way engr. 


Quebec — Oct. 3, by J. L. Boulanger, 
deputy minister of highways, Quebec, build- 
ing 7,585 ft. Aylmer-Chaplan Highway, in 
Aylmer, oiled macadam. M. Nectkar, Dept. 
Rds., Quebec, engr 


Que., Montreal—Executive Com. taking 
bids paving various streets, $228,244, side- 
walks, $41,339. H. A. Tetreault, dir. pub. 
wks, 


Ontario—Oct. 2, by W. A. McLean, deputy 
minister of highways, Toronto, grading on 
Provincial Highway, Danforth Ave. from 
Toronto city limits to Kingston Rd., Contr. 
778. $25,000. G. Hogarth, Parliament 
Bldgs., Toronto, ch. engr. 


BIDS RECEIVED 


Stratford—R. H. Hunter, town 
bids Sept. 8, paving 4 mi. 
St. between Barnum and 
Telford type asphalt, from 
721 Main St., Hartford, 
& Hurley, 1374 Wood 
Noted Aug. 31. 


Riegelmann, boro 


Conn,, 
mer., opened 
West Broad 
Linden Aves,, 
Natl. Constr. Co., 
$19,965; Leverty 
Ave., Bridgeport, $28,800. 


N. Y., Brooklyn—E. 
pres., Boro Hall, opened bids Sept. 13, re- 
paving (1) Union St., (2) 16th Ave., (3) 
iSth St., (4) 95th St., from Brooklyn Al- 
catraz Asphalt Co., 407 Hamilton Ave., (1) 
$32,702, (2) $15,677, (3) $6,292, (4) $9,912; 
Cranford Co., 52 9th St.. (1) $33,547, (2) 
$14,375, (3) $6,473, (4) $8,951; Boro As- 
phalt Co., 1301 Metropolitan Ave., (1) $36,- 
178, (2) $15,137, (3) $6,770, (4) $9,473. 
Noted Sept. 7. 


N. ¥., New York—H. Bruckner, pres. 
Bronx Boro, opened bids Sept. 12, paving 
(1) West 230th St., (2) Hornaday PL, 
grading, curbing and laying sidewalks, etc., 
on (3) Whitlock Ave., from Southern Blvd. 
to bridge over Port Morris branch of New 
York Central Central R.R., grading, etc., 
(4) Seymour Ave., (5) Whitlock Ave. from 
East 149th St. to Leggett Ave., from As- 
phalt Constr. Co., 2197 Madison Ave., (1) 
$11,051, (2) $6,021, (3) $9,530; Brusstar 
Constr. Co., Harlem River and 150th St., 
(1) $12,531, (2) $6,521; C. T. Beckwith, 
Inc., 2875 Bway., (1) $12,833, (2) $6,003, 
(3) $13,960; Casper Helbock, 633 Wales 
Ave., (4) $19,866; P. J. Kearns Contg. Co., 
2306 Creston Ave., (4) $20,846, (5) $21,- 
529; Spadero Contg. Co., 827 East 217th St., 
(4) $25,670; M. Del Balso, 660 East 221st 
St.. (5) $19,344; Fordham Contg. Co., 
$21,620. Noted Sept. 7. 


N. Y.. St. George—J. A. 
Richmond Boro, Boro Hall, opened bids 
Sept. 15, repaving roadway of Southfield 
Bivd., ete., from Brooklyn & Manhattan 
Contg. Corp., 26 Court St., Brooklyn, $178,- 
580; C. Vanderbilt, 24 Elizabeth St., West 
New Brighton, $178,990; J. E. Donovan, 
2205 Richmond Terrace, Port Richmond, 
$180,397. Noted Sept. 7. 


N. Y., Syracuse — Bd. Contr. & Supply, 
opened bids Sept. 13. paving (1) East 
Adams St. (2) Renwick Ave., both asphalt 
from J. H. Gallup, Union Bldg., (1) $25,236 
(2) $53,470; F. J. Baker, Bastable Bldg., 
(1) $25,245 (2) $50,440; Dale Eng. Co., 
Mann Bldg., Utica, (1) $25,729 (2) $51,421. 


N. J., Somerville—Somerset Co., Court 
Hiouse, constructing 67,749 sq.vyd. State 
Highway Route 16, Sect. 4, from Pluckamin 
to Somerville, concrete, from Peconco Eng. 
Contg. Co., 1170 Bway... New York City, 
$329,740; Acchione & Canuso Paving Co., 
804 South 12th St., Phila., $342,079; Pub. 
Serv. Production Co., 80 Park Pl., Newark, 
$344,212. Noted Aug. 17. 


Pa., Ebensburg—-Combria Co. Controller, 
opened bids Sept. 8, paving 16,136 ft. Wil- 
more Plank Rd., vitr. brick on concrete, 
from G. T. Morgan, Johnstown, $189,259; 
Bell-Bockel Co. Inc., 543 Vine St., Johns- 
town, $206,450. 


Pa., Patton—G. Prindible, pres. 
Council, reconstructing 3,200 lin.-ft. 
Ave., 20 ft.. vitr. brick on concrete 
raised stone curb. from IT. R. 


(5) 


Lynch, pres. 


Boro. 
Beach 

with 
Mathieu & 
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ROAD WORK—MAINE 


. Bids were opened by State Highway Comn., Augusta, Aug. 25, for 
State Highway “Bb,” Bridgton Project No. 58, from (A) Arborio Road Const; 


ford; (8) J. Arborio, 82 
ville, Conn. The unit bids were as follows: 


10,000 cu.yd. earth excavation 

920 cu.yd. rock excavation 

650 cu.yd. borrow ; 

284 cu.yd. stone fill 

1,000 cu.yd. gravel base 

aeer stone base, grave! finish 

250 cu.yd. gravel sub-base 

20.8 cu.yd. class “A” concrete 

59.3 cu.yd. class “B" concrete 

92 lin.ft. 12-in. c.m. pipe 

174lin.ft. 16-in. c.i. pipe 

66 lin.ft. 18-in. c.i. pipe 

120 lin.ft. 24-in. c.i. pipe 

5148q.yd. cobble gutter 

200 cu.yd. gravel road ‘ 

27,900 sq.yd. broken stone base course 
1,938 cu.yd. bituminous macadam surface course 
62,775 gal. bituminous mat. hot (tank cars) 
*62,775 gal. bituminous mat. hot (bbls.) 
1,080 lin.ft. wood guard rail 


2xtended totals less item marked*........... 


hurch St., New Haven; 


(C) A. D. Bridge’s Sons, | 


00 
50 
00 
00 
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$58,497 $66.83 


ROAD WORK—KENTUCKY 


Bids were 


spree b 
mi. Salyersville-P 


State Highway Comn., Frankfort, 
aintsville Rd., Federal Aid Project No. 76, State Project No. 34. Sect 


Aug. 15, for constructing 9,3 


A, Johnson Co., from (A) Dempster Constr. Co., Knoxville, (awarded contract): (p) 


R. G. Hill Co., Knoxville, Tenn.; (C) Hunt-Forbes Constr. Co., Ashland. 


were as follows: 


77,313 cu.yd. earth excavation 

39,510 cu.yd. solid rock excavation 

22,181 cu.yd. borrow excavation : 

1,534 cu.yd. excavation, channel change 

1,052 cu.yd. excavation, solid rock 

344.95 cu.yd. class A concrete 

1,081. 13 cu.yd. cement rubble masonry 
431.38 aa class A concrete, bridges 

12.97 cu.yd. class B concrete........ Pees 
15.01 cu.yd. class D concrete ; os 
1,043 cu.yd. cement rubble masonry, bridges 
119,037 Ib. reinforcement ; 

400 cu.yd. foundation excavation, dry earth 

50 cu.yd. foundation excavation, wet earth 
12,367 lin.ft. standard cable guard rail 

303 cu.yd. hand placed stone fill 

25 cu.yd. rip rap. . 
21 removing trees, stum 

5.2 acres clearing and grubbing : 
1,328 lin.ft. 18 in. standard vitrified pipe 
264 lin.ft. 24 in. standard vitrified pipe 
828 lin.ft. 18 in. D. S. vitrified pipe 

646 lin.ft. 24in. D. S. vitrified pipe 
146,92 cu.yd. 1:3:6 encasing concrete 


xvenaed totals, vitrified pipe 

Extended totals, cast iron pipe... .. 

Extended totals, reinforced concret 
* Awarded contract. 


and 19th St., Altoona, 
Co., 543 Vine St., 
Noted Aug. 31 under 


Sons, Union Ave. 
$40,833; Bell-Bockel 
Johnstown, $41,834. 
“Ebensburg.” 


Ohio—Dept. Highways and Pub. Wks., 
Columbus, opened bids Sept. 15, grading 
roads in following counties: Stark Co., 
Sect. “D-2”" and “E” Alliance-Minerva Rd., 
3.96 mi. from F. J. Mann & Sons, Ash- 
land, $27,852; Keystone Constr. Co., Co- 
lumbus, (street address not available), $29,- 
026; A. F. Wendling Co., Massillon, $32,- 
067. Tuscarawas Co., Sect. “A” Canton- 
Canal Dover Rd., 3 mi., from C. G. Fuller, 
Canal Dover, $18,237; Kavanaugh-De Niro 
Co., Youngstown, (street address not avail- 
able), $18,418; J. I. Geiger, Valley Park, 
R. R. 9, Dayton, $18,418. Tuscarawas Co., 
Sect. “B’ Canton-Canal Dover Rd., 2.299 
mi., from C. G. Fuller, Canal Dover, $17,- 
831; Keystone Constr. Co., Columbus, 
(street addres not available), $18,497; Cul- 
bertson & Casper, Canton, (street address 
not available), $18,650. Tuscarawas Co.. 
Sect. “E” Canton-Canal Dover Rd., 2,093 
mi., from F. J. Mann & Sons, Ashland, $19,- 
783; D. Roach, Defiance, $22,418; Kava- 
naugh-DeNiro Co., Youngstown, (street ad- 
dress not available), $22,909. Williams Co., 
Sect. “C” Stryker-Evansport Rd.. 1.187 mi., 
from E. E. Manley, Mt. Pelier, $14,879; J. 
A. Elder, Bryan, $15,057; C. M. Gray, 
Waterville, $15,690. Williams Co., Sect. 
“D" Strkyer-Evansport Rd., 2.58 mi., from 
Carey, Archbold, $4,065; D. G. Watson, 
Malinta, ‘$4,948; Kelly Constr. Co.. Bryan, 
$5,196. Jackson Co., Sect. “K” Jackson- 
Pomeroy Rd., bridge over Sugar Creek, 
from P. Cc. Adams, Jackson, $4,038. Noted 
Sept. 7. 


0.. Cleveland — Cuyahoga Co.. Court 
House, paving Detroit Rd. 4, 3,465 lin.ft. 
stone curb, 8,800 lin.ft. 4 in. vitr. pipe 
gutter, 6,400 cu.yd. earth excav., 13,850 sq. 
yd. granite block. 2,400 cu.yd. concrete base. 
from Enterprise Paving & Constr. Co., 8444 
Bway., $110,227: Roehl Rros.. West 25th 


The unit bids 


A ( 
50 0.67 
05 33 
45 
.50 
10 


> 
@SwNNNOnR—— 


75 

27. 
$184,926 
$185,915 


$225,629 
$229°747 


$161,418 
$165,160 
*$161,139 


River Constr 
Eners, est. 


St. and Clark Ave., $113,767 ; 
Co., Schofield Bldg., $117,994. 
$132,178. 


0., Cleveland—Opened bids Sept. 1 pav- 
ing driveways in Highland Park Cemetery 
concrete, from Complete Constr. Co,, 312 


Scranton Rd., $46,228; Garland Bros 
Pavers Exch., Society for Savings Bldg 
$47,000. Noted Aug. 24. 


O., Cleveland—Paving (1) Superior Ave. 
from Public Sq. to West 6th St., (2) Lin! 
Dr., (3) Amesbury Ave. (1-3 inclusive), in- 
volve 1,170 cu.yd. earth excav., 2.500 sq.ft 
vitr. brick, 24,000 sq.ft. relaid granite 
block, 4,600 sq.yd. asphalt and 970 sq.ft. 
concrete, (4) Baltic Rd., 3,600 cu.yd. eart! 
excav., 82,400 sq.ft. vitr. brick on concret 
3,600 sq.yd. asphalt, from Cleveland Trini: 
dad Paving Co., The Arcade, (1) $24,99' 
Highway Constr. Co., Elyria, (1) $25,676 
Rieley Bros., The Arcade, (2) $4,548, (3) 
$1,176, (4) $48,631; Garland Bros., Pavers 
Exch., Society for Savings Bldg., (2) $5,018 
Freshwater Constr. Co., Natl. Bidg., (4) 
$45,591. 


Missouri—State Hy. Dept. at div. office 
Albany, opened bids July 18, 3.973 mi. road 
from King City to Stanberry, 24 ft. Fed- 
eral Aid Project 54, Gentry Co., 5,000 cu.yd 
earth excav., etc. (a) inverted penetration 
macadam (b) penetration macadam (¢) ! 
course concrete (d) asphaltic concrete, from 
E. L. Meek & Co., Kansas City. (street aul- 
dress not available) (a) $87,829 (b) $82- 
691 (c) $114,001 (d) $90,009; J. O. Patter- 
son & Co., 311 Ridge Bldg., Kansas City 
(a) $92,313 (b) $92,869; Koss Constr. Co 
2818 5th Ave., Des Moines, Ia., (c) $111. 
181; Dalton Constr. Co., Junction City 
Kan., (c) $113,074. Noted July 6. 


Wash., Seattle—Paving 20th Ave. et al. 
(1) 4,900 cu.yd. subgrade (2) 1,560 % 
integral concrete curb (3) 1,450 ft. > ! 
asphaltic concrete curb (4) 10,875 ft. 5 © 
concrete curb (5) 3,000 sq.yd. 5 in. concret: 
paving (6) 16,450 sq.yd. 6 in. concrete Pav 
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streets and Roads (Continued) 


ye from D. H. Traphagen, Walker Bidg., 
Me 7) (2) $0.80 (3) $0.75 (4) $0.35 (5) 
' $1.73, total $54,560; Coluccio & 
trickson, 1642 Lane St., (1) $0.68 (2) $0.38 
er $0.70 (4) $0.40 (5) $1.45 (6) $1.60, total 
-- 166: J. L. Smith, Pioneer Bldg., qd) 
P35 (2) $0.45 (3) $0.65 (4) 0.40 (5) $1.55 
&) $1.6), total $55,391. Paving 11th Ave. 
x. from Coluccio & Erickson, 1642 Lane 


$1.60 (6) 


7300 sq.yd. 6 in. concrete $1.85, 665 
h. asphaltic concrete curbing $0.75, 4,075 
inft, concrete curbing $0.45, 1,800 cu.yd. 


subgrade $0.70, total $27,434. 
Calif.. Fresno—Improving (1) Butler 
ive, (2) Aris Ave, between Belmont and 


pdzes Sts, (a) 322,910 ft. grading, (b) 
Fae ft. asphaltic pavement, (c) 21,786 


conerete gutter, (d) 11,958 ft. concrete 
~s ve) Sgt ft. concrete walks, (f) 131,- 
fai ft. grading, (g) 119,823 ft. asphaltic 
pavement, (h) 11,336 ft. concrete gutter, 


(i) 519 ft. conerete curb, from Thompson 
Bros, G and Divisadero Sts., (1a) _ $0.055 
(1b) $0.235 (le) $0.83 (1d) $0.65 (Me) 
$0.23 (2f) $0.049 (2g) $0.219 (2h) $0.33 
(9]) $0.65; W. Hanranah, Griffith-McKenzie 
Hide, (18) $0.049 (1b) $0.229 (1c) $0.50 
(1d) $0.59 (le) $0.23; California Road & 
Street Impvt. Co.. Bank of Italy Bldg., (1a) 
$0,058 (1b) $0.231 (1c) $0.29 (1d) $0.58 
ite) $0.23 (2f) $0.052 (2g) $0.219 (2h) 
$0.29 (21) $0.58; Federal Constr. Co., Call 
Bldg, San Francisco, (2f) $0.056 (28) 
$0.223 (2h) $0.30 (21) $0.59. Noted Aug. 31. 


Calif,, Martinez—Improving Green, Ward 
and Talbart Sts., ete., from J. T. Sayles, 
Martinez, $22,180; Federal Constr. Co., Call 


Bldg., San Francisco, $23,800. Noted 
Aug. 24. 
Calif., Stockton — Improving Pershing, 


onaut Sts., ete, (1) 11,266 cu.yd. 
—. (2) 9,484 cu.yd. fill, (3) 23,907 ft. 
concrete curb and gutter, (4) 134,255 ft. 
cement concrete walks, (5) 448.081 ft. 2 in. 
asphaltic concrete on 3 in. macadam, from 
Clark & Henery Co., 38 South Sutter St., 
(1) $0.70, (2) $0.40, (3) $1, (4) $0.19, (5) 
$0.1625; Blumenkranz & Vernon, Farmers 
& Merchants Bank Bldg., (1) $0.75. (2) 
$0.40, (3) $1, (4) $0.20, (5) $0.185, Noted 
Aug. 31. 


CONTRACTS AWARDED 


Maine—State Hy. Dept., Augusta, to Ar- 
borio Road Constr. Co., 408 Main St., Hart- 
ford, Conn., bituminous macadamizing 2.64 
mi. State Highway B, Project 58, in 
Brighton, $56,377, 3.16 mi. State Highway 
N, Project 61, in Perry, gravel, $65,268, 
3.36 mi. State Highway W, Project 56, in 
New Sharon, gravel, $43,785; to A. D. 
Bridges Sons, Ine., Hazardville, Conn., 
bituminous macadamizing 1.004 mi, State 
Highway D, Project 54, in Rockport and 
Camden, $18,107, 5.8 mi. State ighway 
F, Project 59, in Turner, gravel, $68,823; to 
J. Arborio, 82 Church St., New Haven, 
Conn., 3.67 mi. State Highway W, Project 
55, in Rome and New Sharon, gravel, $52,- 
557; to Frissell Eng. Co., Gardner, Mass., 
3.78 mi. State Highway K, Project 52, in 
Presque Isle, cement concrete, $143,381. 
Noted Sept. 14. 


Connecticut—State Hy. Dept.. Hartford, 
to F. L. Ford, 173 Orange St., New Haven, 
paving 9,450 lin.ft. Willimantic-Norwich 
State Rd., 18 ft., in Franklin and Lebanon, 
1,530 cu.yd. earth excav. $1.50, 1,400 cu.yd. 
borrow $1.50, 1,460 lin.ft. rubble drain $2, 
4,090 cu.yd. plain concrete paving $10, etc., 
total $50,745 (extra for 6,200 bbl. cement 
at $2.50, $15.500). 


Connecticut—State Hy. Dept., Hartford, 
paving 5,835 ft. North Westchester Rd., 18 
ft.. in Colchester, to Russo Bros. & Lau- 
renz, 647 Main St., Hartford, 10,500 sq.yd. 
7 in. traprock macadam $1.20, etc., total 
$19,628; 1,720 lin.ft. Water St., in Derby, 
760 cu.yd. concrete, 1,125 lin.ft. concrete 
curbing, 3,850 sq.yd. earth grading, to 
D. W. Frione & Co., 105 Ward St, New 
Haven, $6,926, state furnished cement 
$3,000; 1,600 lin.ft. South Main St., in Sey- 
mour, 1,900 sq.yd. vitr. brick, 380 cu.yd. 
concrete, relaying 450 lin.ft. curbing, 3,850 
Sq.yd. earth grading, 265 cu.yd. concrete 
base, to T. J. Fleming, Waterbury, $9,759, 


State furnished cement $2,250; 1,600 
tin. tt Main St., in Naugatuck, to C. 
V. Blakeslee & Sons, Inc., 58 Waverly 


St. New Haven, 7,000 sqa.yd. 3 in. 
asphalt $1.80, 1,080 lin.ft. curbing $0.60, 
resetting 1,646 lin.ft. curbing $0.33, 615 
ee concrete sidewalk $0.14, 1,200 cu.yd. 
in. concrete base $7, 7,000 aq.7e. earth 
frading $0.45, etc... total $26,852, state 
urnished cement $3,600. Noted Sept. 14. 


Bf Y., Brooklyn—E. Riegelmann, boro 
Bui Boro Hall, paving Ave. U, to J.. J. 
uinan Contg. Go., 2314 Gravesend Ave.. 


$9,090; Amboy St. and Sterling Pl., etce., 
to Sicilian Asphalt Paving Co. 41 Park 
Row, New York, $15,510 and $7,661 re- 
spectively ; Ave. H, Ridge Blvd., Bay 28th 
and 53rd Sts., also curbing and paving 61st 
St., to Borough Asphalt Co., 1301 Metropoli- 
tan Ave., $17,302, $44,158, $5,999, $6,951 
and $7,303 respectively; Snyder Ave., etc., 
to Cranford Co., 52 9th St., $9,859; pavin 
Wilson Ave., etc., to Cleveland Trinida 
Paving Co., Flushing, $25,841; grading and 
curbing Troy Ave., also grading sidewalk 
space, curbing and laying sidewalks where 
necessary on Glenwood Rd., etc., to Grimm 
Constr. Co., 170 McKinley Ave., $7,541 and 
$1,854 respectively; grading and curbing 
16th Ave., ete., to F. Persicano, 350 Fulton 
St., $1,844. Noted Sept. 7. 


N. Y¥., Loeckport—Resurfacing West Ave., 
patented willite, to Willite Rd. Constr. Co., 
342 Madison Ave., New York, $34,895. 
Noted Sept. 7. 


N. Y., Mamaroneck—Bd. Supervs. West- 
chester Co., Court House, White Plains, 
improving Mamaroneck Ave. from Wash- 
ington Sq. north to County Highway 1581, 
here, to J. Dimando, Inc., Mamaroneck, 
$90,554. Noted Aug. 31. 


N. Y., Yonkers—Bd. Supervs. Westchester 
Co., Court House, White Plains, improv- 
ing 0.57 mi. Palmer Ave. from Central Ave. 
west to Miles Square Rd., to Roberts & 
Lemonjelli, Ridgefield, Conn., (street ad- 
dress not available), $26,717. Noted Aug. 31. 


N. J., Bridgeton—Cumberland Co., re- 
constructing Sect. 1 Landis Ave., also im- 
proving Cohansey Rd., to Tri-State Constr. 
Co., Bridgeton, $275,717. Noted Aug. 24. 


N. J., Moorestown—Burlington Co. (Mt. 
Holly) paving Chester Ave,., concrete, here, 
to Union Paving Co., 30th and Locust Sts., 
Phila., $80,156. 


N. J., Red Bank—Monmouth Co., Court 
House, Freehold, constructing State High- 
way Route 4, Sect. 5A, Maple Ave., here, 
to W._P. McDonald Co., 342 Madison Ave., 
New York City, 90.61% of engineers esti- 
mate ($120,928). Noted Aug. 17. 


Pa., Pittsburgh—Grading, paving and 
curbing (1) Osgood St., (2) Marsonia, 
Meadville and Malvern Sts., (3) Center 
Ave., (4) Hamilton Ave., to T. Cronin Co., 
South 18th St., (1) $29,059, (2) $58,072, 
(3) $45,223; M,. O’Herron Co., Carson St., 
(4) $53,832. 


Pa., Wilkes-Barre—Paving county road 
from Mocanaqua to Newport Twp, line, 
24 in. bitoslag surface on 7 in. asphalt 
stone, to Eastern raeee Co., Colonial 
Trust Bldg., Phila., $189,083. 


Maryland — State Roads Comn., Balti- 
more, paving following roads with concrete, 
3 mi. Contr. A-21, Allegheny Co., to S. T. 
Brotemarkel, Cumberland, $114,369, 4 mi. 
Contr. F-57, Projetick Co., to M. J. Grove 
Lime Co., Lime Kiln, $130,488, 1 mi. Contr. 
AA-25, Anne Arundel Co., to F. M. Duvall, 
St. Margarets, $24,382, 1.5 mi. Contr. HO- 
23, Howard Co., to Apicella & Leonard Co., 
224 Albemarle St., Baltimore, $50,674, 1 
mi. Contr. H-29, Hartford Co., to Sutton 
Constr. Co., 1207 Wine St., Phila., $38,216; 
gravel surfacing 2 mi. Contr. HO-27, 
Howard Co., to E. R. P. Smith, Hyatts- 
ville, $18,421, 2 mi. Contr. HO-30, Howard 
Co., to H. O. Firor, 1707 Pratt St., Balti- 
more, $19,090, 2.5 mi. Contr, C-13, Calvert 
Co., and 3.9 mi, Contr. CH-21, Charles Co., 
to E. H. Schmidt, Baltimore (street address 
not available), $20,617 and $38,790 respec- 
tively, 4 mi. Contr. SM-20, St. Marys Co., 
to St. Marys Constr. Co., Mechanicsville, 

$2,922; 2 mi. Contr. P-37, Prince George 

‘o., to E. R. P. Smith, Hyattsville, $16,355, 
4 mi. Contr. C-14, Calvert Co, to T. Mullan, 
3945 Greenmount Ave., Baltimore, $29,277. 
Noted Aug. 17 and 31. 


Maryland—State Rds. Comn., Baltimore, 
paving following roads with plain concrete, 
1.85 mi. Project 57, Frederick Co., to M. J. 
Grove Go., Frederick, $51,876, 2 mi. Project 
82, Frederick Co., to Bester, Gosnell & Rus- 
sell, Hagerstown, $63,201,.1.9 mi, Project 
83, Harford Co., to Development & Constr. 
Co., Amer. Bldg., Baltimore, $55.544, 1 mi. 
Project 89, Dorchester Co., and 2 mi. Proj- 
ect 90, Wicomico Co., to P. D. Philips & 
Bros., near Quantico St., Salisbury, $23,067 
and $46,773 respectively: 2 mi. Project 70, 
Garrett Co., to F. A. Dennison Co., Cum- 
berland, $60,837; gravel surfacing 2.5 mi. 
Project 87, Charles Co., to B. M. Wilmer, 
$26,946. Noted July 20, 27, and Aug. 3. 


W. Va., Charleston—Paving with hillside 
brick on 5 in. concrete 0.5 mi. Maine Dr., 
to G. T. Fogle & Co., Charleston, (street 
address not available) $21,213; paving with 
7 in. concrete 0.5 mi. East End Alleys, to 
Abbott Bros., Charleston, (street address 
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not available), $10,000; paving with hill- 
side brick and asphaltic concrete on 6 in. 
concrete 0.8 mi. Sunset Dr. and Garvin 
Ave., also paving with hillside brick on 5 
in. concrete 0.7 mi, West Ave., Garden and 
Red Oak Sts., to Board & Haley Co. 
Charleston, (street address not available) 
$32,163 and $28,819 respectively. 


N. C., Greensboro—Irving Park Co. pav 
ing portions of Sunset Dr., Country Club 
Pl., Fairview and St. Andrews Rds., 2 in. 
asphalt on concrete, to Murray Constr. Co., 
Greensboro, $50,000, 


S. C., Sumter—Sumter Co. hardsurfacing 
with asphaltic concrete 6.1 mi. Manning 
Rd. and 4.2 mi. Camden Rd., to R. G. Las- 
siter & Co., Citizens Bank Bldg., Raleigh, 
N. C., $152,840 and $102,770 respectively ; 
paving with concrete 4.3 mi. Bishopville 
Rd. and paving with asphaltic concrete 4.5 
mi. Mayesville Rd., to C. D. Rigsbee, Dur- 
ham, N. C., $119,804 and $117,339 respec- 
tively; paving with asphaltic concrete 4.3 
Conte ter pepe: to Powell Paving & 

ontg. Co., Palmetto Bank Bidg., Columbia, 
$107,999. Noted Aug. 31. ™ 


Fla., Safety Harbor—A. E. Shaver, clk., 
paving various streets, incl. 8,000 cu.yd. 
excav., 5,180 sq.yd. vitr. brick (taking up, 
cleaning and relaying with asphalt filler), 
3,450 sq.yd. vitr. brick furnished by town 
(hauling and laying with “asphalt filler), 
7,176 sq.yd. vitr. brick, 7,176 sq.yd. asphalt 
block, 6,002 sq.yd. sheet eaphalt 6,002 sq. 
yd. 5 in. compacted rock base, 5,358 lin.ft. 
6 x 18 in. concrete curb, 11,750 lin.ft. 4 x 
15 in. concrete curb, etc., to J. L. Cone & 
Co., Walton and Caesar Sts., Tampa, $30,- 
000. Noted Aug. 24. 


Tennessee — State Hy. Dept., Nashville, 
reconstructing base course on Federal Aid 
Projects 22 and 24, Marion Co., to A. J. 
Wardrep, Holston Bank Bldg., Knoxville. 
$38,056 ; constructing road of hand_ placed 
stone base course and bridges on Federal 
Aid Project 65-B, Warren Co., to Warren 
Co. Constr. Co., Stahlman Bldg., Nashville, 
ey $127,098, bridges $3,561. Noted 

ug. 24. 


Ohio—Dept. Highways and Pub, Wks., 
Columbus, grading, bridging and paving 
0.956 mi. Sect. “K* Caldwell-Marietta Rd., 
plain concrete,to G. W. McElfresh, Caldwell, 
$36,423; grading and drainage structures 
on 2 mi. Sect. “L’* Mt. Gilead-Mansfield 
Rd., Morrow Co., to O. Johnson, West 
Mansfield, $25,494; bridge on Sect. “S” 
Salineville-Yellow Creek Rd., Columbiana 
Co., to Cox & Heflop, Kensington, $5,474. 
Noted Sept. 7 and 14. 


0., Akron—W, C. Peters, dir. Pub. Serv., 
grading, laying sidewalks and paving North 
Main St. from York St. to Cuyahoga Falls 
Ave., to T. E. McShaffrey Constr. Co., 171 
South Forge St., $80,465; Aqueduct St. 
from Edgerton Rd. to Tallmadge Ave., also 
resurfacing South Case Ave. from East 
Market St. to Little Cuyahoga River, to 
Columbus Segnas Paving 0., Buckeye 


Bldg., $34,94 and $5,767 respectively ; 
grading and laying sidewalks on Wall St. 
rfom ward to Mildred Aves., grading, 


laying sidewalks and aveling Lakemont 
Ave. and Hillcrest St., Glenwood Ave. from 
Gotham to Rosalind Courts, and Englewood 
Ave. et al., also improving Norka Ave. from 
Thornton to Scheck Sts., to Di Foti Constr. 
Co., 72 Furnace St., $7,984, $13,545, $8,238, 
$13,095 and $2,586 respectively; grading, 
laying sidewalks and graveling Linden St. 
from Cuyahoga Falls to Birchwood Aves., 
to Timmis Clark Co., 437 2nd Natl. Bldg., 
$3,838; improving Home Ave. from East 
Tallmadge Ave. to north corporation line, 
to Hollinger & Davidson, $2,030; paving, 
laying sidewalks and sewers in Lakemont 
Ave, also paving Middlebury St. from Mc- 
Naughton St. to Buchtel Ave., to E. H. 
Rawle, 839 Bloomfield Ave., $14,177 and 
$13,517, respectively. Noted Sept. 14. 


0., Akron—Summit Co., to A. F. Wible. 
859 Chalker St., grading and paving 1.19 
mi, Richfield-Hudson Rd. 19, Sect. A, 16 ft.. 
7,500 cu.yd. earth excav. at $0.50 per cu.yd., 
11,250 sq.yd. 3 in. bituminous macadam $1, 
11,250 sq.yd. 5 in. waterbound macadam 
base $0.84, total $26,001, engrs. est. $26,131 ; 
to V. Olson Contg. Co., Heberich Bldg., 1.23 
mi. Brittain-Massillon Rd. 49 B. 2, 12,500 
cu.yd. earth excav. $0.54, 12,500 sq.yd. 
8x10 in. concrete $2.93, $44,925, engrs. est. 
$45,763. Noted Sept. 14. 


0., Cleveland—Cuyahoga Co. aving 
Bean Rd., concrete, to Freshwater Constr. 
Co., Natl Bldg., $48,167. Engrs. est. $50,- 
101, Noted Sept. 14. 


0., Cleveland Heights 
P. O.)\—Paving Cedar Rd., to Cleveland 
Trinidad Paving Co., The Arcade, Cleve 
land, $68,845; Inglewood and Roanoke 
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Streets and Roads (Continued) 

Rds., to Rieley Bros., The Areade, Cleve- 
land, $30,368; Greyton and Nela View Rds., 
to Spence Bros., c/o Pavers Exch., Society 
for Savings Bldg., Cleveland, $22,910. Noted 
Sept. 14. 


0., Greenfield—Grading and paving Jef- 
ferson St. and Edge Ave., to W. H. Ring- 
wald & Sons Co., Chillicothe, $41,073 and 
$9,711, respectively. Noted Aug. 17. 


Michigan—-State Hy. Dept.. Lansing, 
grading and surfacing 6.98 mi. State Trunk 
Line Rd. 22-11, Sect. B, Leelanau Co., 56,- 
809 cu.yd. excav., 65,518 sq.yd. gravel, to 
Leelanau Co. Rd. Comn., Cedar, $45,191. 
Noted Aug. 17 


Mich., Detroit—To Detroit Ashalt Pav- 
ine Co., 20 MeGraw Bldg., grading, shaping 
and paving with sheet asphalt on 8 in. 
conerete, Malvern Ave. $8,388, Central 
Ave, $40,451, 14th Ave. $7,002, Quincy Ave. 
$4,306, Stoepel Ave. $17,202; to G. R. Cooke, 
1260 Penobscot Bldg., Arlington Ave. $12,- 
734. Dakota Ave, $17,305, Minnesota_Ave. 
$17.333. Montana Ave. $26,607; to Cleve- 
land Trinidad Paving Co., 402 Hammond 
Bldg., 11th St. $16,264, Noted Sept. 14 


Mich., Detroit—To Detroit Asphalt Pav- 
ing Co., 20 McGraw Bldg., paving 3,500 
sq.yd. Six Mile Rd. from Woodward to 
Oakland Aves., $19,870, also 2,700 sq.yd. 
from Oakland Ave. to Grand Trunk Ry., 

both 18 ft. wide, less single track, 
3) in. sheet asphalt on 8 in. concrete. 


Mich., Detroit—To R. J. Powelson Co., 
15 Iroquois Ave., paving Alley 1555, 
, Alley 1650, $2.905; to T. E. Currie, 
fcGraw Bldg., Alley 1556, $4,319, Alley 
. $2,539; to A. F. Lester, 1631 Dime 
Bldg., Alley 1558, $3,606; H. Mincel, 
Cooper St.. Alley 1559, $1,378; to G. 
Nunn, 6409 3rd Ave., Alley 1561, $3,222, Al- 
ley 1566, $4,350; to J. Porath, 745 Griswold 
St., Alley 1562, $2,658; to Otis Cement 
Constr. Co., 806 Hammond Bldg., Alley 
1563, $2.700, Alley 1564, $3,268, Alley 
665, $4,932. 


Illinois—Dept. Pub. Wks. and Buildings, 
Div. Highways, Springfield, to R. A. Baum, 
Paris, concrete paving 5.37 mi. Route 1, 
Sect. 25, Clark Co., $116,138; Chicago 
Heights Coal Co., Chicago Heights, 1.29 
mi. Route 1, Sect. 164, Cook Co., $21,881; 
Mautz & Oren, Effingham, 4.84 mi. Route 
3. Sect. 71, Randolph Co., $95,869, 4.62 mi. 
Route 3, Sect. 72. Randolph Co., $102,039 ; 
rR. L. Williams, Wyatt, Mo., 5.94 mi. Route 
% Sect. 9, MeLean Co., $98,184, 3.75 mi. 
Route 9, Sect. 10, McLean Co., $62,016, 4.17 
mi. Project 32, Sect. 11, Washington-Jeffer- 
son Co., $70,907, 3.4 mi. Project 32, Sect. 12, 
Jefferson Co., $59,109, 5.16 mi. Project 32, 
Sect. 13, Jefferson Co., $96,784; Baker, 
Agerter & Thompson, Indianapolis, _ Ind. 
(street address not available), 6.1 mi. Route 
10, Sect. 19, Sangamon Co., $122,872, 6.63 mi. 
Project 44, Sect. 2, Christian Co., $135,554 ; 
Darrow & Jacobson, 311 Carey Ave., Wau- 
kegan, 4.61 mi. Route 20, Sect. 12, Lake 
Co., $99,124; Jaicks Bros., 275 Thatcher 
Ave., River Forest, 0.77 mi. Route 22, Sect. 
17, Kane Co., $15,695; Eiff & Simons, 605 
North 14th St., Quincy, 5.09 mi. Route 31, 
Sect. 5, Adams-Brown Co., $88,530; 5.67 
mi. Route 31, Sect. 6, Brown Co., $100,560 ; 
Nelson Bros., Jerseyville, 5.36 mi. Route 38, 
Sect. 1, Jersey Co., $113,904; H. K. 
Rhoades, Lincoln, 4.87 mi. Project 26, 
Sect. 21, Logan Co., $88,319, 5.68 mi. Proj- 
ect 26, Sect. 22, Logan Co., $100,096; I. D. 
Lain, Bloomington, 5 mi. Project 28, Sect. 
26, Livingston Co., $106,113; McMahon 
Constr. Co., Rochester, Ind., 4.23 mi. Project 
29, Sect. 36, IroquoisCo., $91,223, 6.6 mi. Proj- 
ect 29, Sect.37, Iroquois Co., $120,856, 2.9 mi. 
Project 29 Sect. 38-D, Iroquois Co. $51,921; 
teith-Riley Constr. Co., Goshen, Ind., 3.65 
mi. Project 30, Sect. 15, Kankakee Co., 
$67,127, 5.63 mi. Project 30, Sect. 16, Kan- 
kakee Co., $113,907, 4.04 mi. Project 30, 
Sect. 17, Will Co., $82,266; Sutton & Moore, 
Canton, 5.16 mi. Project 33, Sect. 42, Ful- 
ton Co., $120,383; Indiana Road Paving 
Co,, Bement, 5.37 mi. Project 36, Sect. 66, 
Woodford-Marshall-La Salle Co. $93,999, 
4.87 mi. Project 36, Sect. 67, Marshall-La 
Salle Co., $95,100; Russell Condon Constr. 
Co., 311 Karbach Bldg., Omaha, Neb., 5.21 
mi. Project 38, Sect. 45, Schuyler Co., $122,- 
105; C. &. Vanderbloom & Sons, Pecatonica, 
5 mi. Project 39, Sect. 2, Carroll Co., $110,- 
942, Stocker Gravel & Constr. Co., High- 
land, 0.35 mi. Route 6, Sect. E, Bond Co., 
$8,761, 1.68) mi. Route 7, Sect. N-29-A, 
Madison Co., $13.433; Illinois State Conte. 
Co., 2100 Wabash Ave., Chicago, 9.94 mi. 
Route 15, Sect. K-29-A, La Salle Co., $19,- 
151: L. Rich Constr. Co., Denny and Man- 
chester Sts., St. Louis, -Mo., grading Route 
1, Sect. 29-A, White-Gallatin-Saline Co., 
0.505 cu.vd. execav., $26,599, Route 1, 
Sect. 30-A, Saline Co., 30,125 cu.yd. excav., 
$15,024, Route 1, Sect. 31-A, Saline 
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500 cu.yd. excav., $14,878, Route 1, Sect. 
-A, Saline Co., 45,895 cu.yd. excav., $14,- 
5, Route 1, Sect. 34-A, Williamson-John- 
n Co., 60,410 cu.yd. excav., $28,954; Buis 
Olsen, St. Joseph, Mo., Route 1, Sect. 
-A, Johnson Co., 31,400 cu.yd. excav., 
2,776, Route 1, Sect. 36-A, Johnson Co., 
0 cu.yd., excav., $29,038, Route 1, 
. 87-A,, Johnson Co., 52,010 cu.yd. ex- 
cav., $25,485, Project 33, Sect. 43-A, Fulton 
Co., 60,930 gu.yd. excav., $24,142; J. A. 
McGaughey Co., 13194Columbia /Ave., Chi- 
cago, Route 3, Sect. .37-A%McDongugh. Co., 
56,049 cu.yd. excav., gupszer “pute 8, 
Sect. 32-A, Woodford Wh 67,02 “euyd. 
excav., $21,933, Projett’ 268 Sect. 20-A, .Lo- 
gan Co., 25,797 cu.yd. ex@un.,6$5,282.; -New 
Era Constr. Co., 6548 Bosworth Ave., ‘Chi- 
cago, Route 8, Sect. 37-A,;Tazewell Co., 
42,225 cu.yd. excav., $17,891, » Reute. 9, 
Sect. 9-A, McLean Co., 42;120 cu.yd.excav., 
$19,640, Route 9, Sect. 10-A,. McLean) Co., 
26,370 cu.yd. excav., $12,668; W. O., Whit- 
sell, Mt. Vernon, Route 12)‘Sect; 15-A, Mar- 
ion Co,, 37,340 cu.yd. excav., $14,210; Cam- 
eron, Joyce & Co., Keokuk, ITa., Route 28, 
Sect. 4-A, Knox-Henry Co., 36,865. cu.yd. 
excav., $16,950, Route 28, Sect. 5-A, Henry 
Co., 31,550 cu.yd. exea@v:,- §$3;342; A. O. 
McCoy, Mt. Sterling, Project 38, Sect. 44-A, 
Schuyler Co., 46,830 cu.yd. excav., $27,540. 
Noted Aug. 31, 


Ill., Blue Isiand—Bd. Local Impvts., 
paving various streets, to J. A. Sackley 
Co., 133 West Washington Blvd., Chicago, 
$144,049. Noted July 20. 


Wis., Milwaukee—Milwaukee Co, surfac- 
ing 2.86 mi. Brown Deer-Menomonee Falls 
Rd., plain concrete, to Froeming Bros., 1326 
Humboldt Ave., $89,046. Noted Sept. 7. 


Minnesota—State Hy. Dept., St. Paul, 
concrete paving 10,100 sq.yd. Minnesota 
Trunk Highway No, 1, near Northfield, Rice 
Co., to Johnson, Drake & Piper, 809 Ist 
Natl Soo Line Bldg., Minneapolis, $24,468. 


Minn., Minneapolis — Will resurface 
Nicollet Ave. between Washington Ave. and 
10th St., probably creosoted wood blocks, 
$87,000. Work will be done in spring, by 
day labor. 


Kan., Eureka—Paving 20 iblocks, as- 
phaltic concrete, to M. R. Ammerman, 248 
North Market St., Wichita, $2.20 per sq.yd. 


South Dakota—State Hy. Dept., Pierre, 
grading 6.6 mi. Federal Aid Project 50, 
Sanborn Co., to Pioneer Bridge Co., Mitchell, 
109,517 cu.yd. excav. $0.24 per cu.yd., 
total 37,492; 7.467 mi. Federal Air Project 
102, Lincoln Co., to Canton Block. & Tile 
Co., Canton, 59,812 cu.yd, excav. $0.26, 
207.35 cu.yd. Class A concrete $20, total 
$22,925; 4.61 mi. Federal Aid Project 23, 
Sect. C, Jackson Co., to D. D. idwell, 
Egan, 7,032 cu.yd. gravel surfacing $0.60, 
4.461 mi. road shaping $100, etc., total 
$15,289 ; 13.07 mi. Federal Aid Project 61, 
Brule Co., to R. P. England, Murdo, 115,095 
cu.yd. excav. $0.26, 269.15 cu.yd. Class A 
concrete $24, total $40,142; 10.59 mi. 
Federal Aid Project 108, Charles Mix Co., 
to H. Pickus Constr. Co., 309 Mass Bldg., 
Sioux City, Ia., 77,669 cu.yd. excav. $0.285, 
227.5 cu.yd. Class A concrete $26, total 
$31,034; 13.77 mi. Federal Aid. Project 115. 
Minnehaha Cq., to W. R. Larson Constr. 
Co., 520 Secy. Natl Bank Bldg., Sioux 
Falls, 106,490 cu.yd. excav. $0.265, 320.75 
cu.yd. Class A concrete $18 total $38,241; 
11.06 mi. Federal Aid Project 98, Lincoln 
Co., to Canton Block & Tile Co., Canton, 
76,570 cu.yd. excav.. $0.27, 143.17 cu.yd. 
Class A concrete, $20, total $27,538. 


Ark., Little Rock—Pulaski Co. paving 8 
mi. and 12 mi. various roads, bituminous 
macadam, to Standard Paving Co., of 
Arkansas, Little Rock, (street address not 
available), $261,281 and $281,972 re- 
spectively. Noted Aug. 10. 


Tex., Ft. Worth—Tarrant Co, grading, 
gravel surfacing, etc., to Purvis & wery, 
Ft. Worth, Arkansas Lane, C-50, $10,449, 
Bludworth School Rd. C-53 $6,433, Pleasant 
Glade Rad. C-55 $10,000; to Tarrant Co., Ft. 
Worth, Denton Rd. C-52 and Cold Springs 
Rd. C-46 $38,200; to McCoy & Richards, 
Arlington, . constructing road bed incl. 
gravel base on 8.13 mi. Grapevine-Cardinal 
Rad. through Bedford to Euless Rd., 16 ft., 
$25,704. 


Wash., Seattle—Paving Olive Way et al., 
to Olympic: Constr. Co., 400° West Harri- 
son St., 1,000 sq.yd. vitr. brick at $3, 9,100 
sq.yd. 6 in. sandstone paving $6.20, 1,000 
sq.yd. asphalt $2.75 and 1,200 sq.yd.. as- 
phalt $3, 2,600 sq.yd. 7 in. concrete $2, 
2,900 lin.ft. asphaltic concrete curbing 
$0.80, 3,550 lin.ft. concrete A curbing $0.60, 
3.500 sq.yd. 2 course concrete sidewalks 
$1.40, 12,000 cu.yd. earth excav. $0.70, 
total $112,279, engrs. est. $111,965; paving 
Lakedell Ave. et al., to J. L. Smith, Pioneer 
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Bidg., 7,360 sq.yd. 6 in. concrete $2 } 
lin.ft. asphaltic concrete cur! 
3,320 lin.ft. concrete curbing § 
lin.ft. concrete sidewalk $1.45, 
earth excav. and 12,000 cu.yd. 
$0.70, total $43,785, .engrs. «: 
Noted Sept. 7. 


Wash., Yakima—Paving Sou! 
from Walnut St. to city limits, | 
concrete on concrete, to Yakin Pa 
Co., Yakima, $60,551. Engrs, ¢s : 


Calif., Fresno—Fresno Co., ¢1 
paving Route 4, Sect. A, to T 
1361 P St., $168,999. Noted 


Calif., Fresno—Supervs, Fresno (, pav 
ing Route 20, Sect. A, Co. Highway syvct.. 
from Sanger to’ Adams Ave., to (‘ali 
Constr. Co., Mattei Bldg., $83,712 
Aug. 24, 


Calif.. Healdsburg—Improving 
streets to Clark and Henery Const; 
South Sutter St., Stockton, $152,519 
Sept. 14. 


Calif., 


369,004 


AGINE ans 
Hanraha 
Sept. 14, 


aliforni, 
Notes 


various 
( ‘O., 38 


Noted 


Marysville—To S. 1D. Mille 
Manteca, grading and covering with eithe, 
gravel or crushed rock to depth of 8 in 
in center and 4 in. on side, 2.84 mi Fr 
from Dobbins to Cottage Mill Ravine. $11 
250; constructing 3 mi. macadam on (Os 
trom Rd. at Ostrom Station running wou 
and south to Plumas School Hous: 5 i 
cu.yd. grading, 2,015 cu.yd. crushed’ ston, 
ete., $11,000. Noted Aug. 10. sia 


Calif., Turlock—To A. Teichert & So 
Oschner Bldg., Sacramento, improving oe 
tion of High St., 68.500 sq.ft. 13 in. war- 
renite bitulithic on 3 in. asphaltic concret, 
$0.206, 100,300 sq.ft. grading $0.035. 2 piu 
ft. concrete gutter $0.24, 300 ft. 12 in. cul- 
verts $3.50; portion of North Bway... 38 ji 
sq.ft. 14 in. warrenite bitulithic on 3° i; 
asphaltic concrete $0.206, 72,100 sq.ft grad. 
ing $0.035, 2,700 ft. concrete gutter $0.24 
1,800 ft. concrete curb $0.50, 270 ft. culverts 
$3.50. Noted June 8. 


Calif., Yuba City—Supervs. Sutter Co 
improving Franklin Rd., to Galbraith & 
Janes, Box 338, 18,000 sq.yd. grading at 
$0.18, 1,250 yd. rein.-con. pavement, $1 i 
Noted Aug. 31. 


Ont., Hamilton—Will build new asphalt 
aa on ote a by day labor under 
supervision o m. R. Gray , eng 
$80,000. way, city ng: 


Ont., Walkerville—Asphalt pavements 1. 
Merlo, Merlo & Ray, Sandwich St., Ford 
oe ee ed wen Sand & Gravel 

.. 228 Sandwich St., Windsor otal est 
$65,000. — 


roa 


Industrial Works 


PROPOSED WORK 


Spencer—Wickwire-Spencer Stee! 
having preliminary plans _ prepared 
3 story, 33 x 100 ft. factory, rein.-con. ani 


Mass., 
Corp. 


brick, plain foundation. 


$40,000. 
tect not announced. 


Archi- 


R. L, Providence—Hope St. Garage Co 
Inc., 825 Hope St., plans 1 story garag: 
and service station, brick, steel and con- 
crete, 4th St. $50,000. Architect not an- 
nounced, 


N. Y., Buffalo—W. W. Grupp, 425 Hum- 
boldt Parkway, plans 1 story, 50 x 52 x 
64 x 68 ft., brick, steel and concrete garage, 
Sycamore St. To exceed $40,000. 


N. Y., Buffalo—E. Waechter, 100 Ontario 
St., plans 2 story, 60 x 100 ft., brick gar- 
age, Ross Ave. and Ontario St. To exceed 
$40,000, 


N. «., Geneva—Lisk Mfg. Co., Canan- 
daigua, plans enameling plant on 14 acr 
site, here. $1,000,000. Architect not an- 
nounced. 


N. Y., Long Island City—Perry Cand) 
Co., 498 West Bway., New York, soon lets 
contract brick, steel and concrete factory 
plain foundation, Wilbur Ave., here. $75.- 
000. R. G. Cory, 30 Church St., New York 
archt, and engr. 


N. Y¥., Jamestown—Jamestown Worsted 
Mills Co., 335 Harrison St., having plans 
prepared by Lockwood, Green & Co., archts. 
and engrs., 1556 Hanna Bldg., Cleveland, 
O., for factory No. 16; 4 story, 70 x 18 
ft., brick, steel and concrete. ; $250,000. 


Pa., Columbia—Peerless Folding ox & 
Crate Co., having plans completed by F. > 
Sheeman, archt., Swan Annex, Johnstow?. 
1 story, 50 x 200 ft. brick, steel and col: 
erete factory. $40,000. 


- Pa., Lancaster—Monitor Bi-Loop Rat 
ator Co., Woolworth ‘Bldg., plans addition 
to factory. Architect not announced. 
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rial Works (Continued) 


Monongahela—H. R. Downer and 

Rees, c/o Keystone Garage, having 
nlans prepared 2 story and basement, 60 x 
vo ft. brick, steel, stone and tile garage. 
$40,000 Private plans, 


Pa. pittsburgh—Gulf Refining Co., Frick 
annex, plans 144 x 175. ft. refinery, 
Mathilda and Gross Sts. Private plans, 


Pa Williamsport—W. D. Crooks & Sons, 
Park. St.. plans 2 story and _ basement, 
195 x 160 ft. brick and steel plant, Park 
St. $75,000. 


s C.. Greenville—Judson Mills, Com- 
munity Bldg., having plans prepared by 
|. FE. Sirrine Co., archts., South Main St., 2 
“tory. 175 X 300 ft., textile mill. $600,000. 


(la. Waterford—-Houston Power Co., 
Newton, Plans 3,000 hp. hydro-electric 
nower plant, here. Southern Eng. Corp., 
Albany, Ga., engrs. 


Tenn., Knoxville—Louisville & Nashville 
ER, Louisville, Ky., plans large concrete 
and steel freight depot, here. $150,000. W. 
H Courtenay, 1010 3rd St., Louisville, Ky., 
ch, engr. 


Mich., Detroit—Whitney-Hollinger Co., 
408 Dime Bank Bldg., having plans pre- 
pared 4 story, 50 x 150 ft., rein.-con. and 
prick plant, plain foundation, Inner Belt 
R. R. $1,000,000. Architect’s name with- 
held. 

Wis., Antigo—Faust Lumber Co. plans 
1 and 2 story, 75 x 190 ft., brick and rein.- 
con. saw mill, plain foundation, to replace 
one recently destroyed by fire. $75,000. 
Architect not selected. 


Wis., Clintonville—Service Auto Co. 
plans 1 story, 50 x 120 ft., garage and 
repair shop, brick, rein.-con, and steel, 
plain foundation. $40,000. A, C. Haase, 
mgr. Architect not selected. 


Wis., La Crosse—J. F. and L. A. Keizer, 
935 West Ave., S., plans 1 story, 50 x 60 
ft. garage and filling station, brick and 
rein.-con.,, plain foundation, $40,000. Archi- 
tect not selected. 


Wis., Pardeeville—Pardeeville Canning 
Co. plans 2 story and basement, 60 x 90 ft., 
brick, rein.-con. and steel factory, plain 
foundation. $40,000. Architect not se- 
lected, 


Wash., Kelso—See “Buildings.” 


Wash., Seattl—F. D. Black, Inc., Col- 
man Bldg., having plans prepared by J. R. 
Nevins, archt., Hoge Bldg., 3 story factory, 
concrete and mill constructed, R.R. Ave. 
and Connecticut St. $150,000. 


Calif.. Oakland—Chevrolet Motor Co., 
3044 West Grand Blvd., Detroit, Mich., had 
plans prepared by A. Kohn, archt., 1000 
Marquette Bldg., Detroit, Mich., 2 story, 
146 x 684 ft., rein.-con., brick and steel, 
auto body plant, Hillside Ave. and 73rd 
St, here. $600,000. 


Calif., San Francisco—Ferro Bros., 2823 
23rd St., had plans prepared by C. Fantoni, 
archt., 550 Montgomery St., 2 story, 25 x 
104 ft., brick and steel, addition to bakery 
23rd and York Sts. 


_ Que., Montreal—Quebec Liquor Comrs., 
‘4 St. Paul St. W., plans 2 story garage, 
Delormier St., $53,000. 


_ Ont., Niagara Falls—Davidson & Wil- 
lams, Chippawa, having plans prepared 
for garage and repair shop, here. $50,000. 
Prices wanted on equipment. 


Ont., St. Thomas—Bylaw to spend $120,- 
!00 for rebuilding plant and installing new 
vertical retorts was defeated. New plans 
are to be prepared by R. Christie, supt. city 
gas works, and if work can be reduced to 
*100,000 it will probably be proceeded with. 


BIDS DESIRED 


,_ N: 3. Trenten—Sept. 26, by Bd. Free- 

rs Mercer Co,, 2 story, 55 x 75 ft., 
and steel warehouse and garage, 
wick Ave. $40,000. W. W. Slack & 
i42 East State St., archt. 


_, Meadville—Meadville Iron Co. Ince. 

taking bids 1 story, 60 x 88 ft. 
n to factory, Mill St. Shutts & 
son, Marine Bank Bldg., Erie, archts. 


Phila.—Budd Mfg. Co., 2ist and 
ge} ark Aves., taking bids 6 story, 
229 ft. rein.-con. and brick factory, 
oundation, 21st and Hunting Park 


Ballinger & Co., 12th and Chestnut 
rehts. 


. Richmond—Sept. 25, by Ophuls & 
¢., consult, engrs., 112-114 West 42nd 
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POWER HOUSE—COHOES, N.Y. 


Following are lowest bids opened Aug 


16, by C. L. Cadle, supt. Pub. Wks., Capitol, 


Albany, for constructing a power house and work incidental thereto, (A) Brown, Lowe & 


Law Bros., 361 Foster Ave., Schenectady ; 


(B) Eastover Constr. Co., Inc., Herkimer 5 


(C) Troy Public Works Co., Utica. The unit bids were as follows 


Pumping, bailing and draining (ump sum) 
4.500 cu yd. excavation 

48 M ft. b.m. sawed lumber 

7,100 cu.yd. first-class concrete 

1,725 cu.yd. second-class concrete 

350 cu.ft. precast concrete 

9,400 Ib. iron castings 

470,000 Ib. metal reinforcement 

800 lin.ft. wrought iron pipe railing 
560,000 Ib. structural aaa 

3,000 sq.yd. painting walls and ceilings 
4,600 sq.ft. tile floor 

50,000 Ib. machinery 

1 40-ton crane 

1 15-ton crane 

Installing hydraulic equipment (lump sum) 
1,700 cu.ft. stonework 

13,500 sq.ft. face brickwork 

11,300 cu.ft. common brick work 
452sq.yd. cement plaster ; 
3,700 sq.ft. solid metal windows 

15 metal covered doors 

1 vertical lift sliding door 

72 squares composition roofing 

175 lin.ft. 4in. downspouts 

1 12-in. ventilator 

2,000 lin.ft. fibre duct 

10,000 Ibs. metal duct 


Electrical work (lump sum) 
Extended totals 


St., New York, remodeling building and in- 
stalling equipment for Merchants Cold Stor- 
age & Ice Mfg. Co., 208 South 6th St. 
$250,000. 


Wis., Milwaukee—C. H. Tharinger, archt., 
3328 State St., taking bids and opens same 
about Sept. 25, 6 story and basement, 72 ft. 
high, 43 x 138 ft., brick and timber ware- 
house, plain and wood pile foundation, for 
Netdhiofer & Co., 253 East Water St. Noted 
April 13. 


Wis., Union Grove—Oct. 3, by State Hd. 
Control, Madison, 1 story, 50 x 90 ft, 
brick and steel laundry, plain foundation, 
at Wisconsin Home for Feeble Minded, 
here. $40,000. A. Peabody, Capito) Bldg., 
Madison, archt. 


Kan., Atchinson—Blair Milling Co., 300 
South 4th St., taking bids 6 story and 
basement, 36 x 83 ft., flour mill, concrefe 
pile foundation. H. Wyatt, 306 McMillian 
Bldg., Kansas City, Mo., archt, 


Mo., North Kansas City—Sept. 24, by 
Burrell Eng. Co., archts. and engrs., 403 
Areade Bldg., Kansas City, 8 story, 64 x 
204 ft., rein.-con., brick and_ steel mill, 
300,000 bu. capacity, 14 tanks, 20 ft. diam- 
eter, 90 ft. high, here, for Kansas_ Flour 
Mills Co., Postal Telegraph Bldg., Kansas 
City. Noted Sept. 14. 


BIDS RECEIVED 


Calif., Petaluma—Poultry Producers of 
Central California, 323 East Washington 
St., 110 x 210 ft. packing plant, hollow tile, 
from Ward & Jones, 180 Jessie St.. San 
Francisco, $42,988: Vogenson Constr. Co., 
Petaluma, $45,120: R. W. Moller, Call 
Bldg., San Francisco, $45,994. 


Calif., Sacramento—State Dept. Pub. 
Wks., 2 story, 160 x 160 ft., printing plant, 
from Davison & Nicolsen, 180 Jessie St., 
San Francisco, $94,800; Herndon & Finne- 
gan, 1814 17th St., $103,926; K. KE. Parker 
Co.. 519 California St., San Francisco, 
$105,400. Noted Aug. 31. 


CONTRACTS AWARDED 


R. 1., Providence—United Electric Rail- 
ways Co., Union Sta., 1 and 2 story, 88 x 
250 ft. garage and service station, brick 
and concrete, Melrose and Russell Sts., to 
F. L. Pierce, 201 Union Trust Bldg. Noted 
Sept. 7. 


Del., Wilmington—Hilles & Jones Co., 2 
story, 25 ft. high, 88 x 240 ft. foundry, steel 
frame, brick walls, plain. foundation, 9th 
and Church Sts. to Shoemaker-Satter- 
thwaite Bridge Co., 4 South 15th St., Phila. 
Engrs, est. $50,000. 


N. Y¥., Brovklyn—Rubel Coal & Ice 
Corp., Glenmore Ave., 1 story, 100 x 168 
ft., brick, steel and concrete factory, plain 
foundation, Ave. J and East 10th St., by 
day labor. $200,000. Private plans, 


N. ¥., Fulton—Peters Chocolate Co., 40 
x 80 ft. boiler house incl. boiler foundations, 
8 x 8 x 140 ft. power tunnel and chimney 
foundation, to Barto-Phillips Co., 52 Van- 
derbilt Ave., New York, $50,000. 


N. Y., Hudson—Holbrook Co., 100 x 260 
ft. automobile body manufacturing building, 
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20 x 30 ft. boiler house, 20 x 30 ft. service 
building and 25 x 50 ft. connecting passage, 
ete., to Barto-Phillips Co., 52 Vanderbilt 
Ave., New York, $80,000. 


N. Y., Rochester—Jensen-Mac Collum 
Co., 529 East Main St., removing present 
gas filling station and erecting 1 story, 100 
x 155 ft. and 20 x 24 ft. auto sales and 
service station, brick and steel, concrete pile 
foundation, Main St. E., general contract, to 
J. B. Pikee, 1 Cirele St. Archts. est 
$75,000. 


Pa., Phila.—Harrison Brush Co., 4th and 
Arch Sts., 3 story and basement, 30 x 110 
ft. rein.-con., brick and steel factory, plain 
foundation, 4712-14 Market St., to Schaefer 
& Co., Otis Bldg. Archts, est. $80,000. 
Noted July 20. 


Pa., Pittsburgh—Graham Nut & Bolt Co., 
1317 West Carson St., 1 story factory, steel 
frame, Neville Island, to Harding & Crea, 
White Bldg., Buffalo, N. Y., $96,000, 


N. J., Trenton—Standard Inlaid Mfg. Co., 
East State St., 2 story, 35 x 258 ft., rein.- 
con, and brick factory, to Karno-Smith Co., 
Broad St. Bank, $50,000. 


Tenn., Nashville—Baptist Sunday School 
Bd., 8th Ave., 4 story, publishing and mail- 
ing building, brick, concrete and _ steel, 
Berryhill St., to E. G. Holliday Co., 22 Noel 
Blk., $153,000. Engrs, est. $175,600. 


0., Cleveland—A. Claus Mfg. Co., 5701 
Walworth Ave., 1 story, 80 x 450 ft. and 
80 x 240 ft. brick and steel factory and 
warehouse, Brook Park Rd., to H. G. Slat- 
myer & Son Constr. Co., 203 Lakeside Ave., 
N. W. Archts. est. $250,000, 


Mich., Flint—Fisher Body Ohio Co., Eas 
140th St. and Coit Rd., Cleveland, O., 2 
story, 202 x 401 ft. rein.-con. and brick 
factory, Wilcox St., to Realty Constr. Co., 


Flint, $500,000. Noted Sept. 7. 


Wis., Appleton—Valley Motor Car Co., 
726 College Ave., 2 story, 50 x 60 ft., 
garage and repair shop, brick and rein.- 
con., to Appleton Constr Co., Odd Fellows 
Bldg. Engrs. est. $40,000. 


Wis., Athens—Rietbrock Land & Lumber 
Co., 700 Cedar St., Milwaukee, will build 
2 story, 25 ft. high, 40 x 80 ft., brick and 
timber planing mill, by day labor. Private 
plans. 


Wis., Hartford—Kissel Motor Car Co. 
structural steel for power house, 40 x 80 
ft., 40 ft. high, brick and steel, plain fo. 1- 
dation, to Milwaukee Bridge Co., 1400 36th 
St., Milwaukee; balance of work to be done 
by day labor. Eners. est. $40,000. Cahill & 
Douglas, 217 West Water St., Milwaukce, 
engrs. 


Wis., Oshkosh—W innebago Co, c/o Cler’, 
1 story, 58 x 120 ft., garage and repair 
shop, brick and rein.-con., plain foundation, 
to Blake Constr. Co., 816 College Ave., 
Appleton. Engrs. est. $40,000. Noted 
Aug. 17. 


Wis., Sheboygan—Keil Oi) Co., c/o W. 
G. Kell, 1516 North 9th St., will build 1 
story, 40 x 90 ft., brick and_rein.-con. 
filling station and garage, by day labor. 
$40,000, Private plans. 


wi ae a Pa Ke ape cea Daa nae 





a 
Vol. & 


ENGINEERING NEWS-RECORD 


Buildings 
PROPOSED WORK 


Mass., Boston—Apartment and Store— 
Coleman & Gilbert, 331 Huntington. Ave., 
having plans prepared, apartment and store 
building, probably concrete, Huntington 
Ave, and Gainsborough St $400,000-$500,- 
000. Architect not announced 

Conn., Bridgeport —High 
Educ, plans 3 story and basement, 
and concrete, Boston and Central 
$900,000, Architect not selected. 

Conn., Greenwich— Lodge—Acacia Lodge 
85, A. F. & A. M. Havemeyer PL, having 
plans prepared by G. B. Post & Sons, 
archts., 101 Park Ave., New York City, 
and F. G. C. Smith, associated archt., Smith 
Bldg., 2 story, 86 x 110 ft. brick and con- 
crete, Havemeyer Pl. $150,000 This cor- 
rects report of Sept. 7 issue. 

N. ¥., Arverne (Far Rockaway P. O.)— 
High School—Bd. Educ., 500 Park Ave., 
New York, plans brick, steel and _ stone, 
plain foundation, Beach 61st St. and Boule- 
vard, here. $1,260,000. C. B. J. Snyder, 
Concord St., Brooklyn, archt. and engr. 

N. Y¥.. Brooklyn—Hospital—Methodist 
Episcopal Hospital, 6th St., soon lets con- 
tract 100 x 145 ft., brick, steel and stone 
addition, plain foundation, 6th St. and 7th 
Ave. $450,000. Crow, Lewis & Wick, 200 
5th Ave., New York, archts. and engrs. 

N. Y¥., Hicksville—High School—Bd. 
Educ. having sketches made by Coffin & 
Coffin, archts. and engrs., 522 5th Ave., New 
York. brick, steel and stone, plain founda- 
tion $200,000. 

N. ¥.. New York—Office—Thirty-Three 
West 60th St. Corp., c/o Rouse & Goldstone, 
archts. and engrs., 512 5th Ave., having 
plans prepared 11 story, 100 x 109 ft., brick, 
steel and stone, plain foundation, 27-37 
West 60th St. $50,000. 

N. ¥., Owego—School—Bd. Educ. soon 
takes bids 3 story, 150 x 200 ft., brick, 
steel and stone, plain foundation. $275,000. 
Coftin & Coffin, 522 5th Ave., New York, 
archts. and engrs. Noted April 6. 

N. Y¥.. Rochester—Apartment—A._ B. 
Headley (owner and archt.), 4 Chureh St., 
plans apartment, East Ave. $250,000. 

N. J., Newark—School—BPd. Educ., Broad 
St., soon takes bids brick, steel and stone, 
plain foundation, Hawkins St. $235,000, 
Private plans. 

N. J... Paterson — Hospital — Paterson 
Genl. Hospital having sketches made by 
Crow, Lewis & Wick, archts. and engrs., 
200 5th Ave., New York City, 4 story, 
brick, steel and stone addition, plain foun- 
dation, Market St, $400,000 


Pa., Johnstown Hospital — Conemaugh 
Valley Memorial Hospital, plans 3 story and 
basement, 100 x 120 ft. brick and steel, 
Franklin St. $150,000. Architect not se- 
lected. . 

Pa., Oakmont—Apartment and 
Deaveshall Co., soon takes bids 3 story and 
basement, 80 x 118 ft. brick, steel and 
stone, plain foundation. $175,000. | H. L. 
Reinhold, Jr., Otis Bldg., Phila., archt. 

Pa., Phila, — Apartment — Neubauer & 
Supowitz, archts., 929 Chestnut St., soon 
takes bids 4 story, 90 x 108 ft. brick and 
steel, plain foundation, 48th and Walnut 
Sts. $200,000. Owner’s name withheld. 

Pa., Phila.—Office and Store—Mastbaum 
Bros. & Fletcher, 15th and Chestnut Sts., 
soon takes bids 12 story, 102 x 188 ft. brick. 
steel and stone, plain foundation, 21st and 
Market Sts.. $1,000,000. Hoffman-Henon 
Co., Finance Bldg., archts. 

Pa., Phila.—Sales, etc.—J. J. Greenberg, 
c’o Nash Motor Co., 901 North Broad St., 
plans 5 story, 75 x_ 160 ft. rein.-con., brick 
and stone, plain foundation, Broad and 
Thompson Sts. $259,000. P. S. Tyre, 1509 
Arch St., archt. 

Pa., Phila—Store and Office—E. L. 
Rothchild, archt., 1420 Chestnut St., soon 
takes bids 3 story and basement, 23 x_ 105 
ft. brick and steel, plain foundation, 1122 
Walnut Ave. $175,000. Owner’s name 
withheld. 

Del., Claymont—High School—Dept. of 
Educ. having plans prepared by Coffin & 
Coffin, archts. and engrs., 522 5th Ave., New 
York City, 2 story, 80 x 280 ft., brick, steel 
and stone, plain foundation. $275,000. 

Md.,, Baltimore — Apartment — Joint 
Ownership Constr. Co., 323. North Charles 
St.. having plans prepared by R. G, Pratt, 
areht., 323 North Charles St., 7 story, 53 
x 8O&ft.. brick and stucco, plain foundation, 
Charles St. $150,000 

Md., Westport (Baltimore P. O.)—School 
—School Bd., 1310 Madison Ave., Balti- 
more, having plans prepared by B. Frank, 


School—Bad. 
brick 
Aves. 


Store— 


archt., 328 North Charles St., Baltimore, 4 
story and sub-basement, rein.-con. and 
brick, plain foundation, Navada and _ Ist 
Sts., here. $300,000. J. Posey, 11 East 
Pleasant St., Baltimore, engr. 

D. C., Wash.—Auditorium—Calvary Bap- 
tist Church, 8th and H Sts., N. W., plans 
95 x 130 ft., stone. $4,000,000 A. B. 
Heaton, Maryland Bidg., archt. 

PD. C., Wash.—Convention Hall—Conven- 
tion Hall Assn. having plans prepared by 
Milburn Heister Co., archts., 710 14th St. 
N. W., for convention hall. $375,000. 


West Virginia—Home—Grand Lodge, 
Knights of Pythias, c/o H. R. Bell, 2133 
North Huron St., Wheeling, plan 4 story. 
Location not decided. Architect not se- 
lected. 

Ga., Atlanta—College—Georgia School of 
Technology having plans’ prepared by 
Robert & Co., archts. and engrs., Tuft Bidg., 
new chemistry building, $250,000; com- 
merce and architecture building, $150,000 ; 
quardrangle dormitories, each of 4 build- 
ings to provide restaurants and living quar- 
ters for 150 students, $500,000 ; auditorium, 
93.000 seating capacity, $300,000; gym- 
nasium, $225,000; also plans to expend 
$75,000 for additional real estate to add to 
campus, the rearrangement of the campus, 
establishment of new light areas and gen- 
eral remodeling of existing buildings. 

Fla., Orlando—Hotel—M. Overstreet, J. 
L. Giles, et al., having plans prepared by E. 
Krug, archt., Orlando, 100 room _ hotel, 
stucco, adjoining country club. $300,000. 

Fla., Sarasota—Hotel—Stock Co. pro- 
moted by Chamber of Commerce, W. B. 
Towles, 935 Argyle St., Chicago, et al, hav- 
ing plans prepared by W. C. Kraig, archt., 
Sarasota, and Chicago, (street address not 
available), 4 story, 150 x 170 ft., rein.- 
con. and steel. $1,000,000. 


Fla., Tavares—Court House—Lake Co. 
plans court house. $175,000. G, E. Heller, 
co. engr. 

0., Arcadia—School—Bd. Educ. having 
plans prepared by T. McLaughlin, archt., 
Savings Bldg., Lima, 2 story and basement, 
brick and concrete. $150,000. H. I. Bricker, 
clk. 


0., Athens — Gymnasium — Bd. Trustees 
Ohio University, having plans prepared by 
F. L. Packard, archt., New Hayden Bldg., 
Columbus, 3 story and basement, brick, 
stone and concrete, on campus. $200,000. 


0., Cincinnati—Clubhouse—Queen City 
Club; c/o James Gamble Rogers, archt. 
and engr., 367 Lexington Ave., New York 
City, having sketches made brick, steel 
and stone, plain foundation, 4th St. and 
Bway., here. $350,000. H. A. Worchester, 
chn. building com. 


0., Cleveland—Commercial—Ninety-Nine 
Year Lease Co., c/o T. H. McKee, 409 Swet- 
land Blidg., plans 3 or 4 story, brick, steel 
and concrete, southwest corner Chester 
Ave. and Dodge Court. $150,000. Archi- 
tect’s name withheld. 


0., Cleveland — Store 
Guenther and D. R. Davies, 1733 Euclid 
Ave., having plans prepared by W. S. 
Ferguson Co., archts., 1900 Euclid Ave., 12 
story, 50 x 189 ft., brick, steel and con- 
crete, 1510 Euclid Ave. $500,000. Only 2 
stores will be built at present. 


0., Cleveland—Theatre and Office — W. 
Fox Corp., c/o W. R. Sheehan, genl. mer., 
10th Ave. and 55th St., New York_ City, 
having plans prepared by T. W. Lamb, 
archt., 644 8th Ave., New York City, 16 
story, brick, steel and concrete, Euclid Ave., 
here. $2,000,000. 


0., Columbus Grove—High School—Ba. 
Educ. having plans prepared by _T. Mc- 
Laughlin, archt., Savings Bldg., Lima, 2 
story and basement, brick and concrete. 
$150,000. 


0., Elyria—Club—Loyal Order of Moose, 
plans modern fireproof clubhouse, 2nd St. 
$150,000. Architect not announced. 


0., Lorain—High Schools—Bd._ Educ. 
having plans prepared by F. C. Warner, 
archt., oppodrome Annex, Cleveland, 2 
story, brick, steel and concrete addition, 
East 31st St. and Seneca Ave., $150,000; 
brick, steel and concrete addition, East 
20th St. and Oakdale Ave. Noted Nov. 3 


0., Massillon—High School—Bd. Educ. 
having plans prepares by Albrecht, Wilhelm 
& Kelley, archts., 1836 Euclid Ave., 2 story, 
brick, steel and concrete. $250,000. 


Mich., Detroit—Church—Lady of Rosary 
Church, Woodward and Medbury Aves., 
having plans prepared by J. Finn & Sons 
Co., archts., 7720 Plymouth Rd., 2 story, 90 
x 120 ft, brick, steel and stone, plain foun- 
dation, Woodward and Medbury Aves. 
$150,000. 


and Office — H. 


Ill., Chicago—Club—B. P. 0 
ing Comn., 50 East 42nd St. 
City, having plans prepared } 
out, archt. and engr., 18 W, 
New York City, for brick, ste, 
memorial club, plain founda 
View Ave., near Diversey Pa; 
$3,000,000. : ; 
_ Wis., Appleton — High Se! 
Educ,, receiving sketches two 4 
190 ft. junior high schools, rei, 
and steel, plain foundations. ¢: 


L. Williams, olk. Architect not 


Ia., Des Moines—Office—Equit 
ance Co. of Iowa, Bankers T: 
soon receives bids 18 story 3 
rein.-con., brick, steel, stone ana +)! 
and Locust Sts. $2,000,000 Pett ° 
Bird & Rawson, 810 Hubbell Bigg) ut!" 


» archt 
Minn., Minneapolis—Instj ! 7 
or . a Ave. oor a 
ared by A. R. Van Dyck, archi eto)" 
Natl.-Soo Line Bldg., 3 a ! tab 
143 x 162 ft., rein.-con., brick and (om 
Bryant Ave. S. Soon takes bids 0: 7’ beats 
of superstructure. Major part of a 
tion contract let to Madsen Con Ce 
848 Builders Exch., $6,000 sain 
be let later. Total $175,000. 
Minn., Winona—Schools—Ba Ed 
several rein.-con, buildings nO 
H. Kressin, clk. Croft & 
Marquette Ave., Minneapolis, 
Mo., Kansas 
City Park Ba., 


ft 


Rem iinder + 


$1,000 000. 
Bor rer 
archts 
City alee phant Hous 
y all, having plans 
pared by Wright & Wright, “arc” 
Natl. Bank Bldg. 80 x 100° 
brick and steel. 


Mo., Kansas City—My i 
. y—Memorial—Liber:; 
prommorial Assn. having plans Sete ! 
oo. P. Magonigle, archt., 101 Park Ay 
s v ork City, for memoria] buildins 
(Union Station Plaza). $2,000,000 — 


Tex., Ft. Worth — Home — 
a « »? r e 
Orphans Home having plans prepared } 
1. M. Greene Co., archts., N, Texas Bldg 


Dallas, 2 story ¢ ee r 
$150,000. y and basement, 50 x 


Tex., Ft. Worth—Hospi 
, 2 = ‘th— spital—B “ste 
Methodist Hospital having hy sa : 
Bank Biden & Gaines, archts Ist Nat! 
36 c 7 . ts,, St Na 
$1,000,000-” 5 story, containing 400 beds. 


Tex Houston—Club—Knij 
es 1 —Club—Knight 
lumbus, Crawford St., having pts | 
eet a J. Sullivan, archt., Carter Blis 
story, 75 x 150 ft., rein.-con. ¢ We 
plain foundation, $200,000 ae 


Okla. Tulsa—Mercanti 

la., Mercantile—Jacobs 
cantile Co., 106 Detroit St. — 
106 South Detroit St. $3 
Architect not selected 


Wash., Kelso—Theatre, Schoo! 
ote —Long Bell Lumber Co., 14th 
— Sts., Kansas City, Mo., having plan 
I epared by F. FE. Mcelivain, archt. 1001 
rear Leslie Bldg., Kansas City, Mo.. ger 
eral store, moving picture theatre, s 
church, hospital, Y. M. C. A. building, cit 
hall and residences, also light and Wats 
plants, near here, ; 


Calif., Bakersfield—Hospi E ; 
; . 1 —Hospital—Kern (Co. 
soon takes bids group of buildings for hos. 
pital, brick, stone and terra cotta To ex- 
ceed $150,000. C. H. Biggar, 1st Natl. Bar 
Bldg., archt.. Noted Feb. 3. 


Calif., Berkeley—Church—tTrinity Meth- 
odist Church, c/o G. Rushforth, archt., 354 
Pine St., San Francisco, having preliminary 
plons prepared church, Durant Ave. a! 
Bancroft Way. 250,000. , 


Calif.. Chico—Bank and _  Office—Firs 
National Bank, having plans prepared | 
Cc. Cole, archt., Waterland-Breslauer Bldg. 
4 story, 3rd and Main Sts. 


Calif., Colusa — Hospital — Colusa © 
plans election in November to vote 0! 
$150,000 bonds for hospital. Architect not 
selected. 


Calif., Crockett—School—Crockett Scho 
Dist. plans election to vote on $259.! 
bonds for school. 


Calif., San Franciseo—Apartments 
Grillo (Standard Investment Co.), 948 Mar- 
ket St., having plans prepared by W. Bees- 
ley, archt., 948 Market St., 6 story a” 
basement, rein.-con., Eddy St. near Hyd 
St.; three 6 story and basement, rein.-co" 
Northwest Eddy and Hyde Sts.; three ' 
story and basement, rein.-con., ©'Fat! 
St. between Hyde and Polk Sts 


Calif., San Francisco—Apartment—J. 
Levin, 1507 Folsom St., San Francisco, 4” 
S. Levin, New York, having plans prepare’ 
by C. A. Meussdorffer, archt., Humbold 
Bank Bldg., 9 story and basement. rel. 


con., Northwest Jackson and Laguna Sts 
$200,000. 


archts 4t 
ft., rein.-co; 
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Montreal—City Hall-—-City soon 


bids 5 story building incl. garage, to 
vaiace one destroyed by, fire. $1,000,000. 
‘parent, city archt. Viau & Venne, 76 
“ Gabriel Ave. D. J. Spence, 246 Beaver 
ail Hill, and Amos, Carmier & Marchand, 
Montreal, (street address not available), 
“iJ consult. archts. 

Ont.. sudbury—Theatre—Regent Theatre 
d., had plans prepared by Hall & Duerr, 


crents., Lumsden Bldg., Toronto, 2 story 
ad basement, 50 x 120 ft., concrete, brick 

i steel. $150,000. 

B. C., Vancouver—Store—Woodward De- 
artment Stores Ltd., Hastings and Abbott 
six. takes bids about January, 6 story and 
pasement, 86 X 132 ft. 75 ft. high, brick, 
see] and tile, Hastings St. near Abbott 
$200,000. W. T. Whiteway, 207 Hast- 
archt. 


st. 


ngs St. W., 


BIDS DESIRED 


Coun., Bridgeport—E. B. Caldwell, Jr., 
archt. 886 Main St, taking bids 4 story, 
55 x 120 ft. brick and concrete, plain foun- 
dation, Park Ave. for ¥. W. C. A., 263 
colden Hill St. $150,000. Noted June 1. 

nN. ¥., New York—Apartment—F. F. 
French Co., 299 Madison Ave., 14 story, 50 
x 80 ft., brick, steel and stone, plain foun- 
dation, Park Ave. $750,000. Work will 
be done by separate contracts, 

N, J., Cinnaminson—School—Sept. 25, by 
Bd. Edue., Westfield P. S. Bldg. at _intersec- 
tion of Moorestown-Riverton Rd. and 
omona Rd, for addition to Westfield P. 8S. 
J. F. Street, 129 South 5th St., Phila., 
areht.; adv. this issue. 

N. J.. West Orange—School—Sept. 25, 
by Ba, Edue., brick, steel and stone, plain 
foundation, $350,000. Guilbert & Bettelle, 
548 Broad St., Newark, archts. and engrs. 

Pa., Altoona—School—Oct. 16, by School 
Dist., 3 story and basement, 224 x 232 ft. 
fireproof. J. Millard, Altoona, archt.; adv. 
this issue. Noted Aug. 10. 

Pa,, Germantown (Phila. P. O.)—B. F. 
Zetts, archt., Land Title Bldg., Phila., tak- 
ing bids 2 story, 50 x 90 ft. brick, steel and 
stone, plain foundation, Germantown Ave, 
and Haines St., for Y. M. C. A., German- 
town Ave. and Haines St, $150,000. 

Pa, Phila.— Bank— Wayne Junction 
Trust Co., c/o A. Seanlon, taking bids 3 
story, 40 x 110 ft. brick, steel and stone, 
plain foundation, Germantown Ave. anc 
Robets St. $200,000. Simon, Brittain & 
English, 336 4th Ave., Pittsburgh, archts. 

Pa., Vandergrift—-Sept. 30, by Bd. Educ., 
2 story and basement, brick and stone ad- 
dition. $155,000, W. G. Eckles, New 
Castle, archt. Noted Aug. 10. 

Md., Baltimere—Apartment—Oct. 10, by 
k. G. Pratt, archt., 323 North Charles St., 
3 story, 59 x°69 ft. rein.-con. and brick, 
plain foundation, North Charles St., for 
Joint Ownership Constr. Co., 323 North 
Charles St. $175,000. 

Md., Baltimore — Memorial — State of 
Maryland and City of Baltimore taking 
hids and open same about Oct. 15, 102 x 
l1S ft., rein.-con. and Indiana marble, 
plain foundation, Gay and Fallsway_ Sts. 
$900,000. E. B. Lee, Rockville, chn. State 
Memorial Com. and H. C. Jones, Chamber 
of Commerce Bldg., chn. City Memorial 
Com. 4 H. Fowler, 347 Uorth Charles 
St. archt. 

0., Lima—Store—Sept. 22, by Hoover & 
Bond Co., 18 Pub. Sq., 4 story, 42 x 105 
it., brick, concrete _and terra cotta, Main 
St. $150,000. BP. Hulsken, 216 West Mar- 
ket St., archt. 

_Mich., Detroit—School—Sept. 28, by Bd. 
Educ, 2 story and basement, 24 ft. high, 
o8 x 182 ft. and 67 x 181 ft. rein.-con., 
brick and steel, plain foundation, Duboise 
and Waterloo Sts., $250,000. Malcomson, 
Higginbotham & Palmer, 405 Moffat Bldg., 
arents. 

Tenn., Memphis — Temple and Office — 
Jones & Furbringer, Porter Bldg., and 
Hanker & Cairns, Madison Ave. Bldg., as- 
Soclated archts,, taking bids 11 story, steel, 
Concrete, brick and tile, Monroe and South 
Front Sts, for Al Chymia Temple Mystic 
Wis., Milwaukee—Business—M. Tullgren 
& Sons, arehts., 425 East Water. St., tak- 
ng bids and opens same about Sept. 26, 3 
Story, 70 x 150 ft., brick and concrete ad- 
wuon, for C. Niss & Sons, 697 38rd St. 
$150,000, Noted Aug. 17. 

Wis. Raeine—Vocational School—Oct. 

Bd. of Industrial Educ., 3 story and 
a ent, 54 ft. high, 185 x 220 ft., brick, 
oe nd concrete, plain foundation. $200,- 

J. M. Matson, 533 Baker BIk., archt. 
E Na, Bloomfield—School—Oct. 1, by Bd. 
' -_ Story and basement, rein.-con., 
r and tile. $150,000. R. C. Bristow, 


PAVING—AKRON, OHIO 
Bids were opened Sept. 6, by M. P. Tucker, dir. Pub. Serv., for grading and pay 


ing North Main St. from York St. to Cuyahoga Falls Ave., (A) T. E 
Constr. Co., 171 South Forge St.; (8) Engineer's Estimate; (€) 


MeShaffrey 


Paving Co., Buckeye Bldg. The unit bids were as follows 


7,500 cu.yd. grading ; 

5,500 lin.ft. under drains, 4-in. pipe 

500 lin.ft. grains, 12-in. pipe 

1] sewer lateral with wye 

44 sewer laterals without wye 

14 manholes readjusted 

16 inlets pl. I. 

5cu.yd. concrete Cl. II. . 

2,525 lin.ft. sandstone curb hand dressed 

20 lin.ft. sandstone circular curb. 

600 lin.ft. granite circular curb 

2,400 lin. ft. sandstone curb redressed 

2,400 lin.ft. curb reset 

100 lin.ft. stone headers 

2,100 sq.yd. concrete base 6-in. thick 

2,100 sq.yd. concrete base, 7-in. thick 

2,100 sq.yd. concrete base, 8-in. thick 

2,100 sq.yd. standard brick pavement cement fill 
2 


1 
i 
| 
1 
12,100 sq.yd. standard brick pavement, asp!.alt 
1 


620 sq.yd. granite block pavement, cement fill 
620 sq.yd. granite block pavement, asphalt fill 


10,700 sq.yd. sheet asphalt pavement “PI. B” Trinidad 
10,700 sq.yd. sheet asphalt pavement, PI]. ‘“B"', Texaco 
10,700 sq.yd. sheet asphalt pavement, PI. ‘“B" Mexican 


10,700 sq.yd. bitulithic pavement. 

50 sq.yd. brick pavement relaid 

26,100 sq.ft. cement walks. . 

5,400 aaa cement driveways 

100 sq.ft. cement walks relaid 

1,000 Ib. reinforcing steel 

5 concrete monuments 

9 street signs ace. 5,570 

130 shade trees ‘ 

11,200 lin.ft. rails prepared with mortar 

11,200 hn.ft. rails prepared with bituminous strip 
1,400 lin.ft. 4in. W. I. pipe drains 

350 lin.ft. 3}-in. fibre conduit... 

Cement is omitted from cushion deduct (per sq.yd.) 
Cinder base is omitted, deduct (per sq.ft 


Extended totals standard brick pavement cement fill, 6-in. base 5 
Extended totals standard brick pavement, asphalt fill, 6-in. base 84,140 
Extended totals sheet asphalt pavement, pl. ‘'B"' Trinidad, 6-in. base 
Extended totals sheet asphalt pavement, pl. “B"’ Texaco, 6-in. base.. 
Extended totals sheet asphalt pavement, pl. ‘‘B" Mexican, 6-in. base 


Extended totals bitulithic pavement, 6-in. base 
* Awarded contract. 


clk. W. Gordon, 319 Hubbell Blidg., Des 
Moines, archt. 

Ia., Des Moines—Schools—Sept. 29 by Bd. 
Educ., for Wallace School, East 30th and 
Cleveland Sts., $80,000; Elmwood School, 
3ist and Brattleboro Sts., $80,000; Monroe 
School, 30th and Hickman Sts., $40,000; 
Adams School, East 29th and Douglas Sts., 
$40,000; all 2 story and basement, brick 
and concrete. Proudfoot, Bird & Rawson, 
810 Hubbell Bldg., archts. 

N. D., Jamestown—Sept. 29, by State Bd. 
Administration, Bismarck, 3 story. and 
basement, rein.-con., brick, stone and tile, 
at state hospital for insane, here. _$200,- 
000. Keith Kurke, Equity Bldg., Fargo, 
archts. 

Calif., Santa Boss-—ichool—Bept. 25, by 
Trustees Santa Rosa Grammar School Dist., 
rein.-con. school. $150,000. W. H. Weeks, 
369 Pine St., San Francisco, archt. Noted 
June 22. 

Calif., Selma—Science—Oct. 10, by Trus- 
tees Selma High School Dist., 3 story, 
145 x 151 ft., rein.-con. N. F. Marsh, 
Broadway Central Bldg., Los Angeles, 


archt. 
BIDS RECEIVED 


Del, Smyrna—High School—For 1 and 
2 story, 80 x 150 ft., rein.-con. and brick, 





plain foundation, from_ A. L. Hudson, 
Smyrna. $157,800; J. T. Ryan, Smyrna, 
$257,937. 


O., West Carrollton—School—Bd. Educ. 
opened bids Sept. 5, 2 story, rein.-con. and 
brick, from H. R. Blagg Co., 1229 East 3rd 
St., Dayton, $119,890; J. Lowes, Inc., 509 
West 2nd St., Dayton, $123,000; N. S. 
Hogankamp, Minster, $127,200. 


CONTRACTS AWARDED 


N. Y., Avoca--High School—Bd. Educ., 
330 x 380 ft., brick, steel and stone, plain 
foundation, to L. Dennison, 162 North Main 
St., Hornell. Archts. est. $350,000. 


N. Y¥., Brooklyn—School—Bd. Educ., 500 
Park Ave., New York, P. S. 16, Wilson St. 
near Bedford Ave., here, to C. Meads Co., 
217 West 14th St.. New York, $174,100. 
Noted Sept. 7. 


N. Y¥., Buffalo—School—Bd. Educ., 1401 
Telephone Bldg., general contract School 
69, 3 story, 175 x 250 ft., rein.-con., brick 
and tile, Clinton St.. to Tifft Constr. Co., 
Iroquois Bidg., $336,651; heating and venti- 
me work, to R. J. Moran, 379 East Utica 
St. $61,645. Noted Aug. 31. 


,400 sq yd. standard brick pavement, gutter cement fill 
4,400 sq.yd. standard brick pavement, inside car tanks cement fill 
4,400 sq.yd. standard brick pavement, inside car tanks, asphalt fill 


Columbus Asphalt 

A BK ( 
$0.70 $0 90 $! 00 
05 15 17 
1.25 1.20 1.50 
35. 00 40 00 50.00 
35 00 40.00 48.00 
5 00 10 00 2.00 
25 00 40.00 40.00 
10. 00 10.00 15.00 
1 40 1.40 1.50 
2.00 2.29 2.50 
3 50 3.50 3.50 
25 25 50 
35 50 75 
1 00 1.00 1.25 
1.45 1 35 1.45 
1.70 1 60 165 
1.90 1.85 2.00 
2.25 2.10 2 25 
2 35 2.50 2.50 
2.30 2 Ww 2.40 
2.25 2.40 2.35 
2.25 2.50 2.50 
9.25 5.00 5.85 
5.25 5 20 6.00 
195 2.00 1.90 
1.80 1 80 1.75 
1.80 1.70 
1.90 2.00 2.00 
1.00 175 2.50 
19 20 26 
27 26 30 
15 15 20 
05 06 05 
10.00 15.00 15.00 
25.00 20.00 25.00 
7.00 10.00 7.00 
10 10 15 
15 15 20 
75 65 60 
75 70 1.00 
10 10 05 
02 . 03 02 
$83,53 $84,407 $91,005 
86,181 93,573 
*80,465 84,461 88,363 
78,860 82,321 86,758 
82,321 86,223 
$79,930 84,461 89,438 


__N._Y., Johnson City—Church and Par- 
ish House—All Saints Episcopal Church, 
brick, steel and stone, plain foundation, 
Main St., to Dillon & Wiley, 103 Park Ave., 
New_York. Archts. est. $200,000. Noted 
April 6, 

N. Y¥., New York—Apartment—Estate of 
G. F. Johnson, 30 East 42nd St., 5 story. 
brick, steel and stone, plain foundation, Fox 
St., by day labor. $175,000. C. Kreymborg, 
2534 Marion Ave., archt. and engr. 

N. Y¥., New York—Apartment—Jatison 
Constr. Co., c/o Schwartz & Gross, archts. 
and engrs., 347 5th Ave., 9 story, 84 x 100 
ft., brick, steel and stone, plain foundation. 
146-152 West 55th St., by day labor. 
$600,000, 

N. Y¥., New York — Exchange — Attica 
Film Corp., 484 5th Ave., 2 story, brick, 
steel and stone, plain foundation, 331 West 
44th St., to Thompson-Starrett Co., 49 Wall 
St. Archts. est. $250,000. 

N. Y¥., New York—Hotel—Empire Hotel. 
Columbus Ave. and 73rd St., 12 story, 115 
x 130 ft., brick, steel and stone, plain foun- 
dation, to Empire Contg. Organization, Inc.., 
130 West 42nd St. Archts. est. $750,000. 

N. ¥., New York—Loft—C. Glazer, c/o 
Springsteen & Goldhammer, archts. and 
engrs., 32 Union Sq., 9 story, 70 x &5 ft., 
brick, steel and stone, plain foundation, 
West 26th St., by day labor. $350,000. 

N. ¥., New York—School—Bd. Educ., 500 
Park Ave., P. S. 64, brick, steel and stone, 
Walton Ave. and East 171st St., to 
Dwyer, Bway. and 216th St., $624,000. 
Archts. est. $500,000. Noted Sept. 7. 

N. J., Trenton—Bank—Broad St. Natl. 
Bank, 8 story, 50 x 118 ft. brick and steel) 
addition, Montgomery St., to Karno-Smith 
Co., Broad St. Bank, $400,000. 

Pa., Erie—High School—-Bd. Eduec., 2 
story and basement, 200 x 304 ft., brick 
and stone, 23rd and Cascade Sts., general 
contract to H. J. Conrath, Arie) Bldg.; 
plumbing to Barnes & Clarke, New Castle 
Archts. total est. $450,000. Noted July 13. 

Pa., Phila. — Academy — Academy of 
Sacred Heart, 3 story, 42 x 174 ft. with 
39 x 51 ft., 59 x 92 ft. and 42 x 89 ft. 
wings, City line and Haverford Aves., to 
Doyle & Co., 1519 Sansom St. Archts. est. 
$500,000. 

Pa., Phila.— Church—St. Aloyasius 
Roman Catholic Chureh, 1 story and base- 
ment, 63 x 116 ft. rein.-con., brick and 
stone, plain foundation, 26th and Tasker 





—=- 


158 ENGINEERING NEWS-RECORD Vol. 8%, No. 19 


ihuildings (Continued) Bidg., San Francisco, Calif., received no D. C., Wash.——Cable—Chief 

Sts. to E. Fay & Co., 2 South Mole St bids grading and building structures on Office, rubber insulated lead 

$150,000 P 14.6 mi. Currant Creek Rd. in Nevada armored cable, to Amer. Steel ¢ 
’ . Natl Forest. Will probably be readver- Wilkins Bldg., $70,147. 


Pa., Phila.—Office—A. M. Greenfield, 15th ts ait ac, hes - > an ee * E . 
and Chestnut Sts. 20 story, 79 x 138 ft tised. Noted Sept. 7 under California. D. C., Wash.—Tunnel, Cor 


15th and Chestnut Sts., to F. W. Mark BIDS DESIRED iat, tee Geel. ee eee 
. . : ne a sldg z . s te, 1, e covering 
$1,250 0. a ee ee N. Y., Staten Island—Power Boats— wiring between Capitol ‘power 
250,000. , ms Sept. 25, by Superintendent Lighthouses, Government Printing Office. to \\ 
Pa., Phila,—Office—Middle City Realty 6 power boats, 24 ft., complete with engines. 3rq and R Sts., tunnel, $79.877 
Oo, Saee See eateee Se. ts Sry ae N. ¥. Staten Island—Steel Buoys, etc.— & Madison, 623 F St., pipe cover 
basement, 53 . 230 t., Walnut a 5 ean Oct. 2, by Superintendent Lighthouses, for John A. Roeblings Sons Co., § 
Sts., to F. Ww. Mark — Co., Commercial 165° various size steel buoys, 21 with bells and Canal Sts., Trenton, N. J.. « 
Trust Bldg., $1,000,000. and 2 with whistles. ing $20,850. Noted Aug. 24. 


Pa., Phila. —Office and Sales—T. B. Gibbs, N. Y¥., Tupper Lake—Hospital—Spec. La., New Orleans—Bulkhead 
c/o Carson & Carson, archts., 1620 15th  477§__oct. 11, by Bureau Yards & Docks, gineer, Custom House, bulkhead 
St. 10 story, 19 x 104 ft. rein.-con. and = Nayy Dept., Wash., D. C., 8 buildings for tion at Southwest Pass, to D. M 
cananth ae Co., Common- 17S, Veterans Hospital, here. Co., Port Arthur, Tex., $250. 
wre am < B., $575, a ‘ » a. Md., Edgewood—Quarters—Oct, 18 at of- Aug. 3. 
_Pa., I hila.—Recreation—Bureau 8 vecrea- fice Constructing Quartermaster, Aberdeen Miss., Vicksburg—Levee Work 
tion, City Hall, 1 and 2 story, 48 x 275 Proving Ground, for 20 sets officers quar- S. Engineer, Lower Yazoo Leve: 
en plain pen A al "Sane a — ters; adv. this issue. Roach, Stansell, Lawrence Lire 
enter, ation, | 521 St. and : .—Stabies—Se Co., North Memphis Savings Ban 
Sedgley Ave., to aereee onstr. Co., 1137 son" ae oe ee Memphis. Teun. $24,600, ee $ 
serch Weert Bi.. Seewewe- Aberdeen Proving Ground, 20 stable build- Weathers, Erwin, | $52,200; Upper 
Pa., Phila.—School—Bd. Educ., 2 story, ings here; adv. this on Levee Dist., to G. H. and W. T. 1. 
113 x 134 ft.. brick and steel, plain foun- ee ; ae ES * fic Memphis, Tenn. (street address 
dation, Palmetto and Bicigh Sts. to eae wine genl. purch, agt. Panama le), $78,000. 
a a a so oe $2460" Canal, Wash. D. C., for furnishing 10,000 | Tenn., Memphis—Levee Work 
ee See ee . . . bbl. portland cement, Circular No, 1497. S. Engineer levee work in Ist and nd 
Pa., Phila.— Magaziner & Eberhard, . te ie ; Dists., to G. H. and W. TT. Lawrence 
archts., 603 Chestnut St., 5 story, ‘3. x 81 La., New Orleans—Spur-dikes—Oct. 3 at Memphis (street address not ai ; 
ft. brick and steel, plain foundation, Cherry Office U. Ss. Engineer, 329 Custom House, $20,430, T. W. Roach, Memphis (street 
and Lambert Sts, to W. R. Degenerty & spur-dikes at Southwest Pass, Mississippi address not available) $63,700 et 
Co., 1610 Sansom St., for Y. M. C. A., 18th River; adv. this issue. Stansell, Lawrence Bros. & (Co... North 
and Arch Sts. Archts. est $200,000. Noted Tenn., Nashville—Dump Scows—Oct. 23, Memphis Savings Bank Bldg., $89,600. 
Aug. 17. Office U. S. Engineer, 3 steel dump scows ; La., New Orleans—Sand and (ry 
Va., Winchester—School—Bad. Trustees, 1 adv. this issue. Noted Sept. 14. Office’ U. S. Engineer, 321 Cason é 
story, 197 x 551 ft.. brick, conerete and Calif., Mare Island—Remodeling—Spec. sand and gravel for Southwest Pass. Mis. 
steel .incl, auditorium to seat 2,000, to J. 4601—Oct. 11, by Bureau Yards & Docks,  sissippi River, to R. P. Hyams Coal (o 
L. Crouse, Greensboro, N. C., $1,000,000, Navy Dept., Wash., D. C.. remodeling Bar- Ltd., 339 Carondelet St., $37,000. Noted 
Fla.. Ft. Pierce—Theatre and Store—R. racks Building 53, here. Noted Sept. 7. Aug. 10. 
N. Koblegard, Woodward Bldg., Wash., D. Calif., San Diego—Quarters, etc.—Spec. Minn., Duluth—Scow—Office U.S. Engi- 
c., and Ft. Pierce, theatre and store, 34 4665—Oct. 11, by Burau Yards & Docks, neer, Duluth, steel derrick scow. to Marin 
ft. high, rein.-con. and steel, Pine St., tO.) Navy Dept., Wash., D. C., for quarters and Iron & Shipbuilding Co., foot of 11th Ave. 
Cc. KE. Cahon, Ft. Pierce. Archts. est. mess hall at Naval Training Section, here. W., $93,220. Noted July 20. 


Archts, est. $150,000 ; <CEIVE Calif., Mare Island—Circulating Too; 
Fla., Miami — Cathedra s ish Rite : BIDS RECEIV ED Spec. 4684—Bureau Yards & Fiche ‘hac; 
Masons, 140 x 190 ft., rein.-con. and steel, Mass., Northampton—Hospital—Quarter- Dept.,, Wash., D. C., circulating loop 
Northwest 3rd St. and North River Dr.. master General, 2306 Munitions Bldg.. central power plant at Navy Yard. here. to 
to J. B. Orr, Miami, cost plus percentage Wash., D C., for group of buildings for U. ‘Tibbitts Pacific Co., 16 California St.. Sar 
basis. Archts. est. $200,000. S. Veterans Hospital, here, + ql) work Francisco, $104,960 (200 days). Noted 
0., Warrensville—School—Ba. Educ. of Bide een - Ae ay ost De. Seay Sept. 7 
Orange Rural School Dist., 2 story, brick, 999. (3) $30,008, (4) $1,000, (5) $4,700, (6) Calif., San Diego—Guardhouse, ete.— 
8) 
) 
$ 


steel and concrete Orange Twp., to Parrish 7 4 Spec. 4582—Burea Yards & *ks, Na 

Bros., Wick. Ave., Youngstown, $153,416, 335.000, (7) $1.5 tas 4£h0-25,, (9) $18, (10) eat. Weak Te 0 eee beet nt oe 

Noted Sept. 1. , $2.90, (15) $1, (16 1.66, (17) 625 days; at Marine Barracks, Naval Base, here. to 
0., Willoughby — Domestic Science— J, Stewart & Co. 30 Church ‘St., New York W. E. Kier Constr. Co., 813 Ist Natl. Bank 

Andrews Institute for Girls, 2 story, 60 x City, (1) $3,161,000, (2) $42,500, (3) $26,000, Bldg., $146,176 (240 days). Noted Aug. 24 

200 ft., brick, steel and concrete, to John- (4) $1,500, (5) $6,300, (6) $35,000, (7) Calif.. San Francisco—Dredging—Offics 

son & Erickson, Ashtabula. Archts. est. $1.50, (8) $21, (9) $32, (10) $70, (11)) $90, UU. S. Engineer, dredging in Oakland Har- 

$200,000. Noted July 20 (12 $60, (13) $1.30, (14) $2.80, (15) $1.90, bor, 1st Dist., to Amer. Dredging Co., 255 
Wis., Milwaukee—Apartment Hotel— (16) $2.70, (17) 425 days; Pontiac Constr. California St., $152,790. 

Hotel Investors, Inc., 330 Caswell Blk., 3 Ss kiss e — en iik:, ete ey 33 “ 

story and basement, 50 ft. high, 2 units 3,550,00 (2) .753, (3) 28.550, (4) 

each 60 x 110 ft. brick and concrete, plain $2,600. (5) $4, 250, & $21,642. (7), $2.90. Miscellaneous 

f lations, to Brun Constr. Co., 387 Clin- 21.20, (9) .42, (10 i 00, OPOSE " 

ton St. "Engrs. est. $250,000. é $5 . (13) $0.78, (14) $4.05, (15) $1.70, et ae 


° e - 7 , 94. Oil Tanks—Providence, R. 1I.—Narra- 
Minn., Minneapolis—Apartment Hotel—J. ee Se) oe ee eee meee gansett Electric Lighting Co., Turks Head 


an ae ee ave. 2x oy hick, CONTRACTS AWARDED Bldg., plans concrete and _ steel fuel oi! 
an sraseme — ) ‘ a ° ° ~ « e nana city ¢ . ane 
with 3 wings, each 6 story, 75 high, total R. I., Providence—Dredging—Office U. S. a. ewaeane wal. capactty. ane a 
dimensions 125 x 326 ft.. rein.-con., brick Engineer, dredging in harbor at Bridgeport, near Frovidence ver. rivate plans 

and tile. Mt. Curve and Douglas Aves. to Conn. to P. Sandford Ross Bros., 277 Athletic Arena—New Haven, Conn.—l) 
Fleisher Constr. Co.. 1000 Builders Ex- Washington St., Jersey City, N. J., $42,382. Waltoff Co.. 185 Church St., plans athleti 


change. Archts. est. $1,500,000. Noted Sept. 7. arena, $125,000. Private plans. 


lif.. Kerman—High School—Kerman R. I., Providence—Dredging—Office U. S Dumping Platform and Ramp, etc.—New 
mais High School Dist general contract Engineer, dredging in Pawtucket (Seekonk) York, N. Y¥.—J. H. Delaney, comr. Docks 
2 story, rein.-con., to J. H. Palm, c/o A. River, to J. S. Packard Dredging Co., 1004 Pier “A” foot of Battery Pl... rejected bids 
Johnson, archt., Kingsburg Bank Bldg.. Turks Head Bldg., $61,803. Noted Aug. 10. opened Sept. 1, superstructure on pier at 
Kingsburg, $144,800. Noted Sept. 14. N. Y., Buffalo—Buildings—Office U. s. Fast 35th St. consisting of rein =. —. 
Que., Montreal—School—Catholic School Engineer, constructing & buildings. to ing tons rrerigg = an Ber, — V77i 
Comrs., 191 Stadacona St., 3 story, 75 X Mosier & Sumners, Inc., 1266 Seneca St., readvertise. Noted Sept. 7. 
130 ft., 25 ft. high, rein.-con., brick — Buffalo, $152,984. pore Rae bp artyinn mong La.— oe te 
stone, St. Joseph Blvd., to A. and > - a = ee = ere ot weg - OS ouisiana sevee st. sok 06,000 
Boileau, 546 Fabre St. $150,000, Noted cae Vio Rime Bide. 30 Whitehall’ Bldg. bonds for levee construction and = mainte- 
Sept. 14. dredging in Hudson River, to Centrai "nce work. 
Dredging Co., Bangor Bldg., Cleveland, 0O., Freight Terminal—Indianapolis, Ind— 


$164,586. Noted Aug. 3. Illinois Central R.R., 135 East 11th P! 

Federal Government Work - Y.. New York—Dredging—Office U Chicago, having plans prepared 2 story, 3! 
PROPOSED WORK Y ictehecnl ; tie oh - x 450 ft. freight terminal, brick and _ste¢ 

oe Mtoe S. Engineer, ist Dist., dredging Compton ji.) 3 flat loading platforms, 1 umbrella 
La. New Orleans—Dykes—U_ S. Engi- Creek and Shoal Harbor, New Jersey, tO shed and 3 spurs. $200,000. W. Ward 


neer, Custom Ilouse, rejected bids for dykes J. + g neeaee. 51 State St., Albany, a ; : ail ie e plan 
at Head of Pass, Mississippi River. Noted  $10,7 Indianapolis, supervising agt. Privat a 
Aug. 3. “i Dock—Detroit, Mich.—Recreation |! 


7 m Wilmington—FExcavation—U S. 504 Elmwood Ave.. havin lans pre} pared 
Miss., Gulfport-——-Hospital—Bureau Yards Engineer, Wilmington, excavating Inland 700 ft. Sannbokn aoa 3 25 hg ike. on 65 


& Docks, Navy Dept., Wash., D. C., soon Waterway from Delaware River to Chesa- , i aj ai s to 
receives bids for U. S. Veterans Hospital, peake Bay, Pel. and Mé., 5.600,000 cu.yad. et al "aan oun ae ana ee 
lere, Noted Sept. 14 excav., to W. H. een: ‘Inc., 147 Remsen River. $50,000, “Smith, “Hinchman & 
0., Chillicothe—Hospital—Quartermaster _ St.. Brooklyn, N. Y.. $1,455,856. Noted Grylls, Marquette Bldg., engrs 
General, Munitions Bldg., Wash. D. C., Aug. 24. Paving Materiake—-8. Pasi, Mixa—H 
soon re ceives bids for group of 20 rein.- Md., Baltimore—Dredging—Office U. S. w. Austin, city purch “eat. rejected bids 
con. and brick buildings, complete, incl. Engineer, dredging in Baltimore Harbor opened Aug. 28, paving ‘materials 
sewer, water and lighting systems, roads and Channel, to Arundel Corp., 2 Pratt St., streets in Crocus Hill Dist.. 43 blocks 
and walks, for U. S. Veterans Hospital, at $272,250. Noted July 27 786 sq.yd. 3 in. creosoted wood blocks, 12- 
Camp Sherman. here. Noted Sept. D. C., Anacestia—H ‘ Spec. 4691— 270 bbl. portland cement, etc Noted 
_ Minn., St. Cloud — Hospital — Bureau Bureau Yards & Docks, Navy Dept., Wash.. Aug. 17. 
Yards & Docks, Navy Dept., Wash.. D.C, Dp... hangar at Naval Air Station, here, Pipe Line—Miles City, Mont.—North' 
plans U. S. Veterans Hospital, here to Donnell-Zane Co., Inc.. 233 Bway., New ern Public Utilities Co. plans 10 
Nevada — Road —C. H. Sweetser, dist. York City, $42,605 (150 days). Noted line from here into Glendive-Baker ‘ 
ener.. U. S. Bureau Pub, Rds. 881 Mills Aug. 31. $1,500,000. 
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ieous (Continued) 
« Line—Walters, Okla.—Wichita Pipe 
( plans 22. mi, of 6 in. pipe line 
re to Empire City, in Duncan oil 


Mis 

Pip 
i © 
from 


Platform — Oakland, Calif.— 
Motor Co., 3044 West Grand 
' Detroit, Mich., had plans prepared 
, x 500 ft, rein,-con. shipping platform, 
it slab construction with frame covering, 
000 sq.ft. rein.-con, floor supported on 
nerete piers, frame roof supported on 
“ts 1 story high. $30,000. A. Kahn, 1000 
Marquette Bldg., Detroit, Mich., engr. 
power Development—Hall, Que.— Hull 
wieetric Ry. Co., (owned by Canadian Pa 
‘se Ry.. Windsor St., Montreal), plans 
nower development at Paugen Falls on 
‘atinsau, to develop 150,000 hp. to supply 
ottawa and district. G. G. Gale, mgr. 
BIDS DESIRED 


Coal Handling Plant—New York, N. Y.— 
spt. 29, by Bd. Health, 505 Pearl St., 
alte ring and erecting coal handling plant at 
hiverside Hospital, North Brother Island, 
tronx Boro. R. S. Copeland, pres, 

Asphalt Mixing Equipment—Pittsford, 
nN. ¥—A. Howard, Fairport, taking bids 
for complete equipment for installation at 
asphalt mixing station, here. 

Derrick—Phila., Pa.—Robinson Iron & 
Steel Co., Parker and Umbria Sts., taking 
bids stiff leg derrick, 40 ft. boom, 38 ton 
capacity. 

Street Flusher—Phila., Pa.—See “Streets 
and Roads,” 

Gas Plant Equipment, etce.—Alexandria, 
La.—Oct. 2, by Comn, Council, furnishing 
732 ton 4 in., 519 ton 6 in., 225 ton 8 in., 
166 ton 10 in. bell and spigot c.i. gas pipe, 
“1 ton specials, 124 ton drip pots, 130 four 
in. 60 six in., 25 eight in. and 15 ten in. 
hub end gate valves, 350 service boxes, 55,- 
000 Ib, lead wool, 3,000 Ib. untarred jute, 
6,000 lin.ft. 4 in., 8,200 lin.ft. 6 in., 8,100 
lin.ft. 8 in., 5,700 lin.ft. 10 in. and 4,600 lin. 
ft. 12 in. genuine w.i. pipe, plain ends, 
twenty 4. in,, twenty 6 in., twelve 8 in., four 
10 in. and ten 12 in. flanged gate valves 
and companion flanges D and F, pressure 
regulators, meters, ete., alternate prices 
will be considered on standard full weight 
steel pipe in lieu of wrought iron pipe, the 


shipping 





X, 10 and 12 in. weighing as follows: 28.55, 
19.83 and 49.56, also laying 77,826 lin.ft. 4 
in., 44,000 lin.ft. 6 in., 13,370 lin.ft. 8 in., 
and 6,826 lin,ft. 10 in. c.i. pipe, welding and 
laying 20,000 lin.ft, 2 in., 6,000 lin.ft. 4 in., 
8,200 lin.ft. 6 in., 8,100 lin.ft. 8 in., 5,700 
lin.ft. 10 in. and 4,600 lin.ft. 12 in. w.i. 
or steel pipe. 

Cement—Turlock, Calif.—Sept. 29, by A. 
Sorenson, secy. Turlock Irrigation Dist 
furnishing and delivering 50,000 to 75,000 
bbl. portland cement, f.o.b. Don Pedro Dam, 
for Turlock and Modesto Irrigation Dists. 
Noted June 8 


Coal Handling Plant — Melbourne, Vic- 
toriu, Australia—Dec. 18, by R. Liddelow, 
secy. State Electricity Comn. of Victoria, 
22-32 William St., coal handling plant, for 
Morwell Power Scheme, Spec. 282; adv. 
this issue. 

BIDS RECEIVED 

Electrolier System—Dinuba, Calif.—City, 
electrolier system incl. 58,000 ft. 14 Green- 
field duct conduit and 58,000 ft. No. 8 Du- 
plex lead covered cable, 395 electroliers 
Union metal standards, 395 No. 4 Novliaus 
tops form No. 12, two hundred and seventy- 
four 400 ec.p. and one hundred and twenty 
250 ep. Mazda lamps, 395 risers in lamp 
columns, 6 open air conduit adapters, from 
Osborn Electric Co., Turlock, $63,924; Val- 
ley Electric Supply Co., 1817 Tulare St., 
Fresno, $64,200; H. C. Reid Co., 115 Mis- 
sion St., San Francisco, $65,169. Noted 
June 8, 

CONTRACTS AWARDED 

Dumping Platform—New York, N. Y¥.— 
J. H. Delaney, comr., Docks, Pier “A” foot 
of Battery Pl., improving Brooklyn Bridge, 
Manhattan Boro, incl. rein.-con. dumping 
platform, to G. RB. Spearin, 90 West St, 
$108,253; water supply, to Altman Plumb- 
ing Co., 219 East 25th St., $6.585. Noted 
Sept. 14. 

Jetty—Asbury Park, N. J.—For 600 ft. 
stone jetty for protection of beach front, 
to J. A. Howland, Asbury Park (street ad- 


dress not available), $100,000. Noted 
July 13. 
Levee Work — Louisiana — Bad. State 


Enegrs., New Court Bldg., New Orleans, 950 
ft. bulkhead at Gretna Levee, to W. M. 
Wren, Tulane Newcomb Bldg., New Or- 
leans, $18 per ft.: 42.000 cu.vd. Row Levee, 


l’oint Coupee Parish, to J. T. Philips, Tenas 
$4.50 per ecu.yd.; 70,00 cu.yd. Elmwood 
Levee, to Lawrence, Nixon & Philips, Jack 
son, Miss... $26 per cu.yd.; 335,000 cu.ya 
Eureka Levee, Atchafalaya Levee Dist., to 
D. B. Hearin, Baton Rouge, (street address 
not available), $39.75 per cu.yd.; 335.000 
ecu.yd, Live Oak Alliance Levee, Iberville 
Parish, to R. T. Clarke, Natchez, Miss 
$42.50 per cu.yd.; 30,000 cuyd. Belmont 
Levee, St. James Parish, te Lower Coast 
Constr. Co,, 130 Chartres St... New Orleans 
$59 per cu.yd.; 75,000 cu.yd. Vancluse Levee, 
Chicot Co., Ark., te Nicholson Constr. Co. 
Lake Providence, $38.33 per cu.yd.; 20,000 
cu.yd. Belair China Grove Levee, to J. T 
Philips, Tenas, 23.70 per cu.yd ; 45,000 
cu.vd, Grenada Levee, Iberville Parish, to 
Gueymard Bros., Carville, $35.50 per cu.yd 

Fish Hatchery—Alexandria, La.—Dept. 
Conservation, New Court Bldg., New Or 
leans, fish hatchery here, to Lambert 
Constr. Co., Alexandria, $35,000. Contractor 
in market for concrete also 3,200 lin.ft. 36 
in., 430 lin.ft. 30 in. and 370 lin.ft. 27 in. 
concrete pipe, ete. 

Levee Work—New Orleans, La.—Bd 
State Engrs., New Court Bldg., 17,400 cu. 
yd. levee work on Lucca Landing, De Sota 
landing, Middle Place loop, and Panther 
Forest, to V. Tardy, Lake Village, Ark. 
$0.35 per cu.yd.; 43,000 cu.yd. on Seven 
Oaks, Florence, King Solomons Church. 
Hunting Lodge and Sterling levees, to W. 
H. Beard and ©C. L. Refe, Lake Village 
Ark., $0.3491. 

Foundation—Des Moines, Ila.—Equitabl 
Tnurance Co. of lowa, Bankers Trust Bldg.. 
foundation for 18 story and basement, 132 
x 133 ft., rein.-con., brick, steel, tile and 
stone, office building, 6th and Locust Sts., 
to A. H. Neumann Co., 519 Hubbell Bldg.. 
$109,800. Total cost $2,000,000, Noted 
Aug. 31. 

Ornamental Lighting System—St, Paul, 
Minn.—Installing ornamental lighting sys- 
tem in Crocus Hill Dist., 424 single lights. 
each 100 candle power, to Donovan Constr 


Co., Commerce’ Bldg., $49,409 Noted 
Aug. 24. 
Piers—Montreal, Que.—Harbor Comrs., 


300 ft. extension to Alexander Pier and 300 
ft. to King Edward Pier, to Atlas Constr. 
Co., Belmont St., $295,250 and $314,700 re 
spectively. 
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The Dominant Proposal Medium 


HIS wide use of Engineering News- 

Record’s Official Proposal Columns and 

the rapidly growing recognition of this 
paper’s value as an advertising medium is due 
keen competition, lower bids, 
better work—and savings. 


For more than 40 years contractors, manu- 
facturers, and dealers everywhere have con- 
Official 
Engineering News-Record and its predeces- 
sors for opportunities for business. 
many of those interested in bidding on con- 
tracts for work, material, and supplies depend 
entirely upon the advertisements that appear 
in this dominant paper and would be unlikely 
to see those printed elsewhere. 
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OFFICIAL PROPOSALS 


Bids: Oct. 2. 


Pavement, Curbing ard 
Catch Basins 


Noroton, Conn, 


Sealed proposals for furnishing all labor 
und materials for the construction of pro- 
posed Drives, Curbing and Catch Basins 
and necessary drains to be constructed on 
the grounds of Fitch's Home for Soldiers 
and Soldiers’ Hospital of Connecticut at 
Noroton Heights, Conn., will 


Soldiers’ Home in Noroton until October 2, 
1922, at 12:00 a.m. (D.S.T.). 

The bids will be opened at the Governor's 
Office in the State Capitol at Hartford, on 
October 3rd, 1922, at 11:00 a.m. (D.8.T.). 

The bids shall be 
plans and specifications for the work on file 
in the office of Col. Henry J. Seeley at the 
Soldiers’ Home, Where they may be obtained 
by bidders upon payment of $5.00, the same 
to be refunded when plans are returned in 
good condition. 

The principal items of work consist of: 

4,614 sq.yd. Penetration Pavement. 

4.660 lin.ft. Concrete Curbing. 

18 Catch Basins. 

Kach proposal shall contain the full name 
of every firm or corporation interested in 
the same and the address of the person or 
firm, or President or Secretary of the cor- 
poration bidding, and shall be accompanied 
by a certified check upon a national bank 
or trust company drawn to the order of 
The Soldiers’ Hospital Board of Connecti- 
cut, in the sum of $650, which shall become 
the property of the State Hospital Board 
as liquidated damages in case the success- 
ful bidder fails to enter into a contract 
within five (5) days after the award of 
this contract as herein provided. 

The checks of unsuccessful bidders will 
be returned upon demand and of the suc- 
cessful bidder upon completion of the work 
in a satisfactory manner, no bond 
required. 

All bids to be placed in a_ sealed 
velope marked “Bids for Road and Curb- 
ing.” 

Soldiers’ Hospital Board 
right to reject any or all bids, 
By order of 
THE SOLDIERS’ HOSPITAL BOARD 
OF CONNECTICUT, 
JOHN H. THACHER, 
Chairman of Executive 


reserves 


th: 


Committee. 


Bids Oct. 10, 
Steam Turbine and Accessories 
New La. 


be received by the 
Board of New Or- 


Orleans, 


Sealed proposals will 
Sewerage and Water 
leans up to 12 o'clock, noon, Tuesday, Oc- 
tober 10th, 1922, for furnishing one 6,000 
kw. STEAM turbine and accessories 

Specifications and blank forms of 
posals may be obtained at Room 303, 
526 Carondelet Street, New Orleans. 

The right is reserved to reject any or all 


bids. 
A. G. MOFPAT, 
Secretary. 


pro- 
No, 


GEO, G. EARL, 
General Superintendent. 
Aug. 10, 1922. 
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Bids: Oct, 10, 


Concrete Structures: Filter 
Equipment and Brick Filter 
House 


eensboro, N. Cy, 


Proposals will be received by the City 
Council of Greensboro, North Carolina, 
until 12 o’clock M, Tuesday, October 106th, 
1922, for building a Filtration plant and 


ar 


The work includes the construction 
equipment of a six million gallon filter 
plant, the construction of a coagulation 
basin with dividing wall, capacity 1,148,000 
gallons, and the construction of a mixing 
chamber. The principal quantities involved 


in accordance with the | 4re: 


8,000 cubic yards of earth excavation. 

1,900 cubic yards of concrete. 

225,00 pounds of reinforcing steel. 

The equipment of six one-million gallon 
filter units. 

80,000 brick laid in filter house walls. 

Steel wash water tank of 70,000 gallons 
capacity. 

1,000 GPM motor-operated pump. 

Piping, valves, and miscellaneous items. 

Plans will be on file and may be seen 
at the office of the City Manager, Greens- 
boro, N. C., or at the office of The Lud- 
low Engineers, Winston-Salem, N. C., after 
September 15th. After that date copies of 
the Specifications, Bid Blank, and Contract 
may be obtained from the Engineers or 
City Manager. For the convenience of 
prospective bidders, the Engineers will fur- 
nish copies of the plans upon application 
accompanied by a check for ten ($10.00) 
dollars to cover the cost, or separate prints 
at one ($1.00) dollar each. 

Each bid must be accompanied by a 
certified check in the sum of $5,000, or 5% 
of the amount of partial bids. 

Proposals will be opened 
the usual rights oe in - 

. 


publicly with 
PAINTER, 
City Manager. 
J. L. LUDLOW, 

Consulting Engineer. 





Bids 


Reinforced Concrete Bridge 
White Plains, N. Y. 


or proposals for the 
reinforced concrete 
bridge over the Croton River at the site of 
the present Van Cortlandt Bridge on the 
Albany Post Road between the Towns of 
Cortlandt and Ossining, Westchester 
County, New York, will be received at the 
oftice of the Clerk of the Board of Super- 
visors, Court House, White Plains, N. Y., 
until 10:00 a.m., October 9th, 1922. 
Proposed bridge to consist of six arches, 
48 to 74 foot spans, 40 feet wide. 
Specifications, proposal sheets and all in- 
formation relative to same may be pro- 
cured at the office of the County Engineer, 
Court House, White Plains, N. Y., upon 
making a deposit of ten dollars ($10.00). 
BOARD OF SUPERVISORS, 
FRED L. MERRITT, Clerk. | 
1922. 


Oct. 9. 


cone 
arch 


Sealed bids 
struction of a 


September 11, 


Plans and Specifications for inspection 
tant bidders may be filed at 
neering News-Record offices without charge 


and | 


; turn in 


| o'clock, 


by d 
any of the Eng 


ARE OFFICIAL NOTICES THAT BIDS ARE WANTED FROM BIDDERS EVERYWHERE. 


OFFICIAL PROPOSALS 


Bids: Oct, 14. 


Sewage Pumping Station and 
Grit Chamber 


Syracuse, N. Y 
Sealed proposals will be received unti! 
2 o'clock p.m., standard time, October 1( 
1922, at the office of the Syracuse Inter- 
cepting Sewer Board, 104 City Hall, Syra 
cuse, N. Y., for the machinery and equip- 
ment for the Sewage Pumping Station and 
Grit Chamber now in course of construc- 
tion at the Sewage Treatment Works of 
the City of Syracuse. 
equipment included in the ‘ 
the switchboard and control mechanisms 
four 24-inch horizontal shaft centrifugal 
pumps direct-connected to 75 H.P. variabh 
speed A.C. motors, auxiliary vacuum, prim- 
ing pumps and sump pump, a 10 KW 
motor-generator set, cast iron suction an 
discharge piping with four 24-inch hydran- 
lically operated gate valves, a 54-inch 
hydraulically operated sluice gate, thre: 
48-inch by 51-inch electrically operated 
sluice gates, a 7§ ton hand operated trave!- 
ing crane, With permission to use same dur- 
ing erection, and a grit cleaning mechanism 
consisting of tramrail with electrically 
operated hoist and § cubic yard clam-shell 
bucket; and all necessary wiring and _ pip- 
ing connections, All equipment will be 
erected upon concrete foundations provided 
by the Board under another contract 
Proposals must be made on blanks to I» 
furnished upon application and must le 
accompanied by a New York draft or a 
eertified check for $6,000, which is to t 
deposited therewith as guarantee that : 
successful bidder will execute the contract 
within five days after its award 
Drawings, specifications and form of pro- 
posals and contracts are on file in the offices 
of the Board, Copies thereof may | 
tained by depositing $10 to insure their r- 
acceptable condition on or before 
1922. 
HARRY J. 


contract 


November 1, 
HAMLIN 


Bids: Oct. 2. 


Combined Sanitary and 
Storm Sewers 


Cape Girardeau, Missouri. 


bids will be received until 2: 
P.M., October 2nd, 1922, at ¢! 
Council Chamber by the City Council for th: 
construction of a combined sanitary 
storm seWerage system in sewer (is! 
No. 5, in accordance with the plans 
specifications therefor on file in the ©! 
of the City Clerk. Copies of said )) 
and specifications may be obtained from 
Cc. E. Smith & Co., Consulting Engineers 
2073 Railway Exchange Building, St. Lou's, 
Missouri, or Cape Girardeau, Missour 
by depositing $15.00, one half of which Wi! 
be refunded upon return of the same !! 
good condition within seven days after Ue 
award of the contract. 

Full information and proposal forms m#y 
be obtained from the Consulting Engineers. 
Estimated cost of work Three Hundred and 
Fifty-two Thousand Dollars. The right. 's 
reserved to reject any or all bids. bids 
will be opened at 2:30 o’clock P.M., Mon- 
day, October 2nd, 1922. 

A. P. BEHRENS 
City Clerk 


Sealed 


ftice 
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pids: Sept. 27. 


Road Work 


Trenton, N. J. 


IS HEREBY GIVEN that sealed 
received by the State Highway 
New Jersey for the con- 
following: 

Route No. 14—Section No. 7—Peters- 
purg-Greenfield, Cape May County ; esti- 
mated amount of “Borrow Excavation” is 
-e 606 cubic yards, and of compacted gravel 
‘urface 22.926 square yards. 7 ; 

Bids will be received at the office of the 
Highwawy Commission at the Broad 
street Bank Building, Trenton, New_ Jer- 
‘ey, on Wednesday, Sept. 27, 1922, at 11:00 
.M, Standard Time, and opened and read 
mmediately thereafter. : 

“prawings, Specifications and form of bid, 
ontract and bond for the proposed work 
are on file in the office of the State High- 
way Department, Trenton, New Jersey, and 
may be inspected by prospective bidders. 
Plans Will be furnished on deposit of Ten 
Dollars ($10.00) upon application to the 
State Highway Department, 9th floor, Broad 
Street Bank Building, Trenton, New Jer- 
‘y, Bids must be made on the standard 
proposal forms in the manner designated 
therein and as required by the 1922 specifi- 
cations, same to be enclosed in sealed spe- 
cial addressed envelopes bearing the name 
and address of bidder and the name and 
section of the Route on the outside, and 
must be accompanied by a certified check 
drawn to the order of the Treasurer of the 
State of New Jersey for not less than ten 
per cent (10%) of the amount of the bid, 
provided that said certified check shall 
not be less than $500.00 or more than $20,- 
400.00 and be delivered at the above place 
on or before the hour named. Copies of 





NOTICE 
pids will be 
commission of 
struction of the 


state 


the standard proposal form and_ special 
iddressed envelopes will be furnished on 
pplication. Bids not enclosed in special 


envelopes will be considered informal and 
will not be opened. 

Each bidder must accompany his bid with 
. certificate from a surety company duly 
suthorized to do business in this State, 
stating that such surety company will pro- 
vide said bidder with a bond in.such sum 
as is required in and in accordance with 
the provisions of said specifications, con- 
ditioned for the faithful 
the provisions of the contract and specifi- 
cations. Each bidder must also accom- 
pany his bid with a Statement of Equip- 
ment properly filled out. 

By order of the State Highway Commis- 





sion. 
A. LEE GROVER, 
Chief Clerk 
Rids: Sept, 28. 


Laboratory Building 


Ithaca, N. Y. 


Sealed proposals for Construction, Heat- 
ing, Sanitary and Electric Work, Addition 
to Laboratory Building (South Wing— 
James Law Hall), at the New York State 
Veterinary College, Cornell University, 
Ithaca, N. Y., will be received by Mr. C. D. 
sostwick, Comptroller, Cornell University, 
Ithaca, N.. Y., until 12 o'clock noon, 
‘Standard Time), on Thursday, September 
-s, 1922, when they will be publicly opened 
and read. Proposals shall be enclosed in 
in envelope furnished by the State Archi- 
‘eet, sealed and addressed, and shall be 
‘ccompanied by a certified check in the 
‘um of five per cent (5%) of the amount 
' proposal. The contractors to whom the 
‘wards are made will be required to fur- 
nish surety company bond in the sum of 


fifty per cent (50%) of the amount of 


contract Within thirty (30) days after offi- 


al n 


tice of award of contract and in ac- 
« with the terms of Specifications 
172, 3473, 3474 and 3475. The right 
rved to reject any or all bids.. Draw- 
t specifications may be examined 
office of Mr. C. D. Bostwick, Comp- 
Cornell University, Ithaca, N. Y.; 
New York Office of the Department 
‘itecture, Room 1058, 25 Broadway, 
the Department of Architecture, 

Albany, N. Y. Drawings, specifi- 
_and blank forms of proposal may 
‘ined at the Department of Architec- 
apitol, Albany, N. Y., upon reason- 
uce to and in the discretion of the 
rehinect, L. F. Pilcher, Capitol, 


i: August 28, 1922. 
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3ids: Oct. 3. 


Construction of Inlet 
Ft. Lauderdale, Fla. 


Notice is hereby given that the Board ot 
County Commissioners, Broward County, 
Florida, will receive bids until 11:00 o'clock 
a.m., on Tuesday, October 3rd, 1922. 
the construction of an inlet from New River 
Sound to the Atlantic Ocean, near 
Lauderdale, as per plans and specifications 
on file in the Clerk’s Office, Courthouse 
Bldg., Ft. Lauderdale, Florida. Such 
shall be let in two contracts, being 
follows :— 

(a) 
more or less of earth; and the dredging 
of 5,000 cubic yards more or less of rock ; 


(b) The furnishing and placing of 6200 
cubic yards more or less of riprap and 
jetty hearting and of 2500 tons more or 
less of jetty capping, all in riprap and 


jetty construction. 

Separate bids will be received and sepa- 
rate contracts let for each of the two 
classes of work mentioned. Copy of plans 
and specifications may be secured from the 
Clerk upon payment of $1.00 to cover cost 
of printing same. 

Each bid shall be accompanied by a 
certified check in the amount of 3% of 
the bid, guaranteeing that bidder will make 
contract and bond within ten days of notice 
of award. 

Bond on each contract will be required 
in the sum of 50% of the amount bid. 

Address all bids to the Board of County 
Commissioners in care of Frank A, Bryan, 
Clerk, Ft. ‘Lauderdale. Fla. 


The Board reserves the right to reject 
any and all bids. 

By order of the Board. August 22nd, 

99 

H. G. WHEELER, 
Chairman. 

Attest: FRANK A. BRYAN, 

Clerk. 

Dated August 22, 1922. 
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Largest Circulation 
of Any 
Technical Paper. 


Engineering News-Record’s  cir- 
culation—over 30,000 weekly— 
is the largest of any _ technical 
paper printed, It includes among 
its readers practically every con- 
tractor, dealer, and manufacturer 
in the country who is interested 
in bidding on public works con- 
tracts—either local or outside of 
his immediate vicinity. 
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‘Toenvenens 


Bids: Sept. 


27. 
. . 
Bridge Paving 
Trenton, N. J. 

NOTICE IS HEREBY GIVEN that sealed 
bids will be received by the State Highway 
Commission of New Jersey for the follow- 
ing: 

For the removal of present wood block 
pavement and concrete on Passaic River 
Bridge, Route No. 1, Lincoln Highway, and 
replacing of same with a reinforced con- 
crete base and wood block pavement in- 
cluding waterproofing. . 

The estimated area of roadway surface is 
24,000 sq.ft. 

Bids for the above will be received at 
the office of the State Highway Commis- 
sion, Broad Street Bank Building, Trenton, 
N. J., on Wednesday, September 27, 1922, 
at 11:00 A.M., Standard Time, and opened 
and read immediately thereafter. 

Drawings, specifications and form of bid, 
contract and bond for the proposed work 
are on file in the office of the State High- 
way Department, Trenton, N. J., and office 
of John L. Vogel, Bridge Engineer, 772 
Broad St., Newark, .N. J., and may be in- 
spected by prospective bidders. Plans will 
be furnished on deposit of ten ($10.00) dol- 
lars, for doing this work upon application to 
John L. Vogel, Bridge Engineer, 772 Broad 
St., Newark, N. J. Bids must be made 
on the standard proposal forms in the 
manner designated therein and as required 
by the specifications for this work; same 
to be enclosed in sealed special addressed 
envelopes bearing the name and address 
of bidder and the work bid upon on the 
outside, and must be accompanied by a 
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OFFICIAL PROPOSALS 


certified check drawn to the order of the 
State Treasurer for not less than ten (10°) 
per cent of the amount of the bid, provided 
that said certified check shall not be 
than $500.00 nor more than $20,000.00 
be delivered at the above place on or before 
the hour named. Copies of the standard 
proposal form and special addressed envel- 


less 


and 


opes will be furnished on application to 
John L. Vogel, Bridge Engineer, 772 Broad 
St., Newark, N. J. Bids not enclosed in 
special envelopes will be considered = in 


formal and will not be opened. 


Each bidder must accompany his bid 
with a certificate from a surety company 
duly authorized to do business in this 
State, statine that such surety company 


will provide said bidder with a bond in such 





sum as is required in and in accordance 
with the specifications conditioned for the 
faithful performance of the provisions of 
the contract and specifications, 

By order o the State Highway Commis- 
sion. 

A. LEE GROVER, Chief Clerk 

Bids: Sept. 26. 


Electric Light and Power Plant 
Corinth, Miss. 

Sealed proposals will be received at the 

office of the City Clerk of Corinth, Missis- 

sippi, up until 7:00 o'clock p.m. of Tuesday, 


the 26th day of September, 1922, for fur- 
nishing materials, labor and constructing 
according to the plans and specifications, 


a complete Municipal 
Power Plant, 

The work will be divided into 10 sections. 
East section shall be a separate and dis- 
tinct portion of the work and the Council 
reserves the right to award the contract 
by sections, any combination of sections or 
the work as a whole, 

A brief description of each section is as 


follows: 

Section No. 1. Power House 
complete and machinery 

Section No, 2. 5’ x 125’ reinforced con- 
crete chimney and foundation. 

Section No. 3. Two (2) new 300 horse- 
power horizontal water tube boiler with 
steel breeching erected complete including 
brickwork. 

Section No. 4. Two (2) new steam en- 
gines of the non-releasing corlis or the uni- 
flow type. ‘Size shall be ample to operat« 
a 375 K.V.A. direct connected 3 phase, al- 
ternating current generator at 80°) powe) 
factor. Furnished and erected complete on 
Purchaser’s foundation. Alternate bids may 


Electric Light and 


Building 
foundations. 


be submitted on complete Turbine driven 
or oil driven units of same size as above 
stated. 


Section No. 5. Two (2) new 375 K.V.A. 
3 phase 60 cycle, 2300 volt, direct con- 
nected type alternator, furnished and 


erected complete on Purchaser’s founda- 


tion. 

Section No. 6. One (1) steam Turbine 
Driven Exciter and one (1) Electric Motor 
Driven Exciter Units furnished and erected 
complete on Purchaser's foundation 

Section No.7. One (1) six panel Switch- 
board including wiring connections between 
switchboard and Exciters and Generators 
furnished and erected eomplete. 

Section No. 8. Street Light and Pole line 
raaterial furnished f.o.b. Corinth, Miss. 

Section No. 9. Erection of Street Light- 
ing and Distributing System complete. 

Section No. LO Steam piping, Feed- 
water Heater, Feedwater Pumps, Traps, 
ete., furnished and erected complete. 

A certified check or Bidders Bonds of 
five (5%) per cent of the amount of each 
bid made payable to the Treasurer of the 
City of Corinth, Mississippi, must accom- 
pany each bid, Plans and Specifications 
are on file with the City Clerk at Corinth, 
Mississippi, and at the office of the Con- 
sulting Engineers, Fuller & Beard, Room 
616 Title Guaranty Building, St. Louis, 
Missouri. 

*arties desiring extra copies of Plans 
and Specifications for their personal use 
may obtain same from the Engineers. A 
deposit of $10.00 shall be made for a com- 
plete set of Plans and Specifications, $6.00 
of which will be returned upon the receipt 
of the plans and specifications in good 
condition, 

Bids must be sealed and addressed to M. 
T. Sharp, City Clerk, Corinth, Mississippi, 
and on the outside of the envelope must be 
plainly written “Proposals for Municipal 
Klectric Light and Power Plant.” 

The Mayor and City Council especially 
reserve the right to reject any or all bids 
and waive informalities. 

T. E. HENRY, 


M. T. SHARP, Mayor, 
City Clerk. 
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Bids 


Substructure for Water Supply 
Works 


Memphis, Tenn. 
Sealed proposals, addressed to the Board 
of Commissioners of the Memphis Artesian 
Water Department, and endorsed with the 
bidder’s name and designation of the work 
bid upon will be received at the office of 
the Memphis Artesian Water Department 
ut Memphis, Tenn., until 12 o'clock noon, 
of the 6th day of October, 1922, and then 
publicly orened and read, for the construc- 
tion at Memphis, Tenn., of a reinforced con- 
crete reservoir and reinforced concrete sub- 
structures of a pumping station, iron re- 
moval plant and aerator and for the fur- 
nishing and installing of cast iron pipe, 
valves, drains and appurtenant structures, 
the work being designated as Contract 6. 

The quantities of the principal items are 
roughly as follows: 

Excavation 

Comerete ....s<» 

Reintorcing steel. 

Cast iron pipe and specials 

Valves and sluice gates, 

Sizes 4 inch to 48 inch.. 75 

Venturi meters, sizes 36 

inches and 42 inches.... 5 

Filter rate controllers..... x 

Bids must be made upon the entire work, 
which will be awarded as a single contract. 

Copies of the bidding blanks, bonds, con- 
tracts and specifications may be obtained 
from any of the following offices: 

Memphis Artesian Water Department, 
Memphis, Tennessee 

Fuller & McClintock, 421 Produce Ex- 
change Bldg., Kansas City, Mo. 

Fuller & McClintock, 170 Broadway, New 
York City. 

Fuller & McClintock, 319 Summit Cherry 
Blidg., Toledo, Ohio. 

A charge of $20.00 will be made for each 
set of specifications which charge will be 
refunded provided the specifications are re- 
turned within 30 days after bids are re- 
ceived, 

The Water Commission reserves the right 
to reject any or all bids, to waive any in- 
formalities in the bids received, and to ac- 
cept any bid or bids which they deem most 
favorable to the interests of the City of 
Memphis. 

By order of the Board of Commissioners 
of the Memphis Artesian Water Department. 


ct. 6 


80,000 
15,000 
700 


220 


cu.yds, 
cu.yds 
tons. 
tons. 


Bids: Oct. 7. 


Dredge Work 


Atkinson and Alba Townships, III. 


Sealed bids will be received and opened 
by the Commissioners of Drainage Union 


District No. 1 of Atkinson and Alba Town- | 


ships, Henry County, Illinois, on October 7, 
1922, at 2 o’clock P.M., at the 
schoolhouse on the Southeast Quarter of 


Section 15, in Atkinson Township, for the | 


cleaning out and deepening of the Bentley 
Ditch, the Cunnea Branch, the Irvin Lateral 
and the Lievens Branch, all being within 
said district and being a part of its drains 
Said work will 
approximately 34,282 cubic yards of dirt. 
Specifications and profiles are on file in the 
Office of the Clerk of said district in Atkin- 
son, Illinois. Bids must state the amount 
per cubic yard at which said work will be 
done. The right is reserved to reject any 


and all bids. 
A. W. ALLEN, 
JAY ROOMER, 
M. VANDERSNICK. 
Commissioners of Drainage Union Dis- 
trict No. 1 of Atkinson and Alba Town- 
ships, in Henry County, Illinois. 


Bids: Oct. 16. 


Junior High School Building 


Altoona, Pa. 
Proposals will be received by the School 
District of Altoona, Penna., until 8 p.m., 
October 16th, for the erection and comple- 
tion of a Junior High School 224 x 232 ft., 
three stories and basement, fireproof, also 
proposals for Heating and Ventilation, 
Plumbing and Electric Work. 
Further information will be supplied on 
application to the Architect. 
JULIAN MILLARD, 
Registered Architect, 
Altoona, Penn. 
WM. B. ITTNER, 
Consulting Architect 
W. N. DECKER, 
Secretary. 


Altoona School District 


Higgins | 


involve the excavation of | 


OFFICIAL PROPOSALS 


Sept. 25 


School Building 


Cinnaminson, 


N. J. 


At a meeting of the Board of Education 
of the Township of Cinnaminson, in the 
County of Burlington, to be held in the 
Westfield Public School Building, situate at 
the intersection of the Moorestown-River- 
ton Road and Pomona Road, Cinnaminson, 
Burlington County, New Jersey, on Monday, 
September 25, 1922, at 8 o'clock in the 
evening (daylight saving time), separate 
sealed bids or proposals will be received, 
opened, and considered for the following: 

1. For the erection of, and for all labor, 
materials, tools and appliances necessary 
for a two-story and basement brick addi- 
tion to the said Westfield Public School 
building, at Cinnaminson, Burlington 
County, New Jersey 

2. For the construction and installation 
of, and for all labor, materials, tools, fix- 
tures and appliances necessary for, the 
heating and ventilating system in said 
addition to said school building. 

3. For the construction and installation 
of, and for all labor, materials, tools, fix- 
tures and appliances necessary for, the elec- 
trical system in said addition to said school 
huilding. 

1, For the construction and installation 
of, and for all labor, materials, tools, fix- 
tures and appliances necessary for, the 
plumbing and drainage system in and for 
said addition to said school building. 

Each proposal shall be based upon plans 
and specifications for the work prepared by 
J. Fletcher Street, architect, 129 South 
Fifth Street, Philadelphia, Pa.; and must 
be accompanied by a certified check, or by 
a bid bond issued by a Surety Company 
authorized to transact business in the State 
of New Jersey, in favor of the said Board 
of Education in an amount equal to not 
less than ten per cent, of the amount of 
the proposal, Further information as to 
the terms and conditions of bidding may 
be obtained upon application to said archi- 
tect, who will also furnish copies of the said 
plans and _ specifications upon deposit of 
Twenty Dollars for the building plans and 
specifications and Ten Dollars for the plans 
and specifications covering each of the 
other classes of work. Upon return of 
said plans and_= specifications promptly 
after proposals are received said deposits 
will be refunded. 

The Board of Education reserves the 
right to reject any or all bids or proposals 
submitted; to waive any informality in the 
making of the same; and to decide as to the 
desirability or responsibility of any and all 
bidders, 

By order 


of the Board of Education of 


| the Township of Cinnaminson, 


BENJAMIN LIPPINCOTT, 
District Clerk, 
Cinnaminson, N. J. 
oo 


Dated, September 5, 1922, 


Bids Oct. 11. 


Repairs to Reservoir 


Binghamton, N. Y. 


Sealed proposals for Construction—Re- 


| pairs to Reservoir, at the Binghamton State 


Hospital, Binghamton, N. Y., will be re- 
ceived by the State Hospital Commission, 
Capitol, Albany, N. Y., until 3 P.M. (Stand- 


| ard Time) Wednesday, October 11th, 1922, 


when they will be publicly opened and read. 
Proposals shall be enclosed in an envelope 
furnished by the State Architect, sealed 
and addressed, and shall be accompanied 
by a certified check in the sum of five per 
cent (5%) of the amount of proposal. The 
contractor to whom the award is made will 
be required to furnish surety company bond 
in the sum of fifty per cent (50%) of the 
amount of contract within thirty (30) days 
after official notice of award of contract 
and in accordance with the terms of Speci- 
fication No. 3972. The right is reserved to 
reject any or all bids. Drawings and speci- 
fications may be examined at the Bingham- 
ton State Hospital, Binghamton, N. Y.: at 
the New York Office of the Department of 
Architecture, Room 1958, 25 Broadway, and 
at the Department of Architecture, Capitol. 
Albany, N. Y. Drawings, specifications and 
blank forms of proposal may be obtained at 
the Department of Architecture, Capitol. 
Albany, N. Y., upon reasonable @otice to 
and in the discretion of the State Architect, 
LL. F. Pilcher, Capitol, Albany. N. Y. 
» M. FARRINGTON. 
Secretary, State Hospital Commission. 

Dated: September 13, 1922. 
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OFFICIAL PROPOSAL 5 


a 


Water Works System and 
Sanitary Sewer System 
Haines Cit: 


Sealed proposals for furnishing 
and constructing a Water Work 
and a Sanitary Sewer System for 
of Haines City, Fla., will be receiv. ¢ 
Mayor and Council at the City H 
2 P.M., October 3rd, 1922. 

The Water Works System will consi 
approximately 4 miles of 4 in. 6 in, 
and 10 in. cast iron pipe, with 
valves and hydrants, a clear water eo 
ing well, pump station and equipment, ang 
a 100,000 gallon elevated tank. f 

The Sewer System will consist of approx; 
mately 1.7 miles of 8 in., 10 in. and 15 jy 
vitrified pipe, with manholes, flush tanks 
and appurtenances, and a settling tank and 
tile under-drain system, 

Each proposal must be accompini: 

a certified check, payable to the Tow 
Haines City, Florida, to an amount l 
to five (5) per cent of the bid, as a guaran 
tee that the contract will be entered jn: 
if awarded, A_ bond of one hundred yey 
cent (100°) of the contract price will bh 
required. Payments will be made 0; 
monthly estimates. 

Plans and specifications are on file jn 
the office of the City Clerk, at Haines City 
Florida, and with Paul H. Norcross, (Co; 
sulting Engineer, 1404 Candler Building 
Atlanta, Georgia. 

Bidders may obtain copies from the En- 
gineer by enclosing certified check for 
twenty-five ($25.00) dollars, payable to th 
Town of Haines City, Florida. If blu 
prints are desired they may be had at th 
cost of printing. If the plans, specifica- 
tions and blue prints are returned within 
thirty days after opening bids, the check 
for twenty-five dollars will be returned. 

R. O. PHILPOT, 
President City Council. 
JED R. YALE, 


City Clerk. 
PAUL H. NORCROSS, 
Consulting Engineer, 
1404 Candler Building, 
Atlanta, Georgia. 


Fla, 


Materia 
“Y8ter 


Bids: Oct. 16. 


Sewers 
State College, Pa 


Sealed proposals for building approxi- 
mately 2,700 linear feet of thirty-six (36) 
inch Storm Water Sewer, together with in 
lets, catch basins and connections, will be 
received until eight (8) o’clock P.M. of 
October 16, 1922, by the Town Council of 
the Borough of State College, Centre 
County, Pa., at which time the bids will 
be publicly opened in the Council Chamber 
of the borough. All proposals must be sub 
mitted on the forms furnished. A certified 
check for $200.00 made payable to the 
Borough of State College must accompany 
the proposal to insure that the successful 
bidder will enter into contract with th 
Borough within ten (10) days from. th 
date of notice of award of contract. Plans 
and specifications and blank forms of pro- 
posal may be obtained from the Boroug! 
Engineer or the Secretary of Council. The 
lsorough reserves the right to reject any 


or all bids. 
E. J. WILLIAMS. | 
Secretary of Council. 
H. B. SHATTUCK, 
Borough Engineer 
State College, Pa. 
Sept. 14, 1922. 


Bids: Qct. 2. 


Bridge Work 


Lansing, Mich 


Sealed Bids will be received by the City 
Clerk of Lansing, Michigan, up to 4:0! 
p.m., Monday, October 2, 1922, for the con- 
struction of a_ reinforced concrete com- 
bined river and grade separation bridge. 
Estimated cost, not including property 
damages, $175,000. y 

Plans and specifications may be obtained 
from the City Engineer by making 2 ¢e- 
posit of $50.00, 

W. BINTZ 




















September 21, 1922 


Eng. New Record 
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a ea 
ds; Oct. 6. 
° 
Garbage Incinerator 
Charleston, W. Va. 

sealed proposals will be received by the 
jersigned until 2 P.M. on the 6th day 0: 
hetober, 1922, for the construction of a 
nt for the incineration of all garbage 
aijected by the City of Charleston, West 
Virge work to be done 
atruction of a_ refuse 
omplete, tested, accepted, id 
peration including the building, flues, 
himney, and all appurtenances, and of a 
apacity of fifty (50) tons for twenty-four 
‘ 's 

tH proposals must be made upon the 
forms provided therefor and accompanied 
iv a certified check in the sum equal to 
nvo and one-half (2%) per cent of the 
mount bid. 5 3 

The Council of the City of Charleston, 
West Virginia, reserves the right to reject 
iny or all bids. 

Specifications and blank proposals may 
be obtained at the office of the City Mana- 





includes the 
incinerator plant 
and ready fo? 


con- 





ver, City Building, Charleston, West Vir- 
—_ LON H. BARRINGER, 

City Manager. 
Bids: Oct. 16. 


Sanitary Sewers 


State College, Pa. 
Sealed proposals for building approxi- 
mately 13,500 linear feet of 10, 8, 6 and 4 
nch Sanitary Sewers and house connec- 
tions, together with man-holes and lamp- 
holes, Will be received until eight (8) o'clock 
PM. of October 16, 1922. by the Town 
Council of the Borough of State College, 
Centre County, Penna., at which time the 
bids will be publicly opened in the Coun- 
il Chamber of the Borough. All proposals 
must be submitted on the forms furnished. 
\ certified check for $200.00 made payable 
to the Borough of State College must ac- 
ompany the proposal to insure that the 
successful bidder will enter into contract 
with the Borough within ten (10) days 
from the date of notice of award of con- 
tract. Plans and specifications and blank 
forms of proposal may be obtained from 
the Borough Engineer of the Secretary of 
Council, The Borough reserves the right to 
reject any or all bids. 
E. J. WILLIAMS, 
Secretary of Council. 
H. B. SHATTUCK, 
Borough Engineer. 
State College, Pa. 
Sept. 14, 1922. 





Bids: 


Sept. 30. 
. . 
Bridge Repairs 
Trenton, N. J. 

Sealed proposals will be received by the 
Joint Commission for the Elimination of 
Toll Bridges over the Delaware River, be- 
tween New Jersey and Pennsylvania, at 
the State House, Trenton, New Jersey, un- 
til noon, Standard Time, Saturday, Septem- 
ber 30th, 1922, for the repairs to the bridge 
over the Delaware River at Washington’s 
Crossing, 

Proposals must be submitted on the form 
furnished by the Commission and accom- 
panied by a certified check for the amount 
of $1,000, made payable to the Treasurer 
of the Joint Commission, as a guaranty of 
good faith 

Plans, specifications and estimates of the 
‘uantities are on file at the office of Louis 
Focht, Engineer, at 125 West State Street, 
Trenton, New Jersey; this being the ad- 
dre ‘s to which the bids are to be sent. 

All bids are to be submitted in a sealed 
“nvelope marked, “Proposals for repairs to 

Thy 2shington’s Crossing Bridge.” 
ya’ right is reserved to reject any or all 
bids and to waive any informality in the 

ids received, = 

September 16, 1922. 
ee LOUIS FOCHT. 
Engineer to the Joint Commission 


HARTFORD, CONN. 
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Bids: Dec, 18. 
STATE ELECTRICITY COMMISSION 
OF VICTORIA 


Tenders for Plant 


Melbourne, Australia. 

Tenders are hereby invited for the sup- 
ply, delivery, ete., of the following for the 
Morwell Power Scheme. 

Copies of Tender Form and Specification 
and Drawings will be available upon appli- 
cation to: Office of the Bureau of Foreign 
& Domestic Commerce, United States De- 
partment of Commerce, First National 
Bank Building, CHICAGO, and Office of 
the Bureau of Foreign & Domestic Com- 
meree, United States Department of Com- 





merce, 734 Custom House, NEW YORK 
CITY. 
SPECIFICATION No. 282. COAL HAN- 


DLING PLANT 

CHARGE—£2.2.0 for the first 3 copies of 
Tender Form, Conditions of Contract, 
Specification and Drawings complete. These 
charges will be returned on receipt of a 
bona-fide tender. A fourth copy and any 
further copies will be supplied for the sum 
of 10/6 each. 

PRELIMINARY DEPOSIT: A Prelimi- 
nary Deposit of £50.0.0 is to be lodged with 
tender. 

The Specification may be inspected at 
the above mentioned offices, and also at th: 


office of: The Commissioner for Australia 
in U. S. A., Room 3012, 61 Broadway, 
NEW YORK. 


The Commission does not bind 
accept the lowest or any tender, 
Tenders on prescribed form, properly en- 


itself to 


dorsed and addressed, must be delivered 
to the undersigned in Melbourne not later 
than Noon, 18th December, 1922. 


. LIDDELOW, Secretary, 
State Electricity Commission of Victoria, 
22-32 William Street, 
Melbourne, 
Victoria, Australia. 





Bids: Oct. 2. 


Water Main Extensions 
Saranac Lake, N. Y 
Sealed proposals will be received by the 
Clerk of the Sewer and Water Board of the 
Village of Saranac Lake, N. Y., until 8:00 
o'clock P.M. on Monday, October 2nd, 1922, 


Gl SEARCHLIGHT SECON ie 


61 
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Bids: Sept. 28. 


Laying Cast Iron Water Pipe 
and Appurtenances 


Poughkeepsie, N. Y. 


Sealed proposals will he received by the 
“Board of Public Works at its offices in 
Kastman VPark Mansion on or before 4:00 


pm., (Daylight Saving Time), Thursday, 
September 28th, 1922, for the laying of 
cast iron water pipe and appurtenances. 
Plans, specifications, form of proposal, 
bond and contract may be obtained at th: 
office of the Superintendent of Public 
Works, Poughkeepsie, N. Y., and at the 


office of Hazen, Whipple and Fuller, Con 
sulting Engineers, 30 East 42nd_ Street 
New York City, upon the deposit of Twenty 
five ($25.00) Dollars, which amount will 
be refunded upon the return of the plans 
and specifications in good condition. 
Quantities of work to be done are ap- 
proximately: 
CONTRACT A 
Item 1: 4,800 cubic yards of trench ex- 
cavation in earth. 
Item 2: 3,200 eubie yards of trench ex- 
cavation in rock. 


Item 3: Laying 11.100 linear feet of 24 
cast iron pipe furnished by th: 
Board, 

Item 4: Placing 50 tons of specials fut 
nished by the Board. 

Item 5: Placing gates furnished by 
Board, Lump sum 

Item 6: Making connections to existing 
Pipes. Lump sum. 

Item 7 80 ecubie yards of concrete in 
agate chambers. 

Item 8 12 cubic yards of conerete in 
trench. 

Item 9: 1,600 pounds steel reinforcing 

Item 10: Supporting tracks. Lump sum. 

Item 11: Creek crossing. Lump sum. 

Item 12: Sheeting left in place 

Item 13 Appurtenances 

CONTRACT LB 
Item 14: 5,400 cubic yards of excavation 


for the construction of the following exten- | 


sions to the existing water distribution sys- 
tem of said Village. 

2,700 feet of 10 inch, Class No. 100 Uni- 
versal Water Mains. 

4,500 feet of 6 inch, 
versal Water Mains. 

2 10 in. Gate Valves and Wayboxes. 

12 6 in. Gate Valves and Wayboxes. 

22 Double Nozzle Fire Hydrants. 

The above quantities are approximate 
only, for a basis for a uniform comparison 
of bids. 

Bids must be made on proposal blanks 
furnished by the Sewer and Water Board 
and must be accompanied by a Certified 
Check to the amount of $500.00 drawn pay- 
able to S. A. Miller, Clerk of the Board. 

Proposals must be sealed and delivered 
to the Clerk and indorsed “Proposals for 
construction of water mains.” 

Plans may be seen and proposal blanks. 
form of contract and specifications secured 
upon application to the Clerk. 

The Sewer and Water Board 
the right to reject any and all bids. 

By order of the Sewer and Water Board. 

A. MILLER. Clerk, 
Saranac Lake, N. Y. 

JOHN L. COLLINS, Engineer. 
30 Church St., N. Y 


TUTEETEETOUELUUUUETETLUU HELEN OESEPRODANOEDDRAGEDROUEEENEDODEODORUDENAERDAEOREHOEENDHOONNNEELESHEH HONOR 


Swart Service Really Serves. 
That’s worth reading again. 


SWART 


Contract Bonds 
Compensation Insurance 


92 William St., New York 


nueneasnenconenenstons. 


Class No. 130 Uni- 


reserves 


»_— 


suneueoneceseneenesecensnnscenanensesons 










neneenneensenenssenenientenn 





eensaeeonsoonsenneiees 


CREDIT you require. 


in earth. 
1,500 cubic yards of exe 
in rock, 


Item 15: ‘avation 


Item 16: Laying 3,720 linear feet of 2’ 
cast iron pipe furnished by the 
Board. 

Item 17: Laying 5,910 linear feet of 24’ 
cast iron pipe furnished by ths 
Board. 

Item 18: Laying 165 linear feet of 30” 
cast iron pipe furnished by thr 


Board. 


Item 19: Placing 45 tons of specials 


furnished by the Board. 

Item 20: Placing gates furnished by the 
LGoard. Lump sum, 

Item 21 Making connections to existing 
pipes. Lump sum. 

Item 22: 75 cubic yards of concrete in 
gate chambers, 

Item 23: 15 ecubie yards of concrete in 
trench. 

Item 24 1,700 pounds steel reinforcing. 

Item 25 Supporting tracks. Lump sum. 

Item 26: Creek crossing. Lump sum 

Item 27: Sheeting left in place, 

Item 28: Appurtenances, 


The proposal shall be accompanied by a 
certified check drawn upon an incorporated 
State or National Bank or Trust Company 
in good credit, within this State, payabie 
to the order of the City of Poughkeepsie 
for five per cent of the amount of the bid. 


| The successful bidder will be required to 
| give a satisfactory bond for the faithful 
performance of the agreement in amount 


ZETNA CASUALTY AND SURETY COMPANY 


‘CCCCUUENEOLUUNDEREASOUNELUEERDNEROOEREEEUEDRENEDOERONEEEDUELODUNEOADEDUEEHOODOUESTONEDENTSSCOUUUODUOAEHONNSEOAREVONREOUEDRONSHOERDOONESODURAGSDEDOEODOEEDHOOERAANAHOOROOAENOSEKUAEDLOSUCaDOONOADOUSE DONE OOOHDOONEDOOEDDONRDENENHONUHOENOUDEEOUEEHUNEOOOEEOOSEHONORNOSODERDUONEODENDOOFEDUSSOONEOUOERONEEONORNONOKGtN: “TAREE: 


equal to fifty per cent of the value of the 
contract. 

The Board of Public Works reserves the 
right to reject any or all bids. 

Ry order of the Board of Public Works. 

THOMAS F. LAWLOR, 
Supt. 

HAZEN, WHIPPLE & FULLER, 

Consulting Engineers, 

30 East 42nd Street, 
New : York City. 


a parnacwcne din | 


CONTRACT BONDS FOR RESPONSIBLE CONTRACTORS 


Treat your bonding company as you do your banker; both help you with the 
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Oct. 3. 


Sewer Extensions 


Saranac Lake, 
will be received by the 
Sewer and Water Board of the 
Village of Saranac Lake, N. Y., until 8:00 
P.M. on Monday, Oct. 2nd, 1922, for the 
construction of sewers in the said Village, 
follows: 
400 feet of 8 
5.500 feet of 
32 Manholes 
The above quantities are approximate, 
only for a basis of a uniform comparison of 
bids, 

Bids must 


bids 


NTs 
Sealed proposals 
Clerk of the 


us 
inch 
6 inch 


sewer 
sewel 


be made on proposal forms 
furnished by the Sewer and Water Board 
and must be accompanied by a_ certified 
check to the amount af $500.00 drawn pay- 
able to S. A. Miller, Clerk of the Board. 

Proposals must be sealed and delivered 
to the Clerk, indorsed “Proposal for the 
construction of Sewers.” 

Plans may be seen, and Proposal blanks, 
form of Contract and Specifications may be 
secured at the office of the Clerk, 

The Sewer and Water Board reserves the 
right to reject any and all bids. 

ty order of the Sewer and Water Board. 

S. A. MILLER, Clerk, 
Saranac Lake, N. Y. 
COLLINS, Engineer; 
30 Church St., N. Y. 


JOHN L. 


U. S. GOVERNMENT 


—_—_— 


U.S. ENGINEER OFFICE, Buffalo, N. Y. 
—Sealed proposals will be received here 
until 11 a.m. (Eastern Standard Time), 
September 28, 1922, and then opened, for 
dredging and excavation in Sandusky 
Harbor, Ohio. Further information on 
application, 

PROPOSAL FOR SPURDIKES.—U. S. 
Engineer Office, 329 Customhouse, New Or- 
leans, La.—Sealed proposals will be re- 
ceived here until 9.00 a.m., October 3, 1922, 
and then opened, for construction of spur- 
dikes at Southwest Pass, Mississippi River. 
Further information on application. 


Peneeeencenaen noenaceneneccernecsnenen 


POSITIONS 
VACANT 


U. S. GOVERNMENT 


OFFICE OF THE CONSTRUCTING 
QUARTERMASTER, ABERDEEN PROV- 
ING GROUND, MD. Sealed proposals will 
received in this office until 10:00 A.M.., 
September 30, 1922, and then opened, for 
construction of twenty frame stable build- 
ings, 29 feet x 140 feet, each for fifty-two 
horses, at Edgewood Arsenal, Md. Plans 
and specifications may be obtained at this 
office, upon the deposit ef $10.00, which will 
be refunded upon the return of same in 
good condition, or they may be seen at the 
Quartermaster’s Office. Edgewood Arsenal, 

reserved to accept any 


Mad. The right is 
or to reject all bids for this project. 


OFFICE OF THE 
QUARTERMASTER, 
ING GROUND, MD. 


CONSTRUCTING 
ABERDEEN PROV- 
Sealed proposals will 
be received in this office until 10:00 A.M., 
October 18, 1922, and then opened, for the 
construction of twenty sets of officers’ quar- 
ters, at Edgewood Arsenal, Md. Plans and 
specifications may be obtained at this office 
upon the deposit of $10.00, which will be 
refunded upon the return of same in good 
condition, or they may be seen at the 
Quartermaster’s Office, Edgewood Arsenal, 
Md The right is reserved to accept any 
or to reject all bids for this project 


U.S. ENGINEER OFFICE, SAVANNAH, 
Ga.—Sealed proposals will be received 
here until 12 noon, September 26, 1922, and 
then opened, for repairing training walls 
in Savannah Harbor, Ga Further infor- 
mation on application. 


U.S. ENGINEER OFFICE, HONOLULU, 
T. H., August 10, 1922.—Sealed proposals 
will be received here until 11 a.m., October 
31, 1922, and then opened, for dredging in 
Honolulu Harbor, T. H. Further informa- 
tion on application here or to U. S. Engi- 
neer Office, 401 Customhouse, San Fran- 
cisco, Calif. 


UY. 8. 
VILLE. TENN.—Sealed proposals will be 
received here until 11 a.m., Oct. 23, 1922, 
and then opened, for 3 steel dump scows. 
Further information on application. 


ENGINEER OFFICE, NASH- 


Vol. 


Eng 


U. S. GOVERNMEN 


S. ENGINEER OFFIC} 
Army Building, 39 Whitehall 
York, N. Y. Sealed proposals 
ceived here until 12 m., Octo 
and then opened, for dredgi: 
removal in East River, N, Y. 
formation on application. 


are 


U. S. ENGINEER 
ALA.—Sealed proposals wi 
here until 11 o'clock a.m., Oct 
and then opened, for the con 
one 100-ft. Diesel-Electric tow) 
ther information on application 
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U. S. ENGR. OFFICE, WILMINGTO. 
DEL.—Sealed proposals will be received 
here until 11 A.M., October 6, 1922. ana 
then opened, for dredging Tuckerton Creek 
N. J. Further information on applicatioy 


_—_——_—_—— 


PROPOSALS FOR CEMENT.—ottic. 
Mississippi River Commission, 1st and 2n 
Districts, Customhouse, Memphis, Tenn. 
Sealed proposals for furnishing and deliver 
ing 24,000 sacks of Portland Cement wil! 
be received at this office until 11 a.m., Sept 
27, 1922, and then opened. Further ir 


formation on application. 


TREASURY DEPARTMENT, Office of 
the Supervising Architect, Washington, D. 
C., September 8, 1922.—Sealed proposals 
will be opened in this office at 3 pm 
October 6, 1922, for the construction, 
cluding mechanical equipment, of \ 
United States Post Office at Charles Town 
W. Va. Drawings and specifications may 
be obtained from the Custodian of the sit 
at Charles Town, W. Va., or at this offic: 
in the discretion of the Supervising Archi 
tect. JAS. A. WETMORE, Acting Su- 
pervising Architect. 


AUDODeAeRenneeceeneueeeeeeneGaeUuneneneeneesnnenenonenenencneneeeuenenseeneenenoncenoneeuecnenineunesncceesecttonncansenanenenasenensscsenenensennqnennsenineyy 


EMPLOYMENT 


FseueenenenseneeseeeeeeeseeensenOOREUEUAOOneeeeUeNenUenOCEESEEAUGUOAUOEEEAAEOUODOEERERUAUDOUOOEOEADEOAUOGHOGEEORAGUOUSOOOOELERNNAESDOOOERNGENDOUROGOCEEROANONOOHOUORORENEOHOOGUOO OG RAHANcnOnNOUOcOnOeeuenauCUOn ORD EOnNE 


POSITIONS VACANT 


ASPHALT inspector capable of controlling 
mix for sheet asphalt and asphaltic con- 
crete paving mixtures, P-946, Eng. 
News-Record, Real Estate Trust Bldg., 
Phila., Pa. 


\ STRUCTURAL steel plant located west 
of Chicago wants a capable and experi- 
enced structural engineer to fill a posi- 
tion of responsibility in its engineering 
department Position calls for a man of 
executive capacity. Applicant must have 
had experience in detailing, checking and 
designing, and be familiar and experi- 
enced with the use of structural steel in 
connection with building work. State 
fully age, nationality, education and ex- 
perience in first letter P-918, Eng. 
News-Record, Old Colony Bldg., Chicago, 
iil 


CAPABLE coffer-dam foreman wanted for 
hydro-electric work in South America; 
must speak Spanish. P-995, Eng. News- 
Record, Real Estate Trust Bldg., Phila- 
delphia, Pa. 

CARPENTER experienced = in 

groined arch forms for concrete work. 

teply give experience and salary ex- 
pected. P-917, Eng. News-Record 


foreman, 


DESIGNER and estimator on reinforced 
concrete, docks, bulkheads, ete., wanted 
by contracting company ; prefer graduate 
engineer between ages 25 and 30. Box No. 

DRAFTSMEN civil, structural, mechanical 
and electrical men for power plant design 
and detailing. State fully experience, 
salary requirements, reporting date 
Smith, Hinchman and Grylls, Marquette 
Building, Detroit, Michigan. 


POSITIONS VACANT 


DRAFTSMEN, thoroughly experienced in 
making and checking shop drawings for 
structural shop. Positions permanent to 
competent men. Apply giving full infor- 
mation. Whitehead and Kales Company, 
2361 Beecher Avenue, Detroit, Mich. 


POSITIONS 
WANTED 


| eesnenenaseasccssssassccssesenosonanss® 


POSITIONS VACANT 


DRAFTSMEN; experienced in 
elevating and conveying machinery and 
structural steel. Positions will probably 
lead to certain amount of sales work 
Give full details of experience and salar) 
expected. P-969, Eng. News-Record 


design of 


HIGHER ENGINEERING 


(BY MAIL) 


Intensive Reinforced Training for Young Engineers 


Reinforced Concrete Engineering 
Steel Designing, (Estimating) 
Bridges, Steel and Concrete. 


Wilson Courses provide the practice that every young engineer so badly needs after 
he leaves college. They duplicate actual designing just as it is done in first-class struc- 


tural designing offices. 
education. 


They are actual experience work, meant to round out your 
Only high-grade men are enrolled for this work. 


Get our free literature, if you are ambitious, and want that ideal course. 


WILSON ENGINEERING CORPORATION 


10 Broadway, Hanover, Mass. 
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PROPOSALS 


For proposals Advertised see the pages 
immediately following the “Construction 
News” Section. 


WATERWORKS 


> See Eng. 
Bids 3 )} 
1 News-Record 


Close : ; 
Oct. 2 Glenwood Springs, Colo...Sept. 21 
Oct. 2 Saranac Lake, Roksan Sept. 21 
Adv. Sept. a1 and 28. 
Oct: 2 Wickliffe, O.... sei esccees Sept. u8 
Oct. 3 Haines City, Fla. ........ Sept. 7 
on, 3 St. Loule, Mo. ........, Sept. 28 
Oct 3 Cedar Grove, La. .......§ sept. 28 
Oct. §& Marshall, Ill. ........... Sept. 14 
Oct. 6 Memphis, Tenn. ......... Sept. 21 
Adv. Sept. 21 and 28. 
Oct. 6 New York, N. Y.......... Sept. 28 
Oct. 10 Greensboro, N. C. .......Sept. 14 
Adv. Sept. 14 to 28. 

Oct. 10 Covington, La. .........Sept. 28 
Oct. 11 Binghamton, N. Y. ......Sept. 21 
Ady. Sept. 21 and 28. 

Oct. 19 Newark, N. J. ....--200- Sept. 7 

Ady. Sept. 28. 
SEWERS 
Sept. 30 Detroit, Mich. ...........Sept. 28 
Oct. 2 Cape Girardeau, Mo. ....Sept. 21 
Oct. 2 Saranac Lake, N. Y. .....Sept. 21 
Adv. Sept. 21 and 28. 
Oct. 2 Alexandria, La. ........ Sept. 21 
Oct. 2 Cleveland Heights (Warrens- 
ville FP. O.), Gee wcceceess Sept. 28 
Oct. 3 Toronto, Ont. ...... er! eee | 
> at ee PE ns ae oe 0p aeey ec Sept. 28 
Oct. 4 Hartsdale, N. Y. ........ Sept. 28 
Adv. Sept. 28. 
Oct. 5 Maple Heights (Worthing- 
me Oe * Os Seer re Sept. 28 
Ost, 20 Greneane, Me. YT. cs wc wees Sept. 7 
Oct. 10 Waseca, Minn. ..........§ sept. 21 
Oct. 11 Salt Lake City, Utah..... Sept. 28 
Oct. 16 State College, Pa. ..... . Sept. 21 
Oct. 16 Hackensack, N. J. ...... Sept. 28 


Adv. Sept. 28. 
Oct. 17 Salt Lake City, Utah ....Sept. 28 


WASTE DISPOSAL 


Sept. 22 Trenton, N. en le ie lg ame Sept. 7 
Oct. 6 Charle ston, Ww. Ws eecde Sept. 21 
Adv. Sept. 21 and 28 


BRIDGES 


Oct. 2 Lansing, Mich. .......... Sept. 28 
CU: - BG eee Raeee cece kee ons Sept. 28 
Oct, 3 GOOTMIR 2. ccveccocccccces Sept. 28 
Oct. 6 Seattle, Wash. .........-. Sept. 7 
ek, @ CE GR. ec weascaces Sept. 28 
Ct, TF OW PURO vc eccctccccess Sept. 28 
Adv. Sept. 28. 
Oct. 9 White Plains, N. Y....... Sept. 21 
Ady, Sept. 14 to 28. 
Ont,’ 10 WRN Ss SG aoe cde swees Sept. 28 
Oct. 16 Sacramento, Cal. ........ Sept. 14 
Oct. 19 Chesterfield, S.C. ....... Sept. 21 
Oet. 31 Sydney, Australia ........Jan. 12 
Jan. 23 Spokane, Wash.......... Sept. 21 
Sept. 1, 1928, Sydney, New South 
Wales, Australia ........ Aug. 3 
DAMS 
Oct.. © Wititerm Tee i50256..0%- Sept. 28 
EXCAVATION, DRAINAGE 
IRRIGATION 
Oct. 2 ATOR lla 6 icsiicccs ess Sept. 28 
Oct 3 Ft. Lauderdale, Fla....... Sept. 21 
Adv, Sept. 14 to 21. 
et. J Merce, Cee gece ies ics Sept. 21 
Oct es ot) ere Sept. 21 
Ot. 7 Te waa rs oa eeeces Sept. 21 
Set, 10 Ret ei fee hii kee cs Sept. 28 
Oct. 23 Hershey, Neb. ........0. Sept. 28 
5 Adv. Sept. 28. 
Oct. 27 Minneapolis, Minn. ...... Sept. 21 
STREETS AND ROADS 
Sept. 30 La Porte, Ind. ........... Sept. 28 
Oct. 2 Sullivan. Ind. .....6..56 Nept. 28 
Oct i Se eS ere ane Sept. 28 
Oct 2 Warsaw, Ind. ...... eee. Sept. 28 
a 2 Alexandria, La. ......... Sept. 21 
Cl, 3S VOWR MINOR) Rois’ ag ach ars 80-0 Sept. 21 
Oct. 2 Noroton Heights, Conn. ..Sept. 14 
Cer x Ady. Sept. 14 to 28. 
: SO as a sev coin 08 ice Sept. 21 
Sct. 3 Sr ee ccs s Sept. 21 
a a Sioux Falls, 8. D. ....... Sept. 28 
er «Cg eranbury, N. J. .......- Sept. 28 
Ox 2 Jacksonville, Fla, ...... Sept. 28 
Oct. 2 Starkeville, Miss. ........ Sept. 28 


CONSTRUCTION NEWS 


News-Record 
Huntsville, 


Cw wwiwriwwaw 


Washington .............. 


Bloomfield, Ind. ......../s 


Long Branch, N 


stonst 


CSeaKSSESS 


ototst 


Se SPST ST St Ol ee ee ee ee te 
37, 


Indianapolis, 
Wellington, 


AMA 


a. P. 


West Sept: 


Georgetown, 


Pittsburgh, 


Dade City, 


Pennsylvania 


Charleston, 


INDUSTRIAL WORK 


Union Grove, Wis........ Sept. : 


BUILDINGS 


2 Cedar Rapids, 


West Hartford, 
Sacrame nto, Calif. 


Johnstown, 


Minneapolis, 
Detroit, Mich, a vile en Wathen % 
Altoona, Pa. EE eck as 
Port Huron, Mich, 
pasemoae, I 


*ree samoor (Jamaica P. 
; 
ay 


CD ED teh teh pe ed 
KOC OCAAN 


FEDERAL ‘iaiciiielibicet WORK 


2 Steel Buoys—Staten Island, 


Awe 
Spur Dikes—New ee, 


System—Tuske "Bee e, 


Rimpaniing Boone, : 
Wilmington, 





Bids See Eng 
Close News-Record 
Oct. 6 Post Office — Charleston, 

a On da Bie eele & ...Sept. 14 
Oct. 7 Cement Wash., D. C....Sept. 21! 
Oct. 9 Oil Storage House—Brook- 
a i ar Sept. 28 
Adv. Sept. 28. 
Oct. 10 Towboat—Mobile, Ala.....Sept. 14 
Adv. Sept. 7 to 28 
Oct il Hospital Tupper Lake, 
MN. Z Sept. 21 
Adv. Sept. 28 
Oct. 11 Remodeling Mare Island, 
Calif id ; Sept. 21 
Oct. 11 Quarters, etc. — San Diego, 
CON eeu Se ae 


Oct. 11 Earthwork, St. Louis, Ill.Sept. 28 
Ady. Sept. 28 
Oct. 13 Pump, ete.—Wash., Db. C..Sept. 2 
Oct. 16 EKarthwork—Yuma, Ariz...Sept. 1 
Oct. 16 Hospital—Chelsea, N. Y...Sept. 2 
Ady. Sept. 28. 
Oct. 16 Mechanic a Equipm: nt — 
IL OVEEG. Ard b4io oe wae a's Sept. 28 
Oct. 18 Quarters Edgewood, Md..Sept. 21 
Adv. Sept. 21 and 28. 
Oct. 20 protege Tenders -- Phila., 


¢oneess ‘ .. Sept. 28 
Oct. 23 ce - Providence, 
Mr Beha G an evee ee eeenr sens Sept. 28 
Adv. Sept. 28 
Oct. 23 Dump Scows Nashville 
Tenn s ins . Sept. 21 
Adv. Sept. 21 and 28 
Oct. 24 Pier Removal, ete Chicago, 
SE akg odo din Wierd ae ee 


Adv. Sept. 28. 
Oct. 31 Dredging—Honolulu, H. T..Aug. 31 


MISCELLANEOUS 
Oct. 2 Pier—Vancouver, B. C....Sept. 7 
Oct. 2 Gas Plant Equipment, ete.— 
MIRO BM 6006 44 ees Sept. 21 
Oct. 3 Dumping Units, ete. — Ft. 
Lauderdale, Fla. 








Oct 4 Levee New Orleans, 1..Sept. 28 
Oct 5 Air Compressor, ete, — New 
MEE NED BS Cas cc cP eke eK SG Sept. 28 
Oct. 6 Crushed Rock — Fresno, 
Ce selec vedhdee tae esas Sept. 28 
Oct. 9 Coal Hopper Equipment, etc. 
—Northville, Mich. ...... Sept. 28 
Oct. 10 Steam Turbine, ete.—New Or- 
SR Ba. «5 cicadas doerennal ! ee 
Ady. Aug. 17 to Sept. 28. 
Oct. 18 Brick—Wash., D. C.......Se 28 
Nov. 4 Transformers, ete. — Mel- 


bourne, Australia ........ ome 

Dee. 18 Coal Handling Plant - 
Melbourne, Victoria, 
RINE 6 Weekes owes coun pt. 2 











1 
Where name of official is not given 
inquiries shou.:d be addressed to City 
Clerk, County Clerk or corresponding 
official, 






Waterworks 
PROPOSED WORK 


N. C., Lumberton — See “Streets and 
toads.” 

O., Wellsville—Takes bids about Nov 
15 new water supply system. W. J. Sher 
man Co., Wellsville, engrs. 

Kan., Morrill—-Waterworks and sewerage 
systems, to Hybskman.& Wiley, Seneca, 
$22,770 and $21,829 respectively. Noted 
Aug. 17. 

S. D., Rapids City—Having plans pre- 
pared new waterworks system, (gravity 
supply) $175,000. Burns & McDonnell, 
Interstate Bldg., Kansas City, Mo., engrs. 

Mo., Trenton—Had revised plans pre- 
pared for waterworks improvements, Plans 
election to vote on $135,000 bonds for 
same, Burns & McDonnell, Interstate 
Bldg., Kansas City, engrs. 

Col, Boulder—Making plans rein.-con. 
reservoir, 10,000,000 gal. capacity. $1060,- 
000, Burns & McDonell, 402 Interstat« 
Eldg., Kansas City, Mo., engrs. 

Ariz., Flagstaff— Making plans new water 
supply system, incl, reservoir 100,000,000 
gal. capacity. $500,000... Burns & McDon- 
nell, Interstate Bldg., Kansas City, Mo., 
engrs,. 

Wash., Marble—J. White Co. having sur- 
veys made and takes bids in spring, earth 
daam 690 ft. long, 60 ft. high, flumes, wood 
and concrete pipe, also structures for 1,000 
cere irrigation project. $200,000-$300,000. 
J. W. Beardsley, Marble, engr. 
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Waterworks (Continued) 


Ont., Windsor—Having 
filtration plant. $125,000, 
on all materials and 
Proctor & Redfern, 
Toronto, engrs. 

BIDS DESIRED 

N. ¥., New York—Oct. 6, by N. J. Hayes, 
comr. Water Supply, Gas & Electricity, 
Municipal Bidg., mains on subway bridge 
over Bronx River and on highway bridge 
over New York, New Haven & Hartford 
R.R. also in Westchester Ave. and Edge- 
water Rd., Bronx Boro, 

La., Cedar Grove—Oct. 3, waterworks 
and sanitary sewerage system, incl. pump- 
ing plant, reservoir, disposal plant, 67,007 
ft. 2, 4, 6, 8 and 10 in, water pipe, 57,056 
ft. 8, 10, 12 and 15 in. sewer pipe, valves, 
hydrants, ete. E. T. Archer & Co., New 
England Bidg., Kansas City, Mo., engrs. 

La., Covington—Oct. 10, by R. W. Badon, 
mayor and Town Council, building water- 
works and sewerage systems, incl. c.i. and 
galvanized pipe and fittings, hydrants, 
valves and boxes, motor driven pumping 
sets, reservoir, elevated tank, pumphouse, 
sewer pipe, and pumps, etc. Kramer_ Eng. 
Co., Magnolia, Miss., consult. engrs. Noted 
Feb, 9. 

0., Columbus—See “Streets and Roads.” 

O., Wickliffe—Oct. 2, 6,760 ft.4-10 in.c.i. 
mains in Worden and Wade Aves., also 
grading and laying sidewalks on Euclid 
Ave. $43,600. F. A. Pease Eng. Co., 
Marshall Bldg., Cleveland, engrs. 

Mo., St. Louis—Oct. 3, by Bd. Pub. Serv., 
City Hall, furnishing and delivering 160 ton 
special castings, $12,000; two hundred 
seventy 4-36 in. hub or stop valves, and one 
6 in, and one 12 in. tap valves, $18,500; 
300 fire hydrants 54 in. valve and 44 in. 
nozzle of special St. Louis standard, $20,- 
000; 3,387 ton, 6-36 in. Grade A_ coated 
ci. pipe, $150,000. E, E, Wall, 312 City 
Hall, water comr. 

BIDS RECEIVED 

Ore., Grants Pass—Grants Pass Irriga- 
tion Dist., opened bids Sept. 15, 2 pumping 
plants, one 9,000 g.p.m., 154 ft. head, 450 
h.p. motor, other 4,500 g.p.m., 141 head, 
200 h.p. motor direct connected, automatic 
compensator control, from Lea Courtenay 
Co., East Ferry and Main Sts., Newark, 
N. J., $7,509; DeLaval Steam Turbine Co., 
L. C. Smith Bldg., Seattle, Wash., $7.570; 
Power Equipment Co., 806 Lewis Bldg., 
Portland, $7,650. Engrs. est. $9,000. Noted 
July 27. 

CONTRACTS AWARDED 

O., Sebring—Water purification plant, to 
E. J. Landor, Renkert Bldg., Canton, 
$41,270. 

0., Steubenville—R. P. Price, dir. Pub. 
Serv., furnishing 127 ton Class “C” c.i. pipe, 
f.o.b. Steubenville, to Federal Asphalt Co., 
Hamilton, $116,145. Noted Sept. 7. 

Mich., Detroit — Water Bd. will build 
water mains in Wilshire Dr., McLean, 
Wetherby, Sanford, Northfield, Halleck, 
Meade, Hasse, Hildale and Rochester Aves., 
incl. 5,475 ft. 6 in. and 250 ft. 8 in. ci. 
pipe, by day labor. T. A. Leisen, Water- 
works Park, ener. 

Wis.. Milwaukee—To United States Cast 
Tron Pipe & Fdry. Co., 122 South Michigan 
Ave., Chicago, 183 ton Class A water pipe 
$51,75 per ton, 5 ton special castings $145 
per ton, total $10,195. 

Utah, Ogden — Furnishing and laying 
550 ton ci. pipe, valves, ete. to F. W. 
Spencer Co., State St., Salt Lake City, $49,- 
202. Noted Aug. 31. 

Calif.. Grenada — Grenada Irrigation 
Dist., rebuilding pumping plants, to L. You- 
dall, Commercial Bank & Savings Bldg., 
Stockton, $5,255; structures for 24 mi. 
canals, incl. checks, etc., to D. M. Reid. 
Jrenada, $7,369; 14 mi. new canals and 
deepening 7 mi. present canals to G. Milne, 
Ft. Jones, $18,671. Bids for reconstructing 
dam were rejected, work will be done by 
day labor. Noted Sept. 21. 

Ont., Port Credit—Pumping equipment 
for pumphouse, to Turbine Equipment Co., 
73 King St. W.. Toronto; hydrants to 
Dominion Steel Products Co., Brantford. 
Engrs. total est. $45,000. Noted Aug. 17. 


Sewers 


PROPOSED WORK 

N. ¥., Long Island City—M. E. Connolly, 
pres. Queens Boro, Queens Subway Bildg., 
withdrew bids which were to be opened 
Sept. 8, sewer in Howland St., ete. Re- 
ceived no bids Sept. 8, repairs to outlet 
flume from Jamaica Sewage disposal plant 
to creek flowing into Jamaica Bay. Will 
readvertise. Noted Sept. 7. 

N. C., Lumberton—See “Streets and 
Roads.” 

Mich., Detroit — Having plans_ prepared 
13 mi. storm sewer in Bedford Rd., 9 ft. 
6 in. diam., 3 ring brick or monolithic con- 
crete. J. W. Reid, city engr, 


plans prepared 
Prices wanted 
equipment James, 
Excelsior Life Bidg., 


ENGINEERING NEWS-RECORD 


Tll., South Beloit (Beloit, Wis. P. O.)—— 
Bd. Local Impvts. soon receives bids out- 
fall sewer, bulkhead, etc., in Sanitary Dist. 
1, 23, 3, 34 and 4 ft. rein.-con, pipe. $78,- 
000. L. A. Parsons, pres. R. Butterman, 
Goodwin Blk., Beloit, Wis., engr. G. L. 
Clausen, 139 North Clark St., Chicago, 
consult. engr. 

Que., Montreal—Plans 480 ft. of 2 x 3 
brick sewer in Bellechasse St. from De 
Normandville to Chambord Sts. $3,689, 324 
ft. 2 x 3 brick and 1,560 ft. 12 in. tile sewer 
in Sherbrooke St. from Des Erables_ to 
Wurtele Sts, $2,529 and $47,178 respective- 
ly, 1,264 ft. 2 x 3 brick sewer in Cote des 
Neiges Rd. from existing sewer north of 
Trafalgar Ave. northerly, $12,480. R. 
Bauset, city clk. 

Ont., Hamilton—Having plans prepared 
sewers in Cope, Barton, Kenilworth, Brit- 
tania and Harmony Sts. _ $700,000. Prices 
wanted on materials. E. R. Gray, city engr. 

BIDS DESIRED 

N. Y., Hartsdale—Oct. 4, by Bd. Comrs. 
Hartsdale Sewer Dist., Wilson St., con- 
structing and completing sewerage system 
in town of Greenburgh. R. W. Briggs, 
secy.; adv. this issue. 

N. J., Hackensack—Oct. 16, by Hacken- 
sack Impvt. Comn., Municipal Bldg., 346 
State St., for sewer work, Contr. 4. L. 
Lozier, Bank Bldg., Main and Mercer Sts., 
engr.; adv. this issue. 

Pa., Phila.—Oct. 3 by F. H. Caven, dir. 
pub. wks., for 6,300 ft. 2 ft. 3 in. x_1 ft. 
6 in. brick sewer in Ridley St. from Lime- 
kiln Pike to 20th St., Smedley St. from 
Moyamensing Ave, to Pollock St., 16th St. 
from Moyamensing Ave. to Pennsylvania 
R.R., 16th St. from 68th Ave. to Haines 
St., 67th Ave. from 15th to 18th Sts., 
$32,000; 3,300 ft. 2 ft. 3 in. x 1 ft. 6 in. 
brick sewer in Holbrook Ave. from Elm- 
wood to Buist Aves., Mentor St. from C 
to D Sts., Moyamensing Ave. to 15th to 
18th Sts., Penn St. from Henry to Vaux 
Sts., Pollock St. from Moyamensing Ave. 
to Broad St., $27,000; 3,908 ft. 30 in. brick 
and tile sewer in Bigler St. from Moya- 
mensing Ave. to Broad St., Colna St. from 
Moyer to Thompson Sts., Colorado St. 
from 18th St. to Pennsylvania R.R., 
Dickens Ave. from 64th to Gross Sts., 15th 
St. from Pennsylvania R.R. to Moyamen- 
sing Ave. J. A. Vogelson, City Hall, engr. 

La., Covington—See “Waterworks.” 

0., Columbus—See “Streets and Roads.” 

0., Cleveland Heights (Warrensville P. 
O.)—Oct. 2, 7,670 ft. 8-24 in. vitr. and 
5,615 ft. 36 and 48 in. segmental block 
sewers in Blanche and Hyde Park Aves., 
Ridgefield and South Compton Rds.  $56,- 
157. F. A, Pease Eng. Co., Marshall Bldg., 
Cleveland, engrs. 

0., Maple Heights (Worthington P. O.) 
—Oct. 5, sewers in Bway. Sewer Dist. To 
exceed $25,000. Cc. W. Courtney, 506 
Leader-News Bldg., Cleveland, engr. 

Mich., Detroit—Sept. 30, by Dept. Pub. 
Wks., 3,440 ft. Ryan Ave. Arm of Seven 
Mile Rd. Sewer in Ryan Ave. from Minne- 
sota Ave. to Seven Mile Rd., 1,760 ft. of 
4x6 f., 985. ft. 3 ft. 8 in. x 6 ft. 6 in., 
662 ft. 2 ft. 10 in. x 4 ft. 3 in. egg, 33 ft. 
20 in. crock; 2,628 ft. Fenelon Ave. Arm 
of Seven Mile Rd. Sewer in Fenelon Ave. 
from Seven Mile Rd. to Nevada Ave., 1,370 
ft. 4 x 6 ft., 655 ft. 3 ft. 8 in. x 5 ft. 6 in, 
603 ft. 3 ft. 2 in. x 4 ft. 9 in. egg; 1,840 ft. 
7 ft. 9 in. cylinder in Edison Ave, Arm 
Sewer in Edison Ave. from 3rd St. to Wood- 
ward Ave.; 2,993 ft. Huston Ave. Arm of 
Gratiot Ave. Sewer in Huston Ave from 
Gratiot to Peoria Ave., 1,400 ft. 4 ft. 6 in., 
1.423 ft. 4 ft.. 50 ft. 3 ft. cylinder, 40 ft. 
24 in., 40 ft. 18 in., 40 ft. 15 in. crock: 2,572 
ft. Westminster Ave. Arm of Bates St. 
Sewer in Westminster Ave. from Brush to 
Russell Sts., 1.550 ft. 5 ft. 9 in., 958 ft. 5 ft. 
cylinder, 22 ft. 5 ft., 42 ft. 3 ft. 2 in. x 
4 ft. 9 in. connection, 24 ft. 12 in. c.i. 
pipe, 30 ft. 12 in. crock. J. W. Reid, city 
ener. 

Utah, Salt Lake City—Oct. 11, by City 
Comrs., 20,000 ft. 8-12 in. sanitary sewers 
Extension 409. $58,000. S. Q. Cannon, 
city ener. 

Utah, Salt Lake City—City Comrs. re- 
ceiving bids 30,000 ft. 8-36 in. concrete or 
vitr. tile sewers in Farmers Ward. $133,- 
000. S. Q. Cannon, city engr. 

Utah, Salt Lake City—Oct. 17, by City 
Comrs., 29,000 ft. 8-18 in. concrete or vitr. 
tile sewers in Sewer Extension 410, North- 
west Dist. $94,000. S. Q. Cannon, city 
engr. 

Calif., Tracy—See “‘Streets and Roads.” 


BIDS RECEIVED 


N. J., Newark—Passaic Valley Sewer- 
age Comrs., 128 Market St., opened bids 
Sept. 19, 3rd and 4th Ave. local sewer con- 
nections, from Arnolt-More, Inc., 45 Clinton 
St.. $59,000; Harrison & Stillman Co., 
Paterson (street address not available), 
$71,500, 
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O., West Park (Cleveland, | 
Dahm, dir. Pub. Serv., opened 
13, storm and sanitary sewers 
td. from Warren to Triskett | 
ft. 8-24 in. vitr. pipe; from | 
Cooper, Lorain, $24,661; T. 
10714 Amor Ave., Cleveland 
Noted Sept. 7. ; 

Mich., Springwells — For (1) 
Section. 10 main sanitary sewer. ; 
ft. 72 in., 730 ft. 66 in. 570'1 
333 ft. 48 in. and 344 ft. 42 in 
monolithic concrete pipe, (2) 5.05% 

14, incl. 609 ft. 72 in., 749 ft! 6& 
ft. 60 in., 333 ft. 48 in. and 344 
brick or monolithic concrete jj 
Detroit Drainage Constr. Co., 50% 
Ave., Detroit, (1) $65,578; J. Po) 
Griswold St., Detroit,, (1) $70,764 
$103,677; C. M. Davis, 

Motors Bidg., Detroit, 

$104,103; R. Mercier, 5435 Ss 
Detroit, (2) $103,946. Noted Sept. 7 

Calif., Modesto—Storm sewers in Dist 
from Frederickson & Shannon, Cory 
Fresno, $58,970; Heafey, Moore & 
2030 High St., Oakland, $62,500. 
Aug. 31. 

CONTRACTS AWARDED 


N. Y., Long Island City—M. EF. ¢ 
pres. Queens Boro, Queens Subway, 
sewer in Brown Pl. etc., to J. F. 

Inc., 460 Lockwood Ave., Astoria 
Noted Sept. 14, : 

N. ¥., New York—H. Bruckner. pres 
Bronx Boro, sewers in West Kingsbridge 
Rd., to M. Del Balso, 660 West 2°1st s; 
$2,952; Phillips Ave., to J. V. Timoney 
Constr. Co., 320 East 201st St., $14.930 
Lafayette Ave., to Knight & Dimicco 448 
East Tremont Ave., $14,878; Liebig ‘Ay, 
to Gregorri & Gabrielle, $4,844: Whitt 
Plains Ave., etc., to McLaughlin & Buckley 
337 East 134th St., $28,828. Noted Sept, 2] 

_Pa., Phila.—Sewage disposal plant, 4th 
Ward, general contract to Jackson & (o. 
119 South 4th St., $153,900; mechanicai 
equipment, to Sanitary Corp., 165 Bway 
New York City, $49,000. Noted Sept. 14. 
eo ee Pt Sey sewerage system 

ord Constr. Co., Huntington, W. Va. 
a Aas CT 

Kan.. Kansas City — For 2 mi. storn 
sewer for Armourdale, 6 ft. diameter, flood 
gate and force pump, to T. M. Torson 
Constr. Co., 73rd St. and Metropolitay 
Tracks. Engrs. est. $145,000. 

Kan., Morrill—See ‘Waterworks.”. 

0., Cleveland—Sewers in Carnegie Av 
to D. Zullo, 10501 Hudson Ave., $10,671 
Aspinwall Ave. and Saranac Rd. also Pear! 
Rd. Relief sewer, to Manson Co., 335 The 
Arcade, $27,967 and $58,042 respectively; 
Roseland Ave., to Hadded Mall Co., Scho- 
field Bldg., $16,720. Noted Sept. 21. 

Wis., Rice Lake — Sewers in various 
s&trets, incl. 15,740 lin.ft. 8-15 in. vitr 
sewer pipe, 255 y's, 51 manholes, to Pas- 
toret Constr. Co., 308 Sellwood Bldg. 
Duluth, Minn., $26,743. Noted Sept. 7. 


Waste Disposal 


BIDS RECEIVED 

N. J., Trenton—City Comrs., Municipal 
Bldg., opened bids Sept. 22, 2 story, °0 x 
50 ft., brick and steel addition to crem- 
atory, incl. 4 new incinerators, Southard 
St.. from Ballard, Sprague & Co., Inc. 
200 5th Ave., New York City, $58,363: 
Cc. J. Smith Constr. Co., 202 Academy St. 
$63,329; Decarie Incinerator Co., McKnigh: 
Bldg., Minneapolis, Minn., $68,150. Noted 
Sept. 7. 


i, 
Bldg., 
MeN dr 

Noted 


CONTRACTS AWARDED 
Pa... Greensburg—Boro., 2 story, 32 x 45 
ft. garbage disposal plant, with 10) ft 
brick stack, 5 ft. diam. at top and 10 ft 
base, two 20 ton incinerators, to Burrell & 
Snyder, Coulter Bldg. 


. 

Bridges 
PROPOSED WORK 
Crystal Falls—State Hy. 
Lansing, soon takes bids building Bridge 
360205, with 2 rein.-con. arches, 240 ft. 
long, 24 ft. roadway, two 6 ft. walks. F.F. 

Rogers, state highway comr. 

Mich,., Detroit—Pennsylvania R.R.., 
Penobscot Bldg., plans 600 ft. steel viaduct 
at Union Depot, 3rd St. B. V. Summerville, 
1368 Penobscot Blidg., engr. 


BIDS DESIRED 


New Jersey—Oct. 7, by Joint Comn. for 
Elimination of Toll Bridges over Delaware 
River, between New Jersey and Pennsy! 
vania, at State House, Trenton, for repairs 
to bridge over Delaware River between 
Montague Twp., Sussex Co., N. ‘J., ant 
Milford, Pike Co., Pa. I. Focht 129 
West State St., Trenton, engr.; adv. this 
issue. 


Mich., Dept., 
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Rridges (‘ ontinued) 

Virginia Oct. 10, by H. G. Shirley, chn. 
Hy. Com., Richmond, 24 ft, rein.-con, 
ridge, 19 ft. over Sulphur Springs 
1 Route 11, Project 256, Tazewell 

rein.-con. beam bridge, 19 ft. 
h Fork Clynch River, Route 11, 
16. Tazewell Co; 82 ft, rein.-con. 
n bridge, 19 ft., over North Fork 
River, Route 11, Project 256, three 
+ clear spans; 113 ft. bridge 19 ft., 
“ver Beaver Creek, Route 3, Project 170, 
Henry Co., three rein.-con. spans. G. &. 

‘jleman, Richmond, highway comr. 

“ohio Oct. 2, by W. H. Duffy, dir. Pub, 
Sery., Columbus, raising existing span and 
viding new spans, ete. for Rathbone 
Bridge, 1,100 ft. long, 16 or 18 ft. wide, 
rose Scioto River in Concord Twp., Dela- 
\ re CO, $120,000. R. H. Simpson, City 
Hall, Columbus, engr. Noted Sept. 14. 

ie Cineinnati— Oct. 6, Hamilton _Co., 
substructure, concrete floor and 700 lin.ft. 
waterbound macadam roadway for ap- 
nroaches to Bridge 7, 9590 lin.ft. long, on 
Cleves Warsaw Rd. 209, Green Twp., 5,000 
i arth exeav., 650 cu.yd, dry excav. 
vents, 150 eu.yd. 1-14-83 and 1,400 
1-2-4 concrete, 30,000 Ib. reinforc- 
900 ecu.yd. crushed stone and 200 
vd. screenings, etc., $29,988 ; super. 
structure for above bridge incl. one 24 
f riveted steel truss span, 285 ton riveted 
steel, $28,500. E. A. Gast, Hamilton Co. 

‘ourt House, engr. — : 
ee Lansing—Oct. 2, by city clerk, 
rein..con. combined river and — sep- 
aration bridge. $175,000. W. Bintz, city 


engr. 
















ac 











BIDS RECEIVED 


Mass., Lowell—Bd. Pub. Serv., City Hall, 
opened bids Sept. 20, rebuilding Lundberg 
St. Bridge over Boston & Maine R.R., 120 
ft. span, 45 ft. wide, from Z A. Hole, 
Lowell, $41,358; MecClintic-Marshall Co., 
Pottstown, Pa., $45,764; Boston Bridge 
Wks., 47 Winter St., Boston, $52,008. Engrs, 
est. $40,000. Noted Sept. 14. 

Del, Wilmington—New Castle Co. re- 
pairing Fennimores Bridge over Appoquini- 
mink Creek, in St. Georges Hundred, one 
122 ft. steel truss span, from peeeere 
‘onstr. Co., Wilmington, (street address 
ee available), $21,873; Scott & Wells, 
Towns End, $25,683; T. R. Claringbold, 
Newark, $27,539. 

CONTRACTS AWARDED 


Mass., South Boston (Boston P. Oo) — 
en York, New Haven & Hartford RR, 
South Sta., Boston, wooden trestle, 170 ft. 
long, and loop track, at Northampton St. 
freight yards, to Wilson & English Constr. 
Co, 10 High St., Boston. Engrs. est. 
$25,000, 

North Carolina—State Hy. Dept., Ra- 
leigh, rein.-con. bridges and culverts on 
State Project 528, Davidson Co., and State 
Project 608, Anson Co., to J. A. Peterson, 
Montgomery, Ala. (street address not avail- 
able), $65,843 and $69,234 respectively; 
State Project 858, Mitchell Co., to R. M. 
Thurmond & Co., Lynchburg, Va., $38,516; 
State Project 784, Wilkes Co., to E. P. Rob- 
inson, North Wilkesboro, $29,536; State 
Project 712, Ashe Co., to J. T. _ Plott, 
Greensboro, $81,424; State Project 157 B, 
Martin Co., to Batson-Cook Co., West Point, 
Ga. $37,845; State Project 157 A, Martin 
Co, to J. A. Marrow, Clarksville, Va., $34,- 
161; State Project 822, Cleveland Co., to 
J. A, Kreis, Holston Bank Bldg., Knoxville, 
Tenn., $37,380. Noted Sept. 14. 

Ohio—See “Streets and Roads.” ; 

Indiana—State Hy. Dept., Indianapolis, 
constructing 31 ft. 6 in, steel truss bridge 
over Drainage Ditch, State Rd. 2-L, Whit- 
ley Co., to W. B. Hill, Ligonier, $1,995; 182 
ft. 7 in. skew type steel truss bridge (wood 
block floor and painting), over Pigeon 
Creek, State Rd. 10-A, Vanderburgh Co., 
to A. G. Schenk, Mt. Vernon, $6,218; 72 ft. 
skew type steel truss (substructure only) 
over Robbins Diteh, State Rd. 15-F, Starke 
Co., to A. L. Blum and J. W. Parr, Hamlet, 
$3,886; 16 ft. rein.-con, slab, over Drain- 
age Ditch, State Rd. 27-C, and 18 ft. rein.- 
b over Scott Ditch, State Rd. 27-C, 
\osciusko Co,, to Elkhart Bridge and Iron 
Co, Elkhart, $2,633 and $6,135 respec- 
tively ; steel truss bridge, with three 198 ft. 
Spans and one 49 ft. span, (wood block 
oor and painting), over Wabash_ River, 
State Rd. 31-A, Vermilion Co., to O. Kirt- 
ley, Plainfield, $17,198. Noted Sept. 7. 
Mich. Hillman—District Engineers, Al, 
Pena, for Bridge 600,401, 150 ft., two 75 
't. rein.-con, girders, 20 ft. roadway, to J. 
Nelson. Alpena, $32,129. Noted Sept. 7. 

la.. Manchester—Supervs. Delaware Co., 
to Winn Constr, Co., Muscatine, 16 culverts 
and extensions, 1 truss, 1 1 beam and 
slab bridge, $23,600 (concrete figure $21.63 
der cu.yd.); to Parsons & Meyer, Dyers- 
ville, culverts and extensions, 1 I beam 
$7,100 (conerete figures $21.56.) 
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Wash., Ellensburg—Northern Pacific Ry., 
5th and Jackson Sts., St. Paul, concrete 
and steel bridge, 100 ft. span, over Wilson 
Creek, here, to Widell Co., Mankato, Minn., 
(labor only.) $10,000; Owner to furnish 
materials, cost complete, $20,000. Noted 
May 11. 


Dams 
PROPOSED WORK 
_N. H., Bristol--Utilities Power Co., Mere- 
dith, plans rein.con. dam, (Ambursen type) 
1,200 ft. long, 55 ft. high, also hydro-elee- 
tric power plant, on Pemigewasett River, 
Ayers Island, between here and New 
Hampton. $1,000,000, Engineer not an- 
nounced, 
_S. D., Rapid City—North Divide Irriga- 
tion Assn., plans concrete dam in Rapid 
River, at Rapid City, also terminal reser- 
voir at Farmingdale to irrigate 35,000 
acres. $500,000. Swartz & Spitzen, Rapid 
City, engrs. 
BIDS DESIRED 
Tex., Winters—Oct. 6, dam, incl, 173 
cu.yd. concrete, 13,100 cu.yd. earth excav., 
2,600 sy.yd. rip rap, 40 lin.ft. jetty. $300,- 
000. U. Stephens, Ballinger, engr. 
CONTRACTS AWARDED 


Wis., Waubeka (Fredonia P. 0.)—FE. J. 
Klissig will build 280 ft. concrete dam, 10 
ft. high, also improve mill race with new 
concrete flume, ete., incl. 100 cu.yd. con- 
crete, by day labor, J. Donohue, 606 North 
8th St., Sheboygan, engr. 


Railways 


PROPOSED WORK 

British Columbia—Canadian Pacific Ry., 
Winnipeg, Man., and Great Northern Ry., 
King St. Sta., Seattle, Wash., plan 8 mi. 
branch line from Elko to Philips Bridge 
plant of Wigwam Pulp & Paper Co., $200,- 
000. J. M. R. Fairbairn, Montreal, Que., ch. 
engr, of former. A. H. Hogeland, St. Paul, 
Minn., ch. engr. of latter. 

CONTRACTS AWARDED 

Massachusetts See “Bridges” under 
South Boston. 

New York—tTransit Comn., 49 Lafayette 
St., New York, installing tracks for 239th 
St. Yard of White Plains Rapid Transit 
R.R. Co., to M. Del Balso, 660 West 221st 
St., New York, $211,229. Noted Sept. 21. 





Excavation, Drainage, 


Irrigation 


PROPOSED WORK 


Mass., Westboro—Town Drainage Comn. 
plans draining and improving land of 
Assabet River Drainage Dist. $40,000. 
Private plans. 

Miss., Darling—Squirrel Bayou D. D., 
Quitman Co., had plans prepared 9 mi. 
open ditches, 4-10 ft. base, to reclaim about 
3,000 acres wet land; 80,000 cu.yd. excav. 
(walking dredge), Morgan Eng. Co.. Good- 
win Institute, Memphis, Tenn., engrs. 

Ia., Centerville—See “Miscellaneous.” 

Calif., Oakland—Making plans improving 
1 mi. harbor front, earth and rock fill, 1,000 
ft. wide, 6,000 ft. long, dredging channels 
to 35 ft. depth, building 5 story docks, etc. 
R. Beebee, City Hall, harbor engr. 

Calif.. Wocdland — Reclamation Dist. 
1600, c/o E. A, Brown, secy., Ist Natl. Bank 
Bldg., Berkeley, had plans prepared raising 
levees, 256,530 cu.yd. earthwork, $38,479; 
relocating levee, 75,000 cu.yd. earthwork, 
$11,250, removing old levee 50,000 cu.yd., 
$7,500 ; overhaul and clean main and drain- 
age canals $20,000; 20 lin.ft. 36 in. suction 
pipe with 4 ft. concrete pier, $500. G. E. 
Meck, Forum Bldg., Sacramento, engr. 


BIDS DESIRED 


Fla., Areddia—Oct. 2, by Bd. Supervs. 
Limestone D. D., c/o Cravens & Kimmell, 
engrs., Arcadia, 91,000 cu.yd, excavation. 
Contractor also asked to buy one Bay City 
dredging machine now on ground. 

Ia., Red Oak—Oct. 10 by~Supervs. Mont- 
gomery Co. at office C. Nimrod, aud., 6 mi. 
open ditch D.D. 8, 242,000 cu.yd., excav.; 
1 mi. D.D. 9, 72,000 cu.yd. C. D. Forsbeck, 
Red Cak, engr. 

Neb., Hershey — Oct. 23, by Drainage 
Dist. No. 1, Lincoln Co., at office of W. A. 
Kelly, drain comr., Hershey, 22.8 mi. open 
drain ditches and 6 mi. tile drains; adv. 
this issue. 


CONTRACTS AWARDED 


N. J., Plainfield—Common Council about 
46,000 cu.yd. excav. from old railroad em- 
bankment, to H. C, Howe, Sherman, i. Ys 
$0.395 per cu.yd. Noted Sept. T. 

Miss., Grenada—Potococowa Creek D.D., 
Carroll and Grenada Counties, floodway 
consisting of 2.27 mi, open channels, and 3.2 


mi. of levee channels, 90 ft. base, incl 
391,500 cu.yd. drag line excav., to Hutchin 
son & Oakford, 712 Peoples Life Bld: 
Peoria, HL, $61,944. Noted Aug. 17. 

Ia., Council Bluffs — Pottawattamie Co 
Straightening Mosquito Creek and tribu 
taries in D.D. 22, 18 mi. ditches, 507,500 
cu.yd. excav., to E. A. Wickham & Co., 1¥ 
Scott St., $80,000, 


Streets and Roads 


PROPOSED WORK 

New Hampshire—F. E. Everett, comr. 
State Hy. Dept., cancelled bids opened 
Sept. 13, constructing 1.5 mi. State High 
way, 18 ft., in Rochester, crushed gravel. 
$25,000, Noted Sept. 7. 

New Hampshire—State Hy. Dept., Con- 
cord, plans paving 0.038 mi. Project 147, 
rein.-con,, Merrimac Co., $7,479; 0.68 mi. 
Project 153, bituminous macadam, Grafton 
Co., $20,000, 

Massachusetts—State Hy. Dept., Boston, 
plans rein.-con. paving 5.247 mi. Project 
92, Norfolk Co. $256,751. A. W. Dean, 
413 State House, Boston, engr. 

N. Y., Niagara Falls——Plans paving 802 
ft. 8th St., 30 ft.. granite, wood block, 
brick, asphalt or concrete. $25,100. Esti- 
mate based on granite or wood block. W. 
B. Bennett, city engr. 

N. Y., Rochester—Plans paving Joseph 

Ave., asphalt. $33,000. C. A. Poole, city 
engr. , 
Pa., Scrainton—Plans grading, spaving 
and curbing South Webster Ave. from 
Lackawanna R.R, to Maple Ave., sheet as- 
phalt on concrete, with concrete curbs. 
$39,619 

Pa., Wilkes-Barre—Plans grading, pav- 
ing and curbing Dyer Lane, sheet asphalt 
with red stone curbing; Market St., Belgian 
block and sheet asphalt, brick gutters. $25,- 
000. F. H. Gates, city elk. 

Maryland State Hy. Dept., Baltimore, 
plans concrete paving 1 mi. Project 84, 
Anne Arundel Co. $28,380. J. N. Mackall, 
chn,. 

Md., Baltimore—Plans grading, curbing 
and paving with sheet asphalt on % in. 
concrete, Kenoak Ave. from Old Pimlico 
Rd. to Cross Country Blvd., and Cross 
Country Blvd. from Kenoak to South Aves; 
cement concrete paving Morello Rd. from 
Ailsa to Strathmore Aves., Etta Vista Ave. 
from St. Helens to Strathmore Aves., St. 
Helens Ave. from Morello Rd. to Etta Vista 
Ave., Ailsa Ave. from Morello Rd. to 150 
ft. east. R. K. Compton, 214 East Lexing- 
ton St., chn. and ch. engr, 

North Carolina — State Hy. Dept., Ra- 
leigh, rejected bids opened Aug. 30, grading 
and paving 7.57 mi. State Project 901, Bun- 
combe Co, $180,000. Will readvertise. 
Noted Sept. 14. 

North Carolina—State Hy, Dept., Raleigh, 
plans 18 ft. pavement through Red Springs 
and soil road from Hoke Co. line to 
northern limits of Red Springs, 2 mi. top 
soil and 4 mi. paving, State Project 391, 
Robeson Co., $26,000; 2.25 mi. macadam 
surface on causeway, 20 ft., State Project 
352, New Hanover and Brunswick Counties, 
$32,000. C. M. Upham, state highway 
ener. 

N. C., Ashboro—Sold $135,000 bonds for 
paving, laying sidewalks, etc. 

N. C., Lumberton—Sold $200,000 bonds 
for paving, sewer and water improvements. 

N. C., New Bern—Craven Co, plans 17- 
20 mi. road from Clark to Dover, shell 
rock. $240,000. D. W. Richardson, Dover, 
comr. 





N. C.. Raleigh — North Carolina State 
Hospital for Insane plans grading, curbing 
and paving 1.87 mi. driveways at hospital, 
here, asphalt on concrete, 16 ft. $60,000. 
G. F. Syme, Raleigh, engr. 

Ind., Hammond—Lake Co. plans grading 


and gravel surfacing 39,000 ft. C. Oliver - 


Holmes Rd., 16 ft. $74,500. R. Seely, 
Hammond, ener. 

Michigan — State Hy. Dept., Lansing, 
soon takes bids grading and gravel surfac- 
ing 44 mi. Assessment Dist. Rd. 348, Cal- 
houn and Barry Counties, $6,000 to $7,000 
per mile. F. F. Rogers, state highway 
comr. 

Mich., Detroit—Plans paving with 34 in. 
sheet asphalt on 8 in, concrete 6,700 sq.yd. 
Seminole Ave. from Harper to Auburn 
Aves., 26 ft., $23,430, 550 sq.yd. Indiana 
Ave, from Grand River to Fullerton Aves. 
26 ft., $2,650, 13,400 sq.yd. Six Mile Rd. 
from Grand Trunk R.R. to Arlington Ave. 
36 ft., $67,850, also 14 alleys with one 
course concrete, 15, 16, 17, 18 and 20 ft 
wide, totaling $45,375. J. W. Reid, city 
ener. 

Ia., Bettendorf—Making plans and re- 
ceives bids in spring 8,672 sq.yd. concrete 
paving, and 7,300 sq.yd. concrete or as- 
phaltic concrete with combined curb and 
gutter, $55,000. <A, F. Abramson, clk, 
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Streets and Roads (Continued) 

Minnesota—State Hy. Dept., St. Paul, 
plans gravel surfacing 16.9 mi. Project 280 
in Cass Co., $182,468 ; 8.56 mi, Project 287, 
Murray Co., $50,751; 12.24 mi. Project 
294, Lesner Co., $171,025. State Hy. Dept., 
1246 University Ave., St. Paul, engrs. 

Kan., Kansas City—Wyandotte Co, takes 
bids about Oct. 17, paving and grading 1 
mi. road and 2 mi, Golden Belt Highway, 
both 18 ft. waterbound macadam. O. K. 
Williamson, Court House, engr. 

N. D., Fargo—Cass Co, rejected bids Aug. 
25, gravel surfacing 18 mi. Red Trail High- 
way from Mapleton westerly. $30,000. 
W. R. Tucker, aud. Noted Aug. 17. 

Missouri—State Hy. Dept., Jefferson 
City plans 6.586 mi. road from Ken- 
neth to Paragould, 24 ft., Federal Aid 
Project 199, Dunklin Co., 17,834 cu.yd. 
earth excav., 9,123 cu.yd. bovcrow, 34,828 
sq.yd. concrete pavement 427,048  sq.yd. 
specification A gravel pavement, 54.9 cu.yd. 
concrete masonry, etc. ; 3.306 mi. road from 
Atchison Co. to Andrew Co. lines, 24 ft., 
State Aid Project 20.190, Holt Co., 32,475 
cu.yd, earth excav., 3,374 cu.yd. borrow, 
203.9 cu.yd. concrete masonry, 13,837 Ib. 
reinforcing for concrete masonry, etc.; 
6.015 mi. road from Chillicothe north- 
wardly, 24 ft., State Aid Project 20.193, 
Livingston Co., 41,362 cu.yd. earth excav., 
17,680 cu.yd. borrow 259.8 cu.yd. concrete 
masonry, ete.; 3.08 mi. Kings Highway 
from Portageville to Hayti, 24 ft., Federal 
Aid Project 173 A, Pemiscot Co., 5,052 cu. 
yd. earth excay., 9,538 cu.yd. borrow; 28,- 
825 sq.yd. specification A gravel pavement, 
15 ft. wide, 10 in. at center 8 in. at edges, 
50.8 cu.yd. concrete masonry, etc. ; 4.931 mi. 
road from Shannon to Ripley Counties, 24 
ft., State Project R 42-Sect. 4, Ripley Co., 
40,078 cu. yd. earth excav., 18,628 cu.yd. 
per 100 ft. overhaul, 239.1 cu.yd. concrete 
masonry, etc.; 4.886 mi. road from Hous- 
ton to Phelps Co. line, 24 ft., State Project 
toute 7, Sect. 77, Texas Co., 19,482 cu.yd. 
earth and 1,320 cu.yd. rock excav., 381 
cu.yd. borrow, 10,550 cu.yd. per 100 ft. 
overhaul, etc. B. H. Piepmeier, state high- 
Way engr. 

Tex., Alpine—Brewster Co. voted $300,- 
000 bonds to grade and gravel surface 80 
mi. State Highway 12. Noted Aug. 31. 

Tex., Bonham—Fannin Co, making plans 
grading and concrete paving 7.2 mi. State 
Highway 5 in Honey Grove Rd. Dist., 18 
ft. $228,555. P. B. Price, Honey Grove, 
resident engr. Rd. Dist. 4. A. S. Godde, co. 
ener. 

Tex., Decatur—Attorney Generals Dept., 
Austin, approved $150,000 bond issue for 
road improvements incl. Meridian Highway, 
in Wise Co. L. W. Taylor, co. engr. 

Tex.,, Vernon—Wilbarger Co. making 
plans grading and surfacing 2.24 mi. State 
Highway 5 west from Oklaunion, 18 ft., 
141.5 cu.yd. concrete and 13,739 Ib. rein- 
forcing in drainage structures, 1,200 lin ft. 
concrete curbing, 12,514 cu.yd.earth excav., 
24,176 sq.vd. concrete pavement, 72,938 Ib. 
reinforcing, $88,625; grading and paving 
5.69 State Highway 5, east and west of 
here, 18 ft., 2,400 lin.ft. concrete curbing, 
6.732 cu.yd. roadway and 4,204 cu.yd. bor- 
row excav., 49,056 sq.yd. concrete pave- 
ment, 65 sq.yd. concrete, 2,491 cu.yd. gravel, 
$176,755; 3.62 mi. State Highway 5 from 
3 mi. east of Tolbert to Pease River, 18 
ft., 32,909 cu.yd. earth excav., 38,255 sq.yd. 
concrete pavement, 116,860 Ib. reinforcing, 
189 cu.yd. concrete and 15,433 Ib. reinforc- 
ing in drainage structures. $141,937. J. B. 
Nabors, co. engr. 

Tex., Waco—McLennan Co. making plans 
grading, gravel surfacing with bituminous 
topping 3.7 mi. State Highway 7 east of 
McGregor, 16 ft. $33,465. M. Hannah, co. 


ener. 

Nevada—State Hy. Dept., Carson City, 
-Plans gravel surfacing 10 mi. Project 55 
and 11.9 mi. Project 56, Churchill Co., $109,- 
733 and $246,606 respectively; concrete 
paving 1.43 mi. Project 59, Lyon Co., $60,- 
153, 3 mi. Project 65, Washoe Co., $91,685. 
G. W. Borden, state highway engr. 

Wash,, Seattle — Rejected bids opened 
Sept. 8, paving llth Ave., et al. $26,999. 
Will readvertise. J, D. Blackwell, Hoge 
Bidg.. engr. 

Calif., Bakersfield—Had plans prepared 
grading, paving, etc., California Ave., 164,- 
980 sq.ft. grading, 121,628 sq.ft. grading 
and paving with 14 in. Warrenite bitulithic 
on 4 in. asphaltic concrete, 8,826 sq.ft. 
concrete gutter, 2,349 lin.ft. concrete curb, 
ete. W. D. Clark, city engr. 

Calif., Fresno—Had plans prepared grad- 
ing. paving, ete., Ferger Ave. between Olive 
and Relmont Aves., 132,054 sq.ft. grading, 
83,670 sq.ft. asphalt pavement, 9,194 sq.ft. 
concrete gutter, 3,785 lin.ft. concrete curb, 
17,923 sq.ft. concrete sidewalks, etc. ; Thorne 
Ave. between Hedees and Belmont Aves., 
188,890 sq.ft. grading, 113,900 sq.ft. as- 
phaltic pavement, 12,012 sq.ft. concrete 
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gutter, 2,442 lin.ft. concrete curb, etc.; 
Mariposa St. between F and G Sts., 25,208 
sq.ft. grading, 24,032 sq.ft. asphalt pave- 
ment, 1,129 sq.ft. concrete gutter, W. 
Stranahan, city engr. 

Calif., Oakland — Alameda Co., making 
plans paving 6 mi. Livermore-Pleasanton 
td., probably concrete. G. Posey, co. surv. 

Calif., Tracy—Had plans prepared grad- 
ing and surfacing 4th and 6th Sts., 3,160 
cu.yd. grading, 114,547 sq.ft. 14 in. Topeka 
top, 4,815 lin.ft. combination curb and 
gutter, 4,934 ft. concrete shoulders, etc. 
W. D. Harrington, city engr. 

Que., Montreal—Plans pavements on 592 
ft. Annette St., 13 ft., $3,940, 3,180 ft. Cas- 
grain St. 40 ft., $41,965, 1,990 ft. Regent St. 
30 ft., $20,550, 3,120 ft. Dechateaubriand 
St. 30 ft., $38,257, 1,766 ft. St. Catharine 
St. 20 ft., $12,694, 1,930 ft. Des Erables 
St. 30 ft., $19,341, 1,153 ft. Bordeaux St., 31 
ft., $11,323, 3,269 ft. St. James St. 50 ft., 
$43,378, 1,010 ft. Centre St. 45 ft., $15,330, 
1,520 ft. Lacasse St. 24 ft., $13,865, 1,758 
ft. Chambord St. 30 ft., $11,457; concrete 
sidewalks on 300 ft. Lacasse St. Tia 
$1.760, 2,065 ft. Notre Dame St. 5 ft., $12,- 
414, 732 ft. St. Zotique St. 10 ft., $7,870, 345 
ft. Bellechasse St. 11 ft., $2,831, 1,389 ft. 
Christophe Colomb St., 6 ft., $7,634, 7,384 
ft. DeLaRoche St. 15 ft., $25,938, 1,600 ft. 
Sth Ave. 5 ft. $5,060, 217 ft. Perras St. 5 
ft., $2,294, 480 ft. Jeanne Mance St. 5 ft., 
$1,898, 232 ft. Pine Ave. 12 ft., $1,570, 
1,990 ft. Regent St. 5 ft., $7,730, 1,964 
Monk Blvd. 6 ft., $7,590, 241 ft. Florence 
St. 5 ft., $1,143, 860 ft. Belmore Ave. 5 ft., 
$2,772, 7,130 ft. 7th Ave. 5 ft., $29,778, 1,768 
ft. Rosemount Blvd. 5 ft., $6,468, 1,758 ft. 
Chambrod St. 5 ft., $7,133, 2,009 ft. Old 
Orchard Ave. 5 ft., $8,870; cement slab 
sidewalks on 12,880 ft. St. Adele St. 4 ft., 
$10,549, 2,700 ft. Fabre St. 4 ft., $2,156, 275 
ft. Denormandville St. from Civic 1693 to 
Beaubien St. 4 ft., $246, and 290 ft. from 
Beaubien St. southerly, 4 ft., $246, 475 ft. 
Chambord St. from Beaubien St. to Civic 
1661, 4 ft., $393, and 1,668 ft. from Beau- 
bien St. to Civic 1668, 4 ft., $293, 2,950 ft. 
Frontenac St. 4 ft., $2,387, 2,328 ft. Ver- 
ville St. from Abraham to Dickson Sts. 4 
ft., $1,940, and 4,650 ft. from 4 ft. Beau- 
mont to Dickson Sts. 4 ft., $3,850, 5,932 ft. 
Stuart St. 4 ft. $14.774, 7,409 ft. Lanoraie 
Ave. 4 ft., $5,968, 2,844 ft. Ball St. 4 ft., 
$2,349, 478 ft. Stanley Park, 4 ft., $400, 790 
ft. Real St. 4 ft., $631. H. A. Terreault, 
dir. pub. wks. 

British Columbia—W. H. Sutherland, 
minister pub. wks., Victoria, takes bids 
early in spring, paving 734 mi. Pacific High- 
way from international boundary towards 
Vancouver, 6 in. concrete. $300,000. P. 
Philip, Pub. Wks. Dept., Victoria, engr. 


BIDS DESIRED 


Brooklyn—Oct. 4, by FE. Riegel- 
pres., Boro Hall, repaving 
portion of roadway of Flatbush Ave. 
extension between Concord and Nassau 
Sts., roadway of Furman St. from Fulton 
St. to Atlantic Ave., roadway of South 
9th St. from Kent to Wythe Aves., all 
foregoing grade 1 granite; roadway of 
Utica Ave. from Fulton to Bergen Sts., 
roadway of Neptune Ave. from West 36th 
St. to Warehouse Ave., both permanent 
asphalt. 

N. Y., St. George—Oct. 5, by J. A. Lynch, 
pres. Richmond Boro, Boro Hall, repaving 
roadway of Washington Ave. from Rich- 
mond to South Aves. also roadway of 
Henderson Ave. from Pelton Ave. to Bway., 
bituminous concrete. 

N. Y., Syracuse — Oct. 18 (change of 
date), by Bd. Contract & Supply, 4,960 sq. 
yd. Jasper St., 25 ft., $29,460; 5,790 sq.yd. 
Highland St., 27 ft., $34,860; 5,400 sq.yd. 
Teall Ave., 34 ft., $30,120; 6,130 sq.yd. 
Shuart Ave., 25 ft., $38,770; 11,550 sq.yd. 
Grand Ave., 25 ft., $60,930; 9,580 sq.yd. 
Cooleridge Ave., 25 ft., $56,080; 3.830 sq. 
yd. Merriman Ave., 25 ft., $23,210; 6,280 
sq.yd. Kellog St., 25 ft., $43,210; 4,090 sq. 
yd. Castle St., 30 ft., $24,400; 10,840 sq.yd. 
Crouse Ave., 32 ft., $60,640; 7.880 sq.yd. 
Walnut Ave., 34 ft., $55,190. Bids will pe 
reeived on asphalt, brick, bituminous con- 
crete, Portland cement concrete, and stone 
and concrete curbs. N. L. Pitts, City Hall, 
engr. Noted Sept. 21. 

N. J., Bridgeton—Oct. 3, constructing ap- 
proximately 17,500 sq~v?. sheet asphalt on 
cement concrete on State Highway Route 
6, Sect. 12-A, Shiloh Rd. and Broad St. 
Remington & Vosbury, city engrs. 

N. J., Cranbury—Oct. 2, by Twp. Com., 


N. Y. 
mann, boro 


paving 1.6 mi. Dey Rd. from Cranbury- 


River Rd. westward, 10,739 sq.yd. 
and 4,260 cu.yd. gravel surface, 


South 
concrete 
pipe, ete. 
N. J., Long Branch—Oct. 3, by Bd. City 
Comrs. paving Atlantic Ave. from Ocean 
Ave. to Liberty St., asphalt on concrete. 
J. W. Seaman, city engr.; adv. this issue. 
Pennsylvania — Oct. 17, by State Hy. 
Dept, Harrisburg, reconstructing 30 mi. 
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ee 


bituminous 
1 mi. bitumi: 
also rein.-con 
highway com: 


rein.-con., 18 mi, 
or rein.-con., and 
dam pavement, 
H. Biles, asst, 
issue. 

Pa., Pittsburgh—Oct. 11, by 
gheny Co., reconstructing 3,206 
burg Rd., 18 ft., asphaltic conc: 

Virginia—Oct. 10, by H. G. s 
State Hy. Com., Richmond, 
crete roadway, Route 3, Pro} 
ft. Henry Co., 25,726 cu.yd, 
lin.ft. pipe, 8,926 cu.yd. concret: 
reinforcing; 1.84 mi. concret: 

Route 18; Project S. 219, 12 ; 

Co., 5,500 cu.yd. excav., ete.: 5 ; 

nous macadam roadway, Route 

93 A 38 Kt. Augusta Co., 39,548 
excav., 175 cu.yd. concrete, 20,867 
forcing; 1.03 mi. bituminous adam 
roadway, Route 11, Project 217 \. js. 
Dickenson Co., 8,071 cu.yd. execay 

mi, bituminous surface treated ad 
1.89 mi. Route 11, Project 256, 16 ft. 7: 
well Co., 13,508 cu.yd. excav., 
concrete; 0.99 mi. surface treated Ca. 
dam, Route 21, Project 130, 12 ft. Fauna, 
Co., 3,845 cu.yd. excav.; 1.405 mi. surfa 
treated macadam, Route 21, Project 

12 ft., Fauquer Co., 8,488 cu.yd. exe: 
112 cu.yd. concrete, 7,240 Ib. reinforcing’ 
G. P. Coleman, highway comr. e 

N. C., Kenansville—Oct. 9, by Duplin 
Highway Comn., topsoiling about 15 
road from Alum Springs to Cobbs Schoo! 
House. $45,000. L. A. Beasley, : 
ville, chn. 

Ss. C., Charleston—Oct. 19, by Sanitary 
& Drainage Comn., 39 Broad St., impr: g 
9.55 mi. sections of road between ‘Tid 
Water Creek and Atlantic Coast line cross- 
ing near Meggetts, 62,190 cu.yd. common 
excav., 12,420 sq.yd. rein.-con. and 88.496 
sq.yd. plain concrete surfacing, 807 linft, 
rein.-con. pipe, 7,375 Ib. reinforcing, ete. 

8S. C., Ridgeland—Oct. 11, by Jasper Co, 
Hy. Comn., improving 9.79 mi. Sect. of Co. 
lumbia-Savannah Highway between her 
and Gillisonville, 45,893 cu.yd. common 
excav., 1,500 cu.yd. strippings, 24,094 ey, 
yd. sand clay or gravel surfacing, ete, 

Fla., Dade City—Oct. 16 by Highlands 
Special Road and Bridge Dist., Pasco Co., 
100 mi. road improvements. J. W. Turner, 
Lakeland, engr. 

Fla., Jacksonville—Oct. 2, 
Co. constructing road bed in 2 mi. San 
Jose Blvd., 16 ft., 11,000 cu.yd. earth 
excav., 6,000 ton bituminous macadam, also 
creosoted wood bridge over Christopher 
Creek, ete. $25,000. G, B. Hills Co. 
Barnett Bldg., engrs. 

Miss., Laurel—Oct. 9, by Mayor and Bd 
Comrs. brick paving, gravel surfacing, ete. 
J. H. Pace, street comr.; adv. this issue. 

Miss., Starkeville—Oct. 2, by Hy. Comrs. 
Special Dists. 1 and 4, Oktibbeha Co., con- 
structing Sturgis-West Point. Maben and 
Bradley Rds, in Dist. 4, and Double Springs 
Rd. in Dist. 1. J. R. Lang, chancery clk, 

Tennessee—Oct. 14, by State Hy. Dept. 
Nashville, grading and surfacing 2.21 mi. 
road from city limits to Belle Meade Road, 
Federal Aid Project 87, 24 ft., 2 in. bitumi- 
nous concrete on 6 in. concrete. D. Q. Me- 
Comb, ch. engr. 

Tenn., Athens—Oct. 5, by F. Stenhenson, 
city recdr., paving, ete., Jackson, Washing- 
ton, Ingleside and Madison Sts., incl., 28,317 
sq.yd. paving, 9,439 cu.yd. excav., 649 lin. 
ft. 12 in. pipe and trenching same, 3,0! 
lin.ft. 18 in. pipe, 175 cu.yd. concrete, 15,- 
764 lin.ft. curb, ete. R. P. Knight, mayor. 

Tenn., Coalmont—Oct. 16, by Grundy Co 
Hy. Com., grading 54 mi, highway from 
foot of mountain in Paynes cove to Frank- 
lin Co. line. J. B. Cochran, co. ener. 

0., Columbus—Oct 3. by W. H 
dir. Pub. Serv., grading, curbing, 
water services and sewer connections 
paving North St. from High St. to 
Ave., 550 ft. long, 60 ft. wide, brick $8 
asphalt $7,365. Pembroke Ave. from & 
dridge to Parkwood Aves., 441 ft. long, 9! 
ft. wide, brick $5,166, asphalt $4,548. Dune- 
din Rd. from High St. to Indianola_ Ave. 
2.378 ft. long, 60 ft. wide, brick, $74,886 
asphalt $67,271. Morgan St. from Broad 
to Broderick Sts., 161 ft. long, 40 ft wide, 
brick, $2,542, asphalt $2,202. Alley wes 
of Linwood Ave. from Mound to Fulton 
Sts., 410 ft. long, 25 ft. wide, brick $3.38- 
concrete $2,694, alley west of Linwood Ave. 
from alley north of Fair to Madison Aves. 
223.5 ft. long, 20 ft. wide, brick $2,454, 
concrete $1,738, 6,350 sq.vd. cement , 
walks on 18 streets, $17,417. R. H 
son. city engr. a 

0., West Park (Cleveland, P, 0.)—Oct: 
5. paving West 136th St., Kirton a 
Wakefield Aves., brick or asphalt. 7° 
exceed $25,000. J. Reitz, City Hall, ens 

O.. Wickliffe—See “Waterworks.” 

Ind., Bloomfield—Oct. 3, by Comrs 
Greene Co., gravel surfacing 12.59) 
Pearl West Rd.. 16 ft. $25,000. L. F 
Parker, Bloomfie'd, enrr. 
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greets and Roads (Continued) 

"oa indianapolis — Oct. 6, by Comrs. 
marion Co. concrete paving 2.8 mi. English 
Rie 26,895 sqyd. concrete on concrete, 
M09 cuyd. earth excav., 3,300 cu.yd. fill, 
199 cu.yd, conerate for bridge. $83,638. 
ee Grilith, Courthouse, engr. 

"ind. Laporte—Sept 30, by Comrs. La- 
norte C gravel surfacing 28,000 ft. Bear 
Rd $57,188, 9,000 ft. Bell Rad. $26,000, 14,- 
i ft, Sellerr Rd. $32,489, all 16 ft. P. 
Summy, Laporte, engr. 

Ind, Paoli—Oct. 2, by Comrs. Orange 
ny, paving 8,056 ft. Jerry Smith Rd., 18 ft., 
Cuted stone. $26,000, A. Boyd, Paoli, 


engt 

Sullivan—Oct. 2, by Comrs, Sulli- 
‘ =,’ gravel surfacing 12,000 ft. W. T. 
nix Rd. 16 ft, $38,823. W. L. Sisson, 
guilivan, engT. 
= Warsaw—Oct. 2, by Comrs, Kos- 
ciusko Co., gravel surfacing 15,500 ft. Levi 
Fruit Rd. 16 ft. $29,752. S. S. Boggs, 
yarsaw, engr. 
= Winamaec—Oct. 3, by Comrs, Pu- 
laski Co., gravel surfacing 74,185 ft. Jacob 
fetz Rd, 16 ft. $50,000; 2.75 mi. Redline 


Rd, 18 ft. $29,000; 15,900 ft. Burns Rd., 
16 it, $28,000. R, EB, Nutt, Winamac, engr. 


ichigan—Oct. 5, by State Hy. Dept., 
aie grading and surfacing 5.38 mi. 
Gate Trunk Line Rd. 18-18, Midland Co., 
96.796 cu.yd. excav., 79.3 cu.yd. 1:2:4 con- 
crete, 187.5 Cu.yd, .1:3:6 concrete, 3,706 
fp. reinforcing, ete, $40,000. Noted Sept. 21. 
Michigan—Oct. 10, by State Hy. Dept., 
Lansing, grading and surfacing 1.064 mi. 
state Trunk Line Rd. 22-9, 20 ft. Grand 
traverse Co., 4,097 cu.yd. excav., 11,490 
«j.yd. asphalt, concrete or bituminous con- 
crete. F. F. Rogers, state highway comr. 
la., Decorah—Oct. 8, by Auditor Winne- 
chiek Co. grading 6.25 mi. Federal Aid 
Project 98, Sect. C, from here toward Cal- 
mar, 109,536 cu.yd. earth, 693 cu.yd. loose 
nek and 2,770 eu.yd, solid rock excav., 
$26,900; Primary Rd. Project 121, Sect. F, 
from Calmar north toward here, 23,798 cu. 
yd, excav., 12,234 lin.ft. 6 in. tile, etc., 
$7,000. F. W. Arneson, Decorah, engr. 
Minn., Duluth—Jan. 7, by F. W. Borgen, 
aud. St. Louis Co., concrete paving on 
crushed rock, 2 mi, road between Eveleth 
and Gilbert, to form connecting link of 








Trunk Highway and State Rd. 3. $80,000. 
Rk, W. Acton, co. engr. 

8. D., Sioux Falls—Oct. 2, paving 12,199 
sq.yd, 8th St. from Weber to Cliff Aves., 


portland cement, bituminous concrete, or 
sheet asphalt; curbing 10 blocks 8th St. 
from Weber to Asylum Aves., and from 
°nd Ave. to tracks. $32,000. W. C. Leyse, 
city aud. 

Mo., St. Louis—Oct. 3, by Bd. Pub. Serv., 
%08 City Hall, recutting old granite block, 
supplying additional granite block and Pers 
ing same with cement grout filler on 5,000 
ft. Bway. from Chippewa to Arsenal Sts. 
$95,000. W. M. Horner, 300 City Hall, 
engr. 

Mo, St. Louis—Oct. 24, by Bd. Pub. 
Serv, 208 City Hall, recutting old granite 
block, supplying additional granite block 
and paving same with cement grout filler 
on 2,300 ft. Easton Ave, from Kingshigh- 
way to Mareus Ave. $30,000. W. M. 
Horner, 300 City Hall, engr. 

‘ Tex., Boahens—Oct. 9, Comms. Fount 

‘o. grading, gravel surfacing, etc., certa 
roads in Dist. 4, 62,174 cu.yd. earth, 861 
cuyd. borrow, 7,750 cu.yd. overhaul, 160 
cuyd. solid and 680 cu.yd. loose rock ex- 
cav, $22 lin.ft. 18-48 in. corrugated iron 
pipe, 65,214 Ib. reinforcing and 191,000 1b. 
structural steel, 36,478 gal. bituminous ma- 
terial, 2,000 cu.yd. concrete, 350,000 cu.yd. 
hauling road material. A. J. Goode, Bon- 
ham, engr. 

Tex., Dallas—Oct. 5, by A. C. Allen, judge 
Dallas Co., grading, surfacing, ete., 14.12 
mi. State Highway 6, Lancaster Pike, 4,185 
lin.ft. combined concrete curb and gutter, 
$9439 cu.yd. roadway, 20,918 cu.yd. bor- 
row, 4,200 ecu.yd. solid and 1,200 cu.yd. 
loose rock excav., 161,854 sq.yd. 2 in. 
bituminous macadam, 1,682.4 cu.yd. con- 
crete, 40,016 cu.yd. native stone, 27,394 
cuyd. crushed stone, 159,180 Ib. reinforc- 
mg and 66,778 Ib. structural steel. $574,- 
060. Nagle-Witt-Rollins Eng. Co., Court- 
house, dist. engrs. 

_ Tex., Georgetown—Oct. 10, by F. D. Love, 
judge, Williamson Co., surfacing road al- 
ready graded, 11.5 mi. State Highway 2-C 
between here and Travis Co. line, 108,317 
Sq.yd. bituminous macadam, alternate bids 
on 2 in. or 1 in, native limestone rock as- 
Phalt or 1 in. and 14 in. inverted penetra- 
tion asphalt topping. $50,000. R. 
Nichols co. engr. 

, Tex., Huntsville—Oct, 3, by Mayor, pav- 
ing various main streets, 4,000 lin.ft. curb- 


ing, 2.500 cu.yd, earth excav., 9,500 sq.yd. 
oon rie or rock asphalt on concrete. $30,- 


0. Leigh, city secy. 





Tex., Orange—Oct. 9, by E. S. McCarver, 
judge Orange Co., grading and surfacing 
.38 mi. Mauriceville Rd., 16 ft. 230 cu.yd. 
concrete, 10,000 cu.yd. earth excav., 16,733 
Ib. reinforcing, 15,000 cu.yd. surfacing, $46,- 
500; 4.25 mi, Lower Beaumont Rd., 14 and 
18 ft., 6,200 cu.yd. earth excav., 110 cu.yd. 
concrete, 6,656 Ib. reinforcing, 7,400 cu.yd. 
gravel or shell surfacing, $26,000; 2 mi. 
Oil Field Rd., 18 ft., 12.000 cu.yd. earth 
excav., 21,120 sq.yd. concrete, $62,500. J. 
E, Johnson, co, engr. 

Utah, Salt Lake City—Oct. 4, by City 
Comrs., 54,000 ft. concrete curb and gutter 
Capitol Hill Dist. $153,000. S. Q. Cannon, 
city engr. 

California—Oct. 16, by State Hy. Comn., 
Sacramento, grading and gravel surfacing 
13.5 mi. Sneath Rd. and Half Moon Bay 
Rd. A. B. Fletcher, state highway engr. 

Calif., Santa Rosa—Oct. 11 by Supervs. 
Sonoma Co., grading and asphalt surfacing 
3.05 mi. Petaluma-Sonoma Highway, Sect. 
B, 9,000 cu.yd. unclassified excav., 2,680 
cu.yd. crushed rock, 32,166 sq.yd. asphaltic 
surfacing, etc. R. P. Smith, Santa Rosa, 
ener. 

Calif., Stockton—Oct. 3, by Supervs. San 
Joaquin Co., 1.5 mi, Thomas Rd., 2350 ecu. 
yd. grading, 3,050 ton road gravel, 1,030 
ton crushed rock top course, 480 ton dress- 
ing for oil, 400 bbl. asphaltic oil; 1.5 mi. 
Jack Tone Rd., 3,000 cu.yd. grading, 3,800 
ton road gravel; 2.5 mi. Kettleman Rd. 
and Quimby Ave., 2,600 cu.yd. grading, 
5,830 ton gravel, 1,820 ton crushed rock 
top course, 850 ton dressing for oil, 700 bbl. 
asphaltic oil; 3.04 mi. Brackharshner Rd., 
3,500 cu.yd. grading, 4,900 ton road gravel, 
1,660 ton crushed rock top course, 770 ton 
dressing for oil, 510 bbl. asphaltic oil, 
34.27 cu.yd. rein.-con. for culverts; 4 mi. 
Peters Rd., 5.700 cu.yd. grading, 7,750 ton 
road gravel; 3.39 mi. Willow Glen Rd., 4,200 
cu.yd. grading 5,200 ton macadam rock; 
2 mi. Mt. Diablo Ave., 1,740 cu.yd. grading, 
2,920 ton crushed rock base, 1,170 ton 
crushed rock top course, 590 ton dressing 
for oil, 480 bbl. asphaltic oil. F. FE. Quail, 
co. surv, 

Calif., Tracy—Oct. 5, hy city Trustees, 
grading, paving, etc., Roosevelt, Taft, Win- 
deler, West 6th, 9th and 10th Sts., 5,705 
cu.yd, grading, 226,558 sq.ft. 4 in. gravel 
base with 2 in. asphaltic macadam top, 
13,755 lin.ft. concrete curb and gutter, 3,350 
lin.ft. 4 in. w.i. mains, 620 ft. of 6 in. vitr. 
sewer pipe, etc. $66,000. W. D. Harring- 
ton, city engr 

BIDS RECEIVED 


New York—H. S. Sisson, comr. State Hy. 
Dept., Albany, opened bids Sept. 20, im- 
proving (1) 8.91 mi, Highway 8135 Waw- 
beek-Lake Clear Jct., Part 1, Franklin Co., 
engrs. est. $283,225 (2) 0.99 mi. Highways 
1651-5683 t. Morris Village: Main St. 
also Chapel and Main Sts., Livingston Co., 
engrs. est. $93,022 (3) 3.47 mi. Highway 
1650, Pompey-Fabius, Onondaga Co., engrs, 
est. $117,040 (4) 1.74 mi. Highway 5686, 
Schuyler Lake-Cooperstown, Otsego Co., 
engrs. est. $70,463 (5) 1.48 mi. Highway 
5682 New Jersey State Line-Nyack, Part 4, 
Rockland Co., engrs. est. $57,666 (6) 4.08 
mi. Highway 8136 New Jersey State Line- 
Nyack, Part 3, Rockland Co., engrs. est. 
$167,573, reconstructing (7) 0.54 mi. Repair 
Contr. 3028 Highway 208, Cortland Co., 
engrs. est. $19,613 (8) 4.7 mi. Repair 
Contr. 3027 Highways 254 and 255, Monroe 
Co., engrs. est. $146,112 (9) 2.23 mi. 
Repair Contr. 3023 Highways 188 and 
5576, Ontario Co., engrs. est. $74,723, from 

J. A. Laporte, 9 St. Josephs Terrace, 
ane (1) $247,832. 

Cc. J. Burgess Co., Marcy, (1) $254,830. 

Bricon Constr. Co., Inc., Buffalo (street 
address not available) (1) $262,974. 

Rochester Foundation Co., Ine., Ro- 
snenist (street address not available) (2) 

2, . 

A. Yesu & Son, 27 Carroll St., Bingham- 
ton, (2) $90,655. 

H. C. Schroeder, 416 Merchantile Bldg., 
Rochester, (2) $91.838 (9) $73,853. 

Lane Constr. Corp., 37 Colony St. 
Meriden, Conn., (3) $105,632. 

Mondo Constr. Co., Inec.. City Bank 
Bldg., Syracuse, (3) $198,345. 

Cc, . Murray. 701 Westcott St., Syra- 
cuse, (3) $109,185. . : 

Morrell Vrooman, Inc., Gloversville, (4) 
$67.625. 

Guile & Ellsworth. New Rerlin (street 
address not available) (4) $68,367. 

O’Day Ambrose, Binghamton (street 
address not available) (4) $68.968. 

C. Vanderbilt Genl. Contg. Co., Inc., 24 
Elizabeth St.. West New Brighton, (5) 
$54,727 (6) $162,644. 

D. Schoentag, Inc., John St., Saugerties, 
(5) $56,711 (6) $165,723. 

uudke Bros., 33 Hockeborn Ave., Auburn, 
(7). $19,435. 

F. W. and J. J. Crouch, 84 Bronson Ave., 
Rochester, (8) $131,452. 
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Wieberg Bros., R.F.D., Forks, (8) $155 
130. 

M. H. Ripton, Rochester (street address 
not available) (8) $135,082. 

M Cc. Soper, 82 Cayuga St.. Seneca 
Falls, (9) $74,438. Noted Sept. 7. 

N. Y., Brooklyn—-E. Riegelmann, boro 
pres., Boro Hall, opened bids Sept. 25, grad- 
ing, flagging and curbing (1) East 37th 
St., (2) 82nd St.. repaving (3) Navy St., 
(4) Nassau Ave., (5) Wallabout St., (6) 
23rd St., from F. VPersicano, 350 Fulton 
St, (1) $1,550; T. B. Scott, 671 Halsey 
St., (1) $1,598, (2) $1.65; C. Gallagher, 
745 Dean St., (1) $1,654, (2) $1,683, (3) 
$8,071, (4) $40,053, (5) $34,164, (6) $21,- 
323; Grimm Constr. Co., 170 MeKinley St., 
(2) $1,683; L. Mangieri, 190 31st St., (2) 
$1,694; Greico Bros., 172 Russell St., (3) 
$8,729, (4) $40,293, (5) $34,842; Necaro 
Co., 97 Court St., (4) $42,827, (5) $37,480, 
(6) $22,217; M. J. O’Hara, 557 3rd St., (6) 
21,022. Noted Sept. 21. 

N. Y¥., New York—J. Miller, pres. Man- 
hattan Boro, Municipal Bldg., opened bids 
Sept. 25, widening and repaving (1) 57th 
St., (2) 25th St., (3) 26th St., (4) 20th St., 
(5) 30th St., ete., from P. J. Kearns Conte. 
Co., 2306 Creston Ave., (1) $18,539, (2) 





-” 


$15,418, (3) $14,617, (4) $29,211: Sicilian 
Asphalt Paving Co., 41 Park Row, (2) 
$16,022, (3) $16,205, (5) $14,682; Regan 


Towers Co., 124 West 121st St., (4) $30,- 
540; Brusstar Constr. Co., Harlem River 
and 150th St., (5) $14,080; Asphalt Constr. 
Co., 208 Bway., (5) $14,449. Noted Sept. 21. 

0., Shaker Heights (Cleveland, P. O.)— 
Paving East 161st and East 1638rd Sts., 
South Morland Blvd. from Lee Rd. to 
Fernway Ave., and South Morland Blvd. 
from Onaway Ave. to Lee Rd., from Cleve- 
land Trinidad Paving Co., The Arcade, 
Cleveland, $297,982: A. M. Pejsa, Euclid 
Heights Blvd., Cleveland Heights, $333,409, 

O., West Park (Cleveland P. O.)—Opened 
bids Sept. 13, paving with (a) asphalt, (b) 
brick, (1) Nichols Ave., (2) West 120th 
St. from Lorain to Cloverdale Aves., (3) 
West 125th St. from Linnett to Thrush 
Aves., (4) West 135th St. from Lorain to 
Cross Aves., (5) Lucille Ave. (6) Wil- 
liams Ave., (7) West 123rd St. from Lorain 
Ave. to Triskett Rd. (1-7 inclusive), involve 
11,920 cu.yd. excav., 229,442 sq.ft. brick on 
6 in. concrete, 26,138 sq.yd. asphalt and 
18,346 lin.ft. stone curb, (8) West 128th 
St., (9) West 123rd St. from Linnett Ave. 
to West 122nd St., (10) West 122nd St., 
(11) West 139th St. (8-11 inclusive) in- 
volve 7,110 cu.yd. excav., 135,140 sq.ft 
concrete base, 135,140 sq.ft. brick or 14,621 
sq.yd. asphalt and 10,434 lin.ft. stone curb, 
(12) West 126th St., (13) West 119th St., 
(14) West 125th St., from Lorain Ave. to 
Triskett Rd., (15) West 125th St. from 
Lorain to Linnett Aves. (12-15 inclusive) 
involve 5,080 cu.yd. excav., 95,650 sq.ft. 6 
in. concrete base, 95,650 sq.ft. brick or 10,- 
650 sq.yd. sheet asphalt and 7,960 lin.ft. 
stone curb, (16) Elsienna Ave., (17) West 
123rd_St. from Lorain to Triskett Aves., 
(18) West 129th St., (19) West 120th St. 
from Linnett to Thrust Aves., (20) West 
Park Rd. (16-20 inclusive) involve 10,010 
cu.yd. excav., 211,848 sq.ft. brick on 6 in. 
concrete or 23,539 sq.yd. asphalt and 16,402 
lin.ft. stone curb, from 

W. McHugh Co., c/o Pavers Exch., So- 
ciety for Savings Bldg., Cleveland, (la) 
$29,475, (3a) $11,119, (5a) $17,580, (6a) 
$14,647, (8a) $19,727, (8b) $26,681, (9a) 

(19a) $12,089, (10b) 
. (11b) $29,715, (12a) 
4,376, (13b) $5,969, (14a) 

.174, (15b) $19,414, (16a) 
$14,685, (17a) $15.083, (18a) $18,254, (19a) 
$11,783, (20a) $36,815. 

Baldwin Bros., 4500 Euclid Ave., Cleve- 
land, (1b) $33.286, (8b) $25,166, (14b) $21,- 
885, (18b) $23,360. 

Roehl Bros., West 25th St. and Clark 
Ave., Cleveland. (2b) $23,173, (10b) $13,- 
177, (20b) $47,780. 

ighway Constr. Co., Elyria, (4a) $18,- 
278, (Ta) $15,878, (12a) $13.289, (13a) 
$4,865, (15a) $15,097, (18a) $19,191. 

General Asphalt Paving Co., Marshall 
Bldg., Cleveland, (8a) $21.474, (9a) $9,177, 
(10a) $12,916. (11a) $23,973, (15a) $15,123. 

Fischer & Williams, (9b) $12,122. 

Freshwater Constr. Co., Natl Bildg., 
‘Cleveland, (11b) $29.461, (13b) $6,022, 
(14a) $18,069, (19b) $24,812. 

Garland Bros., Pavers Exch., Society for 


Savings Bldg., Cleveland, (16a) $15,828, 
(17a) $16,598, (19a) $11,865. Noted 
Sept. 7. 

Michigan — State Hy. Dept. Lansing, 
grading and surfacing 1.855 mi. State 


Trunk Line Rd. 32-4, Sect. D, Montmorenc 
Co., incl. 31,475 cu.yd. excav., 17.412 sq.yd. 
gravel, from Louks & Fenton, Whittemore, 
27,316; Cadwell & Sons, Boyne City, $27,- 
34; G. A. Leszezynski, Harbor ach, 
$28,765. 
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Streets and Roads (Continued) 


Michigan—State Hy Dept., Lansing, 
opened bids Sept. 20, grading and surfac- 
ing 4472 mi. State Trunk Line Rd., 39-3, 
Ionia Co., incl, 1,750 cu.yd. excav., 41,909 
sq.yd. gravel, from A. E. Chase & Son, St. 
Johns, $29,911; Saginaw Constr. Co., Sz gi- 
naw, (street address not available), $32,- 
287; aoe, Stockey & Wolcott, Delta, O., 
$38,146. Yoted Sept. 14. 

Minnesota—State Hy. Dept., St. Paul, 
opened bids Sept. 15, grading State Project 
2-99, 192,682 cu.yd. excav., Benson, Swift 
Co., from Kremer & Hog, 1727 LaSalle 

Minneapolis, $40,339, S. J. Groves & 

Co., 306 Globe Bldg., Minneapolis, 
$40,859, Barnard & Curtiss, 613 Globe 
Blidg., Minneapolis, $42,020. 

Tex., Coleman — Coleman Co. grading, 
gravel surfacing, etc., 10.58 mi. Highway 
7, Federal Aid Project 303, incl. 44.9 acres 
clearing, 49,678 cu.yd. borrow, 21,670 cu. 
yd. roadway, 4,07 cu.yd. loose and 4,295 
cu.yd. solid rock excay., 1,687.4 cu.yd,. con- 
crete, 187,050 Ib. reinforcing, from_Scar- 
brough & Davis, 100 Gaston Bldg., Dallas, 
$85,848; Wear & Thomas, Rogers, $86,842, 
F. P. Holt, Austin, (street address not 
grading and_ surfacing only, 
$46,924. ners, est. $87,477. 

Tex., Mason—Mason Co. grading and 
gravel surfacing 14.25 mi. State Highway 
9, Federal Aid Project 293, 18 ft., from F. 
P. Holt, Austin, $76,096; Kuykendall & 
Shelton, Temple, $82,038; R. G. Buckner 
& Sons, McDade, $82,758. Noted Sept. 7. 

Utah, Salt Lake City — Salt Lake Co, 
Comn., hardsurfacing 2.2 mi, 48th St. south 
from 9th St. east to Holiday Rd., (1) bitu- 
lithic, (2) concrete, (3) tarvia, from Moran 
Paving Co., Felt Bldg., (1) $49,603; Gib- 
bons & Reed, Keams Bldg., (1) $51,104, 
(3) $43,732; Campbell Paving Co., New- 
house Bldg., (1) $52,446, (2) $59,288, (3) 
$43,782; Strange & Uallandingham, Utah 
Savings and Trust Bldg., (2) $59,945; 
Gilkerson Constr. Co., Ness Bldg., (2) $62,- 
286; E. Smith, Keams Bldg., (3) $46,295. 
Noted Aug. 31. 

Seattle—Opened bids Sept. 15, 
improving Alki Ave., (a) 35,800 sq.yd. 
concrete, (b) 3,000 lin.ft. asphaltic, (c) 
7250 lin.ft. concrete, (d) 5,500 lin.ft. in- 
tegral curbing, (e) 3,700 lin.ft. concrete 
sidewalk, (f) 1,400 cu.yd, earth excav., (g) 
7,000 cu.yd. subgrade, from R. G. Steven- 
son, 1327 Northlake Ave., (a) $1.75, (b) 
$0.70, (c) $0.35, (d) $0.35, (e) $1.40, (f) 
$0.65, (g) $0.65, total $121,456, J. L. Smith, 
Pioneer Bldg., (a) $1.75, (b) $0.70, (ce) 
$0.45, (d) $0.25, (e) $1.40, (f) $0.55, (ge) 
$0.40, total $122,327, D. H. Traphagen, 
Walker Bldg., (a) $1.80, (b) $0.65, (c) 
$0.27, (ad) $0.30, (e) $1.40, (f) $0.50, (2) 
$0.20 total $123,390, engrs. est. $120,216; 
paving Taylor Ave., and changing street 
ear track, (a) 1,800 sq.yd. 7 in. asphalt, (b) 
1,700 sq.yd. sandstone, from V. Ramaglia, 
4415 Corliss Ave., (a) $2, (b) $2.50, ete., 
total $36,694; J. I. Smith, Pioneer Bldg., 
(a) $2, (b) $2.50, ete., total $38,480, engrs 
est $37,295. 

Calif., San  Francisco—Improving Col- 
lingwood St. between 2ist and 22nd Sts., 
(a) constructing rein.-con. retaining and 
step support walls, stairways, landing cop- 
ing, drains, gutters, curb armored offsets 
(b) 625 ft. 12 in. vitr. sewer (c) 110 ft. 8 
in. (d) 250 ft. 6 in. (e) 110 ft. 10 in. pipe 
culverts (f) 23,500 cu.yd. cut, from Eaton 
& Smith, 407 llth St., (a) $25,000 (b) 
$3.50 (c) $3.50 (dad) $3 (e) $2 (f) $1.30, 
total $70,700; Schultz Constr. Co., 46 
Kearney St., (a $30,000 (b) $4.20 (c) $3.80 
(d) $2.75 (e) $3.30 (f) $1.58, total $84,233. 

Que., Montreal—R. Bauset, city clk., 
opened bids paving Greene Ave. from St. 
Ambroise to St. James Sts., incl 5,150 sa. 
yd. 3 in. sheet asphalt, from Sicily As- 

haltum Paving Co., 60 St. Viateur St., 

27,965: Quinlan, Robertson & Janin Co., 
52 Duluth Bldg., $27,990; B. Brault Ltd. 
2855 Rosemount Blvd., $30,653. 

Que., Montreal—Opened bids asphalt 
pavements on (1) 4,080 sq.yd. of 3 in. 
Cartier St. from Demontigny to Lafontaine 
St. (2) 3.640 sq.yd. of 2 in. St. Valier St. 
from Belanger to St. Zotique Sts. (3) 3,100 
sq.yd. of 2 in. Bericourt St. from Hadley 
St. to Monk Blvd. (4) 8,600 sq.yd. Hadley 
St. from Church Ave. to Dubois St. (5) 
2,650 sq.yd. of 2 in. Sheppard St, from 
Hochelaga to Amity Sts. (6) 8,400 sq.yd. 
of 3 in. Rouen St. from Frontenac St. to 
Canadian Pacific Ry., concrete sidewalks on 
(7) 2,500 sq.yd. Rosemount Blvd. from ist 
Ave. to Cote St. Michel Rd., 5 ft. (8) 1,100 
sq.yd. Clarke St. from Mozart to Atlantic 
Sts., 5 ft. (9) 4,100 sq.yd. Omer St. from 
Notre Dame to Dubuisson Sts. 5 ft. (10) 
3,081 sq.yd. Maplewood Ave, from North- 
mount to Decelles Sts., 4 ft. (11) 2,400 sq. 
rd. Beaubien St. from De la Roche St. to 
»apineau Ave., 6 ft. (12) 980 sq.yd. Drolet 
St. from Faillon to Francois Coppee Sis., 
6 ft. (183) 1,084 sq.yd. Jarry St. from Boyer 


available) 
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to Lajeunesse Sts., 5 ft., from B. Brault 
Ltd., 2855 Rosemount Blvd., (1) $19,222 (2) 
$17,091 (3) $17,014 (4) $41,997 (5) $11,- 
523 (6) $46,814; Quinlan, Robertson & 
Janin Ltd., 52 Duluth Bidg., 


(3) $16,564 (4) $39,500 (6) $47,667; Sicily 
Asphaltum Paving Co., 60 St. Viateur St., 
2) $17,660; F. 
‘ 


( Lapan, 601 Lacordaire St., 
(7) $10,268 (8) $5,995 (9) $18,314; Duran- 
ceau & Duranceau, 152 Hamilton Ave., (7) 
$11,220 (8) $5,790 (10) $15,365 (11) $10,- 
560 ; Rondou, Corlier & Co., 3506 Christophe 
Colomb St., (12) $5,121 (13) $6,762. 


CONTRACTS AWARDED 


N. Y., New York—H. Bruckner, pres. 
Bronx Boro, to Asphalt Constr. Co., 2197 
Madison Ave., paving West 230th St. $11,- 
050, Hornaday Pl. $6,021, grading, curb- 
ing and laying sidewalks, etc., Whitlock 
Ave. from Southern Blvd. to bridge over 
Port Morris branch of New York Central 
R.R. $9,530; to Casper Helbock, 633 Wales 
Ave., grading, etc. Seymour Ave. $19,866; 
to M. Del Balso, 660 West 221st St., Whit- 
lock Ave. from East 148th St. to Leggett 
Ave. $19,344. Noted Sept. 21. 

N. Y., Richmond Hill—Dept. Parks, 
Municipal Bldg., New York, improving 
main drive in Forest Park, here, to H. EF. 
Kordes, 2577 Cooper St., Brooklyn, $72,931. 
Noted Sept. 14, 

N. J., Somerville—Somerset Co. paving 
2 mi. New Brunswick-Millstone Rd., con- 
crete, to Utility Constr. Co., 5 Spring St., 
New Brunswick, $79,909. 

Pa., Phila.—To Eastern Paving Co., 
Colonial Trust Bldg., paving Lebanon 
Ave., Ardleigh and Stafford Sts., $26,020, 
Torresdale Ave. from Lewis to Kinsey Sts., 
$29,082, Torresdale Ave. from Gillingham 
to Kennedy Sts., $37,773; to United Pav- 
ing Co., Colonial Trust Bldg., Lebanon 
Ave., $21,720; to J. J. Hughes, 1716 Race 
St., Rising Sun Ave., $116,850. Noted 
Sept. 14. 

Ww. Va., 
phalt Paving 
Hamilton, 0O., 
mi. Goshorn St. 


Charleston—To Andrews As- 
Co., 717 Rentschler Bldg., 
paving with oil asphalt 1 
and Piedmont Rd., 32 ft., 
$26,025, 0.9 mi. Greenbrier, Randolph and 
Madison Sts., 32 ft., $25,834, paving with 
Trinidad and oil asphalt 0.6 mi. California 
and Glenwood Aves., Wyoming, 7th and 
Elm Sts., 32 ft., $18,712; to G. T. Fogle & 
Co., Charleston, (street address not avail- 
able), paving with oil asphalt 0.4 mi, 2nd 
Ave., 24 ft., $8,669, 0.8 mi. Virginia St, 
32 ft., $34,089. 

W. Va., Weleh—McDowell Co. surfacing 
with rock asphalt Project 2166, to W. Sud- 
duth, Bluefield, $219,725; 54 mi. Project 
2168, to Albert Bros., Charlottesville, Va., 
$203,400. Noted May 25. 

North Carolina—State Hy. Dept., Ra- 
leigh, asphaltic concrete surfacing 7.85 mi. 
State Project 608, Anson Co., to R. M. Hud- 
son Co., Salisbury, $76,177; grading, clear- 
ing and asphalt paving 10.47 mi, State 
Project 822, Cleveland, Co., to Elliott & 
Sons, Spartanburg, S. C., $329,882; grad- 
ing, asphaltic paving and retaining walls 
on 7.85 mi. State Project 608, Anson Co., to 
Lampton & Burks, Cornelius, S. C., $244,- 
773; grading, reconstructing base course 
and 5 in. concrete base and 2 in. asphalt 
paving on 3.88 mi. State Project 615 Cabar- 
rus Co., to Thompson-Caldwell Constr. Co., 
Mooresville, $89,765; grading and asphal- 
tic paving 9.87 mi. State Project 460, Or- 
ange Co., to R. M. Hudson Co., Salisburg, 
$269,850; grading, asphaltic paving, rein.- 
con. bridges and culverts on 9.55 mi. State 
Project 658, Mecklenburg Co., to Union 
Paving Co., 30th and Locust Sts., Phila., 
$242,508; grading and plain concrete pav- 
ing 7.03 mi. State Project 328, Columbus 
Co., to L. L. Tindall, Waterford, Wis. 
$199,429, 2.52 mi. State Project 785, Wilkes 
Co., to D. J. Brookshire & Co., Nofth 
Wilkesboro, $71549 10.24 mi. State Proj- 
ect 528, Davidson Co., to Hagedorn Constr. 
Co., Thomasville, $322,804, 9.81 mi. State 
Project 589, Rockingham Co., to Chitwood 
& Driscoll, Reidsville, $295,432, 4.83 mi. 
State Project 876, Rutherford Co., to Fiske- 
Carter Constr. Co., Masonic Temple Bidg., 
Greenville, $132,968, 3.4 mi. State Project 
765, Surry Co., to Campbell Constr. Co., 
Georgia Home Bldg., Columbus, Ga., $102,- 
442; grading, plain concrete paving, rein.- 
con. bridges and culverts on 7.14 mi. State 
Project 184, Pitt Co., to Pub. Service Pro- 
duction Co., Terminal Bldg., Newark, N. J., 
$187,742, 1.58 mi. State Project 821, Cleve- 
land Co., to Davis-Wilcox Constr. Co., Bes- 
semer City, $54,720, 8.8 mi. State Project 
412, Durham Co., to L. L. Tindall, Water- 
ford, Wis., $229,621 2.1 mi. State Project 
590, Rockingham Co. and 2.22 mi. State 
Project 761, Surry Co., to G. R. Martin, 
Salisbury, $60,084 and $70,304 respectively ; 
grading, clearing and waterbound macadam 
paving 8.98 mi. State Project 380, Pender 
Co., to C. W. Lacy, Wilmington, $147,466; 
grading, clearing and gravel surfacing 11.06 
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mi, State Project 712, Ashe Co., 
Plott, Greensboro, $98,392; gradi 
soiling and Class “B” concrete on 
State Project 882, Rutherford Co., ; 
Willard & Son, Spartanburg, S, C 
12.41 mi. State Project 157 A, M 
to Jamison Bros., High Point 
grading, topsoiling and _retainiy 
4.97 mi. State Project 784, Wi! 
clearing, grading and topsoiling 
State Project 106, Bertie Co., also 
draining, clearing, topsoiling, 
“B” concrete on 12.36 mi. 
157 B, Mart’n Co., to J. F. Mulli; 
roy Co., ps h Wilkesboro, $48.6): 
anc 44,333 res rely 

Sept. 14. aw 

8. Cc. Charleston—Sanitary and 
age—Comrs, Charleston Co., surfac 
mi. road between Navy Yard a; 
terminals, incl. 5,564 cu.yd. common 
20,374 aq.yd. concrete surfacing 

onstr. Co., Greenvill 3,121. 
xen: @, $53,121, 

Tenn., Livingston—Paving various «tr 
Waterbound macada Jilliams Moe 
freesboro, $25,000. 7" °° P Williams, Mur. 

Ky., Henderson—Comr. 
Property, improving 
Indiana Constr. Co., 
Noted Aug. 10. 

Ohio— Dept. 


and 


Stat: 


Pub. Wks. 
5,315 ft. 2nd s; = 
Kokomo, Ind., $ 8,912, 


Highways an ub 
Columbus, grading 3.96 ae: 
and “EK” Alliance-Minerva Rd. Starl 
and 2.093 mi. Sect. “E” Canton-Can.!| 
Rd., Tuscarawas Co., to F, J. Mann & Sons 
Ashland, $27,852 and $19,783 respective.’ 
3 mi. spect. “A” Canton-Canal Dover Ra. 
and 2.22 mi. Sect. “B” CantonCanal 
Dover Rd., both Tuscarawas Co., to ¢ G 
Fuller, Canal Dover, $18,237 and $17'83) 
respectively ; 1.187 mi. Sect.: “Cc” Stryker 
Evansport Rd., Williams Co., to E. i. Man. 
ley, Mt. Pelier, $14,879; 2.58 mi. Sect. “te 
Stryker-Evansport Rd., Williams Co.,'to J 
Carey, Archibold, $4,065; reconstructing 
ne ” “—. =" Teckson-Pomervy Ra. 
2 gene am 039. 
A 8, Jackson Co., $4,039, 
O., Cleveland—Paving driveways j 
Highland Park Cemetery, 2 course com 
—_ = Garland Bros., Pavers Exch, So- 
ety Savi y 7,123 . 
a a Savings Bldg., $47,123. Noted 
0., Cleveland — Cuyahoga 0. 
House, paving Detroit Re ae 
prise Paving & Constr. Co., 8444 
$110,227. Sngrs. est, $132,178. 
Co., Court 


Sept. 21. 

0., Cleveland — Cuyahoga 
House, paving S.O.M. Center Rds., 3 and 
4, 13,300 cu.yd. excav., 13,040 ft.'5 x 20 
ft. — curb, 14,490 lin.ft. 4 in. vitr. 
sewer pipe, to Freshwater Constr. Co 
Natl. Bldg., $323,086. Engrs. est. $324,724, 
Noted Sept. 7. ” niceties 

o., Youngstown—Paving Pointview Ave. 
also Neilson Ave., from Powers Way to 
Pointview Ave., asphalt, to Kelley & 
Meyer, South Side Bank Bldg., $20,472 and 
$27,218 respectively; Lafayette St. and 
Salt Springs Rd., asphalt, to L. Tiberio, 1 
Ellenwood Ave., $16,840 and $7,933 re- 
spectively, 

Ind., Albion—Noble Co., gravel surfacing 
11.4 mi.+ Krieger Rd., 24 ft., and 5.2 mi. 
A. J. Rich Rd., 18 ft., to Baker, Agerter & 
Thompson, Indianapolis (street address not 
available), $105,473 and $47,551 respective- 
ly. Engrs. est. $114,533 and $55,523. Noted 
Aug. 24, 

Ind., Hammond—Lake Co., crushed stone 
and gravel surfacing 14,530 ft. Leo Bixe- 
man Rd., 16 ft., to See Teaming & Supply 
Co., Hammond, $27,400, $36,- 
814. Noted Sept. 14. 

Ind.. New Albany—Floyd Co., gravel 
surfacing 31,287 ft. Elizabeth and New Al- 
bany Ridge Rd., 16 ft., to J. E. Hodgins, 
6th and Jefferson Sts., Louisville, Ky., $59, 
975. Engrs. est. $55,000. Noted Aug. 24. 

Ind., Spencer—Owen Co., surfacing 
County Line Rd., crushed stone, to P. Rauff 
& Burch, Paragon, $28,426... Engrs. est. 
$31,000, a 

Mich., Detroit—To R. J. Powelson, 6415 
Troquois Ave., paving with one course con- 
crete 1,400 sq.yd. Alley 1567, 16 ft., $4,201. 
660 sq.yd. Alley 1575, 18 ft., $1,986, 430 
sq.yd. Alley 1576, 18 ft., $1,291; to Otls 
Cement Constr. Co., 806 Hammond Pldz.. 
700 sq.yd. Alley 1570, 18 ft., $2,130, 1.290 
sq.yd. Alley 1574, 20 ft., $3,863; to Smith 
Trucking Co., 3325 West Euclid Ave... 1,150 
sq.yd. Alley 1568, 18.67 ft., $3,469, 830 Sa- 
yd. Aa 1569, 20 ft., $2,498, 410 sq.yd. 
Alley 1571, 18 ft., $1,420; to A. F. Lester, 
1631 Dime Bank Bldg., 1,550 sq.yd, Alle: 
1572, 20 ft., $4,653; to J. Porath, 745 (ris- 
Sone” 1,270 sq.yd. Alley 1573, 20 ft. 

Mich., Detroit—Pennsylvania R.R., 1368 
Penobscot Bldg., grading and paving 6,100 
sq.yd. Summit St. team tracks, stone and 
concrete, to Meredith & McVaugh, 220 
Horton Ave., $30,000. 
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BRIDGE—C LARKSVILLE, TENN. 
Following are lowest three bids opened Sept. 14 by State Highway Dept., Nashville, 
for constructing bridge over Cumberland River, near Clarksville, (A) Nashville Bridge 


greets and Roads (Continued) 

., Waukegan—Road and Bridge Com- 

mittee at office C. E. Russell, co. supt. 
highways, Court House, paving Sect. X-15 
p, Grand Ave. from Gurnee westerly to 
Lake Villa Rd., portland cement_ concrete 
to Liberty Eng. and Constr. Co., 4238 
Grand _ Blvd., Chicago, $97,863. Noted 
Aug. 17. 
a Wauwatosa—Concrete paving, etc., 
ith, Windsor, and Thomas <Aves., 55th 
and 58th Sts., to Jacobus & Winding Con- 
crete Constr. Co, 1 State St., $33,373. 
Noted Aug. 24. 

Ja., Burlington—To W. J. Miller, Burling- 
ton, paving Mt. Pleasant St., 25,231 sq.yd. 
concrete $2.70, 851 sq.yd. brick $5.50, 8,000 
sq.yd. macadam $0.50, 8,400 ft. integral 
curb $0.35, 4,824 cu.yd, excav. $0.50. Noted 
Sept. 22, 1921. 

Iowa City—To Moore-Young Constr. 
Co, Waterloo, concrete paving 11,616 sq. 
ya. Prima’ Rad. Project 11, $2.76 per sa. 

a, 5.040 “in.ft. concrete curb and gutter 
1.25 per lin.ft., 8,783 cu.yd. excav. $0.70. 

Ia., Le Mars—Plymouth Co. grading 15 
mi. primary road between Remsen_and 
Kingsley, Divs. 1 and 2, Federal Aid Proj- 
et 181, 197,825 cu.yd. excav., to C. F. 
Betz, 305 Iowa Bldg., Sioux City, $0.179 
per cu.yd. for Div. 1, $0.177 for Div. 2. 

Ia, Sioux City — Paving 17,960 sq.yd. 
Lakeport Rd. from_Meyers Ave. to south 
city limits, to C. F. Lytle, 504 Nebraska 
st, $3.05 per sq.yd.; 7,960 sq.yd. Smith- 
land Rd. from South Olive St. to city limits, 
to Pickus Eng. & Constr. Co., 2316 East 
8rd St. 5,600 sq.yd. concrete $2.95 and 
2,360 sq.yd. strips $3.09. 

Kan., Ft. Scott—Paving various streets 
with vitr. brick, to Thogmartin & Gardner, 
Ft. Scott, $41,217. 

Tex., Coleman—Coleman Co. grading and 

avel surfacing 17.72 mi. State Highway 
F Federal Aid Project 194, 16 ft. to 
Womack Constr. Co., Sherman, $135,857. 
Noted Aug. 17. 

Tex., McKinney—Coliln Co. resurfacing 
with 5 in. gravel, 18 mi. Celina Rd, Dist. 
7, 14 ft., to L. Laney, Celina, $14,100, 14,000 
euyd. gravel furnsihed by county $28,500, 
engrs. est. $46,750; surfacing road already 
eraded, 7 in. rock base and 5 in. gravel top 
on 10 mi. Pike Dist., Rd. Dist. 18, 14 ft., 
to G. Stiff, McKinney, $32,500, 27,300 cu.yd. 
local surfacing furnished by county $1,800, 
engrs. est. $37,730; 20 mi. Plano Rd. Dist. 
28, 16 to D. H. Purvis & Son, Ft. 
Worth, $70,100, 54,800 cu.yd. surfacing: 
furnished by county, $20,000, engrs. est. 
$99,110. 

N. M., Roswell—Grading, curbing, gut- 
tering and paving various streets, to New* 
Mexico Constr. Co., Albuquerque, $179,000. 
Noted July 13. 

Nevada—State Hy. Comn., Carson City, 
erading and bituminous concrete paving 
159 mi. Project 48, Washoe Co., to Clark 
& Henry, Reno, $46,360, Noted Aug. 31. 

Utah—State Rd. Comn., Salt Lake City, 
grading and gravel surfacing 9.04 mi. road 
from Levan to Chicken Creek Dam 18 ft., to 
Paxton, Dorrity & Black, Kanosh, $54,039. 
Engrs. est. $54,680. Noted Aug. 31. 

Washington—State ey; oa, Olympia, 
paving 5 mi. Sunset Highway rom Issa- 
wuah to Preston, King Co., to Coluccio & 
Erickson, 1642 Lane St., Seattle, 40,546 sq. 
yd. cement concrete, $1.97, 3,286 lin.ft. con- 
crete gutter $0.80, 23,840 cu.yd. earth excav. 
$0.60, 930 cu.yd. solid and 1,320 cu.yd. 
loose rock excav., $2 and $1 respectively, 
total $132,603; 3.25 mi. National Park 
Highway from Elbe to Rainier Park Junc- 
tion, Pierce Co., to R. N. Bartlett, Jeffer- 
son, Ore., 34,170 sq.yd. cement concrete, 
$2.20, 5,070 cu.yd. earth excav. $0.35, etc., 
total $86,101; grading and graveling 7 mi. 
State Rd. 4 from Tonasket east, Okanogan 
Co., to Anderson & Nelson, Moison, 64,110 
cu.yd, earth excav. $0.24, 23,290 cu.yd. loose 
and 2,310 cu.yd. solid rock excav. $0.50 and 
$i respectively, 11,130 sq.yd. gravel sur- 
facing $1.95, total $68,748. Noted Aug. 31. 

Oregon—State Hy. Dept. Salem, poe 
concrete, paving 3.64 mi. oject 73, in 
Washington and Yamhill Counties, to Cum- 
mings LaPoint. McMinnville, $94,075. 

Calif., Crescent City—Grading and paving 
various streets, to Federal Constr. Co., 
Call Bldg., San Francisco, $206,000. Noted 
Aug. 17. 

Calif. Fresno—Grading and _ paving 
Farris Ave. between Belmont _and Hedges 
Sts, to California Road and Street Impvt. 
Co., Bank of Italy Bldg., $40,054; N and 
Ruder Sts, between Stanislaus and O Sts., 
W. F. Hanrahan, Griffiths-McKenzie Bldg., 
$104,931, Noted Sept. 21. 

_ Calif., Marysville—Paving various street 
intersections, 366,367 sq.ft. 14 in. warrenite 
Stalithie on 34 in. bituminous, to Warren 
onstr, Co,, Bacon Bldg., Oakland, $95,300. 





Co., Ft. Shelby Ave., 
(C) Virginia Bridge & lron Co., Memphis. 


1,150 sq.yd. rogle asphalt surface 2)-'n. 

256. 19 cu.yd. class A concrete 

37,891 Ib Themed steel bars - 

1,033,357 lb. fabricated structural stce! 

37,590 lb. steel castings aw encers 
398 Ib. iron castings. .......... 
Extended totals 


Nashville, (awarded contract) ; (B) Gould Contg. Co., Nashvijle > 
The unit bids were as follows: 


A B Cc 
$3.00 $2.75 2.2 
19.50 19.00 50 

05 .05 06 
0719 0725 .0728 
092 . 107 425 
055 .10 073 


$88,905 $91,219 


SEWER—PORTLAND, ORE. 


Bids were opened by city, Aug. 22, for constructing Lents District Sewer, (A) J. F. 
Shea, Henry Bldg.; (B) Jaconsen-Jensen Co., 407 Stanton St.; (C) Miracle Concrete 





Corp. All bids based on progress payments, Ordinance No, 41529. The unit bids were 
as follows: 

Section A A B Cc 
Monolithic sewer laid 6,328 lin.ft. 76 in $16.90 $16.00 $18.40 
770 lin.ft. 61x74 in 15.40 19.00 16.50 
4,280 lin ft. 61x63 in 14.90 15.50 15.10 
5,960 lin. ft. 61x60 in 14.40 15.00 14.80 
2,510 lin.ft. 61x57 in. 13.90 14.00 14.60 
2,540 lin.ft. 61x53 in 13.40 13.50 14.50 

Section B 
665 lin.ft. 56x71 in. monolithic sewer laid in open cut 14.90 21.50 15.60 
4,240 lin.ft. 56x71 in. monolithic sewer laid in tunnel, earth 16 40 24.00 20.00 
100 lin.ft. 56x71 in. monolithic sewer laid in solid rock 16.40 20.00 20.00 
4,240 lin.ft. tunnel excavation for 56x71 in. sewer, earth 18 50 17.00 16.50 
100 lin.ft. tunnel excavation for 56x71 in. sewer, solid rock 21.50 20.50 16.50 
4,000 lin.ft. 8 in. drain in gravel ; ; 40 .60 1.00 

Extended totals all items (61! items) $693,110 $698,450 $719,333 


a ee UTAH 
Following are lowest three bids opened Aug. 29, by city, for constructing water- 
works extension No. 1, (A) F. W. Spencer & Co., Ogden, (awarded contract); (B) 


Wheelwright Constr. Co., Ogden; (C) C. F. Dinsmore & Co., Eccles Bldg. These b 


ids are 


notable because, as stated in a letter to the Editor on p. 533 of this issue, the award of the 
contract for cast-iron pipe means that for the first time this material will be used instead 
of steel in the Ogden water-works distribution system. The unit bids were as follows: 


Schedule No. 1 





4 B © 

5,000 cu.yd. earth excavation and backfilling. . .. 
100 cu.yd. gravel fill : = 30 ” 30 % 00 
7 ton standard cast iron fittings 185.00 150.00 175.00 
1,520 lin.ft. furnishing and laying cast iron pipe 6 in. diameter 1.40 1.25 1.26 
9,300 lin ft. furnishing and laying cast iron pipe 12 in. diameter. 3.00 3.14 2.98 
2,350 lin. ft. furnishing and laying cast iron pipe 14 in. diameter. 3 85 3.% 3.70 
100 lin.ft. furnishing and laying cast iron pipe 18 in. diameter. . . 5.70 5.75 5.70 
27 furnishing and placing 6 in. double gate valves........... 31.00 30.40 35.20 
10 furnishing and pase 12 in. double gate valves...... . 88.00 86.00 91.10 
4 furnishing and placing 14 in. double gate valves..... . . 131.75 129.00 130.01 
1 furnishing and placing 16 in. double gate valves... .. 204. 170.00 165.10 
1 furnishing ant eens 18 in. double gate valves... . 3413.25 235.00 230.00 
7 fire hydrants, { in. hose connection and 4} in. steamer connection... 122.50 100.00 106.10 
3 fire hydrants, 2} in. hose connections. .. 99.70 80.00 83.17 
1 taking out and removing fire hydrants... . 15.00 7.00 16.00 
1 removing and resetting fire hydrants : 20.00 12.00 24.00 
100 lin.ft. taking up and removing old mains 4in. to 8in.... 02 .04 .10 
100 lin.ft. taking up and removing old mains 10 in. to 14in..... ; 30 y .20 
300 lin.ft. lowering existing mains 6 in. to 8in. diameter ; 10 20 50 
100 lin.ft. lowering existing mains 10 in. to 14 in. diameter 25 25 90 
10 cutting in special castings to existing mains 6 in. to 14 in 10.50 15.00 35.35 
10 cutting in valves to existing mains 6 in. diameter. 9 00 5.00 25.25 
10 cutting in valves to existing mains 8 in. to 12 in. diameter..... 10.00 10.00 40.00 
33 two-piece valve box with 34 ft. maximum length 6.50 5.60 6.50 
10 two-piece valve box with 4 ft. maximum length. 7.00 6.00 7.00 
2 12in. diameter Ross regulator... .. 342. 00 492.50 500 00 
1 manhole “A” complete in place with rim and cover 110.00 75.00 120.00 
1 cast iron frame and cover “A”... .. 20.00 30.00 36. 00 
10 cu.yd. furnishing and placing class ‘‘A" concrete 9.40 17.50 16.00 
10 cu.yd. furnishing and placing class ‘“B" concrete 9.40 15.00 15.00 
10cu.yd. furnishing and placing class “‘C” concrete 9.00 13.00 14.00 

Extended totals. $49,202 §$49,538 $50,094 

Schedule No. 3 
3.75 tons standard cast iron fittings, M.J.... 272.00 230.00 270 00 
1,520 lin.ft. furnishing and laying M.J. pipe 6 in. in diameter 4 1.03 ‘ : 92 
9,300 lin.ft. furnishing and laying M.J. pipe 12 in. in diameter 2.35 2.30 a 35 
2,350 lin.ft. furnishing and laying M.J. pipe 14 in. in diameter 3.02 3.05 3.10 
100 lin.ft. furnishing and laying M.J. pipe 18 in. in diameter. . 4.67 4.60 4 60 
Schedule No. 4 

3.75 ton standard cast iron fittings M.J......... $272.00 $230.00 $270 00 
1,520 lin.ft. furnishing and laying M.J. pipe 6 in. in diameter .90 80 80 
9 300 lin.ft. furnishing and laying M.J. pipe 12 in. in diameter , 2.09 2.05 2 10 
2,350 lin.ft. furnishing and laying M.J. pipe 14 in. indiameter....... is 2.75 2.81 2.85 
100 lin.ft. furnishing and laying M.J. pipe 18 in. in diameter.............. 4.11 4.18 4.20 


*Pipe in Schedule 3, pereiond and dipped; in Schedule 4, dipped. 
ule |. 


1 


Ont., Paris—C, B. Parker. town clk., 
and F. Barber & Associates, Ltd., consult. 
engrs., 40 Jarvis St., Toronto, 5,883 sq.yd. 
concrete pavement and curbs on Dundas 
and Dumfries Sts., to Hamilton Contg. Co. 
Home Bank Bldg., Hamilton. Engrs. est. 
$26,000. Noted Sept. 7. 


Industrial Works 


PROPOSED WORK 


Me., Dexter—A. Abbott Co. plans to re- 
build 2 story plant recently destroyed by 
fire. $100,000. Private plans. 

N. H., Bristol—See “Dams.” 

Mass., Springfield—B. J. Shaw, 125 St 
James Circle, plans 3 story, 78 x 112 
garage, brick, Harrison Ave. $100,000. 

Mass., Worcester—Waldorf System, Inc., 


are the same as in 


4. All other items in Schedules 3 and 4 


169 High St., Boston, having plans Epeogeee 
by J. M. seet. archt., 112 Water . Bos- 
ton, 1 story bakery, etc., 12,000 sq.ft. floor 
space, brick and concrete, Arch and Sum- 
mer Sts.. here, $40,000. 


R.1., East Providence (Providence P.O.) 
—Atlantic Refining Co., 715 Hospital Trust 
Bldg.. Providence, plans large receiving 
and distributing oil plant, about 20 storage 
tanks, pump houses, garages, etc., at Kettle 
Point, off Barrington Parkway. Private 
plans. 

R. I., Pawtucket—J. and P. Coats, Inc., 
366 Pine St., soon lets contract 2 and 3 
story, 95 x 370 ft. and 95 x 270 ft. mill ada- 
ditions, brick and timber. $375,000. Private 
plans 

N. Y., New York—I. Feldman, c/o C. B. 
Meyers, archt. and engr., 31 Union §q,, had 
plans prepared 2 story, 405 x 110 ft, ik, 
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Industrial Works (Continued) 


steel and concrete garage, plain foundation, 
West 150th St. $85,000. 

N. Y¥., Rochester—Don-O0-Lak Co. plans 
rebuilding portion of its paint and varnish 
plant destroyed by fire. $50,000. Architect 
not announced. 

N. Y¥., Kochester—Jensen-McCollum, Inc., 
plans 1 story, 18 ft. high, 45 x 100 ft. 
garage and 36 x 75 ft. and 25 x 50 ft. 
auto sales and service station, brick, tile 
and steel, Main St. $45,000. F. T. Jensen, 
in charge. 

Pa., Altoona — Penn Central Light & 
Power Co., 1809 Union Ave., plans to vote 
on $165,000 bonds for improving plant and 
lines. 

Pa., Greenville—Greenville Steel & Tron 
Co. having plans prepared for 1 story, 150 x 
500 ft. rolling mill, 1 story, 100 x 150 ft. 
open hearth, both steel and corrugated 
metal, 1 story, 60 x 450 ft. boiler house, 1 
story, 50 x 150 ft. machine shop, both brick 
and steel, 3 story, 50 x 100 ft. warehouse, 
rein.-con. and brick. $3,500,000. 
plans. Noted Aug. 24. 

Pa., McKees Rocks—Chesebrough Mfg. 
Co., 17 State St.. New York City, soon lets 
contract 2 story and basement, 106 x 143 
x 195 x 198 ft. brick finishing building, 1 
story, 36 x 39 ft. brick boiler house, 1 and 
2 story, 31 x 103 ft. tank house, etc., Stowe 


Private 


Twp. $1,000,000. Hunting-Davis Co., Cen- 
tury Bldg., Pittsburgh, archts. Noted 
June 8. 


Pa., Oil City—E. M. Bowen having plans 
prepared by W. H. Crosby, archt., Masonic 
Bldg., 3 story and basement, 70 x 80 ft. 
brick and steel repair shop. $45,000. 

Pa., Phila—Northern Storage Co. soon 
takes bids 3 story, 60 x 80 ft. rein.-con., 
brick and steel storage building, plain foun- 
dation, 11th and McKean Sts. © $100,000. I. 
W. Levin, Liberty Bldg., archt. 

Pa., Piteairn—Pennsylvania R.R., Broad 
St. Sta., Phila., soon lets contract 62 x 107 
ft. paint storage and airbrake shop, 1 story, 
103 x 424 ft. paint shops and bake oven, 
1 story, 14 x 26 ft. oil house, 1 story, 43 z 
203 ft. store house and welfare building, 
1 story, 16 x 31 ft. oxygen and acetylene 


storage building, all foregoing brick; 1 
story, 40 x 200 ft. rivet cutting building, 
1 story, 100 x 760 ft. freight car repair 
shop, steel frame with galvanized iron 
siding. $500,000. A. C. Shand, Broad 
St. Sta., engr. 


Pa., Pittsburgh—P. H. Butler Co., 17th 
and Pike Sts., having plans prepared by 
Hunting & Davis Co., archts., Century 
Bldg., 4 story and basement, 67 x 110 ft. 
brick and tile addition to warehouse, 17th 


and Pike Sts. $150,000. 
Pa., Pittsburgh—Hanlon Gregory Gal- 
vanizing Co., 24th St., having_ plans _pre- 


pared by J. E. Dwyer, archt., Forbes Mur- 
ray Bldg., 1 story, 100 x 400 ft. mill, 56tr 
and Butler Sts. $100,000, 

D. C., Wash.—J. McReynolds, 819 14th 
St.. N. W., having plans prepared by F. B. 
Pyle, archt., Evans Bldg., show rooms and 
service station. $150,000. 

W. Va., Charleston—Libby Owens Co., 
Nicholas Bldg., Toledo, O., plans six 2 
story, 45 x 250 ft. factory additions, brick 
and ‘steel, here. $300,000. Devore Co., 
908 Nicholas Bldg., Toledo, O., engrs. 

W. Va., Charleston—Owens Bottle Co., 
1401 Nicholas Bldg., Toledo, O., plans 1 
story, 300 x 360 ft. factory addition, steel 
and rein.-con. $150,000. Devore Co., 908 
Nicholas Bldg., Toledo, O., engrs. 

W. Va., Nitro—Nitro Pencil Co., plans 
rebuilding factory recently destroyed by 
fire. $90,000. Architect not announced. 

Fla., Orlando—oOrlando Utilities Co. 
plans 75 x 175 ft. electric generating plant, 
to be operated in conjunction with water- 
works plant. $300,000. 

Ala., Birmingham—Lehigh Portland Ce- 
ment Co., Young Bldg., Allentown, Pa., 
plans cement plant, near here, 1,000,000 
bbl. per year capacity. Architect not an- 
nounced. 

O., Cincinnati—J. A. Fay & Egan Co., 
John and Front Sts., having revised plans 
prepared by C. M. Stegner, archt. and engr., 
1.700 Union Trust Bldg., 1, 2 and 3 story, 
rein.-con., brick and steel machine _ shop, 
80,000 sq.ft. floor space, Paddock Rd. and 
Tennessee (Bond Hill) Ave. $400,000. 

O., Cleveland—City plans 3 story, brick, 
steel and timber or concrete warehouse, 
East 79th St. and Woodland Ave. $150,000. 
H. Kregelius, 604 City Hall, archt. 

0., Cleveland—J. Mathers, 2061 West 
20th St., had plans prepared by’ W. Marko- 
witz, archt., 228 Union Bldg., 1 story, 66 
x 66 ft., brick and timber garage, plain 
foundation, 1860 West 22nd St. $40,000. 
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_Ti., Waukegan— Hewes Garage, 334 
North Genesee St., having plans prepared 
by Natl Constr. Co., engrs., 490 Virginia 
St., Milwaukee, Wis., 2 story, 50 x 66 ft. 
garage addition, rein.-con. and brick, plain 
foundation, here, $40,000. 

Wis., Jefferson—Probst Bros., c/o E. 
Probst, having plans prepared 1 story, 50 
x 90 ft. garage and repair shop, brick, 
rein.-con. and steel, plain foundation. $40,- 
000. Private plans. 

Wis., Sheboygan—Schneidewind & Zehms, 
1401 Indiana Ave., plans 2 story, 70 x 100 
ft. garage and repair shop, brick, rein.- 
con, and steel, plain foundation, Indiana 
Ave, $45,000. Architect not selected. 

Ont., Niagara Falls—Rome Wire Co., 
Rome, N. Y., plans 2 story, 40 x 250 ft. 
brick and steel factory. To exceed $75,000. 
Architect not announced. 


B. C., Vancouver—Adkison & Dill, local 
capitalists, 325 Howe St. are seeking 
franchise from City Council to build central 
heating plant and distributing system to 
burn lumber mill waste. $500,000 to $1,- 
000,000 depending on demand for service. 
Another syndicate headed by H. A. Flood, 
1213 Ave. A, Tacoma, Wash., is also trying 
to obtain this franchise. 


B. C., Vanecouver—Seaman Paper Mills, 
208 South La Salle St., Chicago, IIL, plan 


paper mills, here. $3,000,000. Ws. ane 
Simons, 39 South La Salle St., Chicago, 
Ill, engr. 
BIDS DESIRED 
Conn,, Stamford—Emmens & Abbott, 
archts., Washington Bldg., taking bids 3 


story, 75 x 100 ft. factory addition, brick 
and steel, plain foundation, Beckley Ave., 
for S. and J. Gruber, 544 Main St. $60,000. 


N. Y., Batavia—P. W. Minor & Son, State 
St., taking bids 4 story, 43 x 140 ft., con- 
crete and steel addition to factory. $100,000, 
F. H. Homelius, c/o owner, archt. 

N. Y¥., Creedmoor (Jamaica P. 0.)—See 
“Buildings.” 

N. ¥., New York—A. Lewisohn, 61 Bway., 
2 story, 175 x 230 ft., brick, steel and con- 
crete garage, plain foundation, 4360 Bway. 
$75,000. Work will be done by separate 
contracts. Private plans, 


Pa., Manor—Amer. City Eng. Co., engrs., 
Peoples Bank Bldg., Pittsburgh, taking bids 
1 story and basement, 110 x 130 ft. and 30 
x 65 ft. brick machine shop and foundry, 
here, for Robertshaw Mfg. Co., Youngwood. 


Pa,, Phila.—General Electric Co., River 
Rd., Schenectady, N. Y., taking bids 140 
x 175 ft. addition to factory, rein.-con., 


brick and_ steel, plain foundation, 7th and 
Willows Sts., here. Private plans. 


0., Cleveland—Oct. 16, by Bd. Educ., 
East 6th St. and Rockwell Ave., 4 story 
and basement, 104 x 144 ft., brick, steel and 
rein.-con. warehouse, plain foundation, East 
63rd St. and Waterman Ave. $250,000. W. 
R. McCornack, East 6th St. and Rockwell 
Ave., archt. Noted July 6. 


Mich., Detroit—See “Buildings.” 


IilL., Chieago—Dubin & Eisenberg, archts., 
19 West Washington St., receiving bids 3 
story and basement, 50 x 100 ft. factory, 
rein.-con., brick and steel, 1006-10 West 
Madison St. Owner’s name withheld. 


Ill.,. Chicago—E, P. Rupert, archt., 19 
South La Salle St., receiving bids 1 story, 
100 x 150 ft., rein.-con., brick and steel 
garage, Cicero Ave. near George St., for 
Luther Bros., 3523 North Cicero Ave. 
$60,000. 

Ill., Chicago — Z. E. Smith, archt., 305 
East 55th St., receiving bids 1 story, 75 
x 160 ft., rein.-con., brick and steel garage, 
Ogden and Ridgeway Sts., for F. G. Arnold 
Co., c/o architect, $50,000. 


Ill., Chieago—A. V. Teisen, archt., 4504 
North Kedzie Ave., receiving bids 1 story, 
110 x 1125 ft. rein.-con., brick and steel 
garage and store, Irving Park Blvd. and 
Richmond St. $50,000. Owner’s name 
withheld. 


Wis., Green Bay — Foeller & Schoeber, 
archts., Nicollet Bldg., taking bids 2 story, 
100 x 105 ft. dairy and power boiler 
house, brick, rein.-con. and steel, plain 
foundation, for Fairmont Creamery Co., 200 
North Bway. $60,000. 

Wis., Milwaukee — E. G. Schroeder Co., 
engrs. and archts., 405 Bway., taking bids 
1 story, 130 x 150 ft. factory and office, 
brick and steel, plain foundation, Keefe 
Ave., for Milwaukee Air Power Pump Co., 
886 3rd St. 

Wis., Milwaukee—M. Tullgren & Sons, 
archts., 425 East Water St., taking bids 1 
story, 30 ft. high, 75 x 150 ft. film storage 
house, brick and concrete, plain foundation, 
Wells and 8th Sts., for Republic Bldg. Co., 
c/o Architects. $60,000. Noted Nov. 24. 
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tines 
CONTRACTS AWARDF) 
Me., Old Town—Old Town \' c 
story, 60 x 90 ft. storage war. oe 
and timber, to H, Purrington oil ™ 


ville, $60,000. 


Mass., East Braintree (Bost«) 
Massachusetts Oil_and Refinin 
Washington St., Boston, wil] 
and concrete oil separator structs; 





Ave., here, by day labor. $50.16 ws : 
plans, 7 Ja 
Mass., Indian Orchard (Springs p 
—Indian Orchard Co., Indian “0. Hg | 


story, 40 x 60 ft., brick and concr bol 
house, plain foundation, at plant. +, 0.” 

Ranger Constr. Co., 20 Bond St. 
Archts. est. $75,000. . 


Mass., Springfield—B. E. Shaw re 
James Circle, 3 story, 80 x 112 ft. o3, 
brick, concrete and steel, plain fori. 
to E. Radding Constr. Co., 186 \Woory3 
ton St. Archts. est. $100,000, : 

Mass., Springfield—Victor Spor: Gooa 
Co., Birne Ave., 3 story, 43 ; 15 ft rs 
tory, brick and concrete, plain { eee 
Birnie Ave. to F. T. Ley & Co., inc, 494 
Main St. Archts, est. $75,000. aoe 

Mass., Worcester—A. J. Booth. ; 


Chapin, archt., 340 Main St., w oats 
story, 95 x 103 ft. garage and s rvice sta- 
tion, brick and rein.-con., plain foundation, 
Park St., by day labor. $150,000, 
R. L., Manville—Manville Co., 1 ana 


story addition to plant, 50,000 sq.ft. a. 
space, brick and steel, plain foundation. :, 
C. B. Maguire Co. Turks Head Blue 


Providence. Archts. est. $100,0 





. R. IL, Providence — New Down Toy n 
Garage, Inc., 704 Industrial Trust Bldg 
2 story garage and service station, rein 





con. and brick, plain foundation, R 
St., to F. L. Pierce, 201 Union Trust 
Archts. est. $150,000, 

N. Y., Albany—Kushrer & Covperberg 
15 Central Ave., 2 story, 65 x 240 ft 
rein.-con., brick and steel garage, Columb. 








St., to Panzieri & Hogan, 90 State St., 
$75,000. . 

N. Y¥., Dunkirk—Skelton Shovel (o., c/o 
Chamber of Commerce, large shovel factory, 


East Lake Rd., to Frid Constr. Co, 


Buffalo 
(street address not available). 


Engrs, est. 


$125,000. Noted Aug. 24. 
N. J., Atlantic City — Philadelphia & 


Reading R.R., Reading Terminal, Phila 
1 story, 71 x 100 x 157 ft. warehouse and 
1 story, 30 x 60 ft. garage, Baltic and Dela- 
ware Aves., here, to F. A. Havens Co., 845 
North 19th St., Phila. 

Pa., Phila.—Traylor Eng. Co., 8 story 
124 x 205 ft. rein.-con., brick and steel 
factory, plain foundation, Broad and Lehigh 
Aves., to W. Steele & Sons, 16th and Arch 
Sts., $455,000, 


Cleveland—M. Braduloo, 9123 Laisy 
Ave., 1 and 2 story and basement, 68 x 109 
ft., brick and timber bakery and commercial 
building, East 116th St. and Buckeye Rd. 
to J. K. Vanis, 13701 Kinsman Rad. Archts. 
est. $45,000. 

0., Cleveland—A, Sogg, archt., 319 Hip- 

podrome Bldg., 2 story, 35 x 50 ft., ice 
cream factory, brick and _ timber, plain 
foundation, 10521 Superior Ave., to De 
Lorenzo & Botempo, Finance Bldg., for J 
O. Stein, 822 Leader-News Bldg.., Archts. 
est. $40,000. Noted Aug. 24. 
_ Mich., Detroit—Kroger Grocery & Bak- 
ing Co., 817 Main St., Cincinnati, O., 2 and 
3 story, 55 ft. high, 203 x 424 ft. bakery 
and warehouse, rein.-con, and brick, plain 
foundation, Merritt Ave., to J. Finn & Co 
7720 Plymouth Rd., $300,000. 

Mich., Detroit—Pennsylvania RR., 
Penobscot Bldg., steel frame for first unit 
of freight house, 1 story, 68 x 700 ft. 3rd 


9974 


and Larned Sts., to Amer. Bridge Co., 2273 





1368 


Beecher Ave., $200,000; foundation work 
and piers to W. E. Wood Co, 1895 Ford 
Bldg., $75,000. Completed building to be 
of brick, steel and concrete. 

Mich., Hamtramck (Detroit P. 0)— 
Dodge Bros., Jos. Campau Ave., Detroit, 


will build 8 story, 200 x 400 ft. rein.-con. 
and brick factory, plain foundation, Jos 
Campau Ave., by day labor. = $1,500,000 
Smith, Hinchman & Grylls, 800 Marquette 
Bldg., Detroit, engrs. Noted Sept. 1. 

Ii, Chieago — Florence Art Co. ¢° 
Minchin, Spitz & Co., archts., 19 West Jack- 
son Blvd, 4 story, 50 x 108 ft. factory, 
rein.-con., brick and steel, North California 
Ave. and George St., to J. H. Bickley, 1" 
South La Salle St. Archts, est. $125.10. 

Il, Chieago—Ilinois Publishing and 
Printing Co., 327 West Madison St. ° 
story, 125 x 240 ft. printing plant, rein.- 
con., brick and steel, La Salle and 26th 
Sts. to Simpson Constr. Co., 133 West 
Washington St. Archts. est. $500,000. 
Noted Aug. 17. 
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Industrial Works (Continued) 


flL, Oak Park—Snow Bros., 1011 South 
“ ) story, 66 x 165 ft. garage, rein.- 
on. brick and steel, 1028 South Blvd., to 
oncClintock, 107 North Park Ave. Archts. 
"860.000, 
wot, oe Oakland—Hebern Electric Code, 
Inc, Bank of Italy Bldg., 3 story, 100 x 
Inet. rein.-con. factory, 8th and Harrison 
sts, to P. Je Walker Co., Monadnock Bldg., 
San Francisco, $150,000. Noted Aug. 24. 


Buildings 
PROPOSED WORK 


Mass., Easthampton — High School — 
town having sketches made by P. B. John- 
son and R. B. Warner, archts,, 310 Main 
S Springfield, 2 story, 104 x 256 ft., 
brick. $250,000. Noted March 9. 

7 , Pittsfield—High School—Plans 3 
sory, brick plain foundation, East and 

‘nd Sts. $500,000. Architect not selected. 
“Mass. Springfleld—Store and Office—E. 
Radding, 264 Main St., plans to convert 
church into theatre, and erect office build- 
ing on land in front of church, State St. 
$175,000. Owner will probably build. 

Mass. Worcester. urch—Grace Epis- 
copal Church, c/o H. D, Brewer, chn. build- 
ing com, 19 Oxford St., soon lets contract 
| story and basement, 60 x 180 ft., brick, 
stone and steel, Main and State St. $300,- 
000 Coolidge & Carlson, 89 State St., Bos- 
ton, archts. Noted June 1. 

Mass., Worcester—Clubhouse—W orcester 
Hebrew Athlete Club, 60 Green St., plans 
clubhouse. $150,000. BE. H. Pofcher, cha. 
Architect not selected. 

R. L, Pawtucket—School and Convent— 
St. Edwards Roman Catholic Church, Hope 
and Weeden Sts., soon lets contract 2 story 
ind basement, 70 x 102 ft. school, and 2 
sory 37 x 80 ft. convent, brick, _sTeel 
$150,000. J. F. O'Malley, 75 West- 
minster St., Providence, archt. 

Conn., Hartford—Busine . S. Nelson, 
24) Trumbull St., having ee prepared 
by F. C. Walz, archt., 407 Trumbull St., 6 
story, 100 x 130 ft., brick, concrete and 
steel, Church St. $200,000. 

N. Y., Brooklyn—Exchange—New York 
Telephone Co., 15 Dey St., New York, 
having plans prepared by McKenzie, Voor- 
hies & Gmelin, arehts. and engrs., 342 
Madison Ave., New York, brick, steel and 
stone, plain foundation, 3rd Ave., here. 
$425,000. 

N. ¥.. New York—Exchange—New York 
Telephone Co., 15 Dey St., soon lets con- 
tract brick, steel and stone, plain founda- 
tion, East 184th St. $200,000. McKenzie, 
Voorhies & Gemlin, 342 Madison Ave., 
archts. and engrs. Noted April 20. 

N. ¥.. New York—Exchange—New York 
Telephone Co., 15 Dey St., soon lets contract 
2 story, brick, steel and stone addition, 
plain foundation, West 36th St. $1,200,000. 
McKenzie, Voorhies & Gmelin, 342 Madison 
Ave, archts. and engrs. Noted May 18. 

N. Y.. New York — Hotel — Belleclaire 
Hotel, Bway. and 77th St., having plans 
prepared 10 story, brick, steel and stone 
\ddition, plain foundation, 77th St. near 
Bway. W. Guzzardi, owner. Private 
plans 
_.N. Y¥., New York — School — Ba, Educ., 
00 Park Ave., having plans prepared by 
C. B. J. Snyder, archt. and engr., Concord 
St. and Flatbush Ave., Brooklyn, P. S. 121, 
brick, steel and stone, plain foundation, 
East 102nd St. and 2nd Ave. $500,000. 
J. Y., Niagara Falls—Hospital—Niagara 
Falls Memorial Hospital, 640 11th Ave., 
plans large addition and improvements to 


frame. 





oer $250,000. Architect not an- 
N. Y., Phelps—School—Plans $175,000 


bond issue for new_school in Dist. 8. Archi- 
ect not selected. 

N, Y., Saratoga Springs—High School— 
Ba, Educ, rejected bids opened Sept. 18, 
new high school, Lake Ave. $400,000. Will 
Nadvertise. Coffin & Coffin, 522 5th Ave., 
‘ew York archts, and engrs. Noted Aug. 31. 

N. J., Camdem—Terminal—Philade = 
& Reading R.R., Reading Terminal Sta., 
Phila, soon takes bids 1 story, 42 x 115 


ft. and 2 story, 105 x 328 ft. terminal 
huildings, Kaighs St. here. S. Wagner, 
Phila. ch. engr. 


Pa., Alteona—Business Block—Bell Tele- 
phone Co., 18th and Arch Sts., Phila., plans 
6 story and basement, 110 x 140 ft. rein.- 
con., brick and steel, 12th Ave. and 16th 
no - heres, $1,000,000. Architect not 

Pa, Beaver—College—Beaver College 
plans college buildings. $1,000,000. J. W. 

horburn, pres, 
> 28. Grove City—Hotel—Grove City Hotel 
orp., c/o C. Harshaw, Grove City, having 
Mal prepared by Owsley Co., archts., 1301 
«ing Bank Bidg., Youngstown, O., 4 
cone 100 x 100 ft. rein.-con., brick and 

‘el, $150,000, Noted Sept. 7. 


Pa., Merion Sta,-— Academy — Sisters of 
Mercy soon take bids 4 story and base- 
ment, 45 x 70 ft. and 45 x 192 ft. stone, 


here. $200,000. F. F. Durang, 1220 Chest- 
nut St., Phila., archt. 
Pa., Phila. — Office — Insurance Co. of 


North America, 232 Walnut St., soon takes 
bids 20 story, rein.-con., brick and steel, 
plain foundation, 16th and Arch _ Sts. 
$1,500,000. Stewartson & Page, 315 South 
15th St., archts. Stone & Webster, Real 
Estate Trust Bldg., engrs. 

Pa., Pittsburgh — Court House — Comrs 
Allegheny Co., Court House, having plans 
prepared by Rutan, Russell & Wood, 
archts., Century Bldg., altering and build- 
ing addition to court house, 5th Ave. and 
Grant St. $450,000. 

x Pa., Wilkes-barre—Business—F. P. Slat- 
tery plans 3 story, 60 x 70 ft. brick, South 


Main St. $150,000. Architect not an- 
nounced. 
Del., Newark—Library—University of 


Delaware conducting campaign to _ raise 
$230,000 for library on campus. E. C. 
Johnson, chn. campaign com. 

Del., Newark—High School—Bd. Educ. 
plans 2 and 3 story, 140 x 260.ft. Total 
cost $400,000, full Speregecotion not avail- 
able. Portion of allan will be con- 
tracted for at this time, $160,000 available. 
Gilbert & Betelle, 546 Broad St., Newark, 
N. J., archts, 

D. C., Wash.—Apartment—J. M. Donn, 
archt., 1147 Connecticut Ave., N. W., pre- 
paring plans 8 story, 112 x 412 ft. apart- 
ment. 1,000,000. Owner’s name withheld. 

> ie Wash. — College — Christian 
Brothers, Armendale, Md., having plans 
prepared by Murphy & Ohnsted, archts., 
1413 H St., N. W., for brick and stone col- 
lege buildings, here. $500,000. 

D. C., Wash.—Hotel—Powhatan Hotel 
Co., 18th St. and Pennsylvania Ave., N. W., 
plans 10 story addition. $500,000. Archi- 
tect not selected. 

W. Va., Morgantown—Chemistry—Uni- 
versity of West Virginia, c/o State Bd. 
Control, Charleston, had plans prepared by 
Davis & Dunlop, archts., 1713 Samson St., 
Phila., 4 story and basement, 79 x 254 ft. 
and 40 x 79 ft., brick and steel. $400,000. 

N. C., Durham — Temple — Masonic 
Lodges soon take bids temple, Main and 
Roxboro Sts. $200,000. Architect not an- 
nounced, 

N. C., Washington—Schools—Oct. 17, to 
vote on $300,000 bonds for new _ school 
buildings. 

N, GO. Winston-Salem—Market—City 
having plans prepared market, probably 
rein.-con., 6th and Cherry Sts. $300,000. 
Architect not announced. 

La., Baton Rouge — Church — Methodist 
Episcopal Church South having plans pre- 


pared by R. Spencer, archt., Goodwyn Insti- 
tute, Memphis, Tenn., 14 story, limestone. 
$200,000. 

O., Bellaire—High School—Nov. 7, to vote 
on $350,000 bonds for high school, 35th 
and Guernsey Sts. H. P. Rodewig, pres. 
Bd. Educ. 

O0., Cincinnati — Apartment — Vernon 
Manor Co., 16 East 7th St., had sketches 


made by Garber & Woodward, archts. and 
engrs., 2803 Union Central Insurance ae 
7 story and basement, 90 ft. high, 140 x 208 
ft., rein.-con. and brick, plain foundation, 
Burnet and Oak Aves. $1,500,000. 

_ O., Cincinnati — Home — Sisters of St. 
Joseph, Bway. St., had sketches made by 
Crowe & Schulte, archts. and engrs., 914 
Main St., 3 story, 120 x 175 ft., brick, plain 
foundation, Oak and Reading Rds. $300,000. 

o., Cleveland — Commercial — Upper 
Euclid Co., c/o W. A. Greenlund, treas., 
Williamson Bldg., having plans prepared 
by Walker & Weeks, archts, 1990 Euclid 
Ave., 2 story and basement, 60 x 150 ft. 
brick, steel and stone, Euclid Ave. and East 
97th St. $150,000. 

0., Cleveland — Police 
City having plans prepared by A. E. 
Skeel, archt., 4500 Euclid Ave., converting 
6 story, brick, steel, marble and tile build- 
ing at 203 St. Clair Ave. into police head- 
quarters. $150,000. T. C. Martinec, City 
Hall, dir. pub. safety. 

0., Cleveland Heights (Warrensville 
P. O.)—Apartment—M. Arnoff, 10025 North 
Blvd., Celveland, plans 4 story and base- 
ment, 48 suites, brick and steel, Cedar Rd. 
near Fairmount Blvd., here. $450,000. 
Private plans. 

O., Cleveland Heights (Warrensville P. 
O.)—Apartment—M. Makoff, 2740 East 
Bivd., Cleveland, having plans prepared by 
A. F. Janowitz, archt., Permanent Bldg., 
Cleveland, 3 story, 44 x 185 ft., brick, steel 
and concrete, here. i a 

0., Massillon—School—Bd. Educ. havin 
plans prepared by C. W. Bates, archt., 7 
12th St., eeling, W. Va., and 604 Mar- 
shall Bldg., Cleveland, 2 story and base- 
ment, brick, steel and concrete, North St. 
$250,000. E. P. SARE Eny pres. 

Mich., Dearborn —Laboratory — Ford 


Headquarters — 


eee ee en 


Motor Co., Highland Park, (Detroit P. O.) 


had plans prepared by A. Kahn, engr., 
1000 Marquette Bldg. Detroit, 1 story, 
200 x 800 ft. brick and steel, plain founda- 


tion. 250,000. 

Mich., Detroit—Oflice—Wormer & Moore, 
514 Griswold St., having plans prepared 
by Bonnah & Chaffee, archts., 528 Farwell 
Bldg., 8 story and basement, 60 x 120 ft. 


rein.-con., stone, brick and terra cotta, 
plain foundation, Park and Montcalm Aves, 
$250,000, 

Mich., Holland — School— Robinson €& 


Campau, archts., 715 Michigan Trust Bldg., 
Grand Rapids, takes bids in spring, 3 story 
and basement, 110 x 160 ft., River Ave. 
here, for Bd. Educ. $260,000. 

Mich., Lansing — Office—-Wolverine In- 
surance Co., 303 West Allegan St., having 
revised plans prepared by E. A. Bowd, 
archt., 127 West Allegan St., 5 story, 40 x 
90 ft. brick, Allegan St. $150,000. 

Mich., Owosso—Schools—E,. J. Willman, 
school supt., having plans prepared b 
Lane, Davenport & Peterson, archts., 232 


Dime Bank Bldg., Detroit. three 2 story 
and basement, ward schools, brick and 
steel, plain foundation. $200,000. 


Mich., Royal Oak (Detroit P. O.) — 
Market—Main St. Market, c/o F. D. Madi- 
son, archt., 415 South Washington St., 
having plans prepared 2 story and_ base- 
ment, 60 x 110 ft. concrete, brick and 
steel, pinin foundation, 5th and Main Sts. 


$150, 

Mich., St. Johns— High School — Bd. 
Educ. having sketches made by 8S. D. 
Butterworth, archt., Prudden Bldg., Lans- 
ing, 2 story and basement, concrete, brick 
and steel, plain foundation Election in 
November to vote on $175,000 bonds, 

Ill., Chicago—Nurses Home—lIllinois Post 
Graduate Hospital, 24th and Dearborn Sts., 
plans 73 x 121 ft., rein.-con., brick and 
steel, Jackson Rivd. and Lincoln St. $150,- 


000. W. J. Noble, secy. Architect not 
selected. 

Iil., Chicago — Office — A. S. Alschuler, 
archt., 28 East Jackson Blvd., preparing 


rein.-con., 


plans 8 story, 105 x 125 ft., 
Sts. 


brick and steel, Congress and Laflin 
$250,000. Owners name withheld. 
lil., Chicago — Office — Woltersdorf & 
Barnhard, archts., 138 North La Salle St., 
preparing plans 13 story, 118 x 125 ft. 


rein.-con., brick and steel, Madison and 
Hamlin Sts, $1,250,000. Owners name 
withheld, 


ll., Highland Park — Hospital — Shank- 
land & Pingrey, archts., 209 South La 
Salle St., Chicago, preparing plans 2 story, 
40 x 150 ft. addition to hospital, here. 
$150,000. Owners name withheld, 

ML, Oak Park — Apartment-Hotel — B. 
Ruglen c/o B. L. Steif, archt., 64 West 
Randolph St., Chicago, having plans pre- 

ared 3 story, 125 x_143 ft., rein.-con., 

rick and steel, Washington Blvd. 
$250.000. 

Wis., Fond da Lae—Church and Audi- 
torium—Immanue! Trinity Congregation, 13 
South Portland St., plans 2 story, brick, 
rein.-con. and_ stone, plain foundation. 
$150,000. J. H. Becker, pastor. Architect 
not selected. 

Wis., Juda—High School—Bd. Educ. c/o 
J. W. Roderick, clk., plans 2 and 3 story, 
60 x 150 ft., brick, rein.-con. and stone, 
plain foundation. $150,000. Architect not 
selected. 

Wis., Kenosha—Hotel—S. Schwartz, 927 
North Sheridan Rd., Waukegan, Ill, re- 
jected bids 5 story, rein.-con. and _ brick, 
plain foundation, Main St., here. $175,000, 
Will readvertise. M. Tullgren & Sons, 425 
East Water St., Milwaukee, archts. Noted 
July 13. 

Wis., Milwaukee — Apartment—Glengyle 
Realty Co., 97 Wisconsin St., rejected bids 
2 story and basement, 40 ft. high, 110 x 


118 ft., brick and rein.-con., plain foun- 
dation, Stowell Ave. $160,000. Will re- 
advertise. Voelz & Siebert, 373 Bway., 
archts. Noted July _27. 


Wis., Milwaukee—Theatre and Office, etc. 
Grand & Sixth Bldg. Co., c/o O. Brachman, 
425 East Water St., having plans prepared 
by M. Tullgren & Sons Co., archts., 425 
East Water St., and C. W. and G. L. Rapp. 
associated archts., 190 North State St., 
Chicago, 7 story and basement, 85 ft. high, 
150 x 205 ft., rein.-con., brick and tile, 

lain foundation, 6th and Grand Sts. 


2,000,000. 

Wis., Viroqua—High School—Bd. Educ. 
plans 3-4 story, brick, rein.-con. and steel, 
plain foundation. $150,000. C. F. Dahl, 


clk. Architect not selected. 


Des Moines—Apartment—B. J. Kav- 


anag Fleming Bldg., having plans pre- 
pared by Vorse, raetsch & Kraetsch, 
archts., S. & L. Bldg., 4 story and _ base- 


ment, rein.-con., brick, tile and stone, Grand 
and West 10th St. $250,000. 

Ia., Des Moines — ——_ Schools—Bad. 
Educ. had plans prepared by Proudfoot, 
Bird & Rawson, archts., 8310 Hubbell Bldg., 
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Buildings (Continued) 

two 2 story and basement, rein.-con., brick, 
tile and stone, junior high schools, one on 
East 25th and University Sts., other on 31st 
and Center Sts. $275,000 each. G. L. Gar- 
ton, secy. 

Ia., Waterloo—Hotel—Arcade Hotel Co., 
c/o G. C. Janney, Waterloo, having plans 
prepared 4 story and basement, 110 x 150 
ft.. rein.-con., brick, tile and stone. $300,- 
000. Private plans. 

Mo., Marshall—High School—Bd. Educ. 
having plans prepared by Owen, Payson & 
Casmell, archts., 505 Interstate’ Bldg., 
Kansas City, and takes bids in about 3 
weeks, 3 story and basement, 150 x 152 
ft., rein.-con. and brick. 

Tex., San Antonio—Auditorium—City 
having plans prepared by R. Cameron, 
archt., Frost Bldg., 3 story, brick and steel, 
plain foundation. $500,000. Noted Feb. 9. 

Colo., Denver—School Administration— 
Had plans prepared by W. N. Bowman, 
archt., Central Savings Bank Bldg., 2 story 
and basement, 30 ft. high, 100 x 125 ft., 
rein.-con., brick, terra cotta and tile, 14th 
and Tremont Sts. $150,000. 

Wash., Spokane—Temple—Masonic Or- 
der, 1108 Riverside Ave., having plans pre- 
pared and probably take bids in ores: 3-5 
story, brick, steel and stone, Main St. $300,- 
000. Rigg & Vantyne, Peyton Blidg., archts. 

Calif., Alameda — Hospital — Alameda 
General Hospital Corp., c/o C. E. Rogers, 
archt., Phelan Bldg., San Francisco, having 
lans prepared 3 story, San Jose Ave. 
200,000. 

Calif., San Francisco—School—City and 
San Francisco Co. having plans prepared 
by J. Reid, Jr., city archt., Ist Natl. Bank 
Bidg., 3 story and basement, rein.-con. and 
tile, Van Ness Ave. near Hayes St. $800,000. 

Calif., San Jose—College—State College 
for Teachers, having plans prepared by G. 
B. McDougall, state archt., Forum Bldg., 
Sacramento, college incl. home economic 
building, industrial training and machine 
shops, etc., 7th and San Antonio Sts., here. 
$205,000. 


BIDS DESIRED 


Mass., Holyoke—Office—Hadley Falls 
Trust Co., 369 High St., taking bids 8 or 
10 story, 60 x 100 ft., steel frame, High St. 
$200,000-$250,000. G. P. B. Alderman, 316 
High St., archt. Noted March 9. 

Mass., Pittsfield — School — Sept. 30, by 
School Bd., 3 story, 12 rooms and audi- 
torium, brick. $175,000. G. EB. Haynes, 
184 North St., archt. 

R. 1I., Westerly — School — Oct. 2, by 
School Bd., 1 story, 117 x 153 ft., brick, 
steel and concrete. $150,000. Hoppin, 
Field & Pierce, 31 Market Sq., archts. 

R. LL, Westerly —School— Oct. 2, by 
School Bd., 2 story and basement, brick 
and concrete, plain foundation, Pleasant 
and High Sts. $150,000. Hoppin, Field & 
Pierce, 31 Market Sq., Providence, archts. 

Conn., West Hartford—High School—Oct. 
2, by B. I. Miller, town mer., 2 story and 
basement, 200 x 210 ft., rein.-con., steel and 
brick, lain foundation, South Main St. 
$450,000. W. T. Marchant, 36 Pearl St., 
Hartford, archt. 

N. Y., Creedmoor (Jamaica, P. O.)— 
Hospital, ete.—Oct. 31, by State Hospital 
Comn., 25 Bway., New York, kitchen and 
dining room building, central heating and 
lighting plant, and buildings for chronic 
patients (north and south) etc., at Creed- 
moor Div., Brooklyn State Hospital, here. 
L. F. Pilcher, Albany, state archt.; adv. 
this issue. 

N. Y¥., Jamestown — Lodge — Building 
Com. B.P.O.E., taking bids 3 story, 80 x 120 
ft.. brick, steel. pressed brick and tapestry 
brick, East 4th and Pine Sts. $160,000. 
E. W. Curtis, chn. C. C. Pederson, 119 
Lakeview Ave., archt. Noted April 20. 

N. Y.. New York—Apartment—M. Pa- 
terno, 200 West 72nd St., 14 story, brick, 
steel and stone, plain foundation. Park 
Ave. and 86th St. $1,500,000. Work will 
be done by separate contracts. Private 
plans. 

N. Y., Patchogue—High School—Oct. 16, 
by Bd. Educ., brick, steel and stone, plain 
foundation. $500,000. Tooker & Marsh, 
101 Park Ave., New York, archts. and 
engrs. Noted Sept. 14. 

Pa., Beaver Falls — High School — Bd. 
Educ. and Carlisle & Sharrer, archts., 
Jenkins Arcade, Pittsburgh, taking bids 3 
story and basement, 68 x 129 ft. brick, 
stone and tile addition. $150,000. Noted 
June 22. 

Pa., Bridgeport — High School—H. C. 
Richards, archt., 608 Chestnut St., Phila., 
taking bids 24 story, 69 x 164 ft. rein.- 
con., brick and steel, plain foundation, for 
Ba. Educ. 

Pa., Johnstown — High School — Oct. 9, 
by School Dist., 601 Swank Bldg., con- 
structing Cochran School, 3. story, brick 
and stone, steel frame has been erected. 


$350,000. J. E. Adams, Nemo Blidg., archt. 
Noted Aug. 31. Former bids rejected. 

Pa., Phila.— Bank and Office—A. H. 
Brockie, archt., 254 South 15th St., taking 
bids 6 story, 39 x 138 ft. brick, steel and 
marble, 1510-1512 Chestnut St., for Corn 
Exch. Bank, 1510-12 Chestnut St. 

Pa., Phila. — Oct. 5, by F. E. Hahn, 
archt., 1112 Chestnut St. 5 story and 
basement, 140 x 141 ft. rein.-con., brick, 
steel and stone, plain foundation, Broad 
and Pine Sts., for Y.M.H.A., Ash St. 
Noted May 4. 

Tenn., Knoxville — Church — Oct. 9, by 
Daugherty & Gardner, archts., Stahlman 
Bldg., Nashville, 4 story, 140 x 200 ft., 
Main St., for First Baptist Church, 630 
South Gay St. $300,000. Noted July 20. 

0., Athens—Gymnasium—Oct. 19, by Bd. 
Trustees Ohio University, 2 story and base- 
ment, 107 x 160 ft., brick, stone and con- 
crete, on campus. $200,000. F. L. Pack- 
ard, New Hayden Bldg., Columbus, archt. 
Noted Sept. 21. 

0., Cleveland—Store—Oct. 5, by Walker 
& Weeks, archts., 1900 Euclid Ave., 6 story, 
143 x 152 ft., brick and rein.-con. addition, 
Huron Rd., for Halle Bros. Co., Euclid Ave. 
$350,000. Noted Aug. 17. 

0., Logan—High School—Oct. 20, by R. 
Bright, clk. Bd. Educ., 2 story and base- 
ment, 106 x 136 ft., brick and concrete. 
$150,000. F. L. Packard, New Hayden 
Bldg., Columbus, archt. 

0., Oakwood (Dayton P. O.)—School— 
Oct. 6, by Clerk Bd. Educ., 3 story and 
basement, 136 x 176 ft., brick and rein.- 
con. $200,000. Schenk & Williams, Mu- 
=~ sane Bldg., Dayton, archts. Noted 

Mich., Detroit — Seminary — Oct. 10, by 
Donaldson & Meier, archts. 1314 Penobscot 
Bldg., seminary buildings as follows: Unit 
A, 4 and story, 223 x 267 ft. with 2 
courts, 60 x_ 180 ft., 55 ft. high, with 116 
ft. tower; Unit B, 3 story, 150 x 162 ft., 
50 ft. high; Unit C, 3 story, 135 x 170 ft., 
50 ft. high; Unit D, 2 story, 117 x 118 ft., 
50 ft. high; Unit E, 4 story, 60 x 137 ft. 
68 ft. high; Unit F, 2 story, 64 x 147 ft. 
power plant, 40 ft. high with stack, 3 
boilers, feed pumps, incinerator, coal 
bunkers, etc., all foregoing rein.-con., brick 
and steel, Chicago Blvd., for Sacred Heart 
Seminary, M. J. Gallagher, 1219 Washing- 
ton Blvd., pastor. 

Mich., Mt. Pleasant—Dormitory—Oct. 7, 
by T. E. Johnson, secy. State Bd. Educ., 
Lansing, 3 story, concrete, brick and steel, 
Plain foundation. $150,000. S. D. Butter- 
worth, 909 Prudden Bldg., Lansing, archt. 

Mich., Port Huron — High School — Oct. 
16, by Secretary Bd. Educ., 2 story and 
bsement, 100 x 150 ft. rein.-con., brick and 
steel, plain foundation, Erie Ave. $200,000. 
Van Leyen, Schilling, Keough & Reynolds, 
3440 Cass Ave., Detroit, archts. 

Ill., Chieago—Bank and Office—Holabird 
& Roche, archts., 104 South Michigan Ave.. 
receiving bids 14 story, rein.-con., brick 
and steel addition, Clark and Monroe Sts., 
for Chicago Trust Co. c/o architects. 
seen. 208. Former bids rejected. Noted 
Sept. 

Ii., Chicago— Church and Community 
House — Spitzer & Popkin, archts., 115 
South Dearborn St., receiving bids 3 story, 
rein.-con., brick and steel, Ashland and 
Morse Aves., for owner c/o D. Labowitch, 
166 North State St. $500,000. 

Minn., Minneapolis—School—Oct. 9, by 
McPhail School of Music and Dramatic 
Art, Nicollet Ave., 4 story and basement, 
55 ft. high, 50 x 157 ft., rein.-con., brick 
and tile, La Salle Ave. and 12th St. $225,- 
000. Magney & Tusler, 126 South 9th St., 
archts. oted Aug. 4, 1921, and July 13, 
1922 under “Miscellaneous.” 

Minn., St. Paul—High School—Oct. 2 
(change of date), by H. W. Austin, city 
purch. agt., 3 story and basement, 150 x 
250 ft. with 1 story, 48 x 90 ft. wing, rein.- 
con., brick and tile, Isabel and Congress 
Sts. $300,000. F. X. Tewes, city archt. 
Noted Sept. 14. 

Ariz., Phoenix—Depot—Oct. 19 at office 
R. B. Ball, ch. engr. Coast Div. of Atchi- 
son, Topeka & Santa Fe R.R., Kerckhoff 
Bldg., Los Angeles, Calif.. for union depot, 
480 ft. long, here, $850,000. Noted 
Dec. 29. 

Ont., Galt—School—Oct. 2, by Cameron 
& Ralston, archts., Bartlett Bldg., Windsor, 
2 story and basement, 120 x 225 ft. con- 
crete, brick and stone, for Bd. Educ. 
$300,000. 


BIDS RECEIVED 


N. Y., Albany—Municipal—RBd. Contr. & 
Supply, ity Hall, opened bids Sept. 18, 
for ont building, Eagle and Beaver 
Sts., from H. Goodman, 705 Bway., $239,- 
068: M. Kantrowitz, 204 Market St., 

246,800; Panzieri & Hogan, 90 State St., 

250,000. Noted Sept. 14. 

N. Y., Brooklyn—Schools—C. B. J. Sny- 
der, supt. School Buildings, Concord St., 


na 
opened bids Sept. 22, Ps 
side of Ave. L, etc., from 7. Chacrther 
122 Livingston St., $567,000, 0. \) TR" & 
217 West 14th St.. New York. <.,205 Co. 
Dekempe $605,000; P. Ss. jy) 2200. G 
side of 18th Ave., ete, from i.) o°uthe: 
Co. 115 Schermerhorn st. =~) Lrise 
penempe, $615,000, T. Dwyer, 
2 ew Y 5624.00 
Sept. 14. sgotteadan 
0., Cleveland—High Sc —LBd 
East 6th St. and Eockwen a. ze 
bids Sept. 18, general contract 
basement, 300 x 311 ft., brick 
concrete, East 152nd St. ana 
Ave., from Drummond-Miller (, ><, !i 
clid Ave., $1,689,900, Craig-cuy) 0! Eu- 
Cook Bidg., $1,719,987. A> )).1)\'°8,, © 
Heights Blvd., Cleveland Hoigi: aes 6 
000; heating and ventilating ,.,,°:>!5- 
rom Feldman Bros., 10305 pa) .. Potts, 
$234,800. Noted Aug. 31, a 


CONTRACTS AWARDED 


Me., Ft. Fairfield—High S.) 
Bd., 3 story, and basement 93°°> 
brick and steel, plain founda 
eethtest 7 Co., 21 Portland s 

c rchts. js ”. No 
March . S- est. $150,009, Noted 

Me,, Waterville—Hospital—Sics;,. p< 
aa ee Ave., 4 story, L-shaped = 
poe anerete, plain foundation, College 


Walker, 529 p itt : 
Ww x <4 On St, 
oy am Archts. est. $500,000. Noted 


_N. H., Nashua—Bank and ice~g 
Natl, Bank, 185° Main St, ¢ story, ee 
eel and stone, plain foundation. \fa. <* 
to C. W. Keith, 2 Faxon St. Arena” S 
$200,000. Noted Sept. 14. eae 

Mass., Boston—Office—Edison Elec 
Illuminating Co., 70 State St. eo 
rein.-con., brick and terra cotta, plain ee 
dation, 33-39 Boylston St., to G. Bit 
Macomber Co., 44 Bromfield St,” Archts. 
est. $350,000. Noted Dee. 30. , ; 

ass., ston—Office—Chambe ory 
merce, 177 Milk St., 12 story. 113 x isin" 
rein.-con., brick, steel and’ stone plain 
foundation, Federal and Franklin ‘Sto. 
Evatt Constr. Co., 1 Devonshire” 
Archts. est. $3,000,000. oted Aug. ; 

Mass., Dorchester (Boston P.O. 
Dormitory — St. Marys Infant Asyly 
Everett Ave. 4 story, 60 x 85 ft. brick’ 
Stone and steel, plain foundation. Cushing 
Ave., to C. Logue Building Co., 18 Tremont 
St., Boston. Archts. est. $150,000. 

Mass., Somerville— High School — Rd 
Educ., 3 story, rein.-con, and brick, plain 
foundation, Winter Hill, to F. G. Gobur: 
294 Washington St., Boston. Archts. est 
$800,000. Noted Aug. 10. d 

_ cn Woonsocket — College — Sacred 
Heart College, 2 and 3 story, brick, con- 
crete and steel, plain foundation. Berno: 
Heights, to Bouvier-Brien Constr. Co., 189 
Sayles St. Archts. est. $500,000. 

N. Y., Brooklyn—Apartment—Rosenval: 
Realty Co., c/o Magnuson & Kleinert 
archts. and engrs., 52 Vanderbilt Ave.. 6 
story, 100 x 100 ft., brick, steel and ston 
plain foundation, Ave, J. and East 10th 
St., by day labor. $150,000. L. Rosenberg, 
pres. 

N. Y., New York—Apartment—H. and J. 
Realty Corp., c/o Springsteen & Gold- 
hammer, archts. and engrs., 32 Union So.. 
5 story, 95 x 185 ft., brick, steel and stone. 

lain foundation, Boston Rd. and 167th St., 

y day labor. $175,000. 

N. Y., New York—Museum—Park Pid. 
Municipal Bldg., new wing to be known 
as southeast wing and court building known 
as Hall of Ocean Life, also passage to 
connect the 2 buildings, for Amer. Museum 
of Natural History, general contract to J. 
Stewart & Co., 30 Church St., $1,069,000: 

lumbing work to P. F. Kenny Sons, 33 

Id Bway., $23,961; steam heating and 
fume removal apparatus, ete., to Federal 
Heating Co., 300 Madison Ave., $66,431; 
ventilating and humidifying apparatus, to 
Baker Smith Co., Inc., 576 Greenwich St. 
$19,600. Noted Sept. 14. 

Pa., Carbondale—School—Rd. Faduc. 
story, 19 room, brick, Salem Ave. genera! 
contract to Lackawanna Constr. Co.. Real 
Estate Exch. Bldg., Scranton, ‘$189,275. 
Noted Sept. 7. 

Pa., Dormont — Church —0O. M. Top. 
archt., Jenkins Arcade, Pittsburgh, 1 story. 
balcony and hasement, stone and_ tile. 
Potomac and Espy Sts., to C. S._ Smith. 
1924 Murdoch St., Pittsburgh, for Presby- 
terian Chifrch, c/o C. K. Jones. 203? 
Glenmore Ave. Archts. est. $175.00": 
Noted Aug. 31. 

Pa., Greensburg — Home — Bd. 
Westmoreland Co., c/o A. Arter, co. 
controller, altering county home, to Purre!! 
& Pareet, Coulter Bidg. Archts. est- 
$199,000. Noted July 13. : 

Pa., Greensburg—Store and_ Office—!"- 
land Realty Co., 5 story and_basemen 
30 x 95 ft. brick addition to Huff Bids. 
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SEI eee nee TE TD 
ROAD WORK—MISSOURI 


Bids were opened by State Highway Comn., Jefferson City, July 18, for constructing 
3.973 mi. road from King City to Stanbury, Gentry Co., (A) E. L. Meek & Co., Kansas 


ilidings (Continued) 
pun St. to Burrell & Snyder, Coulter Bldg. 
Malis. est. $150,000. Noted July 13. 


Archts. arren—Office and Bank—Union 
savings & Trust Co., 3_ story, 50 x 100 ft. 


hrick and terra cotta, East Market St., to 
¢. Shutrump & Son, Warren, and 407 Home 
Saying & Loan Bldg., Youngstown. Archts. 
aa 150,000, 
Ce sich.. Detroit — Office —J. J. Barlum, 
5137 2nd Blvd. (second unit) 8 story, and 
basement, 60 x 100 ft. rein.-con., brick 
and terra_cotta, plain foundation, Bway. 
Ave, to O. Misch Co., 1370 Bway. Ave. 
‘rehts. est. $200,000. 
Mich.. Detroit—Office—Bonnah & Chaffee, 
‘ 28 Farwell Bldg., 10 story, about 


arenes high, 50 x 100 ft. rein.-con., brick, 
steel and terracotta, plain foundation, 
Cadillac Sq., to O. Misch Co.. 1370 Bway. 
ave. for J. J. Barlum, 5737 2nd Bilvd. 


archts. est. $250,000. Noted Aug. 3. : 
Mich., Detroit—Office—J. B. Book, 1225 
Rook Bidg., general contract, 21 story and 
basement, 222 ft. high, 61 x 100 ft, rein.- 
con., brick and steel, Washington Bivd., to 
>. Misch Co. 1370 Bway. Ave., $525,000. 
Noted July 27 and Aug. 24. 

Mich., Detroit—Office—G. Epstean and J. 
Berman, 311. Moffatt Bldg., 
basement, 168 x 177 ft. rein.-con., brick 
‘ caisson foundation, Shelby St. 


and steel, 

Michigan Ave., to O, Misch Co., 1370 
ol ‘Ave. Archts. est. $2,500,000. Noted 
May 25. 


Mich. Detroit —School— Bd. Educ., 2 
story and basement, 91 x 92 ft. addition 
to Neinas School, McMillan and Military 
ves, to Culbertson & Kelly, 872 West 
Milwaukee Ave., $150,000; 1 story and 
basement, 55 x 70 ft. play room, to Corrick 
Bros., 507 Owen Bldg., $23,478. Both rein.- 
con, brick and steel. Noted Sept. 7. 

lL, Chicago — Apartment —J. Hendels- 
man, 1445 South Sangamon St., 3. story, 
108 x 116 ft., rein.-con., brick and_ steel, 
4900-08 Drake Ave., to Weinstein & Ruzin- 
sky, 1607 South Central Park Ave. Archts. 
est. $150,000. Noted May 11. | 

lL, Chieago—Church—University Church 
of Disciples, c/o H. Shaw, archt., 39 South 
State St. 3 story, 60 x_100 ft., rein.-con., 
brick and steel, 57th St. and University 
Ave. to C. B. Johnson & Son, 111 West 
Washington St. Archts. est. $200,000 
Noted Aug. 31. 

llL, Chicago — Hospital — Ravenswood 
Hospital Assn., c/o F, D. Chase, Inc., 
archts,, 645 North Michigan Ave., 4 story, 
100 x 150 ft., rein.-con., brick and steel, 


1917-81 Wilson Ave., to H. B. Barnard, 
140 South Dearborn St. Archts. est. 
$300,000. 


la., Des Moines—Apartment—R,. Bolton, 
ist and Locust Sts., 4 story and basement, 
reincon., brick and stone, 37th St, and 
Grand Ave., to Fleisher Constr. Co., New 
Commercial Bldg., $160,000, 

la., Des Moines — Apartment-Hotel — 
Commodore Halding Co., 101 Commercial 
Security Bldg., 5 story and basement, 65 x 
120 x 170 ft., rein.-con., brick and tile, to 
Fleisher Constr. Co., 101 Commercial 
Security Bldg. Archts. est. building com- 
plete $500,000. 

Minn., Minneapolis—Apartment—L. H. 
Fawkes, 1629 Harmon PL, 6 story and base- 
ment, 40 x 87 x 134 ft., rein.con., brick 
and tile, 314 8th St. S., general contract 
to Engstrom-Olson Co., 216 Walker Bldg. 
Cost complete $200,000. 

Kan., Atchison—Academy—Mt. Scholas- 
tica Academy, 8th and Eccher Sts., 4 story, 
rein.-con. and brick, plain foundation, to 
Immel Constr. Co., 200 North Main St., 
Fond du Lac, Wis., $650,000. Noted 
Aug. 31. 

Colo., Denver—Hotel—O. H. Shoup and 
others, State House, 8 story, 75 x 200 ft. 
with 4 wings each 45 x 175 ft., rein.-con. 
and terra gotta, steel frame, plain  foun- 
dation, Speer Blvd., Ellsworth and Bayaud 
Aves., —s and Ogden Sts., to Fleisher 
Constr. Co,, 606 Builders Exch., Minne- 
apolis, Minn. Engrs. est. $5,000,000. 

Calif.. Fresno— Office and Store— W. 
Patterson, 3 story and basement, _ brick 
and concrete addition, Tulare and J_Sts., 


to R. F. Felchlin, Bank of Italy Bldg., 
$150,000. 
Calif.. Oakland — School— Bd. Educe., 


Theodore Roosevelt High School, 2 and_3 
Story, rein.-con. and tile, plumbing to H. 
& Newman, §22 16th St, $39,496; heating 
and ventilating to W. H. Picard, 5656 Col- 
lege Ave., $48,107; electric work to NePage 
McKenney, 518 18th St., $73,900; lathing 
and plastering to G. Dixon, 541 Apgar St., 
$49,943. Bids on general contract were 
io a new bids will be asked. Noted 

Calif., San Luis Obispe—Hotel and Store 
—J. L, Anderson, c/o C. A. Meusdorffer, 
archt., Humboldt Bank Bldg., San Fran- 
cisco, general contract 5 story and _base- 
— rein.-con., Montgomery and Morro 
a oe . 26th and Howard Sts., 
San Franciseo, $142,785 : plumbing. heating 


City; (B) J. O. Patterson & Co., 311 Ridge Bldg., Kansas City, 


The unit bids were as 





follows: 
A B 

5,000 cu.yd. earth excavation. ............ $0 60 $0.50 
8,875 cu.yd. sledged stone base............. 1.00 1.50 
8,875 cu.yd. sledged stone base, } mi. haul 1.75 1.75 
145,368 cu.yd. sledged stone base additional } mi. haul 07 .07 
7,658 cu.yd. waterbound macadam 1.50 2.00 
7,658 cu.yd. waterbound macadam, } mi. haul 2 00 1.50 
125,435 cu.yd. waterbound macadam, additional } mi. haul 07 .07 
1,678.5 cu.yd. crushed stone furnished at quarry 1.50 2.00 
1,678.5 cu.yd. crushed stone } mi. haul... 00 1.50 
27,493 cu.yd. crushed stone additional i mi. haul 07 .07 
37,838 gal. bituminous binder 16 18 
1,500 lin.ft. 4-in. vitrified tile un’erdrain. 54 40 

Extended totals $87,829 $92,313 


and oil burner, to Scott Co., 243 Minna St., 
San Francisco, $29,418. Noted Aug. 24. 


Federal Government Work 


PROPOSED WORK 

Va., Virginia Beach—Septic Tank, etc.— 
Spec. 4709—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., plans septic tank and 
drains, here. 

N. C., Cape Hatteras (Hatteras P. O.)— 
Extension ete.—Spec. 4706—Bureau Yards 
& Docks, Navy Dept., Wash., D. C., plans 
extension to barracks and painting, here. 

Ga., Ft. Benning—Quarters—Construct- 
ing Quartermaster plans 10 sets N.C.O. 
quarters and 36 officers’ quarters. 

Tenn., Memphis — Boilers, etc.—U. 8S. 
Engineer, Memphis, Jans to purchase 
boilers and machinery for hydraulic grader. 

Mich., Battle Creek — Hospital — War 
Dept., c/o Constructing Quartermaster, 
Munitions Bldg., Wash., D. C., having plans 
prepared for U. S. Veterans’ Hospital, 
(400 beds), aat Camp Custer, here. 

Ia., Knoxville — Hospital — War Dept., 
c/o Constructing Quartermaster, Munitions 
Bldg., Wash., D. C., having plans prepared 
fer U. S. Veterans’ Hospital, (400 beds), 

ere. 

Wash., American Lake — Hospital — 
War Dept., c/o Constructing Quartermas- 
ter, Munitions Bldg., Wash., D. C., having 
plans prepared for U. S. Veterans’ Hospital, 
(250 beds), at Camp Lewis, here. 

Wash., Puget Sound — Dredging — Spec. 
4708—Bureau Yards & Docks, Navy Dept., 
Wash., D. C., plans dredging, here. 

Wash., Puget Sound—Pier Extension— 
Spec. 4707—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., plans extending Pier 
4, here. 

BIDS DESIRED 

R. L., Providence—Dredging—Oct. 23 at 
office U. S. Engineer, Providence, dredging 
in New Haven Harbor, conn.; adv. this 
issue. 

N. Y., Brooklyn—Oil Storage House— 
Oct. 9 at office Constructing Quartermaster, 
39 Whitehall St., New York City, additions 
to oil storage house at Army Supply Base, 
here; adv. this issue. 

N. Y., Chelsea—Mechanical Equipment— 
Oct. 16 at Treas, Dept., Wash., D. C., 
mechanical equipment for U. S. Veterans 
Hospital, here. J. A. Wetmore, acting 
superv. archt. 

N. Y., Chelsea — Hospital — Oct. 16 by 
Treas. Dept., Wash., D. C., construction, 
(except mechanical equipment) of infirmary 
group for U. 8S, Veterans Hospital, here. 
J. A. Wetmore, acting superv. archt.; adv. 
this issue. Noted Sept. 14 

Pa., Phila.—Dredge Tenders—Oct,. 20 at 
office U. S. Engineer, for two 40 ft. motor 
dredge tenders. 

D. C.. Wash.—Pump, etce.—Oct. 13 by A. 
L. Flint, general purch. officer, Panama 
Canal, Wash., D. C., for oil-handling pump, 
electric motor, cable wire, electrical sup- 
plies, steel conduit, flexible nonmetallic 
conduit, automatic arc controls, valves, 
ash lumber and Douglas fir timber, etc. 

lil., Chicago — Pier Removal, etc. — Oct 
24 at office U. S. Engineer, 537 South Dear- 
born St., pier removal, dredging, etc., in 
Calumet Harbor; adv. this issue. 

Mll., Rock Island—Steel Hull—v. S. Engi- 
neer, Rock Island, receiving bids steel tow- 
boat hull. - 

Ia., Boone—Remodeling—Oct. 5 by Treas. 
Dept., Wash., D.C., remodeling lobby of 
U. S. Post Office, here. J. A. Wetmore, act- 
ing superv. archt. 

Mo., St. Louis—Earthwork—Oct. 11 at 
office Secretary se River Comn., 
1311 International Life Bldg., for earth- 
work in Bay Island Drainage and Levee 
Dist. 1, Illinois; adv. this issue. 

BIDS RECEIVED 

R. I., Providence—Repairing Jetty—U. 8S. 
Engineer Office, repairing east jetty at 
entrance to Nantucket Harbor, Mass., 10.- 
300 long ton, from T. A. Scott Co., Inc., 
292 Pequot Ave., New London, Conn., $7.48 


per long ton; W. FE. 
Boston, Mass., $8.35. Noted Aug. 24. 

Ore., Salem — Dormitory—Comr. Indian 
Affairs, Wash., D. C., brick dormitory at 
Salem Indian School, here, from Hughes 
& Pugh, Salem, $52,354; F. A. Erixon, 
Masonic Temple, $53,672; Johnson Constr. 
Co., Inc., 64 Bway., Fargo, N. D., $98,600. 

CONTRACTS AWARDED 

Pa., Phila. — Dredging — U. S. Engineer, 
815 Witherspoon Bldg., dredging in Dela- 
ware River, on Bellevue, Cherry and Liston 
ranges, to Amer. Dredging Co., Mariner 
and Merchant Bldg., $616,786. Noted 
Aug. 10. 

Pa., Pittsburgh—Steel Hull—U, S. Engi- 
neer, for 1 steel derrick boat hull, to Mid- 
land Barge Co., Midland, $12,100. Noted 
June 22. 

D. C., Wash.—Air Compressor—Public 
Printer, Government Printing Office, air 
compressor, Ingersoll-Rand type, to W. G. 
Coones Co., 19 Patterson St., $25,690. Noted 
Sept. 7. 

D. C., Wash.—Steam Mains—Public Prin- 
ter, Government Printing Office, steam 
mains in Capitol power plant, to B. F. 
Shaw Co., 2nd and Lombard Sts., Wilming- 
ton, Del., $73,650. 

La., New Orleans—Stoneae—U. S. Engi- 
neer, 329 Custom House, furnishing stone 
for Southwest Pass, Head of Pass and 
South Pass, Mississippi River, to O. F. 
sarrett, 2303 Grandview Ave., Cincinnati, 
O., $216,480. Noted Aug. 10. 

Wis., Park Falls—Flambeau Paper Co. 
70 ft. rein.-con. and steel dam, 18 ft. head, 
2 tainter gates, to F. Wells, c/o owner. 
Engrs. est. $50,000. Noted May 18, 

Tex., Ft. Worth—FExtension to Workroom 
—Treas. Dept.. Wash., D. C., extension to 
workroom in U. S. Post Office, here, to J. 
T. Taylor, 3005 Burkburnett Bldg., $9,390. 
Noted Aug. 3. 

Ore., Portland—Catamarans—U. S. Engi- 
neer, $n Dist., for 80 steel pontoon cai 
marans for dredges Multnomah ane 
Wahkiakum, to Williamette Iron and Steel 
Wks., Portland (street. address not avail- 
able) $49,600. Noted July 20. 


Miscellaneous 


PROPOSED WORK 
Eliminating Grade Crossings, etc. — 
Reading, Pa ena & Reading R.R., 
Reading Terminal, Phila., plans eliminating 
grade crossings, new road beds, bridges, 
ete. $4,500,000. 8S. T. Wagner, ch. ener. 
Transmission Line—Birmingham, Ala.— 
Alabama Power Co, plans 90 mi., 110,000 
volt transmission line from Lafayette to 
Opelika and also 4,400 volt line in Birming- 
ham industrial district. $1,000,000. 
Trucks—Vicksburg, Miss.—Warren Co. 
Dept. Hys. plans to purchase several motor 
driven trucks with dump bodies for hauling 
gravel. H. R. Rhodes, highway engr. 
Ornamental Street Lighting System — 
Sturgeon Bay, Wis. — Plans ornamental 
street lighting system on 15 blocks in busi- 
ness district, 12 ft. concrete posts, one 400- 
watt light each. $25,000. Engineer not 
selected. 
Docks, ete—Oakland, Calif.—See “Ex- 
cavation, Drainage and frrigation.” 


BIDS DESIRED 

Snow Plow—Pittsfield, Mass.—Comrs. 
Berkshire Co., taking bids 3 tractor snow 
plows to be operated and stored by towns 
of Great Barrington, Pittsfield, and North 
Adams. $20,000. F. Howard, comr. 

Grandstand — Buffalo, N. Y. — Buffalo 
Baseball Club, 101 East Ferry St., taking 
bids 1 story, brick, steel and concrete 
grandstand, 15,000 seating capacity. $250,- 
000. Osborn Eng. Co., 2848 Prospect Ave., 


Burke, 28 School St. 


Cleveland, O., archts., and engrs. Noted 
July 13 under “Baseball Park.” 
Air Compressor, ete—New York, N. Y¥- 


Oct. 5, by Bd. Purch., Municipal Bldg., air 
compressor, pile hammer and coal hoisting 
equipment to Dept. Plant & Structures. 
Cranes—Phila., Pa.—M. Smith, purch. 
agt. Pennsylvania R.R., Broad St. Sta., 
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Miscellaneous (Continued) 


taking bids two 250 ton, six 15 ton, one 50 
ton, two 25 ton and two 60 ton cranes. 

Brick—Wash., D. C.—Oct. 18 by Dist. 
Comrs., 509 Dist. Bldg., 325,000 salt glazed 
brick for Langley and MacFarland Junior 
High Schools. 

Dumping Units and Oil—Ft. Lauderdale, 
Fla.—Oct. 3, by Comrs. Brown co., 3 hy- 
draulic dumping units, also 40,000 gal. as- 
phalt road oil or flux. H. C. Davis, Ft. 
Lauderdale, engr. 

Levee—New Orleans, La.—Oct. 4, by Bd. 
Comrs. Tensas Basin Levee Dist., at office 
Bd. State Engrs., 213 Court Blidg., enlarg- 
ing levee in Chilcot Co., Ark., right_ bank 
of Mississippi River, Eunice to Gaines 
Landing, incl. 300,000 cu.yd. excav. R. S. 
Swetman, Rayville, secy. 

Tractors—Cleveland, 0.—City, c/o R. H: 
Murdock, 124 City Hall, taking bids for 
1 or more tractors. 

Coal Hopper Equipment, ete.—North- 
ville, Mich.—Oct. 9, by Detroit Municipal 
Tuberculosis Sanatorium, 1415 St. Antoine 
St., Detroit, furnishing and installing mate- 
rial and equipment for coal hopper, bins, 
elevator, and conveying system. Stratton 
& Snyder, Union Trust Blidg., Detroit, 
archts. 

Crushed Rock, etc.—Fresno, Calif.—Oct. 
6, by Supervs. Fresno Co., furnishing 
5,500 ton crushed rock or gravel graded 
from 24 in. down to fine sand. C. P. Jen- 
sen, Cory Bldg., co. surv. 

BIDS RECEIVED 

Heating and Ventilating Apparatus, etc. 
—Brooklyn, N. Y¥.—C. B. J. Snyder, supt. 
School Buildings, Concord St., opened bids 
Sept. 22, installing heating, ventilating and 
temperature-regulating apparatus, etc., in 
P. S. 67, easterly side of St. Edwards St., 
etc., from T. F. Hall, 405 Lexington Ave., 
New York, $71,083; D. J. Rice, 42nd St. 
and Lexington Ave., New York, $71,167; 
Raisler Heating Co., 129 Amsterdam Ave., 
New York, $71,345. Noted Sept. 14. 

Heating and Ventilating Apparatus, ete. 
—Elmhurst (Flushing P. 0.), N. ¥.—C. B. 
J. Snyder, supt. School Buildings, Concord 
St., Brooklyn, opened bids Sept. 22, in- 
stalling heating, ventilating and tempera- 
ture-regulating apparatus in P. S. 102, 
southerly side of Van Horn St., etc., here. 
from D. J. Rice, 42nd St. and Lexington 
Ave., New York, $41,487; J. C. Williams, 
233 Bway., New York, $41,755; E. Rutzler 
Co., 404 East 49th St., New York, $41,914. 
Noted Sept. 14. 

Mechanical Equipment—Wilmington, Del. 
—Bd. Harbor Comrs. received bids track 
scale, locomotive cranes, portal cranes, 4 
dock winches, 6 tractors, 3 load carrying 
trucks, 60 trailers, and 50 hand trucks. 
Address Bd. Harbor Comrs. Noted Aug. 24. 

Curb Stone—Montreal, Que.—R. npauset, 
city clk., opened bids (1) 10,000 ft. straight 
curb stone, (2) 1,000 ft. curved stone, 
from Villeray Cut Stome Co., 848 Du 
Rosaire St., (1) 1.10 per ft., (2) $1.20; 
E. Des Ormeaux, Montreal, (street address 
not available) (1) $1.10 (2) $1.35; Jobin- 
Genois, Riviere a Pierre, (1) $1.50 (2) 


$1.80. 
CONTRACTS AWARDED 


Park Improvements—Buffalo, 
Dept. Parks, for park improvements at 
Hennepin Grounds, consisting of 2 brick 
shelter houses, pergola, wading pool, frame 
shelter house, bath house anc dressing 
room, to J. A. Zoll, 398 Bird Ave., $34,300. 

Boardwalk—Long Branch, N. J. — City 
Comrs., City Hall, renewing and widening 
4,300 lin.ft. boardwalk from point near 
Morris Ave. to Sea View Ave., to Wooley & 
Howland, Long Branch (street address not 
available), $76,000. Noted Sept. 7. 

Baseball Stand—Detroit, Mich.—Detroit 
Baseball Co., Michigan and Trumbull Avées., 
rein.-con. and stucco addition to baseball 
stand, to W. J. Fritsch, 2074 12th St. 
$100,600. 

Bulkhead—Chicago, Mi.—South Park 
Comrs., 57th St. and Cottage Grove Ave., 
7,200 lin.ft. bulkhead, to Great Lakes 
Dredge & Dock Co., 104 South Michigan 
Ave. Noted Sept. 7. 

Stadium—Urbana, M11.—University of 
Illinois, rein.-con., brick and steel stadium, 
to English Bros., 419 Lincoln Bldg., Cham- 
paign. Archts. est. $2,500,000. Noted 
Aug. 10 

Culverts—Minneapolis, Minn.—Will build 
1,225 lin.ft. 9.5 x 20 ft. concrete culvert 
over Bassetts Creek. $94,000. Work will 
be done by day labor under supervision 
of City Eng. Dept. N. W. Elsberg, city 
ener. 

Electrolier System—Dinuba, Calif.—Elec- 
trolier system incl. 58,000 ft. 14 Greenfield 
duct conduit, 58,000 ft. No. 8 Duplex lead 
covered cable, etc., to Osborn Electric Co., 
Turlock, $63,924. Noted Sept. 21. 


N. Y— 


OFFICIAL PROPOSALS 


Bids: Oct. 6. 
Substructure for Water Supply 
Works 


Memphis, Tenn. 


Sealed proposals, addressed to the Board | 


of Commissioners of the Memphis Artesian 
Water Department, and endorsed with the 
bidder’s name and designation of the work 
bid upon will be received at the office of 
the Memphis Artesian Water Department 
at Memphis, Tenn., until 12 o’clock noon, 
of the 6th day of October, 1922, and then 
publicly opened and read, for the construc- 
tion at Memphis, Tenn., of a reinforced con- 
crete reservoir and reinforced concrete sub- 
structures of a pumping station, iron re- 
moval plant and aerator and for the fur- 
nishing and installing of cast iron pipe, 
valves, drains and appurtenant structures, 


the work being designated as Contract 6. 
The quantities of the principal items are 
Excavation ...ecccesess+-80,000 cu.yds, 
Concrete ...cccccccceee. 15,000 cu.yds, 
Cast iron pipe and specials 220 tons. 
Valves and _ sluice gates, 15 
Venturi meters, sizes 30 

inches and 42 inches.... . 

Bids must be made upon the entire work, 
which will be awarded as a single contract. 
tracts and specifications may be obtained 
from any of the following offices: 
Memphis, Tennessee. 

Fuller & McClintock, 421 Produce Ex- 

Fuller & McClintock, 170 Broadway, New 
York City. 

Bldg., Toledo, Ohio. 

A charge of $20.00 will be made for each 


roughly as follows: 

Reinforcing steel ........ 700 tons, 

sizes 4 inch to 48 inch.. 

Filter rate controllers..... 3 

Copies of the bidding blanks, bonds, con- 

Memphis. Artesian Water Department, 
change Bldg., Kansas City, Mo. 

Fuller & McClintock, 319 Summit Cherry 
set of specifications which charge will be 


ENGINEERING NEWS-RECORD 


OFFICIAL PROPOSAisS 


———— 
Bids: Oct. 10. 


Concrete Structures: Filter 
Equipment and Brick Filter 
House 


Greens) 


Proposals will be received 
Council of Greensboro, Nort 
until 12 o’clock M, Tuesday, 
1922, for building a Filtrativ, 
appurtenances, 

The work includes the con: 
equipment of a six million 
plant, the construction of a 
basin with dividing wall, capac 
gallons, and the construction « 
chamber. The principal quantiti 
are: 


8,000 cubic yards of earth excavation 
1,900 cubic yards of concret: 
225,00 pounds of reinforcing si. +1, 

The equipment of six one-million 
filter units. 
80,000 brick laid in filter house walls 

Steel wash water tank of 70,000 gallons 
capacity. 2 

000 GPM motor-operated jump, 

Piping, valves, and miscellancous items, 

Plans will be on file and may be seen 
at the office of the City Manager, Greens. 
boro, N. C., or_at the office of The Lud 
low Engineers, Winston-Salem, N. ©., af: 
September 15th. After that date copies of 
the Specifications, Bid Blank, and Contract 
may be obtained from the Engineers or 
City Manager. For the convenience of 
prospective bidders, the Engineers wil! fur 
nish copies of the plans upon application 
accompanied by a check for ten ($10. 
dollars to cover the cost, or separate prints 
at_ one ($1.00) dollar each. 

Each bid must be accompanied by a 
certified check in the sum of $5,000, or 5% 


N.C. 


148 ig 


Involve 


gall 


8 0 


' of the amount of partial bids. 


refunded provided the specifications are re- | 
| the usual rights reserved. 


turned within 30 days after bids are re- 
ceived. 

The Water Commission reserves the right 
to reject any or all bids, to waive any in- 
formalities in the bids received, and to ac- 
cept any bid or bids which they deem most 
favorable to the interests of the City of 
Memphis. 

By order of the Board of Commissioners 
of the Memphis Artesian Water Department. 


Oct. 11. 


Repairs to Reservoir 


Binghamton, N. Y. 


Sealed proposals for Construction—Re- 
pairs to Reservoir, at the Binghamton State 
Hospital, Binghamton, N. Y., will be re- 
ceived by the State Hospital Commission, 
Capitol, Albany, N. Y., until 3 P.M. (Stand- 
ard Time) Wednesday, October 11th, 1922, 
when they will be publicly opened and read, 
Proposals shall be enclosed in an envelope 
furnished by the State Architect, sealed 
and addressed, and shall be accompanied 
by a certified check in the sum of five a 
cent (5%) of the amount of proposal. he 
contractor to whom the award is made will 
be required to furnish surety company bcoid 
in the sum of fifty per cent (50%) of the 
amount of contract within thirty (30) days 
after official notice of award of contract 
and in accordance with the terms of Speci- 
fication No. 3972. The right is reserved to 
reject any or all bids. Drawings and speci- 
fications may be examined at the Bingham- 
ton State Hospital, Binghamton, N. Y.; at 
the New York Office of the Department of 
Architecture, Room 1058, 25 Broadway, and 
at the Department of Architecture, Capitol, 
Albany, N. Y. Drawings, specifications and 
blank forms of proposal may be obtained at 
the Department of Architecture, Capitol, 
Albany, N. Y., upon reasonable notice to 
and in the discretion of the State Architect, 
L. F. Pilcher, Capitol, Albany, N. Y. 

M. FARRINGTON, 

Secretary, State Hospital Commission. 
Dated: September 13, 1922. 


Bids: 


Proposals will be opened publicly with 


P. C. PAINTER 
City Manager 
J. L. LUDLOW, 
Consulting Engineer. 


Bids: Oct. 2. 


Water Main Extensions 


Saranac Lake, N. Y 


Sealed proposals will be received by the 
Clerk of the Sewer and Water Poard of th 
Village of Saranac Lake, N. Y., until 5:06 
o’clock P.M. on Monday, October 2nd, 1922 
for the construction of the following exten- 
sions to the existing water distribution sys- 
tem of said Village. 


2,700 feet of 10 inch, Class No, 100 Uni- 
versal Water Mains. 7 

4,500 feet of 6 inch, Class No. 130 Uni- 
versal Water Mains. 

2 10 in. Gate Valves and Wayboxes. 

12 6 in. Gate Valves and Wayboxes. 

22 Double Nozzle Fire Hydrants. 


The above quantities are approximate 
only, for a basis for a uniform comparison 
of bids. 

Bids must be made on proposal blanks 
furnished by the Sewer and Water Boari 
and must be accompanied by a ertified 
Check to the amount of $500.00 drawn pay- 
able to S. A. Miller, Clerk of the Board. 

Proposals must be sealed and a: livered 
to the Clerk and indorsed “Proposais for 
construction of water mains.” , 

Plans may be seen and proposal blanks, 
form of contract and specifications secure? 
upon application to the Clerk. 

The Sewer and Water Board 
the right to reject any and all bids. 

By order of the Sewer and Water Board 

8. A. MILLER. “lerk._ 
Saranac Lake, N. Y. 

JOHN L. COLLINS, Engineer, 
30 Church St., N. }: 


reserves 
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Hospital Construction 
New York, N. Y 


sealed proposals for Construction, Heat- 
ing, Sanitary and Electric Work, for Cen- 
tral Heating and Lighting Plant, Kitchen 
and Dining Room Building and Buiidings 
for Chronic Patients (North and South), 
and Construction of Tunnels at the Creed- 
moor Division, Brooklyn State Hospital, 
Creedmoor, Borough of Queens, Long 
island, N. Y., will be received by the State 
Hospital Commission, Room _ 1046, 25 
Broadway, New York City, N. Y., until 12 
o'clock noon (Standard Time), on Tuesday, 
October 31st, 1922, when they will be pub- 
ily opened and read. Proposals shall be 
enclosed in an envelope furnished by the 
State Architect, sealed and addressed, and 
shall be accompanied by a certified check 
in the sum of five per cent (5%) of the 
amount of proposal. The contractors to 
whom the awards are made will be required 
to furnish surety company bond in the 
sum of fifty per cent (50%) of the amount 
of contracts within thirty (30) days after 
official notice of award of contracts and in 
accordance with the terms of Specifications 
Nos. 3979, 3980, 3981, 3982, 3983, 3984, 
3985, 3986, 3987, 3988, 3989, 3990 and 3995. 
The right is reserved to reject any or all 
bids. Drawings and specifications may be 
examined at the Brooklyn State Hospital, 
brooklyn, N. ¥., at the New York Office of 
the Department of Architecture, Room 1058, 
25 Broadway, and at the Department of 
Architecture, Capitol, Albany, N. Y. Draw- 
ings, specifications and blank forms of 
proposal may be obtained at the Depart- 
ment of Architecture, Capitol, Albany, N. Y., 
upon the deposit of a certified check in the 
sum of $25.00 made payable to the State 
of New York for each set of plans and 
specifications, which check will be returned 
if plans and specifications are returned in 
good condition to the State Architect, L. 
F. Pilcher, Capitol, Albany N. Y. 

L. M. FARRINGTON, 

Secretary, State Hospital Commission. 

Dated: September 21, 1922. 





Bid Oct. 6. 


Garbage Incinerator 
Charleston, W. Va. 
Sealed proposals will be received by the 


undersigned until 2 P.M. on the 6th day of 
October, 1922, for the construction of a 
plant for the incineration of all garbage 


v ected by the City of Charleston, West 
inla, 


he work to be done includes the con- 


st tion of a refuse incinerator plant 
plete, tested, accepted, and ready for 
ition, including the building, flues, 
( ney, and all appurtenances, and of a 


capa ‘ity of fifty (50) tons for twenty-four 


\ll proposals must be made upon the 
f 8 provided therefor and accompanied 
by a certified check in the sum equal to 
t and one-half (23%) per cent of the 
int bid. 
he Council of the City of Charleston, 
t Virginia, reserves the right to reject 
vy or all bids, 
pecifications and blank proposals may 
obtained at the office of the City Mana- 
2 ity Building, Charleston, West Vir- 


LON H. BARRINGER, 
City Manager. 


OFFICIAL PROPOSALS 


Bids: Oct. 3 


Street Paving 


, Long Branch, N. J. 


Notice is hereby given that sealed pro- 
posals will be received by the Board of 
Commissioners of the City of Long Branch, 
N. J., for the paving of Atlantic Avenue 
from Ocean Avenue to Liberty Street with 
approximately sixteen thousand (16,000) 
Square yards of asphalt upon a concrete 
foundation with concrete gutters three feet 
wide, together with re-setting necessary 
curb and other work incidental thereto, in- 
cluding those portions of driveways of in- 
tersecting streets or alleys which are in- 
cluded with the property line of said avenue 
above mentioned, and will be opened and 
read at a regular meeting of the Board of 
Commissioners at City Hall, Long Branch, 
N. J., on Tuesday evening, October 3, 1922, 
at 8 o’clock or as soon thereafter as same 
can be presented. 

Drawings and specifications prepared by 
J. W. Seaman, City Engineer, are now on 
file in the office of the City Clerk, and may 
be obtained by prospective bidders during 
business hours, upon a deposit of $10.00, 
which will be refunded upon the return of 
the plans and specifications in good con- 
dition, at the time the bids are received. 

All bids must be made on the standard 
proposal form in the manner designated 
therein and required by the specifications 
and must be enclosed in sealed envelopes 
bearing the name and address of the bid- 
der and marked, “Bid for paving Atlantic 
Avenue,” and addressed to Frank C. Quinn, 
City Clerk, and must be accompanied by a 
surety company certificate stating that 
said surety company will provide the bid- 
der am the required bond on the proposed 
work. 

No bid will be considered unless accom- 
panied by a certified check for not less 
than ten per cent of the amount bid on the 
work, drawn to the order of Frank lL. 
Howland, City Treasurer, or cash in equal 
amount, 

The standard proposal ‘forms and data 
may be obtained on application to the En- 
gineer at his office, 192 Broadway, Long 
Branch, N. J. 

The Board of Commissioners reserves the 
right to reject any or all bids, if deemed 
to the best interests of the City so to do. 


Dated, Long Branch, N. J., September 
20, 1922. 
FRANK C. QUINN, 
City Clerk. 
Bids: Oct. 10. 


Steam Turbine and Accessories 
New Orleans, La. 


Sealed proposals will be received by the 
Sewerage and Water Board of New Or- 
leans up to 12 o’clock, noon, Tuesday, Oc- 
tober 10th, 1922, for furnishing one 6,000 
kw. STEAM turbine and accessories. 

Specifications and blank forms of pro- 
posals may be obtained at Room 303, No. 
526 Carondelet Street, New Orleans. 

The right is reserved to reject any or all 


bids, 
A. G. MOFFAT, 
Secretary. 
GEO. G. EARL, 
General Superintendent. 
Aug. 10, 1922. 


SEARCHLIGHT SECTION 


OFFICIAL PROPOSALS 


Plans and Specifications for inspection by dis- 
tant bidders may be filed at any of the Engi- 
neering News-Record offices without charge, 


THESE ADVERTISEMENTS ARE OFFICIAL NOTICES THAT BIDS ARE WANTED FROM BIDDERS EVERYWHERE. 


| JOHN H. 
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OFFICIAL PROPOSALS 





Lids: Oct. 2. 


Pavement, Curbing and 
Catch Basins 


Noroton, Conn. 


Sealed proposals for furnishing all labor 
and materials for the construction of pro- 
posed Drives, Curbing and Catch Basins 
and necessary drains to be constructed on 
the grounds of Fitch's Home for Soldiers 
and Soldiers’ Hospital of Connecticut at 
Noroton Heights, Conn., will be received 
at the office of Col. Henry J. Seeley at the 
Soldiers’ Home in Noroton until October 2, 
1922, at 12:00 a.m. (D.S.T.). 

The bids will be opened at the Governor's 
Office in the State Capitol at Hartford, on 
October 3rd, 1922, at 11:00 a.m. (D.S.T.). 

The bids shall be in accordance with the 
plans and specifications for the work on file 
in the office of Col. Henry J. Seeley at the 
Soldiers’ Home, where they may be obtained 
by bidders upon payment of $5.00, the same 
to be refunded when plans are returned in 
good condition. 

The principal items of work consist of: 

4,614 sq.vd. Penetration Pavement. 

4,660 lin.ft. Concrete Curbing. 

18 Catch Basins. 

Each proposal shall contain the full name 
of every firm or corporation interested in 
the same and the address of the person or 
firm, or President or Secretary of the cor- 
peracton bidding, and shall be accompanied 
yy a certified check upon a national bank 
or trust company drawn to the order of 
The Soldiers’ Hospital Board of Connecti- 
cut, in the sum of $650, which shall become 
the property of the State Hospital Board 
as liquidated damages in case the success- 
ful bidder fails to enter into a contract 
within five (5) days after the award of 
this contract as herein provided. 

The checks of unsuccessful bidders will 
be returned upon demand and of the suc- 
cessful bidder upon completion of the work 
in a satisfactory manner, no bond being 
required. 

All bids 
velope marked 
ing.” 

The Soldiers’ Hospital Board 
the right to reject any or all bids. 

By order of 
THE SOLDIERS’ HOSPITAL BOARD 
OF CONNECTICUT, 
THACHER, 
Chairman of Executive 


to be placed in a sealed en- 
“Bids for Road and Curb- 


reserves 


Committee. 


—— 


Bids: 
Junior High School Building 


Altoona, Pa. 


Proposals will be received by the School 
District of Altoona, Penna., until 8 p.m, 
October 16th, for the erection and comple- 
tion of a Junior High School 224 x 232 ft., 
three stories and basement, fireproof, also 
roposals for Heating and Ventilation, 
lumbing and Electric Work. 
Further information will be supplied on 
application to the Architect. 
JULIAN MILLARD, 
Registcred Architect, 
Altoona, Penn. 
WM. B. ITTNER, 
W. N. DECKER, 


Consulting Architect. 
Secretary, 
Altoona School District. 


Oct. 16. 





Gl SEARCHLIGHT SECTION —ts 


OFFICIAL PROPOSALS 


Oct. 4, 


Public Sewerage System 
Hartsdale, N. Y. 


Sealed proposals for furnishing all labor 
and materials necessary for the construc- 
tion and completion of a Public Sewer Sys- 
tem in the Hartsdale Sewer District, Town 
of Greenburgh, Westchester County, New 
York, addressed to the Board of Sewer 
Commissioners of said Sewer District will 
be received at the Office of said Sewer 
Commissioners, Wilson Street, Hartsdale, 
New York, until 3.00 o’clock p.m. on the 
4th day of October, 1922, at which time 
and place all proposals then received will 
be opened and publicly read. The bids 
shall be in accordance with the plans and 
specifications for the proposed work, on file 
in the said Office of said Board of Sewer 
Commissioners, Wilson Street, Hartsdale, 
New York, from whom copies may be ob- 
tained. A deposit of Fifteen ($15.00) Dol- 
lars will be required for each set of plans 
and specifications furnished, which sum will 
be refunded to all persons submitting bids 
if said plans and specifications are re- 
turned in good condition within 30 days 
after bids have been received and acted 
upon by said Sewer Commissioners. 

Such proposals shall be made on the 
blank form of proposals furnished by the 
Sewer Commissioners attached to the 
specifications. Any proposal containing 
bids not asked for or which does not con- 
tain prices in words and figures for all 
items given in the form of proposal, or 
which is otherwise not in conformity with 
this notice, may be rejected. 

Each proposal shall contain the full name 
of every person, firm or corporation inter- 
ested in the same, and the address of the 
person, firm or corporation bidding, and 
shall be accompanied by certified check 
drawn upon a State or National Bank or 
Trust Company to the order of the Harts- 
dale Sewer District in the sum of Twenty- 
five hundred ($2,500) Dollars. 

The bidder to whom the contract may be 
awarded shall attend at the Office of said 
Sewer -Commissioners with the Sureties 
offered by him within six (6) days after the 
date of notification by the Sewer Commis- 
sioners, their Agent or Attorney of the ac- 
ceptance of his proposal and there sign the 
contract for the work in triplicate. In 
ease of failure so to do, the bidder will be 
considered as having abandoned the same, 
and the certified check accompanying his 
proposal shall be forfeitured to the Sewer 
District. 

The checks of all unsuccessful bidders 
will be returned upon demand after the 
award of the contract, and also the check 
of the successful bidder upon the execution 
of the contract and the furnishing of the 
required bond. Before the execution of 
the said contract, the successful bidder 
thereon shall furnish a Surety Company 
bond in the sum of Fifty (50%) per cent 
of the aggregate price named in the con- 
tract conditioned upon the faithful per- 
formance of such contract ; such Bond shall 
be satisfactory and acceptable to the Board 
of Sewer Commissioners of said Sewer 
District both as to form, manner of execu- 
tion and sufficiency of the Surety or 
Sureeties. 

The Engineer’s Estimates of the work 
to be performed and materials furnished, 
in accordance with the plans and specifi- 
eations, is as follows: 12,409 feet of eight 
inch vitrified pipe; 5,134 feet of ten inch 
vitrified pipe; 7,340 feet of twelve inch 
vitrified pipe, 2,463 feet of fifteen inch 
vitrified pipe; 1,521 feet of sixteen inch 
class A cast iron pipe; 114 manholes and 
four flush-tanks. 

The Sewer Commissioners hereby re- 
serve the right to reject any or all bids 
and to accept such bid as, in the opinion 
of the Sewer Commissioners, seems best 
intended to subserve the interest of said 
Sewer District. 

Dated Hartsdale, New York, this 21st 
day of September, 1922. 

By Order of the Hartsdale Sewer Com- 


missioners. 
HOWARD E. TOWNSEND, 
Chairman. 
ROY W. BRIGGS, Secretary. 


Bids: 


Bids: Oct, 10. a 
Fire Hose 
Fort Meyers, Fla. 


City. of Fort Meyers, Fla., will receive 
bids for supplying 1,000 feet 24 inch 
Eureka Multiple woven fire hose, 50 foot 
sections. Bids opened 7:30 p.m. Oct. 10th, 
1922. Cc. P. STALEY, 

City Manager. 


OFFICIAL PROPOSALS 


Bids: Oct. 3. 


Construction of Inlet 
Ft. Lauderdale, Fla. 


Notice is hereby given that the Board of 
County Commissioners, Broward County, 
Florida, will receive bids until 11:00 o'clock 
a.m., on Tuesday, October 3rd, 1922, for 
the construction of an inlet from New River 
Sound to the Atlantic Ocean, near Ft. 
Lauderdale, as per plans and specifications 
on file in the Clerk’s Office, Courthouse 
Bldg., Ft. Lauderdale, Florida. Such work 
shall be let in two contracts, being as 
follows :— 

(a) The dredging of 81,000 cubic yards 
more or less of earth; and the dredging 
of 5,000 cubic yards more or less of rock; 

(b) The furnishing and placing of 6200 
cubie yards more or less of riprap and 
jetty hearting and of 2500 tons more or 
less of jetty capping, all in riprap and 
jetty construction. 

Separate bids will be received and sepa- 
rate contracts let for each of the two 
classes of work mentioned. Copy of plans 
and specifications may be secured from the 
Clerk upon payment of $1.00 to cover cost 
of printing same. 

Each bid shall be accompanied by a 
certified check in the amount of 3% of 
the bid, guaranteeing that bidder will make 
contract and bond within ten days of notice 
of award. 

Bond on each contract will be required 
in the sum of 50% of the amount bid. 

Address all bids to the Board of County 
Commissioners in care of Frank A. Bryan, 
Clerk, Ft. Lauderdale. Fla. 

The Board reserves the right to reject 
any and all bids. 

By order of the Board. August 22nd, 


1922 
H. G. WHEELER, 
Chairman. 
Attest: FRANK A. BRYAN, 
erk, 


Dated August 22, 1922. 


Bids: Oct. 10. 
Reinforced Concrete Pavement, 
Curb and Storm Water Sewer 


Sag Harbor, N. Y. 


Sealed proposals will be received and 
opened publicly by the Trustees of the 
village of Sag Harbor at the Municipal 
Building, Sag Harbor, New York, at 12 
noon on Oct. 10, 1922, for the construction 
of approximately 1.14 miles of reinforced 
concrete pavement; 2,640 lin.ft. concrete 
curb; storm water sewers as follows: 540 
lin.ft. 12-in. sewer, 1,830 lin.ft. 15-in. sewer, 
and 1,270 lin.ft. 24-in. sewer, 

Plans, specifications and proposals may 
be seen at the office of the village cler 
and at the office of the engineer. Copies 
thereof may be obtained of the engineer 
upon the payment of $15.00 per set to cover 
cost of reproduction and mailing, one-half 
of which will be refunded upon the return 
of said copies in good order. 

Special attention of the bidder is called 
to sheet in proposal forms entitled “In- 
formation for Bidders.” 

All bids are to be accompanied by certi- 
fied check equal to 5 per cent of the total 
amount of bid. 

The right is reserved to reject any and 


all bids. 
MORLEY B. LEWIS, 
H. F. BISHOP, Village President. 
Construction Engineer, 
Westhampton Beach, N. Y. 


Bids: Oct. 9. 


Reinforced Concrete Bridge 


White Plains, N. Y¥. 


Sealed bids or proposals for the con- 
struction of a reinforced concrete arch 
bridge over the Croton River at the site of 
the present Van Cortlandt Bridge on the 
Albany Post Road between the Towns of 
Cortlandt and Ossining, Westchester 
County, New York, will be received at the 
office of the Clerk of the Board of Super- 
visors, Court House, White Plains, N. Y., 
until 10:00 a.m., October 9th, 1922. 

Proposed bridge to consist of six arches, 
48 to 74 foot spans, 40 feet wide. 

Specifications, proposal sheets and all in- 
formation relative to same may be pro- 
cured at the office of the County Engineer, 
Court House, White Plains, N. Y., upon 
making a deposit of ten dollars ($10.00). 

BOARD OF SUPERVISORS, 
FRED L. MERRITT, Clerk. 


September 11, 1922. 
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OFFICIAL PROPOSA\s 


Oct. 23. 


. 
Drainage Work 
Her 
Sealed proposals or bids wil] 
by Drainage District No. 1 
County, Nebraska, at the off 
Drain Commissioner, Hershey, \ 
to one o'clock P.M., on the 
October, 1922, for constructi: 
mately 22.8 miles of open drain 
6 miles of tile drains. 
There are four schedules as f: vs 
SCHEDULE NO, 1 7 
15,552 feet 14 ft. bottom dit 


cu.yds. 

33,500 feet 8 ft. bottom ditch 
cu.yds. 

Constructing 8 steel and conc: 
way bridges, 16 farm bridges and 
tion canal flumes. 

SCHEDULE NO, 2 

44.827 feet 6 ft. bottom ditc!] 
cu.yds. 


35.862 feet 4 ft. 
cu.yds. 
Constructing 6 steel and concrete | 
way bridges, 2 wooden pile ‘ 
bridges, 19 farm bridges and 2 
canal flumes. 
SCHEDULE NO. 3 
Furnishing F.O.B. cars at Hershey or 
O’Fallons, Nebraska, 31,900 feet éxtr, 
quality vitrified drain tile from 8 inch ; 
24 inch diameter. 
SCHEDULE NO. 4 
Hauling tile, excavating, laying and back. 
filling complete in place 31,900 feet of tj 
drain varying in size from 8 inch to 24 inch 
average depth from 7 to 8 feet. 
Instructions for bidders, proposal blank 
plans and specifications, form of contrac 
provisions for the giving of bond by th 
contractor, and other instructions may } 
obtained by mail from the Drain Commis. 
sioner, at the office of the Board of Super. 
visors at Hershey, Nebraska, upon deposit 
of $10.00 to pay the costs of the same. 
By order of the Board of Supervisors. 
Dated this 19th day of September, 1922. 
W. H. JENKINS, 
President. 
W. A. KELLY, 
Drain Commissioner, 


Bids: 


193,000 


315,009 
irriga- 


296,00 


bottom ditch 169 


Attest: 
J. W. ABBOTT, 
Secretary, 


Bids: Oct. 7. 
Bridge Repairs 
Trenton, N. J. 


Sealed proposals will be received by the 
Joint Commission for the Elimination of 
Toll Bridges over the Delaware River, be- 
tween New Jersey and Pennsylvania, unti! 
noon Goturday, October 7th, 1922, at the 
State House, Trenton, New Jersey, for th 
repairs to the bridge over the Delaware 
River between Milford, Pike County, Penn- 
sylvania and Montague Township, Sussex 
County, New Jersey. 

Proposals must be submitted on the form 
furnished by the Commission and accom- 
panied by a certified check for the amount 
of $800, made payable to the Treasurer of 
the Joint Commission, as a guaranty of 
good faith. 

Plans, specifications and estimates of 
the quantities are on file at the office of 
Louis Focht, Engineer, at 125 West State 
Street, Trenton, New Jersey; this being th: 
address to which the bids are to be sent 

All bids are to be submitted in a sealed 
envelope marked, “Proposal for repairs | 
the bridge at Milford, Pike County, Pa. 

The right is reserved to reject any or 
all bids and to waive any informality ! 
the bids received. LOUIS FOCHT, 

Engineer to the Joint Commission. 


Bids: Oct. 9. _ oe 
Street Improvement 


Laurel, Miss. 


Sealed proposals will be received by the 
Mayor and Board of Commissioners of th: 
City of Laurel, Mississippi, until two o'clock 
P.P., on the 9th day of October, 1922, at the 
office of the City Clerk of said City, for con- 
structing approximately: X 

19,86 .yds. brick pavement with con- 
crete foundation. 

16,160 sq.yds. gravel surfacing. 

20,243 lin.ft. combined curb and gutter, 

4,000 sq.yds. concrete sidewalk. 
with all appurtenances thereto. 7 

Plans an a may be seen and spec!- 
fications and proposal forms may be 0- 
tained at the office of the City Clerk of the 
City of Laurel, Mississippi. 

J. H. PACE 
Street Commissioner. 
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OFFICIAL PROPOSALS 





Bids: ct. 16. 
Sewer Work 
Hackensack, N. J. 

The Hackensack Improvement Commis- 
son governing body of the City of 
Hackensack, Bergen County, New Jersey, 
requests proposals for the following work, 
0 ntract No, 4—For the construction of 
about 4,600 linear feet of twelve (12), 
eight 8) inch vitrified pipe sewers, about 
2400 linear feet of twelve (12), eighteen 
18), twenty (20), twenty-two = (22), 
twenty-four (24) and twenty-seven (27) 
inch vitrified pipe sewers, 1360 linear feet 
{circular concrete sewers and 2,500 linear 
feet of egg shaped concrete sewers, to- 
sether with manholes, catchbasins, and 
shel works appurtenant thereto. : 

“The foregoing work is more particularly 
described and set forth in the plans and 
epecifications on file with Lemuel Lozier, 
Engineer of the Commission and with the 
Clerk of the Commission. | 

The plans and specifications, information 
for bidders, forms of proposals and con- 
tracts, forms of bonds required and_ other 
information can be seen at the office of 
Lemuel Lozier, Engineer of the Commission, 
200m 3, Bank Building, Main and Mercer 
Streets, Hackensack, New Jersey; copies 
of such plans and specifications may be ob- 
tained by bidders on making a deposit of 
$100.00, which deposit will be refunded upon 
the return of the plans and specifications in 
good condition. 

The contract will be let to the lowest re- 
sponsible bidder, subject to the right of 
the Commission to reject any and all bids. 

All bids must be made on the form of 
proposal to be obtained from the Engineer 
of the Commission, and must give the 
prices both in writing and in figures, and 
must give such other information and be 
signed in the manner indicated on the form 
of proposal. Each bid submitted for Con- 
tract No. 4 must be accompanied by a certi- 
fied check for $5,000.00, payable to the 
Hackensack Improvement Commission. 

Checks of the unsuccessful bidders will 
be returned immediately upon the award 
of the contract. The check of the success- 
ful bidder will be returned to the bidder 
upon the execution of the contract and the 
furnishing of the bond required, within ten 
days after the date of the award thereof, 
or within such extended time as may be de- 
termined by the Commission. In case of 
failure to execute the required contract, 
and furnish the required bond within such 
time, such check shall be forfeited to the 
Hackensack Improvement Commission as 
liquidated damages. 

The proposals herein required for Con- 
tract 4 shall be presented to the Hacken- 
sack Improvement Commission, at_ the 
Municipal Building, 346 State Street, Hack- 
ensack, Bergen ounty, New Jersey, on 
Monday, the sixteenth (16) day of October, 
1922, at 8 p.m, Standard Time. 

No bids will be received prior to said 
hour and none thereafter. 

The proposals shall be submitted in 
sealed envelopes or packages. 

The proposals shall be endorsed as_fol- 
lows: “Proposal for sewers Contract N. 4.” 
The Hackensack Improvement Commission. 

By SPENCER D. BALDWIN, Mayor. 
WILLIAM SCHAFF, Clerk. 


Bids: Oct. 2. 


Sewer Extensions 
Saranac Lake, N. Y. 

Sealed proposals will be received by the 
Clerk of the Sewer and Water Board of the 
Village of Saranac Lake, N. Y., until 8:00 
P.M. on Monday, Oct. 2nd, 1922, for the 
construction of sewers in the said Village, 
as follows: 

900 feet of 8 inch sewer. 

500 feet of 6 inch sewer. 

32 Manholes. 

The above quantities are approximate, 
or ly for a basis of a uniform comparison of 
: Bids must be made on proposal forms 
furnished by the Sewer and Water Board 
and must. be accompanied by a certified 
check to the amount of $500.00 drawn pay- 
able to §. A. Miller, Clerk of the Board. 

Proposals must be sealed and delivered 
to the Clerk, indorsed “Proposal for the 
construction of Sewers.” 

. Plans may be seen, and Proposal blanks, 
form of Contract and Specifications may be 
Secured at the office of the Clerk, 

T he Sewer and Water Board reserves the 
r ght to reject any and all bids. 

by order of the Sewer and Water Board. 

A. MILLER, Clerk, 

Saranac Lake, N. Y. 
JOHN L,. COLLINS, Engineer, 

® Church St. N. ¥. 
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Bids: Oct. 19. 
Wanaque Aqueduct— 
Great Notch Tunnel 
Contract 3—(Unit Price) 


Newark, N. J. 

Sealed proposals will be received from 
12 o'clock noon to 12:15 o’clock P.M. (East- 
ern Standard Time) on Thursday, October 
19, 1922, by the North Jersey District Wa- 
ter Supply Commission of the State of New 
Jersey, in its office, Room 412, 20 Clinton 
Street, Newark, New Jersey, and publicly 
opened and read at the last named hour, 
for the performing of all necessary work 
required in the carrying out of the contract 
for the construction of Great Notch tunnel 
and approaches. 

The work will include the excavation and 
concrete lining of a 7-foot tunnel 9,100 feet 
in length and the construction of about 
5,000 feet of 7-foot concrete aqueduct in 
open cut and various appurtenant struc- 
tures. 

A pamphlet containing the information 
for bidders, form for proposal, form of con- 
tract, specifications and drawings may be 
examined at the office of the Commission 
and may be obtained at said office upon de- 
posit of $10.00, which deposit will be repaid 
upon the return of the pamphlet within 30 


ays. 

All bids shall be made on the blank form 
supplied by the Commission, which pro- 
vides for a detailed statement as to the bid- 
der’s experience and resources as well as 
the prices for which he will execute the re- 
spective items of work, 

Proposals must be accompanied by the 
consent in writing of a surety company 
qualified to do business in New Jersey, 
binding itself that if the contract be 
awarded to the person making the proposal, 
the said surety company will become surety 
for the faithful performance of the said 
contract in an amount equal to 50 per cent 
of the contract price. 

All bids must be accompanied a a certi- 
fied check for fifty thousand dollars as a 
guarantee for the good faith of the bidder. 
Checks of unsuccessful bidders will be re- 
turned within 15 days, that of the success- 
ful bidder upon the execution of contract 
and bond. 

The Commission reserves the right to re- 
ject all proposals or any proposal which 
a be informal, or the acceptance of 
which would be, in the judgment of the 
Commission for the reasons as suggested in 
“Information for Bidders,” or for any other 
reason, detrimental to the interests of the 
wmunicigaenies for which the work is to be 

one. 

By order of the North Jersey District 
Ww ater Supply Commission of the State of 
New Jersey. 

LAURENT J. TONNELE, 


Chairman. 
Attest: EDMOND TYLER, 
Secretary. 
ARTHUR H. PRATT, 
Chief Engineer. 
MORRIS R. SHERRERD, 
Consulting Engineer. 


Bids: Oct. 17. 


Highway Work 


Harrisburg, Pa. 

Pennsylvania State Highway Department, 
Harrisburg, Pa. Sealed proposals will be 
received at the State Capitol until 10 a.m, 
October 17, 1922, when bids will be publicly 
opened and scheduled and contract awarded 
as soon thereafter as possible for the re- 
construction of 30 miles of Reinforced Con- 
crete, 18 miles of either Bituminous on a 
Concrete Foundation or Reinforced Con- 
crete and 1 mile of Bituminous Macadam 
Pavement; also for the erection of a Rein- 
forced Concrete Bridge. Bidding blanks 
and specifications may be obtained free, 
and plans upon payment of $2.50 per set, 
upon application to State Highway De- 
partment, Harrisburg. No refund for 
plans returned. They also can be seen at 
office of State eee Department, Har- 
risburg, 1001 Chestnut Street, Philadelphia, 
and 119 Federal Street, N, S., Pittsburgh, 
Pa. GORGE H. BILES, Assistant State 
Highway Commissioner. 








MU 


A Big Toate in a Small 
Dependahio “Service. 
SWART 


Contract Bonds 
Compensation Insurance 


92 William St., New York 
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Bids: Oct. 19. 
Wanaque Aqueduct— 
Great Notch Tunnel 


Contract 4—(Lump Sum) 
Newark, N. J. 

Sealed proposals will be received from 12 
o'clock noon to 12:15 o’clock P.M. (Eastern 
Standard Time), on Thursday, October 19, 
1922, by the North Jersey District Water 
Supply Commission of the State of New 
Jersey, in its office, Room 412, 20 Clinton 
Street, Newark, New Jersey, and publicly 
opened and read at the last named hour, 
for the performing of all necessary work 
required in the carrying out of the contract 
for the construction of Great Notch tunnel 
and approaches s 

The work will include the excavation and 
concrete lining of a 7-foot tunnel 9,100 feet 
in length and the construction of about 5,000 
feet of 7-foot concrete aqueduct in open cut 
and various appurtenant structures, 2 

A pamphlet containing the information 
for bidders, form for proposal, form of con- 
tract, specifications and drawings may be 
examined at the office of the Commission 
and may be obtained at said office upon de- 
posit of $10.00, which deposit will be re- 
paid upon the return of the pamphlet within 
30 days. 

All bids shall be made on the blank form 
supplied by the Commission, which pro- 
vides for a detailed statement as to the 
bidder’s experience and resources as well 
as the price for which he will execute the 
work. 

Proposals must be accompanied by the 
consent in writing of a surety company 
qualified to do business in New Jersey, 
binding itself that if the contract be 
awarded to the person making the proposal, 
the said surety company will become surety 
for the faithful performance of the said 
contract in an amount equal to 50 per cent 
of the contract price. 

All bids must be accompanied by a certi- 
fied check for fifty thousand dollars as a 
guarantee for the good faith of the bidder. 
Checks of unsuccessful bidders will be re- 
turned within 15 days, that of the success- 
ful bidder upon the execution of contract 
and bond. 

The Commission reserves the right to re- 
ject all proposals or any proposal which 
may be informal, or the acceptance of which 
would be, in the judgment of the Commis- 
sion for the reason as suggested in “Infor- 
mation for Bidders,” or for any other rea- 
son, detrimental to the interests of the mu- 
nicipalities for which the work is to be 
done, 

By order of the North Jersey District 
Water Supply Commission of the State of 
New Jersey. 

LAURENT J. TONNELE, 
Chairman 
Attest: EDMOND TYLER, 
Secretary. 
ARTHUR H. PRATT, 
Chief Engineer. 
MORRIS R. SHERRERD, 
Consulting Engineer. 








Bids: Oct. 9. 


Bridge Work 


Lansing, Mich. 

Sealed Bids will be received by the City 
Clerk of Lansing, Michigan, up to 4:00 
p.m., Monday, October 9, 1922, for the con- 
struction of a_ reinforced concrete com- 
bined river and grade separation bridge. 
Estimated cost, not including property 
damages, $175,000. 

Plans and specifications may be obtained 
from the City Engineer by making a de- 
posit of $50.00. 

W. BINTZ. 








U. S. GOVERNMENT 


PROPOSAL FOR SPURDIKES.—U. S. 
Engineer Office, 329 Customhouse, New Or- 
leans, La.—Sealed proposals will be re- 
ceived here until 9.00 a.m., October 3, 1922, 
and then opened, for construction of spur- 
dikes at Southwest Pass, Mississippi River. 
Further information on application. 











PROSPOSALS FOR LEVEE WORK.— 
Office of the Secretary, Mississippi River 
Commission, 1311 International Life Build- 
iftg, St. Louis, Mo.—Sealed proposals will 
be received here until 11 a. m, Oct. 11, 
1922, for constructing about 645,000 cubic 

rds of earthwork by the hydraulic method 

the Bay Island Drainage and Levee 
District No. 1, Further information 
on application, 
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U. S. GOVERNMENT 


Zs ENGINEER OFFIC E, 
DENCE, R. I. Sealed proposals will be re- 
ceived here until 12 o’clock noon, Oct. 23, 
1922, and then opened, for dredging in New 
Haven Harbor, Conn. Further information 
on application, 

U. S. ENGINEER OFFICE, NASH- 
VILLE, TENN.—Sealed proposals will be 
received here until 11 a.m., Oct. 23, 1922, 
and then opened, for 3 steel dump scows. 
Further information on application. 


SEALED PROPOSALS, indorsed 
posals for Buildings, Tupper Lake, 
Specifications No. 4710,” will be 
the Bureau of Yarks and Docks, Navy De- 
partment, Washington, D. C., until 11 
o'clock a.m,, October 11, 1922, and then and 
there publicly opened, for buildings at the 
+ S. Veterans’ Bureau Hospital, Tupper 
Lake, N. Y. The work will include plain 
and reinforced concrete; artificial stone; 
hollow tile and brick work; wood framing, 
sash, doors and finish; plaster and metal 
lath; slate, promenade tile and tin roofing; 
sheet metal work; interior marble and tile 
work ; steel sash; steel covered doors; mis- 
cellaneous metal work; composition floor- 
ing; linoleum; fire escapes; hardware; 
painting and glazing; electrically and 
hand-operated dumbwaiters; plumbing; 
heating; electric light and power; tele- 
phones; call bells. Drawings and Specifica- 
tion No. 4710 may be obtained on applica- 
tion to the Bureau of Yards and Docks. 
Deposit of a check or postal money order 
for $100, payable to the Chief of the Bu- 
reau of Yards and Docks, is required as se- 
curity for the safe return of the drawings 
and specification. L. E. GREGORY, Chief 
of Bureau, September 14, 1922. 
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POSITIONS VACANT 


CAPABLE coffer-dam foreman wanted for 
hydro-electric work in South America; 
must speak Spanish, P-995, Eng. News- 
Record, Real Estate Trust Bldg., Phila- 
delphia, Pa, 

«‘HLORINE gas expert desired by manu- 
facturer contemplating making chlorine 
control apparatus, teply, giving experi- 
ence and other convincing data. P-27, 
Knee. News-Record. 

CONTR AC “TING firm having large amount 
of road and bridge contracts has open- 
ing for an experienced superintendent 
to take charge of part of their work and 
to invest from $10,000 to $20,000; 

receive salary or salary and com- 

also good guaranteed return on 
money invested with good security for 
investment P-45, Eng. News-Record, 

Real Estate Trust Bldg., Phila., Pa, 


able 
lo 
mission, 


DESIGNER and estimator on reinforced 
conerete, docks, bulkheads, etc., wanted 
by contracting company ; prefer ‘graduate 
engineer between ages 25 and 30. P-6, 
Eng. News-Record, 


DRAFTSMEN, several, experienced, struc- 
tural, for steel construction pertaining to 
apartment and loft buildings. Hinkle 
Iron Co., 534 West 56th Street, New 
York City. 


IRAFTSMEN, experienced, 
structural steel buildings ; 
only, giving age, nationality, education 
experience and salary oe Post & 
McCord, 191 Park Ave., New York. 

FIRST class draftsm: in wanted with ex- 

perience detailing, checking and design- 

ing structural steel as used jin mi'l build- 
ings. Must be single. State education, 
experience and salary expected. Loca- 
tion Northern Minnesota P-987. Eng. 

News-Record, Old Colony Bldg., Chicago, 

in 


wanted for 
apply by mail 


in 


DR \FTSME N. experienced steel mill 
construction, oil refinery, and power 
pkant construction, wanted for work at 
our Port Arthur, Texas, refinery. Apply 
Gulf Refining Company, 16th Floor, Frick 
Ruilding Annex Pittsburgh. 


| 
PROVI- 


U. S. GOVERNMENT 


U. S. ENGINEER OFFICE, Room 
Army Building, 39 Whitehall Street, New 
York, N. Y. Sealed proposals will be re- 
ceived here until 12 m., October 5, 1922, 
and then opened, for dredging and rock 
removal in East River, N. Y. Further in- 
formation on application. 


U. S. ENGINEER OFFICE, MOBILE, 
ALA.—Sealed proposals will be received 
here until 11 o'clock a.m., Oct. 10, 1922, 
and then opened, for the construction of 
one 100-ft. Diesel-Electric towboat. Fur- 
ther” information on application, 


U. S. ENGR. | OFFICE, WILMINGTON, 
DEL.—Sealed proposals ‘will be received 
here until 11 A.M., October 6, 1922, and 
then opened, 
N. J. 


OFFICE OF THE CONSTRUCTING 
QUARTERMASTER, ABERDEEN PROV- 
ING GROUND, MD. Sealed proposals will 
be received in this office until 10:00 A.M., 
October 18, 1922, and then opened, for the 
construction of twenty sets of officers’ quar- 
ters, at Edgewood Arsenal, Md. Plans and 
specifications may be obtained at this office 
upon the deposit of $10.00, which will be 
refunded upon the return of same in good 
condition, or they ma be seen at the 
Quartermaster’s Office, yeage wood Arsenal, 
Md. The right is reserved to accept any 
or to reject a et all bids for this project. 


SEALE sD P PROPOS: AL 3 for constructing 
additions to Oil Storage House at Army 
Supply Base, Brooklyn, N. Y., will be re- 
ceived and publicly opened at 11 A.M., Oct. 
9, 1922, at Constructing Quartermaster's 
Office, 39 Whitehall St., N. Y. City, N. Y. 
information at above address. 


for dredging Tuckerton Creek, 
Further information on application. 


POSITIONS VACANT 
ORNAMENTAL iron draftsman, familiar 
with the designing and detailing of all 
kinds of ornamental and miscellaneous 
iron work for buildings. Apply by letter, 
stating experience, references and salary 
desired, to James McKinney & Son, 925 
Broadway, Albany, N. Y. 


RECENT graduate in either civil or archi- 
tectural engineering to detail and design 
reinforced concrete ; permanent; location 
Chicago. P-28, Eng. News-Record, Old 
Colony Bldg., Chicago, Ill. 


‘ 

SEVERAL bridge designers and draftsmen 
wanted by a State Highway Department 
in the Middle West. Should have at least 
two years concrete and steel designing, 
and preferably several years of general 
engineering experience. Give complete 
statement of experience and earliest date 
available. Submit sample of work, if 
possible. Initial salary about $175.00 per 
month. P-970, Eng. News-Record, Old 
Colony Bldg., Chicago, Tl. 


RESOURCEFUL master mechanic needed 
for hydro-electric construction work in 
South America; must speak Spanish. P- 
996, Eng. News-Record, Real Estate 
Trust Bidg., Philadelphia, Pa. 
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WANTED 


A CONSTRUCTION 
ENGINEER 


30 to 35 years of age, with a thorough 
knowledge of building construction 
and possessing to an unusual degree 
initiative, energy and selling ability. 
Can make a most valuable connection 
if he can qualify. 


ee 


P-43, Engineering News-Record, 
1570 Old Colony Bldg., Chicago, Ml. 
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U. S. GOVERNMENT 


DEPARTME) 
Supervising Architect, 
Sept. 18, 1922. Seak 
opened in this offi 
1922, for construc 
mechanical equipment) of 
Group (four brick and conc: 
two and three stories, with a 
area of 44,600 square feet) fo 
States Veterans’ Hospital, at C! 
Drawings and_ specifications 
tained at this office in the disc: 
Supervising Architect. Propo 
considered only from individua! 
corporations possessing satisfa: 
cial and technical ability, equi 
organization to insure speedy 
of the contract, and who hav. 
a record for expedition on « 
similar character and magnitud 
drawings and specifications aré« 
to prospective bidders, applicant 
at least one specific instanc: 
record for speed has been establi 
job of equivalent magnitude, gi 
of award of contract, amount of 
specified time for completion and 
actual completion. The fact that 
cern obtains a set of the plans an 
cations from any source whatever 
mits a bid shall not constitute 
of the foregoing stipulations. 
JAS. A. a MORE 
Acting Supe Supervising \rchitect 


PROPOSAL FOR IR PIER RE MOVAL, 
ETC.—U. S. Engineer Office, Room 129), 
537 South Dearborn Street, Chicago, []- 
linois. Sealed proposals for pier removal, 
dredging, ete., in Calumet Harbor, Illinois 
will be received here until 10 a.m., October 
24, 1922, and then opened, Further in- 
formation on application, 


TREASURY 
the 
dD, C,, 
will be . 
Oct. 16, (en 
! firmary 


Be fore 
rwarded 
ISL Cite 
here 


Waiver 
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EMPLOYMENT 


euvneenenennenanansnaennevensnennsennenensasesoereneneDrnenrenervessegverssenovennsvecsoesDeneeeneneneescoceneucneunsneecnsespesdesueuscnsecseecsnseenennnenenonensonesaucnnecsnsunsnsnensunonsenensuucseceneuesoeenseucnonaenensenenessensevenaesunennsusensonsstusnouensauesnueascuensussneosouensuennonsonnecsovsysvsrnentoasnie, 


POSITIONS 
WANTED 


POSITIONS VACANT 
SXPERIENCED §$structural 
template makers, single 
Application should give telegraphic ad- 
dress, experience, salary expected. Ad- 
dress Box 654, _ Havana, Cuba. 


STRUCTURAL steel detailers for buildings 
and bridges and general structural! work. 
Must be able to produce results. State 
in application, age, nationality, education, 
experience, salary expected, date avail- 
able. Pittsburgh District. P-916, Eng. 
News-Record, Real Estate Trust Bldg, 
Phila., Pa. am 


STRUCTURAL steel 


detailers and 
men preferred. 


detailers for bridges 
and buildings wanted. Permanent posi- 
tions to capable men. Only men with 
past experience in frabricating plants 
and those with intentions of staying, 
need apply. P-931, Eng. News-necord 
Ola Colony Bldg., Chicago, — il, 


STRU CTURAL engineers wi inted wl who have 
had experience in supervising reinforced 
concrete and structural steel buiidings to 
act as superintendent for Detroit archi- 
tect. State experience, references and 
salary desired. P-41, Eng. News-Rec- 
ord, Leader-News Bldg., Cleveland, 0. 


STRUCTURAL steel draftsmen, beginners 
and men for advanced positions wanted. 
Worden Allen Company, P. O, Box 1595, 


Milwaukee, Wisconsin, 


SUPER INTENDENT | watershed. One who 
can take entire charge of the operation 
and maintenance of a watershed and fa- 
miliar with forestry work, State experi- 
ence, references, nationality and salary 
wanted. Work in New Jersey. 7 
Eng. News-Record. 


WANTED § @etailers and 
structural steel for 


buildings. 
Richmond Structural Steel Co., 
mond, Va. 


‘THCCRUGREDEDESETEOSOSES FOREETEcHLeRDeCEDET Tse 


ELECTRICAL ENGINEERING 
GRADUATES 


' 
with two to five years experience on Centra! | 


—checkers af 
Apply 
Rich- 


and Sub-station designing, switchboard 
diagraming and drafting. Salary according 
to experience and ability. State age and 
attach photograph. Write, 
P-8, Engineering News-Record 
Leader-News Bidg., Cleveland, Ohio 
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: 5 Oot. 11 Ridgeland, &. C. ...ceceee Sept. 28 Oct. 16 Hospital—Chelsea, N. Y...Sept. 28 
UN, For proposals Advertised see the pages (Ot. 11 San Benito, Tex. ...... ae ay Adv. Sept. 28 and Oct. 5. 
ven immediately following the Censtruction § (4 ¢. 11 Long Island City, N. Y....Oct. 5 Oct. 16 Mechanical Equipment a " 
7 News” Section. ek. Re ID 5 5% hee ok esivecenes Oct. 5 CS IGE Bee et ccav epee eyit. 2! 
Oot, Te Perms, WG... cee ce cece Oct. is Oct. 17 Extension * Workroom — Oct. 
cc eS OD err Sept. 14 “a —— Se ct 5 
WATERWORKS see E CBG TE Eves eo ccevweisccces Oct. 5 Oct. 18 Quarters—Edgewood, Md..Se pt. 21 
Bids scene arene Oct. 13 Lawrence, N. Y. .......- Oct. 5 Oct. 18 Foundations, ete. — Phila.. . 
Close " Adv. Oct. 5 Pe... ceGavceean Oct. 5 
( ree 5 es Gy wakes Sept. 14 Oct. 18 Wreane, COME. ..ccsccses Oct. 5 Oct. 18 Septic Tank, ete.—Virginia 
Oct. 10 Gress. My oe 8. Oe, oe vnc eee as chee Oct. 5 as We ona scsbceus os Oct. 5 
10 Covington TM. ccccccccs Sept. 28 Oct. 13 Palo Pinto, Tex. ..... ‘) Oct. 5 Oct. 18 Roof—Portsmouth, N. H...Oct. 5 
t 1 10 Tampa Fla. 5 Oct. 14 Tennessee ..............Sept. 38 Oct. 20 dge Tenders — Phila.,_ 8 
ere — scorse, Mich. 5 Oct. 14 West Union, W. Va. .....Oct. 5 < Re ee 
1 ¢ a : pieaiaeanat, 21 Oct. 14 North Olmsted, O. ........ Oct. 5 Oct. 21 Dredging - San Diego, 
dain as 11 Ft. Atkinson, a Oct. 5 CE? 23.6 cath ean aun wese as Oct. 5 
ntract ery 19 Newark, N. T Oct. 16 Conimont, Tenn. ........; Sept. 28 Oct. 23 Dredging — Providence, : 
ate of ay Adv. Sept. 28 and Oct. 5 Oct. 16 Dade Gity, Fla. ......... Sept. 28 OM 55 0; gainicn dae clax Ge 
Vv con. oct, 24 Albuquerque, N. M. ...... Oct. 5 Oct. 16 California .............. Sept. 28 s Adv. Sept. 28 and Oct. 5. 
Decif we So a re a | ae rarer Oct. 5 Oct. 23 pues Scows — Nashville, ™ 
s ay Saint Louis, Miss..... Oct. 5 Adv. Oct. 5 ee Sept. 2 
; Liver : a af pong ~ aga juneaweeve Oct. 3 Oct. 16 Perth Amboy, N. J....... Oct. 5 Adv. Sept. 21 ‘to Oct. 7 
iis : adeiatemmmnie Sh eS Adv. Oct. 5. Oct. 24 Pier Removal, ete. — Chicago, . 
RE E es : ce ee ee OS ee Oct. 5 BR in a ker ee ou arene 2 vee Sept. 3! 
hitect : Oct. 17 Pennsylvania .........-. Sept. 2 Adv. Sept. 28 and Oct. 5. 
= SEWERS Adv. Sept. 28 and Oct. 5. Oct. 25 Dredging — Puget Sound, 
VAI 3 . ’ k 
sae - Oot: LT TRIP, “FOR. nn ccceccccs Oct. 5 Lo OVS Ore rrr Oct. .5 
12 : Met. 10 Syracuse, N. Y. ....eeeee Sept. BL Oct. 17 Jolimmen Cy, Tex. ....... Oct. 5 Oct. 27 Extension to Workroom, etc 
i ict. 10 Waseca, Minn. ......---- Sept. 21 Oct. 17 Louisiana ................ Oct. 5 —Rochester, Minn.........Oct. 5 
‘in oct. 10 Altoona, Pa, ....-.-....e; Oct. 29 Oct. 18 Wauchula, Fla. ......... Oct. 5 Adv. Oct. 5. 
oe ict. 11 Salt Lake City, Utah.....Sept. 28 Adv. Oct. 5 Oct. 30 Superstructure — Buffalo, 
: vet. 11 Brooklyn, N. Y. ....++++> Oct. 2 Oct. 19 Charleston, S. C. ........ Sept. 28 PRs 050 bec weer ekeiws Oct. 5 
ry Oct. 12 Cleveland, oO. ee 4 yet. > Oct. 19 Crookston, Minn. |........ Oct 5 Adv. Oct. 5 : 
vet. 16 State College, Pa. ......-. Sept. 21 Oct. 24 St. Louis, Mo. ........... Sept. 28 Oct. 30 Dredging—Providence, R. LOct. 5 
Hang ict. 16 Hackensack, N. J. ...... Sept. 28 Oct! 24 St. Louis, Mo. ........... Oct. 5 Adv. Oct. 5 ; 
ee ‘ Adv. Sept. 28 and Oct. 5. Ck. GB Pe OEE <= ose o's ceecaves Oct. 5 Oct. 30 Alterations, ete.—Richmond, 
; F Oct. 16 Ellsworth, Wis. ........ Oct. 5 Adv. Oct 5. MM oak rea rae ADA SF Oat. - if 
BS Adv. Oct. 5. ‘i Oct. 31 New York, N. Y.......... Oct.. 5 Oct. 31 Dredging—Honolulu, H. T..Aug. 31 
Fe Oct. 17 Salt agg me Utah ... ——. = Adv. Oct. 5. 
Oct. 17 Laredo, Tex. ....++++++- wm O Jan. FT DRO BIO 6s 605 ies. Sept. 28 
Adv. Oct. 5. MISCELLANEOUS 
Oct, 20 W _~ , errr er tr Oct. 5 semmuieuess ‘woen Oct. 9 Coal Hopper Equipment, ete. 
AGV. qe y —Northville, Mich. . Sept. 28 
i : vet. 24 Albuquerque, N. M. ....... Oct. 5 mts Oct 9 Broken Trap Rock Stone, ae 
le ; Adv. Oct. 5. Oct. 10 New York, N. Y. .........Oct. 5 New York H Y.....°:. Oe: -8 
ane Oct. 30 Dover, N. J. ..-..ccccceces -Oct. 5 oO ee ee Sept. 28 Oct. 10 Steam Turbine, ete —New Or- 
r Adv. Oct. 5. SOM clases c ccd Aug. 17 
— 4 Ady. Aug 17 to Oct. 5. 
and 4 BRIDGES BUILDINGS Oct. 10 Wood Paving Blocks — New 
rred bs d 7 ON Ts iF ota aca bce 30:5 .Oct. 5 
2 , ~ . Oct. 9 Johnstown, Pa. .........Sept. 28 “t. 2 ‘Mil—Sz 7 9 
Al. Bee ss EO Oat. 5 28 Oct. 9 Knoxville, Tenn...) 1.2: co ee ie 
E Oc 9 White Plains, N. Y. "Sept. 21. Oct. 9 Minneapolis, Minn. ......Sept. 28 et. 11 Signal System—Minneapolis, 
7 : Oct. 9 Colorado re “Oct, 5 Oct. 9 New York, N. Y....... -Oct. 95 ee IRA a tre piri Oct. 5 
ings Oct: “10 RMI canoe sea ss Sept. 28 Qct. 10 Detroit, Mich. ........--. Sept. 28) Oct. 11 Wharf and Bulkhead—Boston, 
ork. Oct. 11 Tee TE kkk esses Oct. 5 Oct. 10 Selma, Calif. .........-. Sept. 21 ON a's a ce wad coe baled’ Oct. 5 
ate Oct. 12 Leoni (R. D. Grass Lake) Oct. 10 Baltimore, Md. ........-. Sept. 21. Oct. 12 Road Roller—Dallas, Tex..Oct 5 
et. 12 Leoni (R. D. Gra 2a . 0 10 Atlant Gq Oct 5 - 
ae? oe SR RR yar Serer Oct. 5 ct. MONEE SAE esse teres tees 2 Oct. 13 Seawalls—Gloucester, Mass.Oct. 5 
ee Oct. 14 DORMER 5 occ tt ieses Oct. 5 Oct. 10 Detroit, Mich. .........-. Oct. 29 Oct. 13 Spillway and River Protection 
NB. 4 Oct. 16 Sacramento, Cal. ........ Sept. 14 Oct. 10 Butte, Mont. ............ Oct. 5 Peavkeneet, HGF. 3. ess Oct. 5 
Ug, Oct. 17 Rock Mart, Ga ie ieee 8 Oct. 11 Indianapolis, Ind. ......... Oct, 2 Oct. 16 Tractors— ‘San Jose, Calif..Oct. 5 
et. 17 Crystal Falls, Mich... ..... Oct. 5 Oct. 12 Winona, Minn. ........... Oct. 5 Oct. 18 Brick—Wash., D. C....... Sept. 28 
a. Oct. 19 Chesterfield, 8. C. ...-..- Sept. 21 Oct. 12 Wash, D, C. .........--. Oct. 5 Oct. 20 Bulkhead, ete: — Lawrence 
Isi- Oct. 30 Houston, Tex. ............ Oct. 5 Oct. 14 Exeter, Calif. ........... Oct. 5 Harbor (Cliffwood P. 0O.), 
; fe ) ‘ . = > 12 Ce i es Rs a ek ne 6 0 n0 0% Sept. 21 = Sagi te aap appre Oct. 5 
ith et. 31 Sydney, Australia ........Jan. Adv. Sept. 21 to Oct. 5 
nts 3 Jan. 23 Spokane, Wash.......... Sept. 21 Oct. 16 Port Beng "Mich * Sept. 28 Adv. Oct. 5. 
ng, : Sept. 1, 1923, Sydney, New South oor 16 Patch ae Se tt 38 Oct. 31 Steam Pumps — Atlanta, P 
rd, Wales, Australia ........ Aug. 3 (ct. atchogue, N. Y. .....--. Sept. 28 OR sas ta ek ghar Oct. 5 
Oct. 16 Columbia, Mo. ........... Oct. 5 Adv. Oct. 5 
~ — s ea ease NH marae tssss) — = Nov. 4 Transformers, iete- — Mel- os 
ve ; >et. oldredge, Neb. ......--. or bourne, Australia ........ ug. 
a EXCAVATION, DRAINAGE Oot, BT I, Wie wc ccc cwses Oct. 5 pec, 18 Coal Handling Plant — 
to IRRIGATION Oct. 4 Ganene. ~ eaen Caen tae ag = Melbourne, Victoria, Aus- 
i Oct. 10 Rad) Gai IR. i. nis... Sept. 28 Oct. 1s oenix, Ariz. ....--.+-: Sept. tralia ........... eee eee Sept. 21 
nd : Oct. 10 Juneau, Wis, .........:.. Oct. a ~—_ > sense. ©. Base hare cnse — 7 Adv. Sept. 21 to Oct. 5. 
| et. 37 Minneapolis, Mini, ...///Sept: 21 Oct: 31 Creedmoor (Jamaica P.O.) 
rs N. ane ‘Sept. “38 ‘and Oct. ae —_ Where name of —— in not wtven 
d. em a inquiries should be addressed to City 
5, STREETS AND ROADS oo : pee Se eee ee piney Chork. County Clerk or corresponding 
Oot, 9 CN ohn sce cose sons Sept. 21 Woy. 18 Ocean City, N. J. ........Oect. 5 official. 
" f Oct. 9 Laurel, Miss. ............ Sept. 28 an ¥ 
n Adv. Sept. 28 and Oct. 5. 
: Oct, 9 West Park (Cleveland P. 0.) 4, | FEDERAL GOVERNMENT WORK Waterworks 
Oet . Orange, 5 SESE Sept. = Oct. 9 = a cael eae — PROPOSED WORK 
Oct. 9 Hawinpede: Ind: co. cucs:.. Oct. yn, N. ..-. Sept. 2 oe at : 
Oct. 9 COMMING G80. Getsk aan < Oct. 5 Oct. 10 Towboat—-Mobile, Ala.....Sept. 14 , N- ¥.. Dundee—Defeated $125,000 bond 
Oct. 10 Georgetown, Tex Sept. 28 Adv. Sept. 7 to Oct. 5. issue for water system. Noted Sept. 21. 
Oct, If Vili wiske pus shoe 5's 0'4's Sept. 28 Oct. 11 Hospital — Tupper Lake, ‘* N. Y¥.. New York—Bd. Purch., Municipal 
Oct. 10 Manchester, Tenn. .......Oct. 5 iy Ae ee ek eee Sept. 21 BRidg., rejected bids opened bids Sept. 19. 
Oct. 10 Michigan .........+.-.+- Sept. 28 Adv. Sept. 28 and Oct. 5. furnishing, delivering, unloading, stacking 
ee ewe Se.” eae Sept. 21 Oct. 11 Remodeling — Mare Island, i and storing high pressure c.i. pipe and spe- 
Oct. 10 Now Tork Wo Wo. on cess Oct. 5 CMa in6iv sees acne ee ccaes Sept. 21 ejal castings, to Dept. Water Supply, Gas 
Oct. 10 Bratey Beach, N. J.......Oct. & . Oct. 11 mascers, ete. — San Deep pt. 21 & Electricity. Will readvertise. Noted 
v. Oct. 5. BEIT, wo ccc cere rcv erecs Sept. 2 Sept. 14. 
Oct. 10 Sag Harbor, N. Y......... Oct. 5 Oct. 11 Earthwork, St. Louis, Mo.Sept. 28 3 
Adv. Sept. 28 and Oct. 5. Adv. Sept. 28 and Oct. 5. W. Va., Wheeling—Rejected bids opened ' 
ct. 10 Demwer, Colo, sc... .. occ oe Oct. 5 Oct. 11 Sewers-—Dover, N. J...... Oct. 5 Aug. 18, 17,000 ft. 30 in. steel force mains, ' 
Oct. 20 Fi ee ass Oct. 5 Adv. Oct. 5. 3,000 ft. 36 in. steel reservoir mains, five 
Oct. 11 Pittsburgh, > eee Sept. 28 Oct. 13 Pump, ete.—Wash., D. C..Sept. 28 1,000,000 gal. steel storage tanks, construct- 
Oct. 11 Santa Rosa, Calif. ...... Sept. 28 Oct. 16 Earthwork—Yuma, Ariz...Sept. 14 ing intake line, 48. in., intake pier and 
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Waterworks (Continued) 


traveling screens. J. N. Chester Engineers, 
Union Bank Bldg., Pittsburgh, Pa., engrs. 
Noted Aug. 17. 


Ind., Upland—Upland Water Co. plans 
new waterworks plans. $45,000. Receiving 
bids on electrical pumping machinery and 
other equipment. Engineer not announced 


Ia., Albia—Plans filtration system. $25,- 
000. C. C. Atchison, clk. Engineer not 
announced. 


la., Webster City—Plans election in about 
six weeks to vote on $25,000 bonds for 
water tower. G. J. Long, city engr. 


Mo., Bunceton—Plans pumping plant and 
distribution system. $35,000. 


Mo, Pilot Grove—Plans election to vote 
on $40,000 bonds for complete water dis- 
tribution system, pumps, etc. Engineer not 
selected. 


Mo., St. Charles—Plans election to vote 
on $25,000 bonds for pumps and other 
waterworks machinery, $16,000 for meters, 
$18,000 c.i. mains, $3,500 meter connections, 
ete.. $1,500 cleaning mains and $2,000 flow 
meters. P. W. Loonam, city engr. 


Tex., Alvarado—Voted $30,000 bond issue 
for waterworks improvements also 19,000 
for street improvements. Address Mayor. 


Tex., Corsicana — Attorney - Generals 
Dept., Austin, approved $50,000 bond issue 
for extensive waterworks improvements. J. 
W. Harrison, city engr. 


Ont., Grimsbye—Having plans prepared 
laying mains in 4 streets. $28,000. Prices 
wanted on 6 in. pipe. W. T. Randall, city 
engr. 


BIDS DESIRED 


Fla., Tampa—Oct. 10, by Temple Ter- 
races, Inc., 801 Citrus Exch. Bldg., one 250 
gal. per minute main supply pump, to oper- 
ate with 5 to 15 ft. suction, with a dis- 
charge of 3,200 lin.ft. of 6 in. pipe, etc., al- 
ternate bid on 500 gal. per minute pump 
with direct connected motor; one 500 gal. 
per minute booster fire pump, to operate 
on a 6 in. discharge pipe at 70 lb. pres- 
sure, alternative bid for installation of au- 
tomatic control device for starting and 
stopping specified pump by means of pres- 
sure system, etc. V. W. Helm, secy.-treas, 


Fla., Tampa—Temple Terraces, Inc., 801 
Citrus Exch. Bldg., receiving bids 8,200 ft. 
6 in. c.i. pipe, 6,600 4 in. and 600 ft. 3 
in. ¢.i. or galvanized pipe, 8,200 ft. 2 in., 
7,400 ft. 14 in. 5,000 ft. 1 in, and 1,000 ft. 
3 in. galvanized pipe. V W. Helm, secy.- 
treas. 


Miss., Bay Saint Louis—Nov. 1, by Mayor 
and City Council, waterworks system. $90,- 
600. Swanson-McGraw Inc., United Fruit 
Bldag., New Orleans, consult. engrs. 


Ky., Newport—Nov. 14, by Bd. Comrs., 
steam and electric driven deep well pump- 
ing machines. G. Hornung, Wool-Sack 
Bldg., engr.; adv. this issue. 


Mich., Ecorse—Oct. 10, by E. J. Dufour, 
clk., watermains and appurtenances, 2,200 
ft. of 6 in. c.i. pipe, 2,485 Ib. special cast- 
ings, sixteen 6 in. gate valves, fifteen 6 
in. hydrants, etc. M. L. Brown & Son, 403 
Capitol Theatre Bldg., Detroit, engr. Noted 
Aug. 


Wis., Ft. Atkinson—Oct. 11, furnishing 
and laying 1,600 ft. 6 in. water pipe, 4,600 
Ib. special casings, 3,600 ft. 6 in. pipe, one 
brick pumping station, one 300 gal. motor 
driven centrifugal pump, one 1,000 gal. 
motor and engine driven pump, one remote 
contral starter for 1,000 g.p.m. pump, one 
belt driven air compressor with accessories. 
Separate bid on each item. $25,000. W. G. 
Kirchoffer, Dean Bldg., Madison, engr. 


N. M., Albuquerque—Oct. 24 at office I. 
V. Malone, clk., for rein.-con. reservoir. F. 
Kimball, city engr.; adv. this issue. Noted 
May 4. 


BIDS RECEIVED 


O0., Cleveland—Cuyahoga Co. opened bids 
Aug. 23, constructing Impvt. 6 of Co. 
Water Dist. 1, 18,460 ft. 6-10 in. c.i. pipe, 
from T. P. Egan, Caxton Bldg., $75,853; 
Joseph Co., 877 Orange Ave., $85,949; 
l.angahan Constr. Co., Marshall Bldg., $88,- 
302. Noted Aug. 17. 


0., Columbus—Franklin Co. opened bids 
Sept. 23. 18,740 ft. 6-12 in. c¢.i. mains in 
Sewer Dist. Clinton 2, from Pitt Constr. 
Co., Inc., Fulton Bldg., Pittsburgh, $33,699 ; 
H. E. Miller Constr. Co.. 147 South San- 
dusky St.. $34,405; Grant-Boulton Co. 8 
Zast Town St., $36,981. Noted Sept. 14. 


ENGINEERING NEWS-RECORD 


CONTRACTS AWARDED 


Minn,., East Grand Forks—For 1 raw wa- 
ter and 1 clear water motor-driven centrif- 
ugal pumps, to R. B. Whitacre & Co., 205 
— ome St., St. Paul, $5,290. Noted 
Sept. 7. 


Sewers 


PROPOSED WORK 
N. Y., Brooklyn—Oct. 11, by E. Riegel- 
mann, boro pres., Boro Hall, sewers in 
Gravesend Ave. between Kings Highway 
and Ave. T, Ave. T between Gravesend Ave. 
and West 5th St., West 5th St. between Ave. 
T and Ave. U. 


Pa., Scranton — Making plans sanitary 
sewerage system in Sect. L, 17th Sewer 
et. 12th Ward. $52,763. W. P. Huester, 
CIK. 


Pa., 
Roads.” 


0., Cleveland—S. H. Kleinman Realty 
Co. soon takes bids storm and sanitary 
sewers in Elmwood Park allotment. $40,- 
000. Lander Eng. Co., Blackstone Bldg., 
engrs. . 


Williamsport—See “Streets and 


0., Euclid—Plans sewage disposal plant. 
$250,000. F. A. Pease Eng. Co., Marshall 
Bldg., Cleveland, engrs. 


Ill., Astoria—Making plans 4 mi. sani- 
tary sewerage system, incl disposal plant, 
60,000 gal. settling tank, centrifugal pump, 
18,480 ft. of 8 in. and 2,640 ft. 6 in. vitr. 
clay pipe, 17,000 cu.yd. excav., ete. $40,- 
000. W. A. Fuller Co., 1917 Railway Exch., 
St. Louis, Mo., engrs. 


Minn., Amboy—Having plans prepared 
Sanitary sewerage system and _ disposal 
plant. $25,000. W. Mead, clk. Druar & 
Milinowski, 500 Globe Bldg., St. Paul, engrs. 


Wash., Kelso—Long-Bell Lumber (Co., 
14th and Kenman St., Kansas City, Mo., 
Plan storm and sanitary sewerage system, 
2 mi. of 48 in. c.i. pipe. Private plans. 


BIDS DESIRED 
N. Y., Sag Harbor — See 


Roads.” 


N. J., 


“Streets and 


Dover—Oct. 23, by Bd. Aldermen 
and Bd, Sewerage, Municipal Bldg., North 
Sussex St., sewers and appurtenances. C. 
Potts, 30 Church St.. New York City, 
consult. engr.; adv. this issue. 


Pa., Altoona—Oct. 16, by S. B. Taylor. 
city comr., 14,000 lin.ft. terra cotta and 
rein.-con. pipe, ete. H. J. Baum, City Hall, 
city engr. 


D. C., Wash.—Oct. 20, by Dist. Comrs., 
509 Dist Bldg., for 890 ft. sewer; adv. this 
issue, 


0., Cleveland—(ct 12, sewers in Besse- 
mer Ave. from East 79th to 88th Sts., 
Dugway Brook (east branch) and Lake 
Shore Blvd. from pumping plant to dis- 
charge sewer. To exceed $25,000. R. Hoff- 
man, City Hall, engr. 


Wis., Elisworth—Oct. 16, by Village Bd. 
Sewerage system and appurtenances. Druar 
& Milinowski, 500 Globe Bldg., St. Paul, 
Minn., consult. engrs.; adv. this issue. 


Tex., Laredo—Oct. 17, by L. Villegas, 
mayor, storm sewers and appurtenances. 
S. F. Crecelius, Puig Bldg., civil engr.; 
adv. this issue. 


N. M., Albuquerque—Oct. 24, at office I. 
V. Malone, clk., sewage disposal plant. F. 
Kimball, city engr.; adv .this issue. Noted 
May 4. 


BIDS RECEIVED 


N. Y¥., New York—H. Bruckner, pres. 
Bronx Boro, opened bids Sept. z6, sewer in 
Webster Ave., from Spadaro Contg. Co., 827 
East 217th St., New York City, $518,984, 
Fordham Contg. Co., $589,943, J. F. Cogan 
Co., 233 Bway., $703,124; paving roadway 
of West 190th St., sheet asphalt, from C, 
D. Beckwith, 2875 Bway., $7,979, Asphalt 
Constr. Co. 208 Bway., $8,098, P. J. 
Kearns Contg. Co., 2306 Creston Ave., 
$8,950. Noted Sept. 21 under “Streets and 
Roads.” 


0., Columbus—Franklin Co. vitr. sewer 
in Sewer Dist. Clinton 2, Contr. 13, from 
Gangl Constr. Co., 737 2nd Natl. Bldg., 
Akron, $55,929, H. E. Miller Constr. Co, 
147 South Sandusky St, $62,899. Grant- 
Boulton Co. 8 East Town St., $69 463; 
Sewer Dist. Clinton 2, Contr. 12, from C. 
F. Smith & Son, 54 Davies St.. Dayton, $12,- 
163. D. A. Sant, Cincinnati (street ad- 
dress not available), $12,286, W. E. Neil- 
son. 1616 Summi: St. $12,350; vitr. or con- 


— 
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ee 
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crete sewer in Sewer Dist. Mario: fror 
W. Neilson, 1616 Summit St., $18 D4 
Sant, Cincinnati (street address ; il 
able), $20,406, I. O. Jones, 707 « 
$22,813. Noted Sept. 14. 


Mich,, Detroit—Constructing B: d 
Sewer, (1) Sect. 1, in Bedford ki. 
Fox Creek to 254 ft. south of \ 

3,129 ft. 8 ft. 9 in. and 2,371 f: 

in. cylinder, 1,642 ft. 15 in., 1,384 ; 

and 150 ft 24 in. crock, etc, (2) Ss. 
Bedford Rd. from 254 ft. south of Ww 

to Harper Ave., 2,300 ft. 84 ft.. 

74 ft. and 1,169 ft. 5 ft. 9 in. eylindor, 
from T. A. Gillespie Co., 50 Churei, s;" 
New York City, (1) $164,990, (2) $160.00" 
A. Tobin, 449 West Columbia St., (1) $]79! 
985, (2) $128,360; Walbridge Aldingsr () 
2356 Penobscot Bldg., (1) $178,161. (2) 
$160,206. Noted Sept. 28. a 


Mich., Ferndale—Opened bids s 
Albany, Stafford, Allen, Planavon, |, 
ton, Payton, Stafford and Bermuda . 
vitr. crock, 2 ring brick, from T. D. Nola; 
22 Highland Ave., Highland Park, $58,997 
Hammen & Co., 4612 Woodward Ave, pe. 
troit, $71,343, Oakwood Constr. Co. 165 
Fort Blvd., Detroit, $73,935. Noted Sept. 21 


pt 


aVai]. 


Ill., Chicago—Bd. Local Impvts., 207 Cit, 
Hall, received low bid sewers in various 
streets, from White Paving Co., 17 North 
La Salle St., $2,350,000. Noted Sept. 21, 


Wis., Milwaukee—Metropolitan Sewerage: 
Com. of Milwaukee Co. intercepting sewe 
from Port Washington Rd. to 32nd and 
Hampton Rd, in North Milwaukee, 10 59 
lin.ft. 60 and 66 in. concrete sewer 326 
lin.ft. 24 in. terra cotta pipe sewer, 
Midwest Constr. Co., 253 Walker St., $367.- 
318, G. E. Zimmerman and H. Hohense. 
3402 Grand Ave., $385,840; G. E. Kahn, 174 
Grand Ave., $394,439. Engrs. est. $400.00 


Calif., San Anselmo—Constructing <ew- 
age disposal plant, incl. sewage treatment 
tanks, pump house, chlorinator house, sludge 
beds and outfall sewer line, from Rocca & 
Calletti, 609 C St., San Rafael, $34,980: G 
H. Chick, Napa, $42.450; H. C. Vensano 
58 Sutter St. San Francisco, $51,200. 


CONTRACTS AWARDED 


N. H., Manchester—E. R. Conant, sur\ 
Dept. Highways, reinforced monolithic cul- 
vert outfall sewer, with all connections, to 
T. Stuart & Son Co st., Newton 
Mass., $189,000. Noted Sept. 7. 


0., Marion—E. A. Schultz, dir. Pub. Serv. 
sewage plant, to A. Bentley & Son Co. 201- 
31 Belmont Ave., Toledo, $435,000; sewer- 
age system, to Kohlbarger & Hoyles 
Marion, $76,316. Noted Sept. 21. 


0., West Park (Cleveland P. 0.)—W. 
Dahm, dir. Pub. Serv., 5,200 ft. 8-24 in 
vitr. sewers in Munn Rd., to Randall & 
Cooper, Lorain, $24,661. Noted Sept. 28. 


Kan., Wichita — Excavating and laying 
sewer pipe in Dist. 15, College Hill, 31,125 
ft. 8-72 in. segmental block, to A. A. Dob- 
son, 809 Ist Natl. Bldg., Lincoln, Neb. 
$190,158. Noted Aug. 31. 


Tex., Ft. Worth—Sewage disposal plant 
Imhoff tanks, filters, ete., to McKinzir 
Constr. Co., 302 West Mulberry St., San 
Antonio. $525,090. Noted Sept. 7. Engrs. 
est. $600,000. 


Colo., Denver— For Washington Park 
Storm Sewer Dist. 1, 69-78 in. and segment 
block, 27-66 in. brick, and 10-24 in. con- 
crete pipe, to J. E. Young, 1267 South Race 
St., $334,107. Engrs. est. $481,810. 


Waste Disposal 


PROPOSED WORK 


0., Euclid—Plans 1 story, brick, steel 
and concrete incinerator plant. $150,000. 
F. A Pease Eng Co., Marshall Bldg., Cleve- 
land, engrs. 

BIDS DESIRED 


Mo., St. Louis—See “Miscellaneous.” 


Bridges 
PROPOSED WORK 
Alabama—State Hy. Dept., Montgomery, 


soon receives bids rein.-con. girder type 
bridges on Montgomery-Birmingham High- 
way. Shelby Co, $100,000. W. S. Keller, 
state highway engr. 


Wis., Milwaukee—Had plans prep)" ! 
and svon takes bids widening réin. 
viaduct, on Folsom Pl, from 36 ft. to 
90 ft. on north side $150.000 M.C. Cut- 
ler, City Hall, engr. 
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pridges (Continued) 


— Bureau Highways, Boise, soon 
es bids four 90 ft. steel bridges, 
hetween Wallace and Kellogg, Shoshone 
Co. D. P. Olson, dir. highways. 


Calif. Bend—Tehama Co., Red Bluff, 
having preliminary surveys made steel 
ridge over Sacramento River, three 133 
ft, and two 95 ft. spans, two 280 ft. con- 
crete trestle approaches. W. F. Luning, 
o, surVv 


BIDS DESIRED 


N. Y., Jamestown—Frie R.R., 50 Church 
St. New York, taking bids 4 track steel 
virder bridge with concrete encasement, 
Main St. the outside tracks to_ be sup- 
norted on concrete piers and slabs, the 
space between these tracks to be filled with 
earth to support 2 tracks between, incl. 

iewalks, 3 stores west of Main St. under 
bridge and 2 minor concrete trestles both 
east and west of bridge, ete. To exceed 
cann.ou0, C. H. Splitsone, ch. engr. Noted 


June 1. 


Ga. Rock Mart—Oct. 17, by State Hy. 
Dept. Atlanta, rein.con. bridge on Cedar- 
town-Dallas Highway, Sect. B, Federal Aid 
Project 218, Polk Co., 103 cu.yd. dry excav., 
o18.8 cu.yd. concrete, 27,282 Ib. reinforcing, 
3 cuyd. chert surfacing. State to furnish 


all cement f.0.b, Rock Mart. W. R. Neel, 
state highway engr. 


Mich., Crystal Falls—Oct. 17, by_ State 
Hy. Dept., Lansing, building Bridge 360,205, 
with 2 rein.-con. arches, 240 ft. long, 24 ft 
roadway, two 6 ft. walks. F. By Rogers, 
state highway comr. Noted Sept. 28. 


Mich., Leoni (R. D. Grass Lake)—Oct. 
12, by State Highway Dept., Lansing, 
Bridge 3,807,001, 118 ft., two plate girder 
spans, for grade separation structure over 
Michigan Central R.R. tracks, here. Bids 
are for furnishing and fabricating. Erec- 
tion will be done by Michigan Central R.R., 
Passenger Terminal Station, Detroit. D. 
F. Deimling, ch. engr. 


Tex., Houston—Oct. 30, at office of City 
Secretary, constructing Cleveland Park 
Bridge, 330 ft. rein.-con. O. F. Holcombe, 
mayor. 


Tex., Laredo—Oct. 11, by W. E. Simp- 
son, engr., 414 Natl. Bank of Commerce, 
San Antonio, addition to present bridge 
on Mexican end, 50 ft. girder span with 
abutment 43 ft. high, for Laredo Bridge 
Co. $40,000. 


Colorado—Oct. 9, by State Hy. Dept., 
Denver, 83 ft. concrete girder bridge, 
18 ft. gravel approaches, over St. Charles 
River about 10 mi. south of Pueblo on 
Rye Rd. to Walsenburg, Federal Aid Proj- 
ect 173, Pueblo Co., $20,786; 100 ft. steel 
truss bridge over Blue River beginning 
about 11 mi. north of Dillon and extending 
toward Kremmuling, Federal Aid Project 
190. Summit Co., $39,045: 18 ft. concrete 
bridge 1 mi. west of Bergen Park in 
Jefferson Co., on State Highway 21, State 
Project 655, Jefferson Co. $2,912. L. D. 
Blauvelt, State Office Bldg., Denver, engr. 


Colorado—See “Streets and Roads.” 


BIDS RECEIVED 
Alabama—State Hy. Dept., Montgomery, 
rein.-con. bridges, girder type, on Hunts- 
ville-Guntersville Rd., Madison Co., from 
Stanley & Singer, Lafayette, $54,618; W.C. 
McCoy, Lafayette, $55,077; Mitchell Bros., 
Oneonta, $58,194, Noted Aug. 31. 


Ia., Fairfield—Jefferson Co., 73 box cul- 
verts and extensions. 40 ft. concrete deck 
cirder, 40 ft. and 24 ft, I-beam_ bridges, 
°.621 cuyd. rein.-con., 174,235 Ib._ bars, 
'6.000 Tb. structural steel, etc., from Lamo- 
reaux Bros,, 805 Brandeis Theatre Bldg., 
Omaha, Neb. $59,000; Ottumwa Supply & 
Constr, Co., Ottumwa, $60,286. 


CONTRACTS AWARDED 


Maxs., Lowell—Bd. Pub. Serv., City. Hall, 
rebuilding Lundberg St Bridge over Boston 
« Maine R.R., 120 ft.. 45 ft. wide, to Mc- 
Clintic-Marshall Co,, Pottstown, Pa., $45,- 
‘64, Noted Sept, 28. 


Del, Wilmington—- New Castle Co. re- 
jairing Fennimores Bridge over Appoquini- 
mink Creek, one 122 ft. span, to Delaware 
‘onstr. Co., Wilmington, (street address 
not available), $21,873. Noted Sept. 28. 


S. C., Bennettsville—Bd. Comrs. Marl- 
(oro Co, 4 bridges to General Road & 
/rainage Constr. Co., Liberty Bank Bldg., 
Columbia, $23,520; 6 culverts to A. W. 
be Bennettsville, $12,105. Noted 


Alabama—State Hy. Dept., Montgomery, 
518 lin.ft. concrete bridges on Camden 
Greenville Rd., Wilcox Co., to Fontaine, 
Lamb & McLemore, Hattisburg, Miss., $42,- 
143. Noted Sept. 7. 


Ta., Le Mars—Plymouth Co. to Cc. L. 
Schoube & Co., 808 19th St., Des Moines, 
1 high truss and two I beam spans, $16,660, 
(concrete figures $22.48 per cu.yd.; to W. 
F. Hentjes, Le Mars, 45 box culverts and 
Ct eneene, $14,248 (concrete $15.28 per cu. 
vada.). 


Kan., Wichita—City and Wichita Ter- 
minal R.R. Co., Exch. Bldg., repairing Kel- 
log St. viaduct, 2 large cement guns will be 
used to spread concrete over surface, pres- 
ent pavement to be removed and layer of 
heavy waterproofing will be laid between 
concrete and brick, solid concrete panel to 
be poured in place of present lattice work 
under side rails, to A. A. Dobson Co., 809 
Ist Natl. Bldg., Lincoln, Neb. Engrs. est. 
$40,000. 


Utah—State Rd. Comn., Salt Lake City, 
constructing concrete bridge in Ogden 
Canyon, Weber Co., 778 cu.yd. concrete, 
79,757 lb. reinforcing, 1,630 cu.yd. earth 
approach and fill, to Kroft & Bundy, Col. 


Hudson Bldg., Ogden, $29,036. Noted 
Jan. 5. 


Wash., Walla Walla—See “Streets and 
Roads.” 


California—State Hy. Dept., Sacramento, 
rein.-con. bridge and railroad abutment over 
Susan River, Lassen Co., to Rocca & Cal- 
letti, San Rafael, $25,225. Noted Sept. 21. 


Calif., Stockton—Supervs. San Joaquin 
Co., 9_rein.-con. bridges on Jack Tone Rd., 
to L. W. Larson, Route 1, Box 85, Turlock, 
$15,292; 2 rein.-con. bridges on McKinley 
Ave., and West Lane bridge, 280 ft. con- 
crete girder, to Davison & Nicolsen, 180 
Jessie St., San Francisco, $8,343 and $16,- 
680 respectively. Noted Aug. 24 


Railways 
PROPOSED WORK 


Pennsylvania—Pennsylvania R.R., Broad 
St. Sta., Phila.. plans electrifying 4 track 
system from Altoona to Johnstown, also 
constructing power house. 10,000,000, A. 
C. Shand, Broad St. Sta., Phila., ch. engr. 


Excavation, Drainage, 


Irrigation 


PROPOSED WORK 


Miss., Yazoo City—Honey Island D. D., 
Holmes and Humphreys Counties, had pre- 
liminary plans prepared for levees to pro- 
tect 100,000 acres of land from Yazoo 
River and hill streams. Morgan Eng. Co., 
Goodwyn Institute, Memphis, Tenn., and L. 
Fontaine, Yazoo City, engrs. 


Ia., Nevada—Story Co. rejected bids con- 
structing D. D. 3, in Story and Marshall 
Counties. Will revise plans and readver- 
tise. W. A. Olson, Nevada, engr. Noted 
Sept. 14. 


Kan., Kansas City—Fairfax D. D., c/o 
Cc. D. Grant, of Armour & Co., Packers 
State Line, plans drainage system from 
Jersey Creek north to city limits and from 
Quindaro water plants east to Missouri 
oe will include dike along Missouri 

iver. 


Mo., Kirksville—Brashear D.D. takes bids 
within 30-60 days draining 4,000 acres. 
$50,000. C. E. Jacoby, 527 Shukert Bldg., 
Kansas City, engrs. 


Mo., Macon—Macon Co. Levee Dist. 1 
preparing plans Greining. 4,000 acres. $80,- 
000. C. A Jacoby, 527 Shukert Bldg, Kan- 
sas City, engr. 


Wash., Addy—Drainage Dist. 4, Stevens 
Co., opens bids about Nov. 22, deepening, 
widening and straightening 12 mi. Colville 
River from Blue Creek to Arden, 271,830 
cu.yd floating dredgework. $47,162. J.T. 
MeCoy, Massachusetts Institute of Tech- 
nology, Boston, engr. 


Calif., Blythe—Palo Verde Joint Levee 
Dist., had plans prepared for following 
work: Shoo-fly at Raabs Bend, 17,600 ft. 
long. 447,950 cu.yd. earth work, opening 
Ehrenburg Channel, 247,220 cu.yd. earth- 
work, Hauser Cut-off, 195,700 cu.yd. earth- 
work, Cased Cut-off, 87,355 cu.yd. earth- 
work; river equipment incl. patrol boat, 
snag boat, 1 tender, 2 scows for pile driv- 
ers, 1 pile driver, hoist, etc., $40,700. Total 
cost $380,000, Bond election will be held 
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to finance project. H. C, Neuffer, ch. eng 
C. N. Perry and F, C. Finkle, consult 
engrs. 

BIDS DESIRED 


Wis., Jureau—Oct. 10, by Dodge Co. F 
D. B., c/o L. Keely, secy., Mayville, 7,800 
ft. 10-14 in. tile drain, one concrete bulk 
head, equal amount of open ditch work 
$25,000 L. M. Schindler, 717 Clark St 
Appleton, engr. 


BIDS RECEIVED 
Calif., Live Oak—Recl. Dist. 2056, 201,769 
lin.ft. canals from 3 to 6 ft. wide, 5 ft. 
deep, constructed through soft earth with 
some hardpan, from Ross Constr. Co., 
vorem Bldg., Sacramento, $145,000. Noted 
Sept. 7. 


Calif., Merced—Merced Irrigation Dist 
constructing Fairfield Canal system, 7.4 
mi. laterals and 8.4 mi. canals, (1) 81,56. 
cu.yd. excav. (2) $22,433 cu.yd. hardpan 
ete., sta. from Byrne & Yost, Sacramento 
(street address not available), (1) $0.225 
(2) $0.34, total $25,980; S. D. Miller, Man- 
teca, (1) $0.19 (2) $0.40 total $24,771; 
Hard Bros., Ripon, (1) $0.255 (2) $0.255 
total $27,120. Noted Sept. 14. 


CONTRACTS AWARDED 


Conn., Norwalk—C. L. Barton, mayor 
dredging about 250,000 cu.yd. in Norwalk 
Harbor, to P. Sanford Ross, Inc., 277 Wash 
ington St., Jersey City, N. J., $0.205 per 
cu.yd. Noted Aug. 10. 


La., New Orleans—To W. E. Gerin, 
1312 Joseph St., constructing Bonnet Carre 
Point levee, 38,000 cu.yds. at $0.28 per cu 
yd., Waterford levee 40,000 cu.yds. $0.30; 
to St. Charles Constr. Co., Paradis, Pen 
nick and Ford levee, 45,000 cuyd. at 
$0.2592. 


0., Wooster—C, F. Schopf, secy. Joint 
Bd. Comrs. Wayne and Holmes Counties, 
Court House, draining and dredging Kill- 
buck Creek, to Northern Constr. Co., Elk- 
hart, Ind., $191,985. Noted Aug. 17. 


Ia., Garner—Hancock Co., for D. D, 120-7 
to E. L. Hatten, Britt, 68,000 cu.yd. excav. 
$0.17 per cu.yd.; Cement Products Co., 
Mason City, 57,874 lin.ft. 6-36 in. tile $16,- 
124; C. Hampe, Britt, tile labor $11,900. 
Noted Aug. 24. 


Minn., St. James—Watonwan Co., Ju- 
dicial Ditch 35, Sect. A, 141,000 lin.ft. 8-40 
in. tile, 9,100 lin.ft. open ditch, 1 concrete 
double headwall, 144 lin.ft. 10-20 in. corru- 
gated iron culvert pipe, 55 catch basins, to 
Plymouth Clay Products Co., Ft. Dodge, 
Ia. (for material) $81,700, R. C, Richard- 
son, Anoka (for labor) $55,243; Sect. B, 
17,800 lin.ft. 8-20 in. tile, 5 catchbasins. 
surface inlet grates, 1 standard concrete 
headwall, to O M. Anderson, Windom, 
(labor and material) $7,997. Noted Sept. 7. 


Mo., Ravenwood — F. H,. Casteel, pow. 
Jackson Twp. D.D, at Platte Valley Bank, 
to M. A. De Long & Co., Des Moines, Ia., 
(street address not available), for main 
ditch, 456,000 cu.yd. at $0.0925 r cu.yd., 
8 laterals, 61,700 yd. $0.0925, loose rock 
excav. $1.50, solid rock excav. $3. Engrs. 
est. $100,000. Noted Sept. 14, 


Calif., Biggs—Drainage Dist. 200 of 
Butte Co., constructing drainage system, to 
G. Pollock Co., Forum Bldg., Sacramento. 
$57,436. Noted Aug. 17. 


Streets and Roads 


PROPOSED WORK 


Massachusetts—State Hy. Dept., Boston; 
lans paving 5,700 ft. road, 18 ft., from 

are to Enfield, Hampden Co., 34,200 sq. 
yd. concrete. $75,000. State Bd. Pub. Wks., 
State House, Boston, engrs. 


N. Y., Bath—Steuben Co. plans paving 4 
mi. Hornell-Loon Lake Rd. $155,000, 5.25 
mi. Hammondsport-Branchport Rd. $308.- 
209, 4.5 mi Lawrenceville Rd. $231,500, as- 
phalt, concrete or brick. Engineer not an- 
nounced. 


Pa., Erie—Making plans asphalt paving 
28th St. between Holland and Parade Sts. 
$25,000, F. G. Lynch, city engr. 


Pa., Wilkes-Barre—Plans asphalt pave- 
ments on Bowman St. $30,422. A. Finch, 
city engr. 


Pa., Williamsport—Plans $1,000,000 bond 
issue for construction of pavements and 
streets, new sewers, and additions to perma- 
nent lighting system. 

Fla., Moore Haven—Glades Co. to vote on 
$40,000 bonds, Oct. 10, constructing 11 mi. 
Elderberry Rd. along Indian Canal to High- 
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Streets and Roads (Continued) 


land Co. line; $34,000 bonds for 9 mi. road 
from Lakeport north along Lake Okeecho- 
bee, both marl roads, from local material. 
T. E, Fredericks, Moore Haven, engr. 


Alabama—State Hy. Dept., Montgomery, 
having plans prepared grading and gravel 
surfacing 10.032 mi. Evergreen-Belleville 
Rd., Conecuh Co., 24 ft. grading, 18 ft. sur- 
facing, $140,000; grading and_ surfacing 
with gravel or chert 19.96 mi. Marion, Cen- 
terville, Woodstock Rd. between Centerville 
and Woodstock, Bible Co., 24 ft. grading, 18 
ft. surfacing, $150,000. W. S. Keller, state 
highway engr. 


Alabama—State Hy. Dept., Montgomery, 
soon receives bids grading and surfacing 
with 2 in. warrenite bitulithic, 2 in. as- 
phaltic concrete or 3 in. sheet asphalt, on 
concrete base, 23.09 mi. Montgomery- 
Birmingham Highway, Shelby Co. $1,000,- 
000. W.S. Keller, state highway engr. 


Tennessee—State Hy. Dept., Nashville, 
takes bids about Oct. 10, grading, bridging 
and surfacing, with hand placed base course 
10.02 mi, road in Cocke Co. from point near 
Newport to North Carolina State Line, 16 
ft... Federal Aid Project 23. $350,000. 
D. Q. McComb, Nashvilk, ch. engr. 


Tennessee — State Hy. Dept. Nashville, 
soon receives bids grading, surfacing, etc., 
6 mi. road from Avondale to Gallatin, 18 
ft. Sect. A, Federal Aid Project 63, hand 
placed base course, probably rock asphalt 


surface. $150,000. D. Q. McComb, ch. 
engr. 
Tenn., Knoxville — Knox Co. making 


plans grading and hard surfacing 14 mi. 
road from city limits to Grainger Co. line, 
30 ft. $400,000. J. C. Thomas, Knoxville, 
ener. 


Tenn., Knoxville—Knox Co. plans grad- 
ing and hard surfacing 8 mi. road from city 
limits to Anderson Co. line, 30 ft. $225,000. 
J. C. Thomas, Knoxville, engr. 


0., Cuyahoga Falls—Plans election to 
vote = $75,000 bonds improving and paving 
streets, 


Ind., Noblesville—Comrs. Hamilton Co. 
rejected bids opened Sept. 16, gravel sur- 
facing 3 mi. Henry Brehm Rd., 18 ft. $26,- 
000, Noted Sept. 14. 


M., Rockford—Winnebago Co. maki 
plans grading and concrete paving 8 m 
road, 18 ft A. R. Carter, co. supt. high- 
ways. 


Ia., Des Moines—Soon receives bids curb- 
ing and paving South West 9th St., sheet 
asphalt, asphaltic concrete, bitulithic, No. 1 
vitr. brick or portland cement. O. E. Mc- 
Glothen, clk. 


Ia., Marion—Linn Co. plans paving 1 mi. 
Lincoln Highway through Lisbon, rein.-con., 
asphaltic concrete, vibrolithic or_ brick. 
$30,000. H. R. Green, Cedar Rapids Sav- 
ings Bank Bldg., Cedar Rapids, engr. 


Ia., Willlamsburg — Soon receives bids 
paving 30 blocks, cement, asphaltic con- 
erete, vibrolithic and brick block. Currie 
Eng. Co., Webster City, engrs. 


Minn., Benson—Plans paving 9 blocks, 
various types to be considered. $30,000. 
O. H. Strand, clk. Engineer not announced. 


Minn., Minneapolis—Hennepin Co. plans 
concrete paving 5.5 mi. 6th Ave. N., from 
city limits to Schiebs corner, $160,000; 4 
mi. 19th Ave. N., beyond city limits, $125,- 
000. Both 20 ft. E. E. Terrell, surv. 


Minn., Red Lake Falls—Red Lake Co. 
plans relocating 6.5 mi. Minnesota Trunk 
Highway 32, between Red Lake Falls and 
St. Hillaire, 24 ft., work includes grading 
and culverts. $90,000. H. E. Palmer, co. 
ener. 


Minn., St. Paul—Plans paving Lincoln 
Ave. from Milton St. to Chicago, Milwaukee 
& St. Paul R.R. tracks, Goodrich and Fair- 
mount Aves, from Milton St. to Lexington 
Ave., Milton, Chatsworth and Oxford Sts. 
from Summit to Osceola Aves., total length 
26 blocks. $100,000. O. Claussen, city 
engr. 

Tex., Alvarado—See “Waterworks.” 


Tex., Beauniont—Jefferson Co. making 
plans grading and concreting surfacing 7.4 
mi. State Highway 40, 16 ft., 25,000 cu.yd. 
earth excav., 70,464 sq.yd. concrete pave- 
ment, 347 cu.yd. concrete in drainage struc- 


tures. $250,000. A. C. Love, co. engr. 
Tex., Corsicana—Navarro Co. makin 
pians grading 7.71 mi. State Highway 31, 
through Rd. Dist. 14, 16 ft., inel., crushing 
stone, 


16,007 cu.yd. hauling and placing 
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same, hauling 213,000 cu.yd. additional } 
mi. $80,000. McClinton & Purnell, engrs. 


Tex., Freeport—Attorney Generals Dept., 
Austin, approved $25,500 bond issue for 
street improvements. Address Mayor. 


Tex., Palo Pinto—Palo Pinto Co. making 
plans grading and crushed rock surfacing 
6 mi. Bankhead Highway from Metcalf 
Gap to 4 mi. east of Eagle Creek, 18 ft., 
850 cu.yd. concrete, 21,120 cu.yd. crushed 
stone surfacing, 75,000 gb. r®inforcing. 
$191,570. G. W. Courter, co. engr. 


Tex., Paris—Lamar Co. making plans 
surfacing with 6 in. concrete pavement 2.88 
mi. State Highway 5 west of here, 16 ft., 
27,111 sq.yd. concrete, 69,404 Ib. wire mesh 
reinforcing, $76,835; 1.65 mi. State High- 
way 5 east of here, 16 ft., 15,488 sq.yd. 
concrete, $41,058. W. M. Fooshee, co. engr. 


Tex., Pearsall—Frio Co. making plans 
grading and gravel surfacing 17.2 mi. 
Meridian Highway from here north to 


Medina Co. line, 18 ft., 102,736 cu.yd. road- 
way and 3,700 cu.yd. rock excav., 180,558 
sq.yd. 14 in. bituminous macadam topping, 
1,480 cu.yd. concrete, 76,470 lb. reinforcing, 
$283,279; 17.81 mi. Meridian Highway be- 
tween here and La Salle Co. line, 18 ft. 
96,060 cu.yd. roadway, 1,188 cu.yd. con- 
crete, 183,494 sq.yd. 14 in. bituminous maca- 
dam topping, 5,000 sq.yd. concrete ve- 
ment, 74,192 Ib. reinforcing, $316,415. J. 
D. Metcalfe, co. engr. 


Tex., Pittsburg—Camp Co. making plans 
grading and surfacing with macadam base 
and bituminous topping 12.06 mi. Jefferson 
Highway, State Highway 11, 18 ft., 81,000 
cu.yd. roadway and borrow excav., 69,273 
sq.yd. bituminous macadam, 1,200 cu.yd. 
concrete, 15,877 cu.yd. crushed 80,000 


Ib. reinforcing. $135,525. C. C. Chappell, 
co. engr. 

Tex., Sinton—San Patricio Co. making 
plans surfacing with bituminous topping 


17.94 mi. San Antonio-Corpus Christi Rd. 
from Nueces Co. line to Rd. Dist. 5, 16 ft., 
168,346 sq.yd. 12 in. bituminous macadam, 
2,706 cu.yd. limestone screens. A. C. Pan- 
coast, Beeville, co. engr. 


Wash., Seattle—Rejected bids opened 
Sept. 15 paving Taylor Ave., et al., also 
changing street car tracks. Engrs. est. 


$37,295. Noted Sept. 28. 


California—State Hy. Comn., Sacramento, 
plans grading and gravel surfacing 11.9 mi. 
highway from Willows to 3 mi. south of 
tlenn, Glenn Co. $95,000. A. B. Fietcher, 
state highway engr. 


California—State Hy. Comn., Sacramento, 
plans grading 4.3 mi. highway 34 mi. south- 
east from Hueneme Rd. and Big Sycamore 
Creek, Ventura Co. A. B. Fletcher, state 
highway engr. 


Calif., Bakersfield—Had plans prepared 
improving Oak St., 172,800 sq.ft. grading, 
129,600 sq.ft. 14 in. warrenite bitulithic on 
4 in. asphaltic concrete, 14,400 lin.ft. 
headers. W. D. Clark, city engr. Noted 
Sept. 14, 


Calif., Oakland—Had plans prepared im- 
proving portion of 101st Ave., 67,591 sq.ft. 
grading, 425 lin.ft. concrete curb, 2,261 sq. 
ft. concrete gutter, 61,071 sq.ft. oil maca- 
dam pavement, 2,130 sq.ft. cement walks; 
portion of Stanley Ave., 60,770 sq.ft. grad- 
ing, 1,649 lin.ft. concrete curb, 3,366 sq.ft. 
concrete gutter, 47,685 sq.ft. oil macadam. 
W. W. Harmon, city engr. 


Calif.. Red Bluff—Tehama Co. havin 
preliminary surveys made constructing 
mi. road from Bend Colony via Paynes 
Creek to connect with Susanville-Red Bluff 
Highway. $70,000. W. F. Luning, co. 
surv. 


Calif., Rio Vista—Rejected bids improv- 
ing various streets in Dists. 1, 2 and 3. 
To exceed $25,000. Will readvertise. C. E. 
Sloan Santa Fe Bldg., San Francisco, engr. 
Noted Sept. 14. 


Calif., Sacramento—Making plans im- 
roving ist St. between 33rd and Santa 
Ynez Sts., 35th St. between H and J Sts., 


and alley between I, J, 35th and Santa 
Ynez Sts., 2,278 ft. concrete curb and gut- 
tetr, 452 lin.ft. 10 in., 745 lin.ft. 8 in. and 
1,005 lin.ft. 6 in. vitr. pipe sewer, 1,127 
cu.yd. excav., 4,766 sq.ft. hydraulic and 
39,153 sq.ft. asphaltic concrete pavement, 
9,900 sq.ft. concrete sidewalk, ,etc. A. 
Givan, city engr. 


Ont., Niagara Falls—Plans 14 in. as- 
phalt pavements on Delaware Ave., 27 ft., 
$10,973, Victoria Ave., 25 ft. $25,325. T. 
S. Scott, city engr. 

BIDS 

New York—Oct. 


DESIRED 
24, by H. S. Sisson, 
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comr. State Hy. Dept., Albany, ; 


highways in Hamilton, Orange, Sarees 
and Suffolk Counties; reconstructine noe" 
ways in Broome, Chemung, Clinton, Ots,. 
Steuben, Suffolk and Westchester Coun,” 
J. C. Finch, secy.; adv. this issue, 
N. Y., Lawrence—Oct. 13, repaving, et 
portion of Central Ave., asphalt block. 
sheet asphalt or warrenite. ‘ribys : 
Massa, 15 Park Row, New York ehera 


adv. this issue, 
N. Y., Long Island City—Oct. 11. by M 


E. Connolly, pres. Queens Boro a. 
Subway Bldg., grading sidewalk < > ae 
laying sidewalks where necessiry ©." 
northerly side of Atlantic Ave. fron, gay) 
St. to point approximately 100 ft. caster, 
thereof, easterly side of 86th St. ber. 
points 100 ft. and 200 ft. more or ee 
northerly from Atlantic Ave., 4th Wara’ 
rading portion of Beach Channel Dr. a, 
nshore and outshore areas, etc. ae 

N. Y., New York—Oct. 10, by J. Miller 


pres. Manhattan Boro, Municipal Bhi¢ 
widening and repaving 24th St. from Bwas 
to 6th Ave., wood block; grading. curr, 
flagging, etc., West 157th St. between st 
Nicholas and Edgecomb Aves. ; curbing. y«. 
curbing, flagging, etc, West 163rd ‘ang 
Isham Sts., permanent sheet asphalt : 


si de. 
walks at ends of park strips on Park * 
between 56th and 59th Sts. om ae. 
N. ¥., New York—Oct. 31, by C. L. Caa), 
supt. Pub. Wks., Albany, paving cae 
of terminal site at Hallets Cove, here 
Terminai Contr. 91; adv. this issue 
N. Y¥., Sag Harbor—Oct. 10, by Village 


Trustees, Municipal Bldg., curbing, rein,- 
con, paving and storm water sewer. H 
F. Bishop, Westhampton Beach, construc. 
tion engr.; adv. this issue. 


N. Y., Syracuse—Oct. 16, y Bd. Contr. & 


Supply, paving and resurfacing, etc. vari 
are. BF. E. Barry, secy.; adv. this 


N. J., Bradley Beach—Oct. 10. by pa. 
Boro Comrs., Boro Hall, grading, graveling 
Paving, ete., Ocean Ave. N. Rogers, boro 
engr.; adv. this issue. 


N. J., Perth Amboy—Oct. 16, by Bu 
Aldermen constructing extension to Row 
4, Sect. 19, Amboy Ave., sheet asphalt, on 
reinforced portland cement concrete.’ \ 
F. Larson, city engr.; adv. this issue. 


Pa., Phila—Oct. 10, grading, curbing 
etc., various streets, $75,000 ; asphalt pay 
ing various_streets, $250,000; paving and 
reshaping Lancaster Ave., asphalt ani 
granite block, $55,000, F. C. Dunlap, City 
Hall, engr. ; 


dridge Ge babe | 1 i. Rock Ki Dy, pot 
., Srading 1 m n Rd., 18 
ft. $25,000. H. Hutson, clk. F 


Louisiana—Oct. 17, by State Hy. Comn., 
Baton Rouge, grading and avel surfac- 
ing Federal Aid Project 125, Tallulah-Delta 
Highway, Madison Parish, Sect. A 11.35 mi.. 
Sect. B 7.1 mi.;_paving with warrenite 
bitulithic, 2 in. Kentucky rock asphalt, 
4 in. cold, or Uvalde rock asphalt, 1} in. 
cold, on broken stone base, 2 mi. Federa! 


Aid Project 114, Monroe-Ruston Highway) 
Sect. A, Ouachita Parish; grading and 
grovel surfacing 16.17 mi. Federal Aid 
roject 114, Monroe-Ruston Highway. Sect. 
B, Ouachita Parish. J. M. Fourmy, stat 
highway ener. 


Tenn., Manchester—Oct. 10, by Coffee Co 
Hy. Comn., grading and surfacing 7.42 mi 
various roads, 27,000 yd. excav., 69.000 yd 
base and surface macadam. $70,000. N.H 
Meriwether, co, engr. 


Ohio—Oct. 13, by Dept. Highways ani 
Pub. Wks., Columbus, widening old road 
and resurfacing 4.27 mi, Sect. “A” Elyria 
Lorain Rd., Lorain Co., sheet asphalt 
$137,801, bituminous concrete and sheet 
asphalt, $107,690. 


0., North Olmsted—Oct. 14, grading nc 
laying sidewalks on Lorain and Clagu 
Rds., 9,400 cu.yd. grading, 159,592 sq.ft 
24 in. stone flagging, 6,336 — 4 in. ston 
flagging or 125,000 pat. in. concreté 
sidewalks. $60,000. ander Eng. Ce. 
Blackstone Bldg., Cleveland, engrs. 


Ind., Hammond—Oct. 9, by Comrs. Lak: 
Co., gravel surfacing 39,000 ft. C. Oliver 
Holmes Rad., 16 ft. $74,500. R. Seely, 
Hammond, engr. 


Ind., Princeton — Oct. 12, by Auditor 
Gibson Co., crushed stone surfacing 16,16! 
ft. Kolb Rd., $34,500; 13,200 ft. Townsle! 
Rad., $26,000; 13,200 ft. Englehart Ra. 
$25,500, 2.5 mi. Lemme Rd., $26,000. 36,- 
187 ft. Graper Rd., $57,000; grading and 
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Streets and Roads (Continued) 


graveling 20,086 ft. Barrett Rd., $35,000; 
paving 5,858 Montgomery Rd. 10,414 sq. 
yd. concrete, $25,500. All 16 ft. wide. 

c. Morrison, Princeton, engr. 


nn., Crookston—Oct. 19, by H. J. 
wette, aud. Polk Co., 14 mi. State Project 
6.06, Federal Aid Project 293, between 
Crookston and Euclid, 190,270 cu.yd. 
excaV, portable and monolithic culverts, 3 
bridges, $50,000; 18.6 mi. State Project 
s-06, Federal Aid Project 278, between 
Erskine and Lengby, 296,000 cu.yd. excav., 
portable and monolithic culverts, one 20 
ft. concrete span and one 23 ft. concrete 
deck girder span bridge, $80,000; 9 mi 
State Project 30-01, Federal Aid Project 
°71. between Winger and Erskine, 94,000 
cuyd. exeav., portable and monolithic cul- 
verts, $22,000. All 24 ft. wide. State Hy. 
Dept. 1246 University Ave., St. Paul, engrs. 


Missouri—Oct. 12, by State Hy. Dept. at 
diy. office Kenneth, 6.586 mi. road from 
Kenneth to Paragould, 24 ft., Federal Aid 
Project 199, Dunklin Co. B. H. Piepmeier, 
Jefferson City, state highway engr. Noted 
Sept. 28. 


Missouri—Oct. 13, by State Hy. Dept. 
at div. office Caruthersville, 3.08 mi. road 
from Hayti northwardly, 24 ft., Federal Aid 
Project 173-A, Pemiscot Co. B. H. Piep- 
meier, Jefferson City, state highway engr. 
Noted Sept. 28. 


Mo., St. Louis—Oct. 24, by Bd. Pub. 
Serv., 208 City Hall, improving 5,400 ft. 
Watson Rd. from Southwest to Pernod Sts., 
consisting of heavy earth removal and con- 
structing two 16 ft. concrete roadways with 
park spaces in center, 53,000 cu.yd. earth 
excav, and 25,500 sq.yd. concrete. $122,000. 
W. W. Horner, 300 City Hall, engr. 


Tex., Ballinger—Oct. 17, by City Comn. 
paving various streets, 33,282 sq.yd. vitr. 
brick or 2 in. hot Uvalde rock asphalt, 
2 in. bitulithic, 2 in. bituminous concrete 
on 5 in. concrete or 7 in. rein.-con. pave- 
ment, 6,152 lin.ft. curb and gutter, 1,366 
lin.ft. concrete curbing 3,471 lin.ft. gutter, 
5.069 cu.yd. earth excav., 9,596 cu.yd. 
crushed stone base for brick pavement, etc. 
$100,000. J. E. Pirie, city engr. 


Tex., Houston—Oct. 16, at office of City 
Secretary paving Polk Ave. from Hutchins 
to Dumble Sts., Milam St. from Preston to 
Polk Aves., Hawthorne Ave. from Audubon 
Pl. to Roseland St., LaBranch St. from 
Texas to Holman Aves., Hopkins St. from 
Pacific to Avondale Aves., Brazos St. from 
Calhoun to Webster Aves., Walker Ave. 
from Crawford to Hutchins Sts., Richmond 
Ave. from _Graustark Ave. to Mandell St., 
Yoakum Blvd. from Richmond Ave. to 
Westheimer Rd., Chenevert St. from Mc- 
Gowen to Elgin Aves., Clark St. from 
Lorraine St. to Liberty Rd., Kenwood Ave. 
from Nontrose Blvd. to Mt. Vernon Ave. 
J. C. MeVea, city engr. 


Tex., Johnson City—Oct. 17, by W. C. 
Martiny, judge Blanco Co., grading and 
gravel and adobe surfacing 8.25 mi. State 
Highway 20-A, 18 ft., 11,497 cu.yd. road- 
way, 14,721 cu.yd. borrow, 392 cu.yd. 
concrete, 8,557 cu.yd. gravel, 6,718 cu.yd. 
adobe, 32,337 Ib. reinforcing, $32.000; 5.99 
mi. Austin-Fredericksburg Highway 20-A, 
18 ft., 32,846 cu.yd. roadway excav., 24,450 
cu.yd. borrow, 622.3 cu.yd. concrete, 99,855 
lb. reinforcing, 3,557 au.yd. adobe and 
6.758.6 cu.yd. gravel surfacing, $59,000. 
M. W. Schofield, co. engr. 


_ Tex., Palo Pinto—Oct. 13, by E. L. Pitts, 
judge Palo Pinto Co., grading and surfac- 
ing With crushed stone base and 1 in. 
bituminous topping 3.99 mi. Bankhead 
Highway (State Highway 1) 18 ft., 21,153 
cu.yd. roadway, 42,145 cu.yd. borrow, 1,720 
cu.yd. rock exeav., 643 cu.yd. concrete, 14,- 
060 cu.yd. crushed stone base, 56,537 Ib. 
reinforcing. $123,774. G. W. Courter, co. 


engr 


_ Tex., San Benito—Oct. 11, at office of C. 
Greenslade, city clk., paving 36,000 sq.yd. 
Various streets with 2 course cement con- 
Crete with steel reinforcement, warrenite 
bit lithic on 6 in. cement concrete, warren- 
ite bitulithie on bituminous concrete, rock 
asphalt on 6 in. eement concrete, 8 in. 
sravel base with bituminous topping. Either 
of these types of pavement may be selected 
_ any of streets or parts thereof except 
or approximately 9,300 sq.yd. on Sam 
He iston Blvd. on which gravel base with 
bituminous topping will not be laid. W. E. 
Anderson, San Benito, engr. 


,, eX» Verono—Oct. 14, by E. L. McHugh, 
Judge Wilbarger Co., grading and _ rein.- 
con. paving 2.24 mi. State Highway 5 west 
rom Oklaunion, 18 ft.. 141.5 cu.yd. concrete 
and 13,739 Ib. reinforcing steel in drainage 
Structures, 24,176 sq.yd. concrete pavement, 
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PAVING—SACRAMENTO, CALIF. 


Bids were opened Aug. 31, by City Council, for paving, curbing, guttering and lay- 
ing sewers in (1) Riverside Blvd., from (A) Clark & Henery Constr. Co., Ochsner Bldg., 
(awarded contract); (B) A. Teichert & Sons, Ochsner Bldg.; (C) McGillivray Constr. 
Co., Capitol Natl. Bank Bldg.; (2) in Casita sub-division, (A) McGillivray Constr. Co, 
(awarded contract); (B) A. Teichert & Sons; (C) Clark & Henery Constr. Co. The 


unit bids were as follows: 
a) 


15,662 ft. concrete curb and gutter 
220 ft. concrete curb..... 

963 ft. curb wall....... 

60 C. I. gutter drains. . 

23 concrete manholes, complete 
1,960 ft. 6 in. vitrified pipe sewer 
1,575 ft. 8 in. vitrified pipe sewer 
680 ft. 10 in. vitrified pipe sewer 
385 ft. 12 in. vitrified pipe sewer 
315 ft. 14 in. vitrified pipe sewer 
315 ft. 18 in. vitrified pipe sewer 
405 ft. 20 in. vitrified pipe sew>r 
666 ft. 22 in. vitrified pipe sewer 
318,476 ft. 2} in. asphaltic concrete 
8,830 ft. 6 in. asphaltic concrete 


(2) 


6,717 ft. concrete curb and gutter 

895 ft. 6 in. vitrified pipe. 

3,743 ft. 8 in. vitrified pipe 

470 ft. 10 in. vitrified pipe 

43 lin. ft. curb alone... 

16 manholes... . . 

145 Y’s on 8in. pipe...... 

22 Y’s on 10 in. pipe...... 

2 Y’s on 6 in. pipe...... 

28 gutter drains... . 

300 ft. eurb-gutter (removed). 

13,569 sq.yds. grading........ 

330 ft. paving (removed)... 

664 ft. sidewalks (removed). 

40,784 ft. sidewalk constructed 

55,812 ft. 54 in. asphaltic concrete pavement 
66,297 ft. 5 in. asphaltic concrete pavement. 


72,938 lb. reinforcing, $88,625; 5.69 mi. 
State Highway 5 east and west of here, 
18 ft., 65 cu.yd. concrete, 2,400 lin.ft. con- 
crete curbing, 6,732 cu.yd. roadway, 4,204 
cu.yd. borrow, 49,056 sq.yd. concrete pave- 
ment, 2,491 cu.yd. avel, $176,755; 3.62 
mi. State Highway from 3 mi. east of 
Tolbert to Pease River, 18 ft. 189 cu.yd. 
concrete and $15,433 Ib. reinforcing steel 
in drainage structures, 38,255 sq.yd. con- 
crete pavement, 32,909 cu.yd. excav; 116,- 
860 Ib. reinforcing, $141,937. J. B. Nabors, 
co. engr. 


Colorado—Oct. 9, by State Hy. Dept., 
Denver, gravel surfacing 5.375 mi. road 
beginning 1 mi. northwest of Holly and ex- 
tending easterly over Sante Fe Trail to 
Colorado-Kansas State Line, 18 ft., Fed- 
eral Aid 216-B, Prowers Co., 126 cu.yd. 
concrete, 9,000 cu.yd. earth excav., 21,300 
cu.yd. borrow fill, 4,000 sta.yd. overhaul, 
56,650 sq.yd. gravel surfacing, 3,500 Ib. 
reinforcing, bridge over Wild Horse Creek, 
sta. 884, includes 466 cu.yd. concrete, 68,- 
800 lb. structural and 15,800 Ib. reinforc- 
ing steel, etc. $58,900. L. D. Biauvelt, 
State Office Bldg., Denver, engr. 


Colo., Denver—Oct. 10, by Dept. Impvts. 
and Parks, paving 12 blocks Alley Paving 
Dist. 86, 16 ft., incl., 13,100 sq.yd. concrete. 
$27,409. A, K. Vickery, City Hall, engr. 


Calif., Fresne — Oct. 13, by Supervs. 
Fresno Co., improving 2.14 mi. Mountain 
Rd. in canyon of San Joaquin River, 22,400 
cu.yd. excav., 17 cu.yd. cement and 230 
cu.yd. dry rubble masonry, 856 lin.ft. 8-24 
in. corrugated metal pipe. C. P. Jensen, 
Cory Bldg., engr. 


BIDS RECEIVED 


New Jersey—State Hy. Dept., Trenton, 
opened bids Sept. 27, constructing Route 
14, Sect. 7 Petersburg-Greenfield, Cape 
May Co., 56,606 cu.yd. borrow, 22,926 sq.yd. 
compacted gravel surface, from Ross & 
Whelan, Broad St. Bank, Trenton, 61.8% 
of engineers est. ($137,859), C. P. Kava- 
naugh, West 239th St., Bayonne, 72%, Em- 
pire Constr. Co., Empire Bidg., Phila., 
2.7% ; removing present wood block pave- 
ment on Passaic River Bridge, Route 1, 
Passaic Co., and replacing same with rein.- 
con, base and wood black pavement, etc., 
engrs. est $34,000, from J. W. Edwards, 1 
Exch, Pl, Jersey City, $34,000, Linde & 
Griffith, 4th Ave., Newark, $36,127, L. J. 
Sieling, Broad St., Red Bank, $38,700. 
Noted Sept, 14. 


Pa., Phila—Opened bids Sept. 28 {1) 
grading Beechwood St. from 65th to Sten- 
ton Aves., Walnut Lane from 73rd_ Ave. to 
Cheltenhan Aves., (2) grading and paving 
Cayuga St. from I to L Sts., asphalt paving 
(3) Nedro Ave. from York Rd. to Ognotz 
Ave., Buist Ave. from 69th to 70th Sts., 
Beechwood St. from Snyder Ave. to Jack- 
e-n St., (4) Broad St. from Haines St. to 
70th Ave., (5) Lebanon Ave. from 66th to 
68th Sts., (6) Hope St. from Indiana Ave, 


A B Cc 
$1.82 $1.84 $1.80 
49 .50 50 
2.25 2.60 2.00 
8.25 9.00 8.50 
72.00 77.00 85.00 
1.25 1.25 1.20 
1.55 1.50 1.50 
2.15 2.27 2.50 
2.35 2.40 3.00 
3.00 2.95 3.84 
3.75 3.80 4.80 
3.85 4.00 4.84 
4.55 4.80 5.25 
2.19 224 22 
235 245 239 
A B 
$1.80 $1.84 $1.82 
1.14 2.16 v.42 
1.23 1.25 1.25 
1.50 1.60 155 
50 55 49 
62.00 64.50 63.00 
1.60 1.67 57 
1.30 1.78 1 85 
1 30 1.34 1 25 
8 30 9.00 8 25 
03 ol 02 
25 30 28 
02 035 04 
ol 005 . 005 
21 22 . 209 
217 22 . 283 
202 21 -201 


to Clearfield St., Ludlow St. from 62nd St. 
to Cobbs Creek Parkway, Matthews St. 
from Wister to Woodlawn Sts., Stocker St. 
from 17th to 18th Sts., 65th St. from Haver- 
ford to Media Aves., (7) Front St. from 
Erie to Hunting Park Aves., (8) Allen- 
grove St. from Castor St. to Roosevelt 
Blvd., (9) Lebanon Ave. from Bryn Mawr 
Ave. to 53rd St., from Frank Mark Constr. 
Co., 2204 North 22nd St., (1) $26,562, (2) 
$64,793; T. L. Flannigan, 1204 East Mont- 
gomery Ave., (1) $27,597, (2) $67,173; T. 
Nolen & Sons, Phila., (street address not 
available), (1) $32,174; J. O'Rourke, 5108 
Wyalusing St., (2) $67,953; Eastern Pav- 
ing Co., Colonial Trust Er (3) $33,277, 
(4) $25,953, (5) $25,914, (6) $26,706, (7) 
$55,536, (8) $25,363; Barber Asphalt Pav- 
ing Co., Land Title Bldg., (3) $33,176, (4) 
$25,973, (5) $27,612, (6) $26,953, (7) $58,- 
657, (8) $24,903; Union Paving Co., 22 East 
Locust St., (3) $32,678, (4) $25,043, (5) 
$27,563; Fish-Rutherford Co., Real Estate 
Trust Bidg., (9) $26,633; United Paving 
+ ale umes Trust Bldg., (9) $25,178. Noted 
ept, ° 


Maryland—State Roads :;Comn., Balti- 
more, opened bids Sept. 19, grading, curb- 
ing and surfacing 0.42 mi, Washington 
Blvd., 36 ft., 7,800 sq.yd. 14 x 1} sheet as- 
phalt, 200 lin.ft. asphaltic concrete curb- 
ing, 1,550 cu.yd. earth excay., 5,000 sq.yd. 
6 in. and 4,200 sq.yd. 3 in. concrete base, 
from Baltimore Asphalt Block and Tile 
Co., 1320 North Monroe St., Baltimore, $33.,- 
950; P. Flanigan & Sons, Hartford Rd. and 
Baltimore & Ohio R.R., Baltimore, $34,228 ; 
Amer. Paving and Contg. Co., Montebello 
Ave., Baltimore, $34,435, 


Maryland—State Rds. Comn., Baltimore, 
opened bids Sept. 19, grading and surfacing 
1.3 mi. road, 15 ft., from Rhodesdale to 
Vienna, Dorchester Co., Contr. D-28, 13,700 
sq.yd. concrete, 3,200 cu.yd. earth excav., 
from Holt Constr. Co., Federalsburg, $34,- 
934, Roberts Williams Constr. Co., Clara, 
$37,381, S. T. J. Smith & Co., East New 
Market, $37,703; 3.55 mi., 15 ft., Upper 
Harlboro toward Rosaryville, Prince George 
Co., Contr. P-39, 32,500 sq.yd. concrete, 
2,000 lin.ft. plain concrete gutter, 34,000 cu. 
yd. earth excav., from G. B. Mullin & Co., 
1296 Upshur St., N. W., Wash., D. C, 
gt3t eee’ Dd. Pheer Saugerties, N. Y., 

132,261, Christhilf & Ensey, Munsey Bldg., 
Baltimore, $134,065; 4.27 mi., 15 ft., from 
Benfield to Priest Bridge, in Benfield, Anne 
arundel Co., Contr. AA-27, 37,800 sq.yd. 
concrete, 34,600 cu.yd. excav., from Christ- 
hilf & Ensey, Munsey Bidg., Baltimore, 
$354,086, D. Schoentag, Inc., Saugerties, 

. Y., $136,132, P. F. Reddington, East 
Lexington St., Baltimore, $138,525 ; 2.05 mi., 
15 ft., from estminster to Warfieldsburg, 
Carroll Co., Contr. Cl-31, 19,100 sq.yd. con- 
crete, 22,500 cu.yd. borrow spoil, 19,600 cu. 

d. earth excav., from Thomas, Bennett & 

unter, Westminster, $84,098, Continental 
Contg Co., Knickerbocker Bldg., Baltimore, 
$96,368; 1 mi. near Leonardtown to Comp- 
ton, St. Marys Co., Contr. SM-21, 8,900 
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sq.yd. gravel surfacing, 8,400 cu.yd. earth 
excay., from St. Marys Constr. Co., Mech- 
anicsville, $16,037, H. S. Swann, La Platta, 
$17,001, Noted Sept. 7. 

Alabama—State Hy. Dept., Montgomery, 
grading and gravel surfacing (1) 8.99 mi. 
Jasper Birmingham Rd. from Warrior River 
to Jefferson Co. line, Walker Co., grading 
and surfacing with 23 in. bituminous mac- 
adam (2) 6.87 mi. Decatur-Moulton Rd., 
Lawrence Co., grading and surfacing with 
gravel and 24 in. bituminous macadam (3) 
7.648 mi. Huntsville-Guntersville Rd., Madi- 


son Co., from J. W. Gwin, Jefferson Co. 
Bank Blidg., Birmingham, (1) $168,851 ; 
Stanley & Singer, Lafayette, (1) $171,477, 


(2) $179,279 (3) $135,119: R. D. Chambers 
& Co., West Point, Ga., (1) 9,665 ; G. C. 
Goodrich & Co., Albany, 1s) 7 


uarry Bros., Albany, (2 82,195; Wil- 
on Bros. Constr. Co. and M. Ww. London 
& Sons, Roanoke, Va., (3) $124,057; R, D 
Goodrich, West Point. Ga., (3) $124,796. 
Noted Aug. 31. 

Ohio—Dept. Highway and Pub. Wks., 
Columbus, opened bids Sept. 29, grading. 


bridging and paving with (a) bituminous 
macadam, (b) bituminous macadam tar, 
1.985 mi, Sect. “K-2” Cincinnati-Chillicothe 
Rad., Clermont Co., from C. J. Nible, W est- 
boro, (a) $44,801, A. C. Pickelheimer, Cin- 
cinnati (street address not available) (a) 
$46,664 (b) $47,968, Connel-Laub & Bracht, 
Dayton (street address not available) . (a) 
$45,528; 1.22 mi. Sect. “S-1" Newark-New 


Lexington Rd., Perry Co.. from W. . 
Payne, Springfield (street address not 
available) (b) $33,590; concrete girder 


bridge on Sect. “L-2’’ Columbus-Portsmouth 
Rd., Pike Co., from Chillicothe Constr. Co., 
Chillicothe, $3,693, H. A. McDonald, Nor- 
walk, $3,769. Noted Sept. 21. 


0., Cincinnati—Hamilton Co. opened bids 
Sept. 22, paving and guttering Willey Rd. 
from East Miami River to Gosling Rds., 
3,400 lin.ft. concrete gutter, 10,000 cu.yd. 
earth and 320 cu.yd. wet excav., 48,800 sq. 
yd, waterbound macadam, from J. Ruebel 
Constr. Co., 1872 Hanfield St., $30,436; 
H. Westerman, Blue Rock Rd., Mt. Healthy, 
$30,856; Neugent & Scull Co., Cleves, 
$34,767. 

Michigan — State Hy. Dept., Lansing, 
grading and surfacing (1) 12.062 mi. Fed- 
eral Aid Project 80, Sects. A and B, Mack- 
inac Co., (2) 12.366 mi, Federal Aid Project 
80, Sect. FE. Mackinac Co., 33,827 cu.yd. 
excav., 130,470 cu.yd. gravel, 626.9 sta.yd. 
{ine grading, from S. J. Groves & Sons Co., 
120 Manhattan Bldg., Duluth, Minn., (1) 
$118,661: Regan-Baker Co., Kewadin, (1) 
$129,470, (2) $113,484; Pierson & Alsmede. 
Hersey, (1) $147,796; E. Brown, Charles, 
(2) $128,818. Noted Sept. 14. 


Mich., Detroit—Opened bids paving with 
34 in. sheet asphalt on 8 in. concrete base, 
Berea or Amherst curbstone, (a) 6,000 sq. 
vd, Bezner Ave., (b) 6,100 sq.yd. Dickerson 
‘Ave., (c) 6,100 sq.yd. Gray Ave., (d) 6,400 
sq.yd. Springle Ave., from Detroit Asphalt 
-aving Co., 20 McGraw Bldg., (a) $30,137, 
(b) $28,086, (c) $28,291, (d) $20,016: 
Cleveland Trinidad Paving Co., 402 Ham- 
mond Bldg., (a) $32,705, (b) $30,594, (c) 
$30,594, (ad) $32,435. Noted July 20. 


Mich,., Detroit—Opened bids paving qi) 
1,880 sq.yd. Burlingame Ave. from Nardin 
to Belleterre Sts., 3 in. sheet asphalt on 8 
in. concrete, 26 ft., (2) 800 sq.yd. Lawton 
Ave. from Carter to Gladstone Aves., 34 in. 
sheet asphalt on 8 in. concrete, 26 ft., (3) 
6,900 sq.yd. Savannah Ave. from Woodward 
to John R Sts., 34 in. sheet asphalt_on 8 in. 
concrete, 26 ft. (4) 700 sq.yd. Terminal 
Ave, from Detroit Terminal R.R., to Edlie 
St., 33 in. sheet asphalt on 8 in. concrete, 
26 ft., from Detroit Asphalt Paving Co., 20 
McGraw Bldg., (1) $9.465 (2) $3,771 (3) 
$32,597 (4) $3.647; Cleveland Trinidad 
Paving Co., 402 Hammond Bldg., (1) $10,- 
262 (2) $4,112 (3) $34,775 (4) $4,088; G. 
R. Cooke, 1260 Penobscot Bldg., (3) $31,830. 


Missouri—State Hy. Dept., at div. office 
Kahoka, opened bids Aug. 23, 8.506 mi. road 
from Wayland to Keokuk, 24 ft., Federal 
Aid Project 171, Clark Co., (1) 22,679 cu.yd. 
earth excav., (2) 11,566 cu.yd. borrow, (3) 
60,071 sq.yd. gravel pavement, 12 ft. wide, 
ete., from Henderson & Washam, Jacksor- 
ville, (1) $0.38 per cu.yd., (2) $0.36 (3) 
$9.72. total $60,957; Capitol Constr. Co., 
1207 Cherry St., Des Moines, Ia., (1) $0.35 
(2) $0.35 (3) $0.75, $62,477. 


Missouri—State Hy. Dept. at div. office 
West Plains, opened bids Sept. 8, (1) 6.527 
mi. road from Springfield to Memphis, 24 
ft.. Federal Aid Project 51 A, Howell Co., 
(a) 30,289 cu.yd. earth excav, (b) 200 cu. 
yd. rock excay., (c) 14,081 cu.yd. borrow, 
ote., (2) 8.743 mi. road from Springfield 
to Memphis, 24 ft. Federal Aid Project 51 C, 
Howell Co., (a) 50,087 cu.yd. earth excav., 





b) 13,307 cu.yd. borrow, etc., from Jones 
Harlin, West Plains, (la) $0.38 per cu.yd., 
Ib) $2.50 (lc) $0.38, ete., total $29,074, 
(2a) $0.40 (2b) $0.40, total $36,386 ; Coopers 
Constr. Serv. Co., St. Louis, (street address 
not available), (la) $0.37 (1b) $2 (1c) 
$0.35, $29,877, (2a) $0.34 (2b) $0.34, $33,- 
518; M. E. Gillioz, Monett, (la) $0.42 (1b) 

2 (1c) $0.49, $31,827, (2a) $0.40 (2b) $0.40, 
37,289. 

Colorado—State Hy. Dept., Denver, con- 
crete paving (1) 1.003 mi. road extending 
eastward on Union Pacific Highway from 
Aurora city limits, Federal Aid Project 
225, Adams and Arapahoe Counties, (2) 
1.519 mi. road beginning at Broomfield and 
extending northerly toward Lafayette, Fed- 
eral Aid Project 222-B, Boulder Co.; gravel 
surfacing (3) 5.296 mi. road on highway 
between Hesperus and Mancos, 18 ft., Fed- 
eral Aid Project 213-B, La Plata and 
Montezuma Counties, (4) 3.609 mi. road 
beginning 54 mi. west of Durango and ex- 
tending west toward Hesperus, 18 ft., Fed- 
eral Aid Project 71 B, La Plata Co.; grad- 
ing (5) 7.474 mi. road beginning at point 
about 6 mi. west of Saguache and extend- 
ing west toward Cochetopa, 16 ft., Federal 
Aid Project 119B, Saguache Co., (6) 10,731 
mi, road beginning 2 mi. north of Platte- 
ville and extending northeast parallel to 
Union Pacific R.R. tracks through La Salle 
toward Greeley, 16 ft., Federal Aid Proj- 
ect 226 C, Weld Co., from Colorado Constr. 
Co,, 802 Railroad Bldg., Denver, (1) $31,- 
025; Colorado Bridge & Constr. Co., Gas 


( 
& 
‘ 


& Electric Bldg.. Denver, (1) $31,146, (2) 
$58,168; J. F. Roberts Constr. Co., Tram- 


way Bldg., Denver, (1) $32,506 (2) $61,- 
985; Miller, Douglas & Haines, 100 South 
York St., Denver, (2) $56,885; Shields & 
Kyle, Pagosa Springs, (3) $91,194 (4) $63,- 
376; Peterson, Shirley & Gunter, Ist Natl. 
Bank Bldg., Denver, (3) $94,299 (4) $62,- 
274; Girardet & Hotchkiss Eng. & Constr. 
Co., Delta, (5) $44,654; W. A. Colt & Son, 
Las Animas, (5) $47,058; Monarch Eng. 
Co., Colfax and Larimer St., Denver, (5) 
$68,646; C. R. Conover & Bro., 305 Bank 
Blk., Denver, (6) $32,997; Standard Eng. 
& Constr. Co., 518 E & C Bldg., Denver, 
(6) $36.474; White & Johnson Constr. Co., 
Chamber Commerce Bldg., Denver, (6) 
$38,048. Noted Sept. 14. 


California—State Hy. Dept., Sacramento, 
grading and paving with 6 in. concrete 7.77 
mi. highway between Long Beach and 
Huntington Beach, 20 ft., Los Angeles ana 
Orange Counties, from H. H. Peterson, 
Loma Portal, 227,394; C. H. Hudson. 
Marsh-Strong Bidg., Los Angeles, $227,531: 
J. G. Beckjord, 44163 South Figroa St., 
Los Angeles, $234,320. Noted Sept. 7. 

Calif., Berkeley — Improving Telegraph 
Ave. from south eity limits to Dwight Way, 
(1) 221,400 sq.ft. grading (2) 9.340 ft. con- 
crete curb and gutter (3) 202,700 sq.ft. 2 
in. asphaltic concrete on 5 in. asphaltic 
concrete, from Oakland Paving Co., 5000 
3way., Oakland, (1) $0.065 (2) $1.85 (3) 
$0.31; Hutchinson Co., 1706 Bway., Oak- 
land, (1) $0.07 (2) $1.85 (3) $0.305; War- 
ren Constr. Co., Bacon Bldg., Oakland, (1) 
$9.083 (2) $1.90 (3) $0.335. Noted Aug. 31. 
Aug. 31. 


CONTRACTS AWARDED 


New York—H. S. Sisson, comr. State Hy. 
Dept., Albany, paving 0.48 mi. State Proj- 
ect 30-C, Cattaraugus Co., rein.-con., to 
Amer. Pipe & Constr. Co., 112 North Broad 
St., Phila., $174,829; 2.75 mi. State Project 
172, Oneida Co.. plain concrete, to A. V. Leo 
Constr. Co., Thompson, Conn., $100,126; 
7.73 mi. State Project 195 St. Lawrence 
Co., rein.-con., to H. Burgard Co., 1968 Fill- 
more Ave., Buffalo, $210,339; 4.28 mi. State 
Project 196, Fulton Co., rein.-con., to S. B. 
Van Wagenen Inc., Rondout, $132,782; 5.19 
mi. State Project 210, Essex Co., bituminous 
macadam, to Lord, Coopy & Co., Morrison- 
ville, $136,729; 3.04 mi. State Project 219, 
Dutchess Co., plain concrete, to Fowler & 
Banks, Inc., Mt. Kisco, $102,088; grading 
and draining 2.77 mi. State Project 188, 
Allegany Co., to P. H. Murray, Rochester 
(street address not available), $71,698 ; 8.35 
mi. State Project 193, Allegany Co., to 
Sweeney & Boland, Rochester (street ad- 
dress not available), $246,057; graveling 
1.01 mi. State Project 209, Steuben Co., to 
Dale Eng. Co., Mann Bldg., Utica, $22,939. 
Noted July 27 and Aug, 24. 


New York—H. S. Sisson, comr. State Hy. 
Dept., Albany, improving 8.91 mi. Highway 
8135, Franklin Co., to J. A. LaPorte, 8 St. 
Josephs Terrace, Albany, $247,832, engrs. 
est. $283,225: 0.99 mi. Highways 1651 and 
5683, Livingston Co., to Rochester Foun- 
dation Co., Inc., Rochester (street address 
not available) $85,837, engrs. est. $93,022; 
3.47 mi. Highway 1650, Onondaga Co., to 
Lane Constr. Corp., 37 Colony St., Meriden, 
Conn., $105,632, engrs. est. $117,040; 1.74 
mi. Highway 5686, Otsego Co., to Morrell 









=.’”N(NFTOT_THT_lHTFT_€! | nummnomo@m ——Yz8”.nauU..~~...__ LL 
_-.-anhrrkrere=«e 


ENGINEERING NEWS-RECORD 





Vrooman, Inc., Gloversville, $67 
est. $70,463 ; 1.48 mi. Highway 
land Co., and 4.08 mi. Hig! 
Rockland Co., to C. Vande: Gior 
Contg. Co., Ine, 24 Elizabet! \\", 
New Brighton, $54,727, engrs. . $57 6. 
and $162,644, engrs. est. $167,572 poo, 
tively; repairing 0.54 mi. Re) Gamay 
3028, Cortland Co., to Ludk ros. 2 
Hockeborn Ave., Auburn, $15.4 engrs 
est. $19,613; 4.7 mi. Repair C 
Monroe Co., to F. W. and J. J. (roy, 
84 Bronson Ave., Rochester 131 
engrs. est. $146,112; 2.23 mi. Repair ¢ 
3023, Ontario Co., to H. C. Schromiey 
Mercantile Bldg., Rochester, $73.8 e} 
est. $74,723. Noted Sept. 28. 

N. Y., Brooklyn—E. Riegelmany } 
pres., Boro Hall, repaving with sq 
Union and 15th Sts., ete., to Brook! 
catraz Asphalt Co., 407 Hamilton Av: 
702 and $6,292 respectively; 16th Ava’ 
95th St., to Cranford Co., 52 9th St. 1). 





375 and $8,951 respectively. Noted Sept. 21, 


N. Y., Long Island City—M. F. ( onnolly 
pres. Queens Boro, Queens Subway Blig 
repaving inside railroad franchis; 
Jackson Ave., granite block, 1: Sicilia 
Asphalt Paving Co., 41 Park Row. \X, 
York, $96.351; grading and laying sx 
walks on Liberty Ave., ete, to J.J. 0'Br 
Jr., William St.. Jamaica, $890; grading 
curbing and laying sidewalks on ‘%5t) & 
ete., to C. Kurth, 9519 126th St., Ricehmon, 
Hill, $5,010. Noted Sept. 21, 


N. J., Woodbury—Gloucester Co. pavine 
38,402 sq.yd. Swedesboro-Woodstown Ra. 
concrete, to E. R. Mixner, Goshen, §1°5.)5¢ 
Noted Sept. 7. 


N. J., Woodbury—Gloucester Co. paving 
15,056 sq.vd. Delaware St., sheet asphalt 
to Union Paving Co., 30th and Locus: sis 
Phila., $52,140. Noted Sept. 7. 


Pa., Pittsburgh—Repaving East St. ac 
phalt on concrete, to J. H. McQuade & 
Sons, Bakewell Bldg., $29,579: repaving 
Boges and Spring Garden Aves., to Dunn 
& Ryan Constr. Co., Keystone Bldg. $37- 
133; repaving Milwaukee St., and paving 
Portola Ave. and Wayland Way, to Boot! 
& Flinn Ltd., Forbes St., $31,115 and $30.. 
013 respectively. 


W. Va., Wheeling—Bd. Comrs. Ohio (Co, 
surfacing Stone Church Réd., Triadelphia 
Dist., brick on slag, to Q. Vercellotti, Ely 
Grove. Noted July 27. 


8. C., Orangeburg—Orangebure Co. con 
structing Orangeburg-Bamberg Rd., to Gen- 
eral Road & Drainage Constr. Co., Liberty 
ees Bldg., Columbia, $42,129. Noted 
Aug. 1. 


8. C, Pickens—Pickens Co. constructing 
1.9 mi. and 6.9 mi. Pickens-North Carolina 
Rd.,, to Elliott & Sons, Spartanburg, $32,020 
and $84,413 respectively. Noted Aug. 1. 


Ga., Americus—Surfacing 7 mi. Americus 
Ellaville Rd., 73,920 sq.yd. _ bituminous 
macadam, to Atlantic Refining Co., Atlanta 
(street address not available), $0.1089 per 
gal,, total $20,930. Noted Aug. 3. 


Ga,, Blairsville—Union Co. constructing 
3.73 mi. road connecting with Cleveland- 
Blairsville Rd., Federal Aid Project 284, t 
Cc. M. Lyle, Menlo, $58,000. State to fur- 
nish cement. 


Ga., Brunswick—Glynn Co. constructing 
10.08 mi. Brunswick-Darien Rd., Federa! 
Aid Project 261, to T. P. Wright, Peachtree 
Bldg., Atlanta, $75,000. State to furnis! 
gravel and cement. 


Ga., Dahlomega—Lumpkin Co. construct- 
ing 6.8 mi. road connecting with Cleveland- 
Blairsville Rd., Federal Aid Project 285. \ 
T. W. Ellis, Ellis Bldg., Macon, $103,000 
State to furnish cement. 


Alabama—State Hy. Dept., Montgomer) 
grading and gravel surfacing 12.265 mi. 
Camden Greenville Rd. from Ephra: 
Branch to Pineapple, Wilcox Co., to Lawler 
& Humphries, Ridgeland, S. C., $151,499 
Noted Sept. 7. 


0., Cleveland—Paving Linn Dr. anc 
Amesbury Ave., to Rieley Bros., The Ar- 
cade, $6,548; West Superior Ave., to Cleve- 
land Trinidad Paving Co., The Arcade, 


$17,554. Work involves 1,260 cu.yd. exca\ 
970 sq.ft. 2 course concrete, 2,500 sq.ft. 
brick and 4,600 sq.yd. asphalt. Noted 
Sept. 21. 


0., St. Clairsville—Trustees Pultney an’ 
Richland Twps., paving 3 mi. Sand Hil 
Rd., waterbound macadam. tc F. 8. Amrin 
Bridgeport, $43,500. 


0., Shaker Heights (Cleveland P. \).)— 
Paving 2 sections of South Morland Blvd. 
East 161st and East 163rd Sts., asphalt 
to Cleveland Trinidad Paving Co., The ar 
eade, Cleveland, $297,982. Noted Sept. °° 
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peondll 
streets and Roads (Continued) MILES OF FEDERAL-AID ROADS COM- Symes Bldg., Denver, Colo, (3) $492,250; 


0.. West Park (Cleveland P. O.)—To 
Roehl Bros. West 25th St. and Lorain Ave., 
Cleveland, paving West Park Rd., West 
120th St. from Lorain to Cloverdale Aves 
and West 122nd St. from Linnet to Thrush 
7 brick, $84,584; to W. McHugh Co., 


res. 

Ay. Pavers Exch., Society for Savings 
Bldg, Cleveland, West 123rd St., West 
125th St. from Linnett to Thrust Aves., 
Luci ie and Williams Aves., asphaltic con- 
crete, $51,550, West 125th St. from Lorain 
to Linnet Aves., asphalt, $13,991, West 


119th St. from Lorain to Linnet Aves., as- 
yhalt, $17,865; to Fischer & _ Williams, 
Lorain Rd., West 122nd and West 125th 
Sts. asphalt, $21,589; to Garland_ Bros, 
c/o. Pavers Exch., Society for Savings 
Bldg, Cleveland, West 120th St. and 
Klisienna Ave., asphaltic concrete, $26,693 ; 
to Baldwin Bros., 4500 Euclid Ave., Cleve- 
land, Nichols Ave. and West 139th St., 
rick, $61,693; to Highway Constr, Co., 
Elyria, West 135th, West 123rd, West 129th, 
West 126th, West 119th, West 125th and 
West 128th Sts., asphalt, $120,132. Noted 
Sept. 28. 

Ind., Evansville — Vanderburg Co., pav- 
ing 5 mi, Weinbach Ave. Rd., crushed stone, 
bituminous binder, to S. Hayes, 3446 Ken- 


wood Ave., Indianapolis, $66,992. Engrs. 
est. $71,572. 
Ind., Indianapolis — Paving 12,526 ft. 


Dearborn St. from Brookside to 30th Sts., 20 
ft.. 29.836 sq.yd. concrete on concrete, to 
Marion Constr. Co., 1600 South West St., 
$59,239. Engrs. est. $63,000. 

Ind., Indianapolis—Paving 5,392 ft. River 
Ave., from Division to River Parkway, 24 
ft.. 14,376 sq.yd, concrete on concrete, 10,- 
784 lin.ft. concrete curbing, to J. E._Mc- 
Namara Constr. Co., 946 West New York 


St., $33,106. Engrs. est. $36,000. 

Michigan — State Hy. Dept. Lansing, 
grading and surfacing 4.572 mi. State 
Trunk Line Rd. 39-3, Inoia Co., 1,750 cu. 


yd. excav., 41,909 sq.yd. gravel, 212.5 sta. 
fine grading, to A. E. Chase & Son, St. 
Johns, $29,911. Noted Sept. 28. 

lll, Lawrenceville—Paving 21 blocks to 
F. R. Harshman, Sullivan. $56,000. 

Ia., Albia—Paving various streets to J. 
Horrabin & Co., 1422 Walnut St., Des 
Moines, 7,018 sq.yd. rein.-con, $3.19 per sq. 
vd., 2.570 sq.yd. concrete $2.77, 3,200 lin.ft. 
conerete curb and gutter $1.10, total $37,- 
552. Noted Aug. 31. 

Ia., Pella—Repairing present pavement 
and resurfacing with asphalt, 36,200 sq.yd., 
to E. Rasmussen, 3615 Wright St., Des 
Moines, $1.20 per sq.yd. Noted Sept. 7. 

Minnesota—State Hy. Dept., St. Paul, 
15.6 mi, State Project 6-07, Federal Aid 
Project 291, 177,000 cu.yd. excav., to Vol- 
den Bros., Marshall, $53,000, monolithic 
culverts to Christianson & Co., Marshall, 
$25,000; 9 mi, State Project 6-08, Federal 
Aid Project 270, 102,365 cu.yd. excav. to D. 


Ryan and others, Marshall, $35,000, Noted 
Aug. 31. 
Minnesota—State Hy. Dept., St. Paul, 


State Project 2-99, Benson, Swift_Co., 192,- 
682 cu.yd. excav., to Kroner & Hog, 1727 
LaSalle Ave., Minneapolis, $40,339. Noted 
Sept. 28. 


Minn., Duluth—St. Louis Co., graveling 
12.07 mi. State Rd. 6 between Kinmount 
and Ray, to E. E. Reemer, Hibbing, $47,795. 


Minn,, St. Paul—Paving and _ repaving 
Robert St. N., from Central to University 
Aves., University Ave. W. from Robert St. 
to Park Ave. ,and intersection of Robert St. 
and University Ave., 9,116 sq.yd. sandstone 
blocks, 3,039 sq.yd. sheet asphalt, to Field- 
ing & Shepley, 216 University Ave., $68,951. 


_ Kan., El Dorado—Butler Co., brick pav- 
ing 5.192 mi, Federal Aid Project 49-B, 
brick, to Smith, Graham Constr. Co., Au- 
gusta, $239,878. Noted Aug. 10. 


Kan, Wellington—Sumner Co. paving 
with 7 in. conerete 9.148 mi. Meridian Rd., 
Federal Aid Project 35, F, G and H, 18 
ft., 96.775 sq.yd, concrete, to Hyde Constr. 
Co., Enid, Okla., $249,670, engrs. est. $280,- 
197; 16.728 mi. Meridian Highway, Federal 
Aid Project 35, J, K, L and M, 18 ft., 177,- 
‘49 sq.yd concrete, to Stewart & Ritchie, 
Wichita, (street address not available), 
sens tats engrs, est. $509,624. Noted 
Sept, > 
_,Wyoming—State Hy. Comn., Cheyenne, 
‘1) surfacing 6.2 mi. Lincoln Highway 
Lookout-Rock River, Federal Aid Project 
123, Albany Co,, (2) 12.2 mi. Lincoln High- 
Ww ‘y-Rock River, west, Federal Aid Proj- 
ect 122, Albany Co., (3) grading and plac- 
ig 18 ft. bituminous wearing surface on 
F. crete on 7 mi, Casper-Salt Creek Rd., 
“ederal Aid Project 19, Natrona Co., (4) 
;' ing, surfacing and building culverts on 
°° mi. Yellowstone Highway, north of 


PLETED IN EACH STATE, 
JULY 31 1922 


State 


Maine... 

New Hampshire 
Vermont Lng 
Massachusetts. .... 
Rhode Island 
Connecticut 
Delaware 
Maryland 
Virginia 
West Virginia ... 
North Carolina 
South Carolina 
Georgia 

New York 

New Jersey 
Pennsylvania 
Florida 
Kentucky 
Tennessee 
Alabama 
Mississippi 
Ohio 

Indiana 

Illinois 
Michigan 
Wisconsin 
Minnesota 
Towa 

Missouri 

North Dakota 
South Dakota 
Nebraska 
Kansas 
Arkansas 
Louisiana 
Oklahoma 
Texas 

Montana 

Idaho 
Wyoming 
Colorado 


Nevada 
Washington 
Oregon 
California 


Mi. 


71 
120 
42 


305. 


MILES OF ROADS UNDER CONSTRUCTION 
OR COMPLETED UPON WHICH FINAL 


PAYMENT HAS NOT BEEN MADE 


State 


ae 
New Hampshire 
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Massachusetts. . . 
Rhode Island 
Connecticut 
New York 
New Jersey 
Pennsylvania 
Delaware 
Maryland 
Virginia 
West Virginia 
North Carolina 
South Carolina 
Georgia 
Florida 
Kentucky 
Tennessee. . 
Alabama 
Mississippi 
Ohio. . 
Indiana 
Illinois. . 
Michigan . 
Wisconsin 
Minnesota. . 
Iowa. . 
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South Dakota......... .... 
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Cheyenne, Federal Aid Project 134, Laramie 
Co., (5a) grading and earth work, (b) cul- 


vert construction and 95 ft. 


steel, 


54 


ft. 


steel truss and 16 ft. I-beam spans on 8.8 
mi. state highway from Crowheart west, 
Federal Aid Project 127, Fremont Co., to 
Bagley Bros., Wheatland, (1) §53.500. (2) 


$42,120, (4) $17,416; Levy 


onstr. Co., 


Caine & Peck, Riverton, (5a) $35,652; J. 


F. Turpin, Wheatland, (5b) $22,652. Noted 
Sept. 14. 

Mont., Helena—Paving 1.5 mi. Paving 
Dist. 130, bitulithic, to S. Birch & Sons 


Constr. Co., 314 Ford Bidg., Great Falls, 
Mont., $62,386. 

Missouri—State Hy. Dept. at div. office 
Albany, 3.686 mi. road from King City to 
Stanberry, 24 ft., Federal Aid Project 54, 
Gentry Co., penetration macadam, to E. L. 
Meek & Co., Kansas City (street addres 
not available), $82,691, Noted Sept. 21. 


Tex., Mason—Mason Co. grading and 
gravel surfacing 14.25 mi. State Highway 9, 
Federal Aid Project 293, 18 ft., 1,500 cu.yd. 
concrete, 126,157 lb. reinforcing, 26,177 cu. 
yd. gravel surfacing, to F. P. Holt, Austin, 
(street address not available), $76,096 
Engrs. est. $83,706. Noted Sept. 28. 

Tex., Palo Pinto—Palo Pinto Ce. grading, 
crushed stone surfacing and bridging 10.9 
mi, State Highway 1, 18 ft., to Texas Rd 
Co., 1303 Bush Bidg., Dallas, $207,483. 
Contract for bituminous topping to be let 
at later date. Engrs. est. $228,182 incl. 
10% for engineering and contingenctes. 
Noted Aug. 31 


Colo., Denver—Asphalt paving 24 mi. 
Bway. Paving Dist. 6, 60 ft., incl., 62,400 
sq.yd. asphalt on 5 in. concrete, to Western 
Paving Co., 601 First Natl. Bank Blidg., 
$153,705. Noted Sept. 7. 


Utah, Salt Lake City—Salt Lake Co., 
light grading and hard surfacing 2.2 mi. 
48th St. south from 9th St. east to Holladay 
Rd., bitulithic, to Moran Paving Co., Felt 
Bldg., $49,603. Noted Sept. 28. 


Wash., Bellingham—Concrete paving to 
J. Lich & Sons, Bellingham, (street address 
not available), $88,528. Engrs, est. $90,528. 


Wash., Seattle—Paving Alki Ave. et al., 
to R. G. Stevenson, 1327 North 34th St., 
$121,456, engrs. est. $120,216; paving 20th 
Ave, et al., to D. H. Traphagen, Walker 
Bldg., $54,560, engrs. est. $60,411. Noted 
Sept. 21 and 28. 


Wash., Walla Walla—Grading and gravel 
surfacing 5.7 mil. Lowden-Gardena Rd., 9,099 
cu.yd. crushed rock surfacing, 24,942 cu.yd. 
earth excav., 11,590 cu.yd. overhaul, also 
40 ft. bridge, to Root & Joslyn, Spokane 
(street address not available). $40,100. 


California—State Hy. Comn., Sacramento, 
grading 6.76 mi. highway from Cottonwood 
Creek to first crossing Kern River, Kern 
Co., to W. S. Mead, San Francisco, (street 
address not available), $281,157. Noted 
Aug. 17. 


California—State Hy. Dept., Sacramento, 
grading 8.41 mi. highway from 3 mi. south 
of eer boundary to 13 mi. west of 
Calistoga, Napa Co., to Ross Constr. Co., 
vere angeles, (street address not available), 


Calif., Sacramento—Curbing, guttering, 
paving and laying sewers in Casita sub-di- 
vision, to McGillivray Constr. Co., Capitol 
Natl Bank Bldg.; Riverside Blvd. to Clark 
& Henery Constr. Co., Ochsner Bldg. Unit 
prices will appear in this issue. Noted 
Aug. 17. 


Calif., San Jose—Supervs. Santa Clara 


Co., paving Nagiee Ave. and King Rd., oil 
macadam, to J. F. Adams, 557 Home S8t., 
$13,638 and $19,875 respectively. Noted 


Aug. 31. 


Calif., Santa Rosa—Sonoma Co. improv- 
ing Guerneville-Jenner Unit, Sects. B and 
C, to W. L. Proctor, 1000 Spring St., $18,- 
381. Noted Aug. 31. 


Calif., Stockton — Improving Pershing, 
Orange and Argonaut Sts., etc., to Clark 
Henery Constr. Co., 38 South Sutter St., 
$140,500. Noted Sept. 21. 


Calif., Stockton—Supervs. San Joaquin 
Co., improving Hoag Rd. east of Belotta, to 
C. McLaughlin, Stockton, (street address 
not available), $8,443; Ashley Rd., Norton 
Lane Rd. and Central Ave., to C. O. Holden, 
433 Bast Locust St., Lodi, $11,778, $15,433 
and $2,484 respectively. Noted Aug. 24. 


Industrial Works 


PROPOSED WORK 
Mass., Millbury—Felters Co., West St., 


plans 1 story dyehouse, brick and timber. 
Private plans. 


R. L., Providence—Olneyville Realty Co., 
Inc., 18 Plainfield St., plans 1 story rege 
and service station, brick and steel, Plain- 
field St. $40,000. Architect not announced. 


N. Y¥., Auburn—W. J. Henry and others, 
128 South St., plan large tool factory, brick 
and steel, York St. $100,000. Architect 
not announced, 





Industrial Works (Continued) 


N. ¥., Bemus Point—J. B. White having 
plans prepared by Johnson & Ford, archts., 
Fenton Blidg., Jamestown, 2 story, fireproof, 
garage and auto service building. To ex- 
ceed $40,000. 


N. Y., Buffalo—Cleveland Cold Drawn 
Steel Co., Cleveland, O., has been reor- 
ganized and name changed to Buffalo Cold 
Drawn Steel Co., Inc., and has_ pur- 
chased 34 acre site, here, for plant, 36,000 
ton annually. F. R. Kew, c/o owner, at 
Buffalo, dir. and production mgr. 


N. Y., Buffalo—W. Manard Co., 17 Newell 

t., plans 2 story, 50 x 100 ft. abattoir, fire- 
proof construction. $40,000. Architect not 
announced. 


N. Y., Forks—Live Poultry Transit Co., 
Bway., c “*heektowaga (Buffalo P. O.), plans 
rebuilding fertilizer and car repair plants, 
destroyed by fire, here. $100,000. Architect 
not announced 


N. Y., Jamestown — Alliance Furniture 
Co., 615 Allen St., plans 4 story factory ad- 
dition, brick, with 20,000 sq.ft. floor space. 
To exceed $50,000. Architect not = an- 
nounced 


N. Y., Jamestown—Clark Hardware Co., 
13-15 East 3rd St., plans 3 story, 46 x 
ft. warehouse, brick. To exceed $40,000. 
Architect not announced. 


N. Y., Jamestown—Jamestown Lounge 
Co., 40 Winsor St., plans 6 story, 102 x 
104 ft. brick fatcory addition. ‘Architect 
not announced. 

N. Y¥., New York—Metropolitan Storage 
Warehouse Corp., 39 West 66th St., soon 
takes bids 11 story, 75 x 105 ft., brick, steel 
and concrete warehouse, plain foundation, 
Amsterdam Ave. $350,000. Private plans. 


N. Y¥., Niagara Falls—J. S. Thompson 
and P. A. Porter, Marine Bank Bidg, Buf- 
falo, plan 1,000,000 h.p. hydroelectric plant 
at Foster Flats, lower Niagara, here. 
$40,000,000. 


N. Y., Sheepshead Bay (Brooklyn P. O.) 
—Superior Ice Co., Inc., 50 East 42nd St., 
New York, having plans prepared by W. 
Mortensen, archt. and engr., 209 West 76th 
St., New York, brick, steel and rein.-con 
plant, Ave. Z and East 17th St., here. 
$250,000, 


N. J.. Newark—Dept. Streets & Pub. 
Impvts., City Hall, having plans prepared 
2 story, 70 x 150 ft., brick, steel and con- 
crete garage adition, plain foundation, 
Franklin Ave. $175,000. Private plans. 


Pa., Brackenridge—Atlantic Bottle Co., 
Brackenridge, and 90 West Bway., New 
York, plans to rebuild factory recently 
destroyed by fire. $300,000. Engineer not 
announced. 


_ Pa., Phila.—T. Bardaro, 57 East Vine 
St., soon takes bids 2 story, 32 x 90 ft. and 
18 x 24 ft.. brick and steel garage, plain 
foundation, 5611 Vine St. $50,000. F. N. 
Greisler, 1035 Walnut St., archt. 


Pa., Phila.—C. Wunder, archt., 1415 Lo- 
cust St., soon takes bids 5 story and base- 
ment, 80 x 122 ft. paper factory, rein.-con., 
brick and steel, plain foundation, 5th and 
Willows Aves., for Paper Mfg. Co. c/o F. 
A. O'Neil, 526 Cherry St. $200,000. 

Pa., Pottstown—R. A. Reiff, 62 Hanover 
St.. soon takes bids 2 story, 60 x 190 ft. 
and 60 x 125 ft. knitting mill, brick and 
sieel, plain foundation. $75,000. J. V. 
Pooley, 162nd 2nd Ave., Royersford, archt. 


Pa., Titusville—Titusville Iron Wks., 
South Franklin St., plans brick addition, 
South Washington Ave. Cost between $100,- 
000 and $150,000. Architect not announced. 


Ga., Savannah—Western Paper Makers 
Chemical Co., River Rd., Kalamazoo, Mich., 
plans paper mill, here. $500,000. Archi- 
tect not announced. 

Tenn., Kingsport—Mead Fibre Co. hav- 
ing plans prepared by Management Eng. & 
Development Co., engrs., c/o owner, large 
machine paper mill. $750,000. 


Tenn., Knoxville—Knoxville Power & 
Light Co., 626 South Gay St., has _ in- 
creased its capital stock from $2,000,000 
to $10,000,000 and will use proceeds for 
additions and improvements to its lines 
and plants. 


Tenn., Parkville (Benton P. 0.)—Tennes- 
see Power Co. plans $250,000 bond issue for 
extensions and improvements to lines and 
plant. Engineer not announced. 

0., Cleveland—Grabler Mfg. Co. 1401 
East 40th St., having plans prepared by H. 
EK. Shimmin, archt., 2031 Euclid Ave, 2 
story, 60 x 160 ft., brick factory addition. 
$60,000, 


0., Cleveland—Van Gastel Cleaning Co., 
2420 Cedar Ave., plans 1 and 2 story and 
basement, brick and steel plant. $75,000. 
H. Van Gastel, mgr. Architect not selected. 


——- 
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ROAD WORK—UTAH 
Bids were opened Sept. 5, by State Rd. Comn., Salt Lake City, for constm 
mi. road from Levan to Chicken Creek Dam, Juab Co., (A) Paxton, Dorrit, 
Kanash, (awarded contract); (B) Nephi Constr. Co., Nephi; (C) Raleigh « 
Co. The unit bids were as follows 
A B 
19,300 cu.yd. common excavation $0.30 $0 3 
700 cu. yd. solid rock excavation 1.75 2 00 
33,600 cu.yd. borrow excavation. 30 3 
120, 000 sq.yd. overhaul, class A 025 
18,900 cu.yd. gravel surfacing, loading 
34,100 yd. gravel surfacing, hauling 40 
9. 04 mi. gravel surfacing, placing 
800 cu.yd. structural excavation 
22,000 lb. reinforced steel 
215 cu.yd. concrete, class A. . 
38 cu.yd. concrete, class B 
4,460 lin. ft. guard rail 
528 lin.ft. C. M.pipe, 18 in ‘ 80 
152 lin.ft. C. M. pipe, 24 in 80 
84 lin.ft. C. M. pipe, 30 in ; 1.00 
335 cu.yd. rip.rap. 2.00 


Extended totals iss $54,039 $59,296 


ROAD WORK—ARIZONA 


Following are lowest three bids opened Aug. 10, by State Highway Comn., P} 
for constructing Holbrook-St. Johns Highway, Federal Aid Project No. 42, (A) 
Richards, St. Joseph; an G. Winsor and IL. Frost, St. Joseph; E. J. Whiting 
Udall, A. Brown and G. Udall, St. Johns. The unit bids were as follows: 


\ 

3,335 cu.yd. excavation, roadway (unclassified) $0.17 
58,270 cu. yd. excavation, borrow, (unclassified) 4 
426 cu.yd. excavation, structures (unclassified) 
118 cu.yd. excavation, ditches and channel changes 

17,273 cu.yd. gravel surfacing (500 ft. free haul) in place 
2,107,306 sta yd. surfacing, overhaul (122 stas) 
62 cu.yd. class “A” concrete 
76 cu.yd. class ‘‘B” concrete 
84 cu.yd. class ‘“‘C"’ concrete. . 

12 cu.yd. cement rubble masonry : 
310 cu.yd. gravel base (type B Fords)...... 

155 cu.yd. selected gravel surfacing (type B Fords) 
112 lin.ft. 24in. C. M. pipe (haul and place) 
110 lin.ft. 30in. C.M. pipe (haul and place) 

52 lin.ft. 36 in. C.M. pipe (haul and place). 
4,050 lb. reinforcing st Sal hae, bend, place).. 


—— UV NRNRN 


Extended totals... pa) sae ae $36,875 $37,292 


O0., Columbus—Columbus Varnish Co., 264 424 Jefferson St., 2 story and basement 
Cozzens St., having sketches made_ by ft. high, 120 x 120 ft., rein.-con. and bri: 
Jones & Abernathy, archts. and engrs., Dis- garage, plain foundation, Van Buren St 
patch Annex, 1 story, 100 x 300 ft. brick $75,000. 


and steel factory. $40,000. Wis., North Milwaukee—North  Mil- 
Ind., Clinton—Wabash Electric Co. plans waukee Fdry. Co., Commerce Ave., plans 
extensions and improvements to lines and 1 story, 50 x 150 ft., brick foundry, plain 
plant. $50,000. foundation, to replace one destroyed by fire. 
Ind., Crawfordsville—City plans 1 story Private plans. 
brick addition to light and power plant, Wis., Racine—F,. J. Greene Eng. Wks. 
inel. 200 ft. radial brick stack, etc. $200,- 1028 Douglas Ave., had plans prepared by) 
000. H.C. Carroll, Terminal Bldg., Indian- E. B. Funston Co., archts., Janes Bldg., 3 
apolis, engr. story, 45 ft. high, 53 x 100 ft., rein.-con 


Ind., Evansville—General Cigar Co, 2 2nd. brick factory, plain foundation 
Upper 2nd St., having plans prepared’ by Douglas Ave. $60,000. 
A. E. Neucks, archts., Peoples Bank Bldg., Minn., Bemidji—Minnesota Associate: 
4 story and basement, 75 x 150 ft. factory, Lumber Co. plans lumber mill. $500,000 
brick and timber, Upper 2nd St. $75,000. Architect not announcea. 


Ind., Indianapolis—Rockwood Mfg. Co., Minn., Minneapolis—T. R. McKenzie, 105) 
1801 English Ave., having plans prepared Plymouth Bldg., had plans prepared by 
by Motherhead & Fitton, archts., 540 North P. O. Moe, archt., 1037 Plymouth Bldg., | 
Meridian St., 1 story, 100 x 200 ft. and 1 story and basement, 154 x 164 ft. garag 
story, 75 x 100 ft. machine shops, both and store building, rein.-con. and_ pric! 
brick and timber, English Ave. $40,000. 2628 Hennepin Ave. $50,000. 

Ind., Richmond—Consumers Service Co. Mo., St. Louis—City soon takes bids 1 
plans 1 story refinery, brick, will require and 2 story, 50 x 225 ft., brick servic: 
5 tanks of 100,000 gal. capacity. $200,000. plant for training school at Scott Farm 
Architect not selected. $150,000. W. E. Bowen, 305 City Hall 


Mich., Three Oaks—Warren Featherbone @?cht. and engr. 
Co. had plans prepared by G. W. Allen, Calif., San Francisco—Crest View Apart- 
arecht., Laporte, Ind., 2 story and base- ments, Inc., c/o J. L. Stewart, archt., Claus 
ment, 68 x 140 ft. rein.-con. and brick fac- Spreckels Bldg., having preliminary plans 
tory, plain foundation. $45,000. prepared 1 story and_ basement garagt 

Wis.. Clyman—Reeseville Canning Co., "eit--con., Washington St. near Gough St. 
Reeseville, having plans prepared 3 story, Calif., San Francisco—Millbrae Dairy, 
brick and timber, factory and warehouse, 834 Octavia St., having plans prepared |) 
plain foundation, here. Private plans. J. —, Jr. archt., - Natl. anak Blas. 

2 an story dairy plant, steel and con- 

Wis., Colby—Colby Buick Co., c/o H. J. crete, McAllister near Laguna St. $100,000 
Cornelius, plans 2 story and basement, 30 ; 
ft. high, 50 x 80 ft. garage, rein.-con. and _, Ont., Milton—Smith & Stone plan addi- 
brick, plain foundation. $40,000. Archi- tion to factory. $40,000. Architect not un- 
tect not selected. nounced, 


Wis., Crandon — The Vulcan Last Co. , Ont., Niagara Falls—Dominion Canners 
plans 2 story, 60 x 120 ft., brick, rein.-con. Ltd, c/o Chamber of Commerce, plans fac- 
and steel factory, to replace one recently tory, to exceed $50,000, Architect not an- 
destroyed by fire. Architect not selected. nounced. 


Wis., Green Bay—Fairmont Creamery Ont., Paris—Penmans Ltd. having plans 
Co., 260 North Bway., having plans pre- Prepared extending factory. $50,000. 
pared by Foeller & Schober, archts., Nicolet Ont., Sarnia—Mueller Mfg. Co. plans to 
Bldag., 1 story, 50 x 95 ft. dairy, incl. new extend plant. $100,000. H. Burleigh, mg! 
boiler house, brick and rein.-con., plain Ont., St. Thomas—Windsor Machine & 
foundation. $50,000. Tool Co., 312 Pitt St., Windsor, plans plant 

Wis., Jefferson — Ft. Atkinson Canning here. $100,000. 

Co. plans 2 story, 60 x 19 t. warehouse 

and factory, brick and _ rein.-con., plain BIDS DESIRED 
foundation. $60,000. J. Hagemann, pres. N. Buffalo—Klepfer Bros., 1029 Main 
Architect not selected. St., ae bids 2 story, 235 x 670 ft. aut 

Wis., Milwaukee—Luick Ice Cream Co., service and repair building, brick, M:i! 
183 Ogden Ave., having preliminary plans St. To exceed $40,000. A, H,. Hopkins, 
prepared by Leenhouts & Guthrie, archts., 447 Main St., archt. 
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industrial Works (Continued) 
a y.. Brooklyn — Rubel Coal & Ice 
won, tlenmore Ave., brick, steel and con- 
- plant, plain foundation, Atlantic Ave, 
cr0.000. Work will be done by separate 
500,00"; under supervision of E. M. Adel- 
ooh, areht. and engr., 1778 Pitkin Ave. 

wv. Y., New York—Oct. 10, by Dept. Water 
supply, Gas & Electricity, Municipal Bldg., 
prick, steel and concrete garage, plain foun- 


‘ation, Kast 24th St. and Ave. A. $50,000. 
private plans. 
Pa., Altoona — See “Railways under 


pennsyivania.” 

Pa., Oil City—E. M. Bowen receiving bids 
» story. 70 x 80 ft. service and repair shop, 
brick - $45,000. W. H. Crosby, 


prick and steel. 0 
Masonic Bldg. archt. Noted Sept. 28. 


Pa., Monongahela—Keystone Garage re- 
viving bids 2 story and basement, 60 x 200 
* brick, steel, stone and tile garage. $50,- 
joo. C. KK. Downer, 248 Boylston St., Bos- 
ton, archt. Noted Sept. 21. 


Ind. Hammond—Hammond Dairy Co. 
taking bids 2 story, 55 x 70 x 153 ft. 
iairy, brick, 680 Oakley Ave. $100,000. A, 
c. Berry & Co., Ruff Bldg., archts. 


., Elgin—F, D. Chase, Inc., archts., 645 
North Michigan Ave., Chicago, receiving 
hids 3 story factory, rein.-con., brick and 
ster], State and Schiller Sts., here, for Elgin 
Stove and Oven Co., 14 Chicago St. $100,000, 


m.. ta Grange — Fugard & Knapp, 
arehts., 212 East Superior St., Chicago, re- 
ceiving bids 1 story, 70 x_160 ft., rein.-con., 
brick and steel garage, here, for Fleck & 
Buchholz, 19 West Railroad St., Downers 
Grove. $50,000. 


Wis., Slinger—L. A. Burg taking bids 1 
story, 60 x 90 ft. garage and repair shop, 
brick. rein.-con, and steel, plain founda- 
tion. $40,000. Private plans. 


Calif., Petaluma—B. Jones, archt., Peta- 
luma, receiving bids 110 x 210 ft. hollow 
tile packing plant, for Poultry Producers 
f Central California, 323 East Washing- 
ton St.. Petaluma, and 700 Front St., San 
Francisco. Noted Sept. 21. 


CONTRACTS AWARDED 
Mass., Malden—Wadsworth-Howland & 
Co., 139 Federal St., Boston, 5 story, 55 x 
190 ft. warehouse, rein.-con. and brick, plain 
foundation, to W. Daniels Co., 161 Ex 
change St., Worcester. Archts. est. $150,000. 


R. I., Providence—Colvin Fdry. Co., 185 
Globe St., 1 story, 60 ft. high, 100 x 100 ft. 
foundry, brick and steel, plain foundation. 
Globe St., to C. I, Bigney Constr. Co., 357 
Westminster St. Archts, est. $75,000. 


Conn., Norwalk—E. M. Jennings Co., 27 
Harrison St., Bridgeport, 1 story, 15 ft. 
high, 55 x 55 ft. garage and service sta- 
tion, brick, steel and concrete, plain foun- 
lation, West Ave., here, to A. R. Malkin 

Co., 3 Mechanic St. Archts. est. $40,000. 


N. Y., Batavia—P. W. Minor & Son, Inc., 
State St., 4 story, 43 x 140 ft. shoe factory, 
rick, to R. N. Reed, Batavia. Archts. est. 
100,000, Noted Sept. 28. 


N. Y.. Brooklyn — United Last Co., 91 
Worth St., New York, 3 story and basement, 
80 x 181 ft. and 1 story, 16 x 30 ft. addi- 
tions to plant, Classon Ave. and Clifton 
Pl, here, to Turner Constr. Co., 244 Madi- 
son Ave.. New York, under supervision of 
W. Higginson, archt., 13 Park Row, New 
Yorl 


N. ¥., Geneva—Lisk Mfg. Co., Canan- 
gua, 160 x 280 ft. enamel ware plant, 
er to Curan-Mason Inc., Rochester, 
street, address not available). Archts. est. 
“1.000.000, Noted Sept, 21. 


N. Y¥.. Long Island City—Perry Candy 

408 West Bway., New York, brick, 

|! and concrete factory, plain founda- 

ton, Wilbur Ave., here, to Ettinger Conte. 

Co. 44 Court St.. Brooklyn. Archts, est. 
$ (00. Noted Sept. 21. 


Pa., Jeannette—Amer. Window Glass Co., 
rmers Bank Bldg.,. Pittsburgh, 1 story, 
ck and steel addition to plant, here, to 
leyl & Patterson, Inc., 51 Water. St., 
‘ittsburgh. Archts. est. $1,500,000. Noted 


eT 
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Pa., Phila.—Miller North Broad Storage 

o.. 2715 North Broad St., 7 story. and 

ement, 71 x 104 ft.. rein.-con. and brick 
torage plant, plain foundation, ‘2nd and 

Baltimore Aves., to J. N. Gill Constr. Co., 

Otis Bldg. Archts, est. $700,000. 

Md., Williamsport—Potomac Public Serv- 
Co., Hagerstown, 30,000 k.w. steam gen- 
ting plant, here, to Sanderson & Porter, 
William St., New York City, $2,000,000. 


W.Va. Coalwood—Consolidation Coal 
. Watson Bldg., Fairmont, general con- 


9 


tract 1 story, 35 x 50 ft. boiler house, steel 
and tile, to Rust Eng. Co., 1901 Sth Ave., 
Pittsburgh, Pa. Archts. est. $90,000, 

O., Cleveland—Cleveland Electric li- 
luminating Co., Uluminating Bldg., Pub, 
Sq., 3 story, 35 x 168 ft., rein.-con., brick 
and steel switchhouse, also 337 ft. rein.-con, 
tunnel, 7 ft. 7 in. diameter, East 70th St., 
to S. W. Emerson Co., 1836 Euclid Ave. 
Archts. est. $200,000. 

0., Cleveland—W. Koehl, archt., 906 Park 
Bldg., 2 story, 50 x 130 ft., brick, steel and 
concrete garage, West 30th St. and Lorain 
Ave., to C. E. Lewis, 11512 Gray Ave., for 
West Center Sales Co, Archts, est. $40,- 
000, Noted July 20. 


O., East Cleveland (Cleveland P. 0.) 
Windemere Transfer & Moving Co., 14136 
Euclid Ave., 6 story, 50 x 120 ft., brick 
and concrete storage warehouse, Fuclid and 
Doan Aves., (1st unit of 3 story), to A. A. 
Lane Constr. Co., 1869 Kast 55th St., Cleve- 
rand, Archts, est $150,000. 


Wis., Milwaukee — Nash Motor Co., 
Clement Ave, 1 story, 22 x 950 ft. brick, 
steel and concrete factory, to H. K. Fergu- 
son Co., 6523 Euclid Ave., Cleveland, O. 
Engrs. est. $350,000. 

Wis., Racine—Jacobson Auto Co., 1820 
West 6th St., 2 story, 60 x 120 ft... brick 
and concrete garage, plain foundation, to 
J. L. Sorensen, 1805 West 6th St. Engrs. 
est. $40,000, 

Ia., Des Moines—E, W. Nothstine, 6 story 
and basement, 127 x 264 ft., rein.-con., 
brick, terra cotta and stone garage, 5th and 
Chestnut Sts., to W. F. Kucharo & Co., 622 
Hubbell Bldg. Archts. est. $300,000. 

Minn., Buhl—Hanna Ore Mining Co., 909 
Fidelity Bldg., Duluth, 80 x 106 ft. machine 
shop, 38 x 124 ft. office and warehouse, 20 
x 20 ft. oilhouse, all foregoing 2 story, 
and 24 x 52 ft. garage, brick, at Wabigon 
Mine, to Warden & Allen, 208 South LaSalle 
St., Chicago, $115,000. 

Mont., Glendive—Northern Pacific Ry. 
Co., 5th and Jackson Sts., St. Paul, Minn., 
labor and material except cement (which 
owner furnishes) for 30 x 45 x 94 ft... power 
house and engine room, brick and concrete 
with overhead steel coal bunker, 2 story 
and basement, 22 ft. high, 50 x 153 ft., 
storehouse, brick and concrete, to Winston- 
Grant Co., 902 Exch. Bank Bldg., St. Paul, 
Minn. 

Mo., Kansas City—White Co., 2001 Grand 
Ave., general contract 2 story and base- 
ment, 100 x 250 ft., garage and sales build- 
ing, 29th and Walnut Sts., to Bliss Constr. 
Co., 510 Lathrop Bldg. Archts. est. 
$100,000 


Calif., Sacramento — State Dept. Pub. 
Wks., 2 story, 160 x 160 ft. printing plant, 
to Davison & Nicolsen, 180 Jessie St., San 
Francisco, $94,800, Noted Sept. 21. 


° . 
Buildings 
PROPOSED WORK 

Mass., Boston—Apartment—Yarchin & 
Fluck, c/o Silverman, Brown & Heenan, 
archts., 51 Cornhill, having plans prepared 
5 story, 100 x 110 ft., brick and steel, Audu- 
bon Rd. $200,000-$225,000. 

Mass., Roxbury (Boston P. 0.)—Syna- 
gogue—Congregation Mishkan Tefila, c/o 
Krakyn, Browne & Rosenstein, archts., 7 
State St., Boston, having plans prepared 2 
story, 74 x 163 ft., limestone, Seaver St. 
and Elm Hill Ave. $500,000, A, A. Bloom, 
chn, bd. dirs. 

Mass., Worcester—School—J. W. Dona- 
hue, archt., 476 Main St., Springfield, soon 
takes bids 3 story, 12 room, brick, for St. 


Casimirs Lithuanian Church. J. J. Jakaitis, 
pastor, $150,000. Noted July 6. 
Conn., Hartford — Synagogue — Adoth 


Israel Congregation plans synagogue. $590,- 
000. J. S. Holstein. 33 Irving St., pres. 
Architect not selected. 

N. Y., Albany—Bank—President City 
Savings Bank, 100 State St., soon takes 
bids 10 story and tower, 227 ft. high, 48 x 
186 ft., with two 24 x 40 ft. courts, rein.- 
con., brick and steel, State St. $2,500,000, 
M. T. Reynolds, 100 State St., archt. Noted 
April 20. 

N. ¥., Brooklyn—Clubhouse—Knights of 
Columbus, 244 West 5ist St.. New York, 
plans brick, steel and stone, plain. founda- 
tion, Prospect Park West and Union St. 
$2,900,000. Architect not selected. 


N. Y., Brooklyn—Hospital—Jewish Hos- 
pital, Prospect Pl., soon lets contract 5 
story, 70 x 105 ft., brick, steel and stone 
addition, plain foundation, Prospect PI. 
near Classon Ave. o. . Blum,. pres. 
Ballinger Co., 47 West 34th St., New York, 
archts, and engrs. 


N. Y.. Jamestown — Community — St 
James Roman Catholic Church, plans 2 
or 3 story, 100 x 190 ft., brick, Allen and 
Institute Sts. To exceed $150,000, J. 
Carra, pastor, Architect not announced 


; N. Y., New York—Apartment—Jatisen 
Constr, Co,, c/o Schwartz & Gross, archts. 
and engrs., 347 5th Ave., having plans pre- 
pared 14 story, 160 x 122 ft., brick, steel 
and stone, plain foundation, 1050 Park Ave. 
$1,500,000, 


N. Y., New York—Hospital—De m 

és . e § pt. Pub. 
Welfare, Municipal Bldg., having plans pre- 
pared by ©, B. Meyers, archt. and enegr., 
z be Oe, sein. steel and stone, plain 
oundation, falton Ave. ¢ 7 ; 
saben eee on and 167th St. 


N. Y¥.. New York—Office—Fain Knitting 
Mills, 902 Park Ave., Brooklyn, plans 12 
story, brick, steel and stone, plain foun- 
dation, Bway. and 34th St., here. Architect 
not selected, 


NN: 4., Camden—High School—Ba. Edue., 
Ned Hall, poem takes bids 2 story and 
vasement, Park Blvd. and Euclid Ave 
$450,000. C. Adams, 2036 Spruce St. 
Phila., archt. ; 
N. J. Newark—School—Bd. Edue., City 
Hall, Broad St... having preliminary plans 
prepared by Guilbert & Bettelle, archts. and 
— S nimaray St.. brick, steel and 
stone addition, plain foundati ie 
mn esennan 1 oundation, Montieth 
Pa., Annville—High 
plans brick high school. 
tect not announced. 


School—Bd. 


Edue. 
$150,000 


Archi- 


Pa, Lock Haven—Lodge—Local Masonic 
Lodge having plans prepared by Stearns & 
Woodnutt, archts., St. Girard Bldg., Phila. 
3 story, 60 x 160 ft. brick and steel, Main 
and Grove Sts. $150,000. . 


Pa., Phila.—Lodge—tI O. R. M., 61 East 
Race St., soon takes bids 3 story and 
basement, rein.-con., brick and steel, 61st 
and Race Sts. $500,000. R. C. Loos, 2218 
Chestnut St., archt. ae 


Pa., Phila. — Office —TI. Stern, Lincoin 
Bldg., soon takes bids 8 story, rein.-con., 
brick and _ steel, 15th and Spruce Sts 
$500,000. TL. B. Rothschild, 1225 Sansom 
St., archt. 


Pa., Pittston—School—Rad. Educ. plans 
school in 4th Ward Park. $180,000. Archi- 
tect not announced. 


D. C., Wash. — Apartment — Kennedy 
Bros., 2400 16th St.. having plans prepared 
by eo & Justeman, archts.. David- 
son dg., 3 apartment h eS, i s 
oi ece ani Dp € ouses, Total est. 


Va.. _ Williamsburg — Dormitory—College 
of William and Mary had plans prepare d by 
C. M. Robinson, archt. and engr., Times- 
Dispatch Bldg.. Richmond, 4 story, 59 ft. 
high, 64 x 80 ft., brick and steel. $200,000. 


. Tenn., Memphis—Church—A. FE. Jones. 
V. L. Simmons, J. ©. Ayres and W. E 
Milliken, bldg. com. of Methodist Church, 
having plans prepared by H. T. MeGee. 
archt., Madison Ave. Pldg.. brick and stone. 


Union and Cooper Sts. $150,000. 
Tenn., Morristown—School—Bd. FEdue. 
having plans prepared by C. T. Jones. 


archt., Market St., Chattanooga, 3. story 


and basement, 150 x 200 . Ss 
$150,000. > ft., Ist South St. 


0., Cleveland — Apartments — Garden 
Court Realty Co., c/o G. H. Grieble, archt., 
517 Sloan Bldg., had plans prepared ten 3 
Story and basement, 45 x 60 ft., brick and 
timber, plain foundations, Euclid Ave. and 
East 77th St. $400,000. 


0., Cleveland—Rank and Office—Brother- 
hood of Locomotive Engrs, e¢/o W. 8. 
Stone, pres., Engineers Bldg., having plans 
prepared by Knox & Elliot, archts., Engi- 
neers Blidg., 21 story. 94 x 144 ft., brick, 
steel and concrete, West 3rd St. and St. 
Clair Ave. $5,000,000. 


0., Columbus—Schoo!l— Pad. Educ... Town 
and High Sts., having plans prepared by 
H. D. Smith, archt., 50 East Town St., 2 
story, 125 x 145 ft. brick and concrete, 
Fairwood Ave. $190,000. 


0., Lakewood (Cleveland P. 0.)—Com- 
mercial and Apartment—M. Buckovitz, 3368 
East 116th St., Cleveland, having plans pre 
pared by M. Altschuld, archt.. 5116 Wood 
land Ave., Cleveland, 3 story and basement. 
100 x 160 ft., brick and timber, Madison 
and McKinley Aves., here. $150,000. 

Ind., Bloomington—Chapel—Indiana Uni 
versity plans 2 story and basement, stone, 
3rd St. $500,000. Architect not selected. 

Ind., Gary—Theatre—V. N. Young, 451 
Jefferson St., plans 3 story and basement, 72 
x 200 ft., brick. $150,000. Architect not 
selected. 
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ind., Laporte—High 
having plans prepared by Miller. Bullen- 
vider & Dowling, archts., North Michigan 
Ave, Chicago, 2 story and basement, 160 
x 175 ft. brick. $300,000. 

Ind., South Bend—Apartment—R. Elbel 
plans 4 story and basement, 165 x 235 ft., 
brick, North Michigan St $350,000. Archi- 
tect not selected 

Ind., Whiting—Lodge—F. & A. M. Lodge 
613 having plans prepared by C. Hatzfeld, 
areht., 7 South Dearborn St.. Chicago, 3 
story and basement, 90 x 100 ft., brick and 
rein.-con. $150,000, 


Schoel—School Bad. 


Mich., Detroit Mercantile — Himelhoch 
bros. & Co., 1230 Woodward Ave., plan to 
convert 7 story and basement, 60 x 75 ft. 
und 75 x 100 ft. rein.-con., brick and _ steel 
ofttice building into mercantile building. 
$200,000 <A, Kahn, 1000 Marquette Blde., 
ureht, 

1il., Decatur — Temple — Masonic Assn. 
plans temple, steel dome, here. $500,000, 
Ss. A. Clausen, 517 Milliken Bidg., archt. 

Wis. Beloit—Oftice—Beloit Water, Gas & 
Electric Co., 429 East Grand Ave., having 
plans prepared by Hetherinton & Krieg, 
aurchts., Goodwin Blk., 4 or 6 story, rein.- 
eon, and brick, plain foundation, Pleasant 
St. $150,000. 

Wis., Milwaukee—Apartment—Voelz & 
Siebert, archts., 373 Bway, preparing pre- 
liminary plans 3 story and basement, 50 ft. 
high, 78 x 100 ft., L shaped, brick and con- 
crete, plain foundation, $150,000. Owner's 
name withheld. 

Wis., Milwaukee—Office and Theatre— 
Rapp & Rapp, archt., 190 North State St. 
Chicago, soon take bids 6 story, 180 x 225 
ft.. 6th and Grand Sts., for Sixth & Grand 
Bidg. Corp., c/o archits. $500,000. 

Ia., Cedar Rapids—Lodge—Shriners and 
F. W. Runkle, 10th St. near A Ave., having 
plans prepared and open bids in spring, 2 
story and basement, 140 x 180 ft. rein.- 
con.. brick, tile and stone, 6th St. and Q 
Ave. $300,000. Archt. not announced. 


Ia., Sioux City—Hospital—Rd. Trustees 
New Samaritan Hospital, plans 3 or 4 story 
and basement, rein.-con., brick, tile and 
stone, 29th and Douglas Sts. $250,000. 

J. Stason, pres. Architect not an- 
nounced. 

Minn., Chisholm — High School—Bud. 
Kduec. takes bids about Dee. 1, 3 story and 
basement, rein.-con., brick and tile. $750,- 
ooo, German & Jensen, Exchange Bank 
Bldg., Duluth, archts. Noted Jan. 20, 1920. 

Minn., Wadena—Hotel—Merchants Hotel 
had plans prepared 4 story and basement, 
75 x 100 ft., rein.-con., brick and tile. $150,- 
000. Architect not announced. 

Kan., Kansas City—Memorial—City had 
plans prepared by Rose & Peterson, archts., 
434 Brotherhood Bldg., and soon takes bids 
3 story and basement, 75 x 120 ft.. stone, 
rein.-con. and terra cotta, 7th and Barnett 
Sts. $500,000. 

Kan., Topeka—Hotel—Topeka Hotel Co. 
having preliminary plans prepared by T. 
W. Williamson & Co., archts., 312 Central 
Bldg., 10 story and basement, 75 x 150 ft., 
brick, stone and rein.-con., containing 200 
rooms. $600,000. 

Kan,, Winfield — College — Southwestern 
College, c/o H. S, Conron, 623 Beacon 
idg., Wichita, having plans prepared by 
Ht. A, Noble, archt., Reliance Bldg., Kansas 
City, Mo., and takes bids in October, 3 
story and basement, 150 x 170 ft.. scone, 
here. $200,000. Henrici-Lowry, Commerce 
idg., Kansas City, Mo., structural engr. 

Mo., Jefferson City—Hotel—C. J. Huegel 
plans fireproof hotel $500,000, Hellmuth 
& Hellmuth, De Menil Bidg., St. Louis, 
archts, 

Me., St. Louis—Club Hotel—City Club, 
id. Educ, Bldg., soon takes bids 12. story, 
60 x 122 ft., rein.-con., 11th and Locust 
Sts. $700,000. T. P. Barnett Co., 1549 Ar- 
cade Bldg., archts. and engrs, 


Tex., Georgetown—High School—School 
Ra. Having plans prepared by CC. H. Page & 
Bros., archts., Austin Natl. Bank, Austin, 2 
story, rein.-con. and brick. $200,000, 


Tex., Waco—Library—Baylor University, 
Sth and Speight Sts., had plans prepared 
by B. C. Easterwood, archt., 412 Praetorian 
Bldg.. 2 story and basement, rein.-con. and 
brick, plain foundation. $150,000, 


Okla., Okmulgee—Club-—-Elk Lodge 1136. 
having plans prepared by Smith & Senter, 
archts.,. Okmulgee, 4 story and basement. 
50 x 130 ft., brick, concrete and stone. 
$200,000, 

Calif., Fresno—Cathedral and Store— 
Lodge of Perfection No. 6, Scottish Rite 
Masons, having plans prepared by C, Wer- 


ENGINEERING 


ner, archt., Humboldt Bank Bldg., San 
Francisco, 4 story, fireproof construction, 
Stanislaus and L Sts, $250,000. T. R. 
Thompson, Ist Nath Bank Blidg., secy. 

Calif... Madera—Hospital—Madera Co. to 
vote on $150,000 bonds in November fer 
hospital. Architect not selected. 

Calif.. Mountain View—High School— 
Mountain View Union High School Dist. 
voted $197,000 bonds for high school, 
Architect not selected. 

Calif., Oakland—Cathedral—Scottish Rite 
Bodies, A. & A. S. R., had preliminary plans 
prepared by C. Werner, archt., Humboldt 
Bank Bldg., San Francisco, cathedral, 14th 
and Alice Sts. $1,000,000, 

Calif., Oakland—High School—City hav- 
ing preliminary plans prepared by C. W. 
Dickey, city school archt., City Hall, high 
school, Park Blvd. and Hopkins St. $100,- 
000 available at this time, which — will 
finance construction of first unit. Total 
cost $1,000,000, 


_Calif., San Francisco — Apartment —- 
Kiernan & O’Brien, 110 Sutter St., had plans 
prepared by A. W. Burgren, archt., French 
3ank Bidg., 6 story and basement, 68 x 121 
ft.. rein.-con. and steel, Geary St. near 
Taylor St. $225,000. 


BIDS DESIRED 


N. Y¥., Brooklyn—Store and Office—S. 
Ageloff and H. Wittemann, 26 Court St., 
brick, steel and stone, plain foundation, 
Flatbush Ave, extension and De Kalk Ave. 
$250,000. Work will be done by separate 
contracts. Private plans. 

N. Y., New York—Court House—Oct. 9, 
by H. Bruckner, pres, Bronx Boro, Tremont 
and 3rd Aves., brick, steel and stone. p!ain 
foundation, East 161st St. between Wash- 
ington and Brook Aves. $200,000. 


N. ¥., New York—Office—Harby, Abrons 
« Melins, 15 East 40th St., 11 story, 100 x 
110 ft., brick, steel and stone, plain founda- 
tion, 27 West 60th St. $1500,000. Work will 
be done by separate contracts. Rouse & 
Goldstone, 512 5th Ave., archts. and engrs. 


N. ¥., New York—Store and Office—Bar- 

rett Estate, c/o W. Hohauser, areht. and 
engr., 116 West 39th St., 8 story, 50 x 100 
ft., brick, steel and stone, plain foundation, 
566 Tth Ave, $200,000, Work will be done 
by separate contract under supervision of 
architect. 
_N. d., Ocean City—Hotel—Nov. 15, by 
V. B Smith, archt., Guarantee Trust Bldg., 
Atlantic City, 8 story, 150 x 235 ft., brick, 
Stucco and steel, plain foundation, here, 
for J. B. Slocum. $800,000 


Pa., Oakmont—Store and Apartment— 
H. Reinhold, Jr... archt., 1513 Walnut St., 
thila,, taking bids 3 story and basement, 
180 x 181 ft., brick and steel, plain foun- 
dation, here, for Deavshall Co., Inc. $350,- 
000. Noted Sept, 21. 


Pa., Phila.—Store and Loft—Ballinger & 
Co,, archts., 12th and Chestnut Sts., taking 
bids 9 story, 58 x 183 ft. and 34 x 74 ft., 
rein.-con. and brick, plain foundation, 112- 
22 North 12th St., for W. FE. Herring, 112 
North 12th St. $750,000. Noted Sept. 7. 


D. C., Wash. — Church —. Oct. 12, by 
Pallinger & Co., archts., 12 Kast Chestnut 
St.. Phila,, 5 story and basement, 129 x 
152 ft., rein-con., brick, steel and cut stone, 
plain foundation, Maryland Ave., here, for 
Methodist Episcopal Church. $500,000, 


Ga., Atlanta—Schools—Oct. 10, by Bd. 
Educ., co J. N. Landers, City Hall, 2 story 
and basement, 102 x 371 ft., rein.-con., mar- 
ble, steel terra cotta, granite, brick and tile, 

tawson, Cooper and Eugenia Sts.; 2 story 
and basement, 197 x 311 ft., with 2 wings, 
rein,-con., terra cotta, concrete, steel, brick 
and tile, rock foundation, Faith St. D. 
Smith, Grant Bldg., archt., for former, 
W. J. J. Chase, Peachtree Bldg., archt. for 
latter. A. T. Brown, Forsyth Bldg., engr. 


Fla., Plant City—Hotel—Noy. 1, by M. L. 
Elliott, archt., 413 Curry Bldg., Tampa, 
7 story, 105 x 105 ft., brick and steel, 
Reynolds and Evans Sts., for Plant City 

$150,000, Noted Sept. 14. 


Hotel Corp. 

Ind., Evansville—High School—Oct. 
by School Bd., 2 story and basement, 175 
x 280 ft. brick and steel, Harlan Ave. 
$500,000. J. C. Liewellyn Co., 38 South 
Dearborn St., Chicago, archts. Noted 
Aug. 17. 


Ind., Tndianapolis—-Hospital and Nurses’ 
Home—Oct. 11, by Bd. of Health, for 
hospital, 3 story and basement, 44 x 136 
ft. with 36 x 40 ft. wing, $175,000, nurses’ 
home, 4 story and basement, 40 x 197 ft. 
with 38 x 48 ft. wing, $225.000, both brick 
and hollow tile, Margaret St. A. Scherrer, 
Indiana Trust Bldg., archt. Noted July 
20 and Feb, 9 
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Ind., South Bend—Hote!l—0O!\\ 
Co., Main and Washington Sts., t 
7 story and basement, 65 x 125 f 
brick and rein.-con, $600,001 
Green, 30 North Michigan Ave. 
areht. Noted Jan. 12. 

Mich., Dearborn—Engineering 
tory—A. Kahn, archt., 1000 \ 
Bldg., Detroit, receiving bids « 
same about Oct. 12, 1 story, 18 
202 x 804 ft., and 2 story, 27 ft. 
x 235 ft., brick, steel, stone and , 
plain foundation, Oakwood Blvd., 
Ford Motor Co., Highland Park, $ 

Mich., Det roit—Apartment—. A. 
archt., 1000 Marquette Bldg., receiy 
10 story and basement, 70 ft. hig 
120 ft., rein.-con., brick and ste: 
foundation, Pingree Ave., for G. Ki 
architect. 

Mich., Detroit—School—Oct. 10 
Educ., 2 story and basement, 120 x {3 
rein.-con., brick and steel, Clint: 
Chene Sts. $150,000. Malcolmson, |! 
botham & Palmer, 405 Moffat Bldg 

Ti, Chicago—Apartment—W. H. 
archt., 122 South Michigan Ave., re 
bids 3 story, 60 x 175 ft., rein.-con. 
and steel, Lotus St. and West End 
$150,000. Owners name withheld. 


Til., Paris—Hotel—Paris Hotel re. 
ceiving bids 4 story and basement, 60 \ } 
ft., brick, here, $200,000. Johnson, \ 
Miller, 30 North 5th St., Terre Haut: 
archts, Noted Aug. 10. 

Wis., Milwaukee—Apartment—Harris 
Jillson, archts., 190 North State St.. taking 
bids 3 story, 125 x 135 ft. $225,000. Own- 
er’s name wWithheld.. Noted June 29. 


Wis,, Superior—High School—Oct. 17, 

f.. A. Nichols, secy. Bd. Educ., 2 story a 
basement, 105 x 256 ft., rein.-con., 
and tile, West 5th St. $250,000, F 
Johnson, 25 Wisconsin Blk., archt. 
ener. 

Minn,, Duluth—Jail—Nov. 1, by F. W. 
Borgen, aud. St. Louis Co., 4 story and 
basement, 49 x 132 ft., rein.-con., granite 
and terra cotta, 2nd St. and 6th Ave. hk. 
$400,000, Holstead & Sullivan, 407 Palla- 
dio Bldg., archts. and engrs. Noted Aug. 3. 

Minn., Winona—Theatre—Oct. 12, } 
Beyerstedt Amusement Co., 2 and 8 stor 
and basement, 36 and 54 ft. high, 60 x 14 
ft., rein.-con., brick and tile. $150,000. W 
F. Queisser, secy. O, A. Merman, 214 
Linker Bldg., LaCrosse, Wis., archt 

Neb., Holdredge—High School—Oct. 17 
by Bd. Educ., high school, Davis & Wilsor 
515 Security Mutual Bldg., Lincoln, archts. 
Noted March 2, 


Mont., Butte—Lodge—Oct. 10, by Masoni: 
Temple Assn, 3 story and basement, 90 x 
100 ft., rein.-con., brick, tile and stone 
addition. $200,000. W. W. Smith, 10 Ric! 
mond Apts., Butte, and Link & Hair 
Helena, archts. Noted June 8 


Me., Colaumbia—Hospital—Oct. 

E. E. Brown, business mgr., 117 
Bldg., 3 story, brick, plain foundation, for 
Missouri University. $175,000-$200,000. 
Jamieson & Spearl Arcade Bldg., St. Louis, 
archts. Noted Feb, 2. 

Calif.. Exeter — School — Oct. 14, ly 
Trustees Exeter High School Dist., 3 rein.- 
con. high schools, $150,000. W. H. Weeks 
369 Pine St., San Francisco, archt. Noted 
June 22. 


BIDS RECEIVED 


Waterloo — Apartment — Walnut 
Realty Co., c/o F. Adams, pres., 302 Wal- 
nut St., general contract, 4 story and base- 
ment, 100 x 230 x 315 ft., brick, steel, tile 
and stone, Walnut, Pine and Iowa Sts., from 
H. Evers, 656 Builders. Exch., $248,000: 
Madsen & Peterson, 646 Builders Exch. 
$252,650; Beck Eng. & Constr. Co., 1137 
Plymouth Bldg., $256,000. All contractors 
of Minneapolis, Minn. 


Calif., San Franciseo—Church and School 
—Roman Catholic Archbishop of San 
Francisco, 1100 Franklin St., 3 story, rein.- 
con, and steel, Filbert St. near Powell St.. 
from Grace & Bernieri, Claus Spreckels 
Bldg., $160,000; R. Trost, 26th and Howard 
Sts., $167,000; Fennell & Chisholm, 18! 
Jessie St., $172,047. Noted Aug. 31. 


Ta., 


CONTRACTS AWARDED 


Mass., Boston—Oftice—Realty Investment 
Trust ,c/o Coolidge — Shattuck, archts., 122 
Ames Bldg., 12 story, 105 x 110 ft., brick 
rein.-con. and steel plain foundation, lve- 
con and Somerset Sts., to G. A. Fuller Co. 
131 State St. Archts, est. $1,250,000. 


Mass.. Shrewsbury—High School—Pd. 
Educ., 2 story and basement, 66 x 161 ‘t. 
brick and steel, plain foundation, Main =. 
to J. J, Powers, 15 Ashland St., Worcester. 
Archts, est. $150,000. Noted Sept. 7. 
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Buildings (Continued) 


rookly n—Exchange—New York 

a +. or 15 Dey St., New York, 8 
cory, brick, steel and stone, plain founda- 
ion, Willoughby Ave. here, to James Stew- 
art & Co., 30 Church St., New York. Archts. 
“st. $1,000,000, Noted March 2. 

:. ¥., Brooklyn—Schools—C. B. J. Sny- 
in’ Aipt. School Buildings, Concord St., 
P. §. 193, Ave. L, to T. A. Clarke Co., 122 
Livingston St. $567,000; P. S. 192, 18th 
{ve to G. F. Driscoll Co., 115 Schermer- 
orn St. $572,990. Noted Sept. 28. 

N. ¥.. Coney Island (Brooklyn P. 0.)— 


Rank—Bank of Coney Island, Surf Ave., 
brick and stone, plain foundation, Surf 
\ve. to F. G. Fearon, 280 Madison Ave., 
New York City. Archts, est. $150,000. 
Noted June 22. 

~. ¥. New York—Apartments—Joint 


ownership Constr. Co, ¢/o Rouse & Gold- 
cone, arehts, and engrs., 512 5th <Ave., 

prick, steel and stone, plain foundations, 
Lexington Ave. and 69th St., to Hegeman- 
Harris, 184 Madison Ave. Archts. est. 
$750,000 each. 

N. ¥., New York—Exchange—New York 
Telephone Co., 15. Dey St., brick, steel and 


stone, plain foundation, East 184th St., to 
i EL Paul, 101 Park Ave. Archts, est. 
$200,000. Noted Sept 28. 


N. ¥., New York—Office—Nine to Eleven 
ust 41st St. Corp., c/o Townsend, Steinle 
& Haskell, archts. and engrs., 8 West 49th 
St.. 12 story, 44 x 93 ft.,_ brick, steel and 
stone, plain foundation, 9-11 East 41st St., 
to Fountain & Choate, 110 East 23rd St. 
\rchts. est. $300,000 


N. ¥., New Rochelle—Apartment—Pin- 
tard Apartments, Ine., c/o E, D. Litchfield, 
areht. and engr., 477 5th Ave., New York, 
& story, 100 x 152 ft., brick, steel and stone, 
plain foundation, Main St. and Pintard Ave., 
here, to T. J. Steen, 8 East 41st St., New 
York. Archts. est. $590,900. 


Pa., Abbottstown—Home—Paradise Pro- 
tectorate, Harrisburg, 2 story, 55 x 110 ft. 
hrick and steel, plain foundation, here, to 
j. Stapf, 2246 North 3rd St., Harrisburg. 

Pa., Easton—Gymnasium—Lafayette Col- 
lege, 1 story and mezzanine, 106 x 110 ft., 
rein-con., brick and_ steel, plain founda- 


tion, to C. MeCaul Co., 1713 Sansom St.. 
Phila. $300,000, 
Pa., Phila.—Auditorium—Women’'s Club 


of Germantown, 23 story and basement, 
70 x 90 ft., rein.-con., brick and steel, plain 
foundation, Germantown Ave. and Ww ash- 
ington Lane, to S. Harting & Sons, 20 
East Jackson St, <Archts. est. $205,000. 
Pa., Pottstown — School — School Bd., 2 


story and basement, 66 x 130 ft... rein.- 
con.. brick and steel, plain foundation, to 


F. H. Kaiser, Pottstown. Archts. est. 
$200,000. 

Pa., Scranton—Store and Office—C. A. 
Rehrig, 133 Adams Ave., 3 story, 41 x 141 
ft.. brick and stone, Adams Ave., to Beil- 
man & Son, 220 Ash St. Arehts, est. 
$150,000. 

W. Va., Beckley — Bank and Office — 
Beckley Natl Bank, 1 story, 50 x 70 ft., 


brick and stone, Fayette and Main Sts., to 
J. O. Freeman, Beckley, $115,000. Noted 
Aug. 17. 


Ga., Atlanta—Apartment—E. D. Duncan, 
Grant Bldg., 9 story and basement, rein.- 
con., steel and brick, rock foundation, 
Peachtree and West Peachtree Sts. to Gude 
& Co., Chandler Bidg., $500,000, 


Ga., Atlanta—Schools—For 2 story and 
basement, brick and tile annex, rock foun- 
dation, on English Ave. and Pelham_ St., 
to Barge Thompson Co., Brandon Bldg., 
$179,000; 4 story and basement, rein.-con., 
rock foundation, Cherry and West 3rd Sts., 
to Pittman Constr. Co., Rhodes Bldg., $175,- 
00; 3 story, brick annex, rock foundation, 
Lucile Ave. and Railroad Sts., to W. P. 
Francis, 74 Marietta St., $174,165; 2 story 
ind basement, concrete, steel and brick, 
rock foundation, Virginia Ave., to A. ° 
iirebs Constr, Co., Rhodes Bldg., $146.393 ; 
> story and basement, concrete, steel, brick 
and tile, rock foundation, Ivy St. to W. H. 
George, 74 Marietta St., engrs. est. $143,- 
‘32; 2 story and basement, concrete. steel 
and brick, rock foundation, (Roach Mitchell 
School), and 2 story and basement, con- 
crete, steel and brick, rock foundation 
‘Summer Hill School), to Southern Ferro 
Concrete Co., Trust Co, of Georgia Bldg., 
$165,589 and $151,303 respectively. 

0.,. Canten—School—Bd. Educ. 2 story 
and basement addition, to M. Katzman & 


Sons, $06 Home Savings & Loan Bidg., 
Youngstown, $172,512. 


. 0., Cleveland — Apartments — Seventy- 
seven-Eleven Euclid Co., ¢/o T: C. Minor, 


ENGINEERING 


archt., 9501 Wade Park Ave., two 4 story, 
44 x 200 ft., brick, 7711 Euclid Ave., to A. 
Laws, 2206 East $8rd St. 

0., Cleveland—High School—Bd. Educ., 
East 6th St. and Rockwell Ave.. 3 story and 
basement, 300 x 311 ft.. brick, steel and 
concrete, East 152nd St. and St. Clair Ave., 
to Drummond-Miller Co., 4500 Euclid Ave., 
$1,681,865. Noted Sept. 28. 

O., Warren—Commercial—Union Savings 
& Trust Co., 3 story, 52 x 100 ft., terra 
cotta front, East Market St., to C. Shu- 
trump, Warren, and 407 Home Savings & 
Loan Bldg., Youngstown. Archts. est. 
$200,000, 

0., Youngstown—School—Bd. Edue., ad- 
dition to school on Hillman, Princeton and 
Sherwood Sts., to Moore-Lamb Constr. Co., 


203 Stambaugh Bldg., $310,000. Archts. 
est. $300,000. Noted April 27. 
Mich., Detroit—Office—Detroit Life In- 


surance Co,., 4709 Woodward Ave., 10 story 
and*basement, 124 ft. high, 40 x 96 ft., 
rein.-con., brick and steel, Park Blvd., to 
O. Misch Co., 1370 Bway. Ave., $287,000. 


m., Chicago—Apartment—F. J. Camp- 
bell, 68th and Merrill Sts., 3 story, 112 x 
120 ft., on 68th and Merrill Sts... and 3 
story, 68th and Crandon Sts., both rein.- 


con., brick and steel, to D. O. Crilly Constr. 
Co., 68th and Merrill Sts., $150,000 each, 


m., Chicago—Apartment—F. J. Camp- 
bell, 68th and Merrill Sts.. 3 story, 120 x 
125 ft., rein.-con., brick and steel, 68th and 
Clyde Sts., to D. O. Crilly, 68th and Merrill 
Sts. Archts. est. $450,000, 

., Chicago — Apartment — Edelson & 
Paulin, c/o Loewenberg & Loewenberg, 
archts., 111 West Monroe St., 8 story, 150 x 
150 ft., rein.-con., brick and steel, 2418-28 
Pine Grove Ave., to O. W. Rosenthal-Cor- 
nell Co., 80 East Jackson Blvd. Archts, est. 
$1,000,000. 


Ill., Chicago — Apartment —F. B. Me- 
Gough, c/o Harris & Jillson, archts., 190 
North State St., 3 story, 120 x 150 ft. rein.- 
con., brick and steel, Jarvis Ave., to Nelson 
& Borg. 7648 East Lake Terrace. Archts. 
est. $175,000. Noted May 11. 


Iil., Chicago—Apartment—P. Zisken, 6141 
South May St., 3 story, 110 x 120 ft., rein.- 
con., brick and steel, 6948-58 Clyde Ave., to 
H. Entin, 2116 Alice Pl. <Archts. est. 
$150,000. 


W., Chiceago—Gymnasium—Lovola 
versity, Sheridan Rd, and Loyola Ave., 2 
story, 95 x 175 ft., rein.-con.. brick and 
steel, 6441-47 Sheridan Rd., to G. W. Stiles 
Constr. Co., 159 East Ontario St. Archts. 
est. $200,000, 


Ill., Chicago—Hotel—G. F. Adams. ¢/o 
J. K. O. Pridmore, archt., 38 South Dear- 
born St., 3 story and basement, 50 x 150 
ft., rein.-con., brick and steel 4826-30 Win- 
throp Ave., to A. and E. Anderson Co., 19 
South La Salle St. Archts. est. $200,000. 


Wis., Milwaukee — Hospital — Columbia 
Hospital, Maryland and Hartford Aves... 5 
story and basement, 70 ft. high, 30 x 100 
ft., rein.-con. and brick addition, plain 
foundation, Maryland Ave., to J. L. Stan- 
age, 3216 Vliet St. Engrs. est. $150,000. 


Ia., Des Moines—Apartment—Fleisher 
Constr, Co., 606 Builders Exch. Bldg.. Min- 
neapolis, Minn., 6 story and basement, 13 
x 170 ft., rein.-con., brick and steel, 334 
West Grand St., by day labor. $750,000. 
Vorse, Kraetsch & Kraetsch, 911 S and L 
Bldg., archts. 


Ia., Sioux City—Store and Office—War 
Eagle Hotel Co., c/o F, M. Pelletier, pres., 
413 Pierce St., 2 story and basement, 150 x 
150 ft., brick, concrete, steel and terra 
cotta, 6th and Pierce Sts, to K,. B. White, 
Davidson Bldg., $141,000. 


_ Tex., San Antonio—Hotel—H. H. Rogers, 
Central Trust Bidg., and associates, 9 story, 
100 x 100 ft., rein.-con. and brick, to J. 
DePuy, Bedel Bldg., $300,000. 


Okla., Tulsa—Temple—Akdar Temple, 3 
story, 150 x 200 ft., 4th and Denver Sts., to 
Sutherland Constr. Co., Syndicate Trust 
Bldg., St. Louis, Mo. Archts. est. $800,000. 
Noted May 11. 


Mo., Kansas City—Church—St. Vincent 
Parish 1 story and basement, 4( x 200 ft., 
rein.-con,, stone and_ steel, Flora Ave. and 
South ist St., to Midwest Building Co., 
3108 Flora Ave. Archts, est. $200,000. 


Mo., Springfield—Hotel—Colonial Hotel 
Co., St. Louis and Jefferson Sts., 6 story 
and basement, 44 x 90 ft., brick, steel and 
concrete, to Caldwell & Son, State Savings 
and Trust Bldg., Indianapolis, Ind. Archts. 
est. $200,000. 


Calif., San Francisco — Club — Women’s 
Athletic Club, 6 story addition, Sutter St. 
near Mason St., to Mission Concrete Co., 
New Call Bldg., $135,000. Noted Aug. 10. 


Uni- 
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Federal Government Work 


PROPOSED WORK 
N. Y.. Chelsea — Brick — Treas. 
Wash., D. C., rejected bids furnishing and 
delivering 5,000,000 brick at site of pro- 
posed U.S. Veterans’ Hospital, here, Noted 
Aug. 31, 


Dept 


Md., Camp Holabird—Quarters — Con- 
structing Quartermaster, Camp Holabird, 
plans to convert Bldgs. 709 and 710 into 
officers’ quarters, 

Va., Camp Eustis — Repairs—Construct- 
ing Quartermaster, Camp Eustis, plans to 
repair wharf, here. 

Va., Norfolk — Filling — Constructing 


Quartermaster, Norfolk, plans filling around 
piling at Army Depot. 


Ga., Savannah—Catamarans—Construct- 
ing Quartermaster, Savannah, plans pon- 
toon catamarans and pipe for Dredge 
Morgan. 


Fla., Pensacola—Steam Distribution Svs 
tem—Spec. 4715—Bureau Yards & Docks 
Navy Dept., Wash., D. C., plans steam dis- 
tribution system, here. 


Ala., Montgomery—Barge—Constructing 
Quartermaster, Montgomery, plans _ ste 
barge. 


0., Columbus—Replacing Boilers—Con- 
structing Quartermaster, Columbus, plans 
replacing boilers in Bldg. 57. 
_ Kan,, Ft. Leavenworth — Remodeling — 
Constructing Quartermaster, Ft. Leaven- 
worth, plans converting Bldg. 53 into school. 

Tex., Ft. Bliss—Hangars—Constructing 
Quartermaster, Ft. Bliss, plans 2 steel han- 
gars, here. 


_Calif., Mare Island—Storage Plant—Spee. 
4717—Bureau Yards & Docks, Navy Dept, 
ame D. C., plans fuel oil storage plant, 
ere, 


Calif., Tiburon—Water Supply System— 
Spec. 4716—Bure au Yards & Docks, Navy 
Dept., Wash., D. C., plans water suppl) 
system, here, 


BIDS DESIRED 


N. _H., Portsmouth—Roof—Spec. 4711— 
Oct. 18. by Bureau Yards & Docks, Navy 
Dept., Wash., D. C., re-roofing Marine Bas 
and boiler house, here. 


Mass., Fall River—Extension to Work- 
room—Oct, 17 by Treas, Dept., Wash., D.C, 
extension to workroom, here. J. A. Wet- 
more, acting superv, archt. 


_ RT. Providence—Dredging—Oct. 30, by 
es S. Engineer, Providence, maintenance 
dredging in Milford Harbor, Conn.; adv. 
this fssue, 


N. Y.,_ Buffalo—Superstructure—Oct. 30 
at office U. S. Engineer, Buffalo, stone-con- 
crete superstructure on breakwater in har- 
bor; adv. this issue. 


N. J.. Dover—Sewers—Oct. 11 at 
Constructing Quartermaster, 
St., New York City, sewers 
Arsenal, here; adv. this issue, 
_Pa., Phila. — Foundations, ete. — Spee. 
4736—Oct. 18. by Bureau Yards & Docks. 
Navy Dept., Wash., D. C., foundations and 
hospital buildings, here 


Va., Richmond—<Alterations, ete.—Oct. 
30, by Treas. Dept., Wash., D. C., altera- 
tion, ete., to U. S. Post Office, Court House 
and Custom House, here. J. A. Wetmore 
acting superv. archt. 


Va,., Virginia Beach—Septic Tank, etc.— 
Spec. 4709—Oct. 18, by Bureau Yards & 
Docks, Navy Dept., Wash. D. C., septic 
tank and tile drains, here. Noted Sept. 28. 


Minn., Rochester—Extension to Work- 
room, etc.—Oct. 27 by Treas. Dept., Wash., 
D, C., extension to workroom, ete., in U. S. 
Post Office, here, J. A. Wetmore, acting 
superv. archt.; adv. this issue. 


_Wash., Puget Sound—Dredging—Spec. 
4708—Oct. 25, by Bureau Yards & Docks. 
Navy Dept., Wash., D. C., dredging, here. 
Noted Sept. 28. 


Calif., San Diego—Dredging—Oct. 21, at 
office U. S. Engineer, 725 Central Bldg., Los 
Angeles, dredging in harbor, here. 


office 
39 Whitehall 
at Picatinny 


BIDS RECEIVED 


N. M., Ft. Bayard — Quarters — Treas. 
Dept., Wash., D. C., officers’ and employees’ 
quarters at U. S. Veterans’ Hospital, here, 
from R. E. McKee, 1900 Texas St., El Paso, 
Tex., $143,200; Romey Bros., E) Paso, 
Tex., $147g00; J. I. Kane & Co., El Paso, 
Tex. $148,000. Noted Aug. 31, 


Alaska, Cordova—Post Office—Treas. 
Dept., Wash., D. C., for U. S. Post Office, 
here, from Warrack Constr. Co. Arcade 
Bidg., Seattle, Wash., $110,300. 
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Federal Government Works (Continued) 


CONTRACTS AWARDED 

Mass., Northampton—Hospital—Quarter- 
master General, 2306 Munitions Bldg., 
Wash., D. C., group of buildings for U. 5. 
Veterans Hospital here, to G. A. Fuller 
Co., 949 Bway., New York City, $2,117,000. 
Noted Sept. 21. 

Va., Hampton Roads—Riprap Protection 
—Spec. 4699—Bureau Yards & Docks, Navy 
Dept., Wash,, D. C., riprap protection for 
breakwater pier at Naval Operating Base, 
here, to Arundel Corp., Pier 2, Vratt St, 
Baltimore, Md., $150,000. Noted Sept. 14, 


‘la., Jacksonville—Jetty Repairs—vU. 3S. 
aan jetty repairs in St. Johns River, 
to Waterfront Constr. Co., Charleston, 5. 
C., $5.87 per ton. Noted Aug. 24. 

a.. Flerence—Barges—vU. S _ Engineer 
foe's steel barges to Charles W ard Ene. 
Co.. South Side, Charleston, W. Va., $34,- 
G00. Noted Aug. 24. i 

Ala., Mobile—Dredge Pontoons, ete.—U. 
S. Engineer, dredge pontoons and discharge 
pipe for U. S. Dredge Wahalak, to Penn 
ridge Co, Beaver Falls, Pa., $28,903. Noted 
Aug. 17 ; 

La., New Orleans—Barges—U. S. Engi- 
neer, -329 Customhouse, for 2. steel oil 
barges in Mississippi River, to Midland 
Barge Co., Midland, Pa., $59,850. Noted 
Aug. 24. 

Mich,, Detroit — Moiler — Treas. _Dept., 
Wash., D. C., installation new boiler, in Ma- 
rine Hospital, here, to R. L Spitzley Heat- 
ing Co., 246 Larned St., W., $8,200 (60 
days). 

Ill., Springfield—Extension—Treas. Dept., 
Wash., D. G., extension to building and 
driveway, at U. S. Post Office, here, to L. 
Van Dorp & Son, 599 Jackson St., Topeka, 
Kan., $7,202 (90 days). 

Ore, Portland—Stone—U. S. Engineer, 
stone for jetty construction, Yaquina Bay, 
here, to Miami Quarry Co., Portland (street 
address not available, $246,600. 

Cuba, Guantanamo — Chimney — Spec. 
:705—Bureau Yards & Docks, Navy Dept., 
Wash., D. C,, rein.-con. chimney here, to 
Weber Chimney Co., 322 South Michigan 
Ave., Chicago, $5,100 (150 days). Noted 
Sept. 14. 





FEDERAL POWER COMMISSION 
Applications for Licenses and Permits’ 
Applications 


234—American River Water & Power 
Co.. Auburn, Calif.— Wants prelimimary 
permit for diversion from Rubicon River 
to Middle Fork of American River, Proj- 
ect ineludes reservoir at French Meadows 
in Middle Fork, diversion tunnel and canal 
to Power house in North Fork, 3 additional 
diversion dams, canals and powerhouses 
from No. 1 power house to point on main 
stream American River near Auburn, 

335—Mt. Shasta Power Corp., 445 Sutter 
St.. San Francisco, Calif.—Wants license 
for 2 transmission lines from Pit River 
to Cottonwood, Shasta Co. 

226—Gannett, Seelve & Carpenter, 204 
Locust St., Harrisburg, Pa. — Wants 
preliminary permit for dam, 20 ft. high. 
and power house in Juniata River near 
Newport. 

237—P. RB, Cross, c/o R. W. Van Norden, 
Mills Bldg, San Francisco, Calif.—Wants 
preliminary permit for dam in Deer Creek, 
12 mi. tunnel and cenduit to power house 
on same stream, Tehama Co. near Chico. 

338—Nevada Irrigation Dist., Grass Val- 
ley, Cal#—Wants license for_ irrigation 
and power project on Middle Fork Yuba 
River, also on Canyon Creek, South Fork 
of North Yuba and North Fork Middle 
Yuba. 

2239 — Washington Coast Trilities Co., 
Arlington, Wash.—Wants license for 1 mi. 
transmission line near Waterville, Douglas 
Co. 

249—San Diego Consolidated Gas & 
Electric Co., Timken  Bidg., San Diego, 
Calif.—Wants license for transmission line 
between Rincon Indian Reservation and 
Henshaw dam. 


341—J. M. Freeman, Billings, Mont.— 
Wants license for minor project on Boulder 
Creek near Shoup, Lemhi Co., Idaho. 


342—Virginia-Western Power Co., Clifton 
Ferge, a license for dam and 
power plant on James River at Balcony 
Falls. in Natural Bridge, National Forest. 

343—West Virginia Power & Transmis- 
sion Co., 14 Wood St. Pittsburgh, Pa.— 
Wants preliminary permit to develop power 
on Cheat River in West Virginia and 


Pennsylvania, by series of power projects 
and reservoirs 


beginning with dam and 
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power house near Monongalia-Preston 
County Line, and including projects on 
Dry Fork and Shavers Fork, 

344—San Gorgonia Power Co. c/o W. L. 
Huber, Ist Natl Bank Bldg., San Francisco, 
Calif—Wants license for 2 diversion dams, 
conduits, pipelines and power houses_ in 
San Gorgonia River, Riverside and San 
Bernardino Counties, 

345—Snow Mountain Water & Power 
Co., 216 Pine St., San Francisco, Calif.— 
Wants preliminary permit for reservoir 
on Middle Fork Eel River, tunnel and con- 
duit to reservoir on Elk Creek, and to exist- 
ing Van Arsdale Dam. 


Miscellaneous 


PROPOSED WORK 

Street Lighting System—Williamsport, 
Pa.—See “Streets and Roads.” 

Transmission Lines—Knoxville, 
See “Industrial Works.” 

Transmission Lines—Parkersville (Ben- 
ton P. O.), Tenn.—See “Industrial Works.” 

Transmission Line—Clinton, Ind.—See 
“Industrial Works.” 

Street Flusher and Sprinkler—Sheboygan, 
Wis.—Plans to purchase street flusher and 


Tenn.— 


sprinkler. $8,000, J. Seeimle, clk. 
Reservoir—Centerville, TIa.—Plans  con- 
crete reservoir to drain 1,500 acres. $45,- 


000. E. A. Crane, city clk. 

Cemetery—Kansas City, Mo.—-Moriah 
Cemetery Assn., c/o G. H. Imbrie, 100 In- 
terstate Bidg., having surveys made im- 
proving 80 acres land for cemetery, incl. 
new walks, roadways, drives and entrance 
gates, 105th and Holmes Sts. Hare & 
Hare, 604 Gumble Bldg., landscape archt. 
Tuttle, Ayres, Woodward Eng. Co., 606 In- 
terstate Bldg., archts. 


River Equipment, ete.—Blythe, Calif.— 
See “Excavation, Drainage and Irrigation.” 
Transmission Line—Modesto, Calif. 
Modesto Irrigation Dist. had plans prepared 
37 mi. of 66 kva. wood pole, pin type in- 
sulators, copper strand conductor transmis- 
sion line, involving 740 wood poles, 111 mi. 
copper and 40 mi. iron wire, 2,400 pin type 
insulators, ete. $3,500 per mi. P. Jones, 

Modesto, ch engr. 
BIDS DESIRED 


Wharf and Bulkhend — Boston, Mass. — 
Oct. 11, by E. Dana, genl. mgr. Boston 
Elevated Ry. Co., 108 Massachusetts Ave., 
50 x 106 ft. oak pile and timber wharf and 
bulkhead, at South Boston Power Station. 
$25,000. C. H. Tenney & Co., 201 Devon- 
shire St., engrs. 

Sea Walls—Gloucester, Mass.—Oct. 13, 
by Dept. Pub. Wks., State House, Boston, 
76 lin.ft. granite seawall, 1.008 lin.ft. gran- 
ite faced concrete seawall, 47 lin.ft. con- 
crete seawall, 3 sets granite steps. F. W. 
Hodgdon, ch, engr. 


Spillway and River Protection—Herkimer, 
N. ¥.—Oct. 13, by Superintendent Pub. 
Wks., Albany, spillway and _ protecting 
river banks at Movable Dam 14, here, 135 
cu.yd. cutting concrete, 250 cu.yd. excav., 
220 cu.yd. forming embankment, 295 cu.yd. 
2nd class concrete and 2,500 Ib. metal in 
stairs, $4,799. 


Broken Trap Rock Stone, etc.— New 
York, N. ¥.—Oct. 9, by H. Bruckner, pres. 
Bronx Boro, Tremont and 3rd Aves., fur- 
nishing and delivering 4,000 cu.yd. 14 in. 
broken trap rock stone, 2.000 cu.yd. broken 
trap rock stone screenings, 350 ton asphaltic 
cement, 200 ton limestone dust or other 
suitable inorganic dust, 3,500 cu.yd. as- 
os wearing surface sand and 3,000 cu.yd. 

inder stone, 


Wood Paving Blocks—New York, N. Y.— 
Oct. 10, by J. Miller, pres. Manhattan Boro, 
Municipal Bldg., furnishing and delivering 
300,000 wood paving blocks. 


Bulkhead, ete.—Laurence Harbor (Cliff- 
wood P. O.), N. J.—Oct. 20, by Laurence 
Harbor Heights Co, at office of Morrisey & 
Walker, Laurence Harbor, constructing 
bulkhead, boardwalk, grading, ete. H. O. 
Todd, 51 Valley Dr., Atlantic Highlands, 
civil engr.; adv. this issue. 


Steam Pumps—Atlanta, Ga.—Oct. 31, by 
City Purchasing Agent, steam pumps for 
Hemphill Pumping Station also for Chatta- 
hoochee River Pumping Station. P. H. 
Norcross, 1404 Chandler Bldg., consuit, 
engr.; ady. this issue, 

Signal System—Minneapolis, Minn,—(ct. 
11, by K E. Alexander, city purch. agt., 
fire alarm signal system in underground 
conduits, 99,878 lin.ft. cable, 3 to 55 pairs, 
6 to 110 conductors. N, W. Elsberg, city 
ener. 

Hot Water Generators, etc.—St. Louis, 
Mo,.—City taking bids hot water generators, 
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small pumps and 2 small garbag 
for Robert Koch Hospital. $25, 
Bowen, 305 City Hall, engr. 

Road Roller—Dallas, Tex.—O>: 15 ; 
Comrs. Dallas Co., one orm 10° to 
road rollers (motor.) Nagle \ Rollins 
Courthouse, engrs, 

Auto Flushing Machine—San 1}; 
Calif.— Bd. Pub. Wks. in market 
flushing machine with 1,000 gai, 
pacity, pressure from tank to by erate 
independently. P. J. Owens, 11th and pr 
ant Sts., Supt. of Street Cleaning 

Rock Fill—San_ Francisco, (alif.—o,. 
11, by Bd. Pub. Wks.. constru: & rool 
fill along Marina Blvd. fronting Y Har. 
bor, 3,600 ton Class A and 13.600 ton ¢).. 
B rock fill. $45,000. M. M. O’Sha ss 
city ener. 


ANCiseg 
Tr aut 


Tractors—San Jose, Calif.—0o: 1 41. 
H. A. Pfister, clk, Santa Clara Co.. furnic) 
ing and delivering one or more 60 jy 
Cruiser type best track layer tractors. 4). 
one or more 30 hp. best track layer ty 
tors, 


Steam Rollers—Vancouver, B. ¢ rs 
Stuart, city purch. agt., taking hids o 
3 ton and 5 ton tandem steam roller. 


BIDS RECEIVED 

Coal Handling Plant—New York, \, y— 
Bd. Health, 505 Pearl St., opened j 
Sept. 29, altering and erecting coal | Mi 
plant at_Riverside Hospital, North RP: 
Island, Bronx Boro, from McHarg Barto 
Co., 1328 Bway., $16,800; Guarantee Const: 
Co., 140 Cedar St., $16,875; W. J. Haskins 
50 Church St., $17,500. Noted Sept 


Granite Paving Blocks, ete.—New York 
N. ¥.—Bd. Purch., Municipal Bldg.. open 
bids Sept. 26, furnishing and « ' 
granite paving blocks, to Dept. Plint & 
Structures, from J. Leopold Co., Woolwor 
Bidg., $10,275, Hildreth Granite Co., 15 
Nassau St., $10,650; structural steel 
Plant & Structures, from Amer, Bridge C 
30 Church St., $58,450, 


Plumbing and Drainage Work, etce.—New 
York, N. Y¥.—Bd. Edue., 500 Park Avs 
opened bids Sept. 27, plumbing and drai: 
age work in P. S. 139, from J. J. Ker 
Sons, 236 West 20th St., $39,100, N, 
Lorenzo, 430 Pearl St... $39,239, Nall 
Plumbing Co., $39,425; electrie wiring and 
fittings in above school, from  Jandous 
Electric Equipment Co., 109 West 31st S: 
$20,900, Croker Natl. Fire Prevention Eng 
Co., 22 West 30th St., $21,250, T. F. Jack- 
son, 99 John St., $21,560, 


Oil Storage Reservoir—Tracy, Calif— 
Pacific Oil Co., 79 New Montgomery St 


San Francisco, oil storage reservoir, 47,800 
cu.yd. cut and fill, 2.400 ecu.yd. concret: 
640,000 ft. lumber, 280,000 sq.ft. fabri 
roofing, here, from Shattuck Constr. Co.. 


Underwood Bldg., San Francisco, $100,009, 


CONTRACTS AWARDED 

Heating and Ventilating Apparatus, etc. 
—Brooklyn, N. ¥.—C. RB. Snyder, supt 
School Buildings, Concord St., heating 
ventilating and temperature-regulating ap- 
paratus, in P. S. 67, easterly side of St. 
Edwards St., ete., to T. F. Hall, 405 Tex- 
ington Ave., New York, $71,083. Noted 
Sept. 28. 


Heating and Ventilating Apparatus, ete. 
—Elmhurst (Flushing P. 0.), N. ¥.—. 
B. J. Snyder, supt. School Buildings, Con- 
cord St., Brooklyn, heating, ventilating and 
temperature regulating apparatus, in P. § 
102, southerly side of Van Horn §&t., here, 
to D. J. Rice, 42nd St. and Lexington Ave.. 
New York, $41,487. Noted Sept. 28. 


Steel Dock—New Orleans, La.—Alziers 
Dry Dock & Ship Repair Co., Ltd., 354 
Powder St., will build floating all steel doc! 
10.000 deadweight ton capacity, by day 
labor. $400,000. E. Berthaut, pres 


Tunnel—Cleveland, O.—See “Industria! 
Works.” 

Portland Cement, ete.—St. Paul, Minn.— 
H. W. Austin, city purch. agt., 3.000 bbl. 
Amer. Portland cement, to Speakes Co 
Griggs and Fuller Sts., $2.85 delivered ; 25° 
bbl. Atlas-white non-staining portland ce- 
ment, to St. Paul Builders Material Co., 6) 
Ryan Annex, $8 per bbl. on track. Noted 
Sept. 14 


Underground Electric System—Willmar. 
Minn.—City distribution system for light 
and power service and ornamental lights. 
incl. removal of overhead wires, about 15 
blocks, to Power Equipment Co., 212 3rd 
Ave., N., Minneapolis. $60,000. 


Telephone Line—Dillon, Mont,— Beaver- 
head Trans. Co., Dillon, 27 mi, telephone 
line from Madison River to Dillon, by day 
labor. $50,000, 
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be printed in the issue out Thursday, 


THESE ADVERTISEMENTS 





Copy: Official Proposals reaching our New 
York Office by 10 A, M., Tuesday can usually 


Rate: 
40 Cents a Line an Insertion 





OFFICIAL PROPOSALS 





Oct. 10. 
Road Improvement 
Bradley Beach, N. J. 

Sealed proposals will be received by the 
val f ‘ ‘ommissioners of the Borough of 
Beach, at the Borough Hall in the 
of Bradley Beach, Monmouth, 
: y grading, graveling, paving, and 

rwise improving Ocean Avenue in said 
rough. in aecordance with Plans and 
specifications prepared by Niart Rogers, 
Bort Engineer. 

Bids will be received until eight o’clock 
pM. on the 10th day of October, A. D. 





\ll bids must be addressed to the City 
k endorsed on the envelope, “Bid For 

I ng Ocean Avenue.” 
Each bid must be accompanied by. a cer- 
d check in the amount of ten, (10) per 
of the total amount bid for the entire 


nt 


k stated in the Proposal, said check to ; 


ide payable to the Borough of Bradley 
h, and to be accompanied by a certiA- 


from a surety company stating that | 


‘ety Company will provide the bid- 

with the required bonds. 
Specifications and plans can be obtained 
Borough Clerk upon deposit of Ten 
lars, Which amount will be refunded 
the return of same in good service- 

condition, 

No contract for said work will be 
ed until the same has been approved 
Board of Chosen Freeholders of the 

nty of Monmouth, N. J. 
The Commissioners reserve the right to 


t any and all bids, to waive any in- | 


malities; and also to award separate 

tracts for any portion or portions of any 

f said work. 
FREDERIC P. REICHEY, 
Borough Clerk, 

NIART ROGERS, 

borough Engineer 
Sept. 26, 1922. 








Oct, 24. 


Highway Work 
Albany. N. Y. 
Sealed proposals will be received by the 





rsigned at their office, No. 55 Lancas- 
ter Street, Albany, N. Y., at one o’clock 
P.M, on Tue sday the 24th day of October, 
1922 for the improvement of highways in 
the following counties: 


HAMILTON ..eessese (one highway: 3.57) 
ORANGES. isinivinsee ss (one highway: 3.71) 
SARATOGA 3.0 cccee5 on (one highway: 2.67) 


SUFFOLK ....(two highways: 2.41 & 0.09) 
ALSO FOR’ THE RECONSTRUCTION 
OF THE FOLLOWING: 


BROOME ..... eeeees- (one contract: 2.27) 
CHEMUNG ......+.+-(one contract: 3.00) 
CLINTON ....0++5...€one contract: 3.19) 
STEU GO ...+eee0ee56-(One contract: 2.00) 
STEUBEN ........+.-(one contract: 2.50) 


: UFFOLE Wiis tues «05 (one contract: 2.36) 
ESTC HESTER ... .(one contract: 2.67) 


ay be seen and proposal forms obtained 
t office of the Commission in Albany, 
and also at the office of the é‘vision 
ers in whose division the roeds are 
mproved or reconstricted. The ad- 





lresses of the division endineers and the | 





S in -which they are in charge will 
urnished upon request. 
especial attention of bidders is 
to “Geueral Information. for Bid- 
é in_ the itemized proposal, specifica- 
tons and contract agreement. 
HERBERT S. SISSON, 
State C i weet] Hignwas 
State Commission o ighways., 
J. C. FINCH, Secretary. 





OFFICIAL PROPOSALS 


Bids: Oct. 26, 


SEARCHLIGHT SECTIO 


OFFICIAL PROPOSALS 


Plans and Specifications for inspection by dis- 
tant bidders may be filed at any of the Engi- 
neering News-Record offices without charge, 


ARE OFFICIAL NOTICES THAT BIDS ARE WANTED FROM BIDDERS EVERYWHERE, 





Bulkhead, Boardwalk, Grading, 


etc. 
Laurence Harbor, N. J. 


The Laurence Harbor Heights (Co. will 
receive bids for construction of Lulkhead, 
boardwalk, grading, ete., at the office of 
Morrisey & Walker, Laurence Harbor, Mid- 
dlesex Co., N. J., on Friday, October 20th, 
1922, at 2 o’clock p.m., plans and specifica- 
tions may be obtained from Herbert ©, 
Todd, Civil Engineer, 51 Valley Drive, At- 
lantic Highlands, N. J. Right to reject 
any and all bids is reserved. 
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Make Plans Accessible 
to Distant Bidders 


Plans and specifications for in- 
spection by distant bidders may 
be filed at any of Engineering 
News - Record offices (without 
charge). Or a sufficient supply 
may be deposited at such of our 
offices as seem desirable, subject 
to your usual fequirementgs in 
the matter of deposits, etc We 
assume full responsibility for re 
turn of plans or deposits), There- 
fore, Contractors in all parts of 
the country can bid with equal 
convenience on contracts adver 
tised in Engineering News-Record, 


MI 
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Bids: Oct, 24. 


Concrete Water Reservoir 


Albuquerque, N, M. 
Sealed proposals will be received at the 
oftice of the City Clerk of the City of Al- 
buquerque, New Mexico, until 2:60 o'clock 


| pm. on Tuesday, the 24th day of October, 


1922, for constructing a certain reinforced 
concrete water reservoir for the City of Al- 
buquerque, New Mexico. Each bidder will 
be required to deposit with the City Clerk 


, to the credit of the City of Albuquerque 


without endorsement a certified check of 


| deposit in the sum of ten per cent of the 


total amount bid, as a guaranty that the 
bidder will enter into contract and execute 
all bonds and guaranty in the forms pro- 
vided within ten days after the notice of 
the award of the contract to him. 
Instructions to bidders, proposal and con- 


d | tract forms, plans and specifications are 
laps, plans, specifications and estimates | 


on file at the office of the City Engineer, 


| City Hall, Albuquerque, New Mexico. Copies 





of plans and specifications may be secured 
from the City Engineer on and _ after 
October 5th, 1922, upon deposit of $15.00, 
to be returned to the contractor upon sub- 
mission of a bona fide bid on the work 
with plans and specifications, or upon re- 
turning plans and specifications intact prior 
to the date of receiving bids. Otherwise 
the deposit will be forfeited to the City of 
Albuquerque, 
The City of Albuquerque reserves the 

right to reject any or all bids. 

B. H. CALKINS, City Manager. 

FRANK KIMB AL L, City Engineer. 

IDA V. MALONE, City Clerk. 





| H. F. BISHOP, 












OFFICIAL PROPOSALS 


Bids: Oct, 31. 


Building, Delivering and 


Erecting Steam Pumps 
(HEMPHILL PUMPING STATION) 


Atlanta, Ga. 


Sealed proposals for building, delivering 
und erecting 15 and 80 M.G.ID). Steam Tur- 
bine Driven Centrifugal Pumps and 15 
M.G.D, Cross Compound Pumping Engines 
for the City of Atlanta, Georgia, will be re- 
ceived by the Purchasing Agent of the City 
of Atlanta at the City Hall until 2:30 p.m. 
on the 31st day of October, 1922, 

The work will consist of building, deliver- 
ing and erecting complete with all acces 
sories, one or more Steam Pumps on foun 
dations erected by the City of Atlanta 
in the Hemphill Pumping Station. The 
sizes and type of pumps will be deter 
mined after receiving bids. 

Kach proposal must be accompanied by 
a certified check payable to the City ot 
Atlanta, in an amount equal to five (5) per 
cent of the bid, as a guarantee that the 
contract will be entered into if awarded, A 
bond of one hundred (100%) per cent ad 
the contract price will be required. 

Plans and specifications are on file at the 
office of the General Manager of the Atlanta 
Water Works, City Hall, Atlanta, Georgia 
P. H. Norcross, Consulting Engineer, 1404 
Candler Building, Atlanta, Georgia, and 
with the Engineering News-Record, New 
York City, 

Bidders may obtain copies of the speci 
fications from the Purchasing Agent by 
enclosing check for twenty-five dollars 
($25.00) payable to the City of Atlanta, and 
to be held until return of specifications in 
good condition. The City reserves the right 
to reject any and all bids. 

No proposal will be entertained unless 
made on the form, and sealed in the en- 
velope furnished by the City of Atlanta. 

Purchasing Agent, City of Atlanta, Ga. 


Bids: Oct. 10 


Reinforced Concrete Pavement, 
Curb and Storm Water Sewer 


Sag Harbor, N. Y. 


Sealed proposals will be received and 
opened publicly by the Trustees of the 
village of Sag Harbor at the Municipal 
Building, Sag Harbor, New York, at 12 
noon on Oct, 10, 1922, for the construction 
of approximately 1.14 miles of reinforced 
concrete pavement; 2,640 lin.ft. concrete 
curb; storm water sewers as follows: 540 
lin.ft. 12-in. sewer, 1,830 lin.ft. 15-in. sewer, 
and 1,270 lin.ft. 24-in. sewer. 

Plans, specifications and proposals may 
be seen at the office of the village clerk 
and at the office of the engineer. Copies 
thereof may be obtained of the engineer 
upon the payment of $15.00 per set to cover 
cost of reproduction and mailing, one-half 
of which will be refunded upon the return 
of said copies in good order. 

Special attention of the bidder is called 
to sheet in proposal | forms entitled ‘“In- 
formation for Bidders.” 

All bids are to be accompanied by certi- 
fied check equal to 5 per cent of the total 
amount of bid. 

The right is reserved to reject any and 


all bids. 
MORLEY B. LEWIS. 
Village President. 
Construction Engineer, 
Westhampton Beach, N, Y. 































OFFICIAL PROPOSALS 


Bids: Oct. 1¢ 





Road Work 
Perth Amboy, N. J. 

Notice is hereby given that sealed bids 
will be received by the Board of Alder- 
men of the City of Perth Amboy, New Jer- 
sey, for the construction of the following 
extension to: 

Route No. 4—Section No. 19, Amboy 
Avenue, Perth Amboy, Middlesex County; 
estimated amount of excavation unclassi- 
fied is 39,088 cubic yards; of sheet asphalt 
surface (Grade N. A. 1) on an eight (8) 
inch reinforced Portland Cement Concrete 
Foundation is 23,943 square yards. 

Bids will be received in the meeting room 
of the Board of Aldermen at the City Hall, 
Perth Amboy on Monday, October 16, 1922, 
at 8.30 p.m., Standard Time, and opened 
and read immediately thereafter. 

Drawings, specifications and form of bid, 
contract and bend for the proposed work 
are on file in the office of Morgan F. Lar- 
son, City Engineer, Perth Amboy, New Jer- 
sey, and may be inspected by prospective 
bidders. Plans will be furnished on de- 
posit of Ten Dollars ($10.00) upon applica- 
tion to Morgan F. Larson, City Engineer, 
Perth Amboy, New Jersey. Bids must be 
made on the standard proposal forms in 
the manner designated therein and as re- 
quired by the State Highway 1922 specifica- 
tions, same to be enclosed in sealed special 
addressed envelopes bearing the name and 
address of the bidder and the name and 
section of the Route on the outside, and 
must be accompanied by a certified check 
drawn to the order of the Treasurer of the 
City of Perth Amboy for not less than ten 
per cent (10%) of the amount of the bid, 
provided that said certified check shall not 
be less than $500.00 or more than $20,000.00 
and be delivered at the above place on or 
before the hour named. Copies of the 
standard proposal form and_ special ad- 
dressed envelopes will be furnished on ap- 
plication. Bids not enclosed in special en- 
velopes will be considered informal and will 
not be opened. 

Each bidder must accompany his bid 
with a certificate from a surety company 
duly authorized to do business in this 
State, stating that such surety company 
will provide said bidder with a bond in 
such sum as is required in and in accord- 
ance with the provisions of said specifica- 
tions, conditioned for the faithful perform- 
ance of the provisions of the contract and 
specifications. Each Bidder must also ac- 
company his bid with a Statement of Equip- 
ment properly filled out. 

By order of the Board of Aldermen. 
ARTHUR F. GRAHAM, 

City Clerk. 





Bids: Oct. 31. 
Building, Delivering and 
Erecting Steam Pumps 
(CHATTAHOOCHEE RIVER PUMPING 
STATION) 


Atlanta, Ga. 

Sealed proposals for building, delivering 
and erecting 15 and 30 M.G.D. Steam Tur- 
bine Driven Centrifugal Pumps and 15 
M.G.D. Cross Compound Pumping Engines 
for the City of Atlanta, Georgia, will be 
received by the Purchasing Agent of the 
City of Atianta at the City Hall until 2:30 
p.m. on the 3ist day of October, 1922. 

The work will consist of building, de- 
livering and erecting complete with all ac- 
cessories, one or more Steam Pumps on 
foundations erected by the City of Atlanta 
in the Chattahoochee River Pumping Sta- 
tion. The sizes and type of pumps will be 
determined after receiving bids. 

Eath proposal must be accompanied by a 
certified check payable to the City of At- 
lanta, in an amount equal to five (5) per 
cent of the bid, as a guarantee that the 
contract will be entered into if awarded. 
A bond of one hundred (100%) per cent 
of the contract price will be required. 

Plans and specifications are on file at the 
office of the General Manager of the At- 
lanta Water Works, City. Hall, Atlanta, 
Georgia, P. H. Norcross, Consulting Engi- 
neer, 1404 Candler Building, Atlanta, 
Georgia, and with the Engineering News- 
Record, New York City. 

Bidders may obtain copies of the speci- 
fications from the Purchasing Agent. by 
enclosing check for twenty-five dollars 
($25.00) payable to the City of Atlanta, and 
to be held until return of specifications in 
good condition. The City reserves the right 
to reject any and all bids. 

No proposal will be entertained unless 
made on the form, and sealed in the en- 
velope furnished by the City of Atlanta. 
Purchasing Agent City of Atlanta, Gu 


OFFICIAL PROPOSALS 


Bids: Oct. 17. 
Highway Work 


Harrisburg, Pa. 

Pennsylvania State Highway Department, 
Harrisburg, Pa. Sealed proposals will be 
received at the State Capitol until 10 a.m, 
October 17, 1922, when bids will be publicly 
opened and scheduled and contract awar Jed 
as soon thereafter as possible for the re- 
construction of 30 miles of Reinforced Con- 
crete, 18 miles of either Bituminous on a 
Concrete Foundation or Reinforced Con- 
crete and 1 mile of Bituminous Macadam 
Pavement ; also for the erection of a Rein- 
forced Concrete Bridge. Bidding blanks 
and specifications may be obtained free, 
and plans upon payment of $2.50 per set, 
upon application to State Highway De- 
partment, Harrisburg. No refund = for 
plans returned. They also can be seen at 
office of State Highway Department, Har- 
risburg, 1001 Chestnut Street, Philadelphia, 
and 119 Federal Street, N. S., Pittsburgh, 
Pa. GEORGE H. BILES, Assistant State 
Highway Commissioner. 


QVNNANEAEEETNEEEONODeenenEENeOeeTeNeeRONDencecnceneeeseenenonetueseeceteectetesuenettconsreecnenrientts 


Mr. Potter Knows— 


(Alexander Potter, C. E.) 
(50 Church St., New York) 


He recently received 63 requests 
for plans and specifications on 
a New Jersey water supply sys 
tem. 


Bids were advertised in the Of 
ficial Proposal Columns. 


“This speaks well for Engineer- 
ing News-Record as an advertis- 
ing medium,” he wrote us. 
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i sidenincinmiiemmnail 
Bids: Oct. 16. 
Paving and Resurfacing Streets 


Syracuse, N, Y. 
Sealed proposals will be received at the 
Board of Contract & Supply until Monday, 
October 16th, 1922, at 9.30 a.m., for fur- 
nishing materials and Paving and Resur- 
facing the following streets. 
NEW PAVEMENTS 
Kellogg St., Slocum Ave., to Delaware St. 
Shuart Ave., Sedgwick St., to Teall Ave. 
Shotwell Park (W. Dr.), End of Pres. 
Pav't. at Melrose to S. L. lot 80, 
Shotwell Park (E. Dr.), End of Pres. 
Pav't. at Melrose to S. I. lot 80 pro- 
duced. 
S. Alvord St., Butternut to Highland St. 
Beecher St., Graves St to Jasper St. 
Highland St., Highland Ave., to Park St. 
Jasper St., Highland St., to End of Street. 
Jasper Pl., Seward St., to Highland St. 
Schneider St., Butternut St., to Jasper 
Place. y 
Coraee Ave., Wilbur Ave., to Whittier 
ve. 
Grand Ave., Delaware St., to City Line. 
Seward St., Alvord St., to N. L. Graves 


St. 
Graves St., Seward St., to W. L. Highland 
St. E. L. Highland’St., to. L. Beecher 


St. 
E. Castle St., S. State St., to Renwick Ave. 
Teall Ave., James St., to Peck Ave. 
Merriman Ave., Center Line Massena St., 
to Geddes St. 
Grand Ave., Delaware St., to Geddes St. 
8. Geddes St., Stolp Ave., to S. L. Crossett 


St. 

Rugby Road, Teall Ave., to W. L. of Lots 
54 & 55. 

Holland St.. Soleum Ave., to Oswego St. 

RESURFACING 

Merriman Ave., Oswego St. to Center line 
Massena St. 

Sabine St., Merriman Ave., to Messena 


t. 

Walnut Ave., N. L. Harrison to Univer- 
sity Pl. (including Adams St., Marshall 
St., & Waverly Ave. from Walnut Ave., 
to Walnut Place). 

S. Crouse Ave., E. Fayette St., to Uni- 
versity Place. 

Holland St., Center line Oswego S&St., to 
Delaware St. 

Ss. — Ave., Tompkins St., to Coleridge 
Ave. 

Setting hack the curb 2 feet on each side 
of Harrison St.. Warren §St., to Salina 
St. 












OFFICIAL PROPOSALS 


in the City of Syracuse, N. \ eee 
ance with the plans and sp: ation 
file in the office of the Board of Con 
and canex. ontract 
A certified check for 5% of the , 
amount of each proposal. jiv.j)., tal 
order of F. C. Sembach, City Treacy. 
must accompany each prop tha sure 
to be forfeited upon failur: oa 
contract within five days after p+. 
award from the Secretary of | Boar 
BOARD OF CONTRACT & SUppr. 
F. E. BARRY, Secreta; 








Bids: Dec, 18. 


STATE ELECTRICITY coy yicc 
OF VICTORIA 


Tenders for Plant 


Melbourne, Ay 

Tenders are hereby invited fo; , 
ply, delivery, etc., of the following ¢., 
Morwell Power Scheme. ele 

Copies of Tender Form and Sp: cif, 
and Drawings will be available wyon .., 
cation to: Office of the Bureau of py, 
& Domestic Commerce, United Sta:.< 
partment of Commerce, First  ,; 
Bank Building, CHICAGO, and 64,. 
the Bureau of Foreign & Domesiio «., 
merce, United States Department of (Coy 
merce, 734 Custom House, NEW yore 
CITT. = 
SPECIFICATION No. 282. COAL 11,\\ 

DLING PLANT F 

CHARGE—£2.2.0 for the first 3 copies 
Tender Form, Conditions of Contr; 
Specification and Drawings complete. Ti, «; 
charges will be returned on receipt of 
bona-fide tender. A fourth copy and « 
urther copies wi e€ supplied for the cum 
of 10/6 each. ee ee them 

PRELIMINARY DEPOSIT: A Prelim). 
nary Deposit of £50.0.0 is to be lodged wit 
tender. 

The Specification may be inspects 
the above mentioned offices, and also ar 1) 
office of: The Commissioner for Austr: 
in U. S. A., Room 3012, 61 Broady 
NEW YORK. 

The Commission does not bind itself : 
accept the lowest or any tender, 

Tenders on prescribed form, properly « 
dorsed and addressed, must be deliver 
to the undersigned in Melbourne not jar 
than Noon, 18th December, 1922 

R. LIDDELOW, Stcretary 

State Electricity Commission of Victoria. 
22-32 William Street 

Melbourn: 

Victoria, Austra 





Bids: Nov. 14. 
Pumping Machinery 
Newport, Ky. 

Sealed proposals will be received 1) 
Board of Commissioners of the (it) 
Newport, Kentucky, at the offic 
Board in City Hall, until 11 a.m. o'c ' 
Tuesday, the 24th day of November, 1'2: 

Bids will be received for Steam and Ek 
tric Driven deep well pumping machines 
of six million (6,000,000) gallons capacit 
per 24 hours, to be furnished and erected 
complete for operation in the pumping sta- 
tion. of the Newport, Kentucky Wate: 
Works in accordance with the specifications 
for the work. 

Each bid shall be accompanied by ;« 
cash deposit or a certified check in wy 
sum of ten (10) per cent of the price mad 
in the proposal. Checks to be made pay 
able to the City of Newport, Kentuck) 
order. 

Said deposit to be made as a guarantee 
of good faith that the party making tl 
proposal will within ten (10) days if the 
contract is awarded to him, execute the 
same with approved surety. 

If the bidder fails to execute the co! 
tract after the work has been awarded ! 
him, such bidder shall forfeit the sum = 
deposited, 

Envelopes having the bids enclosed 
should be oe, indorsed “Proposals fer 
Pumping . Machines,” and addressed ‘0 
Thos. A. McGeough, Commissioner of Pu!- 
lie Property, mth pe Kentucky. F 

Copies of Specifications will be furnished 
hidders on or after October 10th, 1922. upon 
application to the said Commissioner, °F 
the Vonmeans Engineer. 3 

The Commissioners reserve the right ' 
reject any and all bids. 

he City of Ne , Kentucky. _ 
By THOS. A. McGEOUGH.— 
Commissioner of Public Property. 
GEORGE HORNUNG, 
Consulting Engineer, 
Wool-Sack Building, 
Newport, Kentucky. 




















14 October 5, 1922 Gi SEARCHLIGHT SECTTI© IN 
Eng. Ne record 
- OFFICIAL PROPOSALS | OFFICIAL PROPOSALS 
—_ RNR 
ace ; 16 Bids: Oct. 10. 
tract Construction of Sewer System | Steam Turbine and Accessories 
New Orleans, La. 


total Ellsworth, Wis. 


cals for the construction of a 
ystem and appurtenances will 
a by the Village Board of the 
of Elisworth, Wis., acting as a 
, lublie Works, of the said Village 
‘, & pm, on Oct. 16th, 1922, and will 
nublicly opened and considered im- 
y thereafter. This work comprises 
oximately the following quantities: 
ft 8 in. sewer 5-15 ft. deep 
650 ft. 10 in, sewer 5-13 ft. deep 
4.250 ft, 12 in. sewer 5-13 ft. deep 
81 ft. Manholes 
2 ft. Lampholes 
3 ft. Imhoff Tanks, sludge beds, in- 
termittent filters and accessories. 
Plans and specifications may be seen at 
office of the Village Clerk and at the 
fice of the Engineers. Copies thereof 
iy be obtained of the Engineers upon 
e payment of $15.00 per set to cover 
» cost of reproduction and mailing, § of 
hich will be refunded upon their return 
good order. 
No proposal will be considered unless 
ded and marked on the outside with the 
me of the bidder and a notation of the 
tture of the work for which bid is made, 
i filed with the Village Clerk. 
Hidders must accompany their bids by 
yond with sureties executed on the part 
f the bidder, which sureties shall justify 
s to their responsibility, and by their 
several affidavits show that they are worth 
the aggregate at least the amount men- 
oned in the contract in property not by 
un w exempt from execution, or in lieu 
f such bond, bidders may accompany their 
| with a certified check equal to five per 
ent of the bid and agree to have inserted 
the contract a provision for the retention 
« the Village of twenty per cent of the 
estimate made from time to time, 
Proposals must be submitted on the 
lank forms provided by the Engineers, 
ree of charge and must be made on the 
isis of cash payment for the work, The 
successful bidder may be required to give 
bond in the full amount of the contract. 
Special attention of the bidders is called 
the “Instructions to Bidders” in the 
proposal form. Bidders are to understand 
that eonstruetion is to commence May 1, 
498 
The right is reserved to reject any or 
ill. bids, 
Dated at Ellsworth, Wis., this 25th day 


of Sept., 1922. 
R. N. CLAPP, 
Village President. 











\TTEST: 
M. D. WOOD, 
Village Clerk. 
DRUAR & MILINOWSKI, 
Consulting Engineers, 
500 Globe Bide. 
. St. Paul, Minn 





, Bids: Oct. 7. 
Bridge Repairs 


Trenton, N. J. 


Sealed proposals will be received by the 
Joint Commission for the Elimination of 
loll Bridges over the Delaware River, be- 
tween New Jersey and Pennsylvania, until 
\ Saturday, October 7th, 1922, at the 
State House, Trenton, New Jersey, for the 
repairs to the bridge over the Delaware 
River between Milford, Pike County, Penn- 
‘yivania and Montague Township, Sussex 
County, New Jersey. 

, Proposals must be submitted on the form 
urnished by the Commission and accom- 
cd by a certified check for the amount 

of $800, made payable to the Treasurer of 

the — Commission, as a guaranty of 
wd faith, 

_ Plans, specifications and estimates of 
ps ‘uantities are on file at the office of 
puis Focht, Engineer, at 125 West State 

, Trenton, New Jersey; this being the 
‘ss to which the bids are to be sent. 
| bids are to be submitted in a sealed 
“ope marked, “Proposal for repairs to 
\ bridge at Milford, Pike County, Pa.” 
‘he right is reserved to reject any or 
Is and to waive any informality in 
\s_ received. LOUIS FOCHT, 
Engineer to the Joint Commission. 
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Sealed proposals will be received by the 
Sewerage and Water Board of New Or- 
leans up to 12 o’clock, noon, Tuesday, Oc- 
tober 10th, 1922, for furnishing one 6,000 
kw. STEAM turbine and accessories 

Specifications and blank forms of pro- 
posals may be obtained at Room 303, No. 
526 Carondelet Street, New Orleans 

The right is reserved to reject any or all 
bids, 

A. G. MOFFAT 


Secretary. 


GEO. G. EARL, 
General Superintendent 
Aug. 10, 1922. 
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A Bonding 
Company’s 
Suggestion to 
Official Proposal 


Advertisers 


“A large part of our contract 
bond business is submitted to us 
by wire, and I am a constant 
reader of the Official Proposals 
in order to: find out the size and 
nature of the work that is re- 
ferred to in the bond application. 
Very frequently I am unable to 
get any clear idea of what the 
advertisers are asking bids on, 
and of course the prospective 
bidder or contractor is also at a 
loss to know what kind of a job 
is being advertised. 


PORsNOneeOeRnOREoEEAeHe neste tid” 





POO 





“Traveling expenses are heavy at 
the present time, and contractors 
pay out considerable sums dur- 
ing the course of a year in in- 
vestigating prospective con- 
tracts. This of course is a large 
charge that the owners eventually 
pay, and anything that will re- 
duce the general overhead of 
contract work will eventually 
be to the advantage of the 
owner. 


“One way to reduce this over- 
head is to word the advertise- 
ment so that the contractor 
sitting in his office will. know 
whether or not he should in- 
vestigate and prepare a bid on 
the proposed work.” 





RYO 
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Bids: Oct. 13th. 


Repavement 
Lawrence, N. Y. 


Sealed proposals for furnishing all labor 
and materials necessary for the repave- 
ment of a portion of Central Ave., Law- 
rence, Long Island, consisting of frelaid 
brick gutters, and (a) -Aspnalt Blocks, or 
(b) Sheet Asphalt, or (c) Warrenite for the 
main pavement, > 

Plans and specifications can be seen at 
the office of the Village Clerk in Lawrence 
or at the Engineers in New York City. 

A certified check payable to the “Village 
of Lawrence” for $500.00 must be filed with 
each proposal, which will be received at the 
office of the Engineers on or before 5 P.M., 
Friday, October 13th, 1922. 

TRIBUS & MASSA, 
Engineers, 
15 Park Row, 


New York, 
EDMUND A. LYNCH, Pres. 
JAMES LOUCHEIM, Clerk, 
Lawrence, N. Y. 





OFFICIAL PROPOSALS 





Bids: Oct. 31 
Barge Canal Terminals 
Albany, N. Y. 


Sealed proposals will be received by the 
undersigned at his office in the Capitol at 
Albany, N. Y., until twelve o'clock noo 
of Tuesday, October 3ist, 1922, at which 
place and hour they will be publicly opened 
and read, for the construction of Barge 
canal terminals pursuant to the provisions 


| of Chapter 746 of the Laws of 1911, ane 


umendatory laws, and Chapter 402 of the 
Laws of 1920, as follows: 
TERMINAL CONTRACT NO. 91. 

For paving a portion of the terminal sit: 
at Hallets Cove, New York City, 

Contract plans, sheets 1 to 3 inclusive 

Plans may be seen and detailed specifica- 
tions, engineers’ estimates of quantities, pro- 
posal blanks, form of contract and bonds 
required and other information for pro- 
posers may be had at the office of the Su- 
perintendent of Public Works at Albany, 
N. Y., at the oftice of the Assistant Super- 
intendent of Public Works for the Middle 
Division at Syracuse, N. Y., at the office of 
the Assistant Superintendent of Public 
Works for the Western Division at Roches- 
ter, N. Y., at the offices of the Superintend- 
ent of Public Werks, Erie Basin Terminal, 
Buffalo, N. Y., and Terminal Warehouse, 
Pier 6, East River, New York City. 

Blueprint copies t plans will be fur- 
nished by the State ineineer and Surveyor 
upon the receipt at his office in the Tele 
phone Building, Albany, N. Y., of payment 
at the rate of fifteen cents (15e.) per sheet. 
Refund will not be made for any blueprints 
Which may be returned, 

Monthly estimates will be paid of ninety 
per centum (90 per cent) of the work don 
at the contract price. Every proposal for 
said work must be accompanied by a moneys 
deposit in the form of a draft or certified 
check upon some good banking institution 
in the city of Albany or New York, issued 
by a national or state bank or trust com- 
pany in good credit within the state and 
payable at sight to the Superintendent of 
Public Works for five per centum (5 per 
cent) of the amount of the proposal. 

The person whose proposal shall be ac- 
cepted will be required to execute a con- 
tract and furnish bonds within ten days 
from the date of notice of award delivered 
to him or them in person or mailed to the 
address given in the proposal. 

Upon execution of the contract and ap- 
proval of bonds, the certified check or draft 
will be returned to the proposer unless the 
same shall have been presented for collec- 
tion prior to such time in which case the 
amount of the deposit will be refunded by 
the Superintendent of Public Works, 

The deposits of bidders other than the 
one to whom the award of contract shall 
be made will be returned immediately after 
the award has been made 

The bond required for the faithful per- 
formance of the contract shall be in such 
sum as shall be fixed by the Superintendent 
of Public Works, which sum shall not be 
less than twenty per centum (20 per cent) 
of the estimated cost of the work, according 
to the contract price, and an additional 
bond known as the labor bond, in the sum 
of ten per centum (10 per cent) of the 
amount of the estimated cost of the work 
according to the contract price, will be re- 
auired as security that the contractor will 
pay in full at least once in each month all 
laborers employed by him upon the work 
specified to be done in the contract. 

In the event that more than one surety 
company is offered as surety on said bonds 
co-insurance only will be accepted. 

Each proposal must be addressed to the 
Superintendent of Public Works, Albany, 
N. Y., and must be endorsed on the en- 
velope with the name of the construction 
for which the proposal is made. 

Award, if made, will be made to the per- 
son or persons whose proposal shall be 
lowest in cost to the state for doing the 
work, and which shall comply with all pro- 
visions required to render it formal. Before 
any award shall be made the lowest bidder 
will be required to satisfy the Superintend- 
ent of Public Works of his ability to pro- 
vide suitable equipment and materials for 
the proper performance of the work, 

The right is reserved to reject all pro- 
posals and readvertise and award the con- 
tract in the regular manner if, in the judg- 
ment of the undersigned, the interests of 
the state will be enhanced thereby. 

CHARLES L. CADLE, 
Superintendent of Public *Vorks. 


September 28, 1922 


Spies: 
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Oct. 31. 


Hospital Construction 
New York, N. ¥ 


Sealed proposals for Construction, Heat- 
ing, Sanitary and Electric Work, for Cen- 
tral Heating and Lighting Plant, Kitchen 
and Dining Room Building and Buidings 
for Chronic Patients (North and South), 
and Construction of Tunnels at the Creed- 
moor Division, Brooklyn State Hospital, 
Creedmoor, Borough of Queens, Long 
Island, N. Y., will be received by the State 
Hospital Commission, Room _ 1046, 25 
Broadway, New York City, N. Y., until 12 
o'clock noon (Standard Time), on Tuesday, 
October 3ist, 1922, when they will be pub- 
licly opened and read. Proposals shall be 
enclosed in an envelope furnished by the 
State Architect, sealed and addressed, and 
shall be accompanied by a certified check 
in the sum of five per cent (5%) of the 
umount of proposal. The contractors to 
whom the awards are made will be required 
to furnish surety company bond in the 
sum of fifty per cent (50%) of the amount 
of eontracts within thirty (30) days after 





Bids: 





official notice of award of contracts and in | 


accordance with the terms of Specifications 
Nos. 3979, 3980, 3981, 3982, 3983, 3984, 
3985, 3986, 3987, 3988, 3989, 3990 and 3995. 
The right is reserved to reject any or all 
bids. Drawings and specifications may be 
examined at the Brooklyn State Hospital, 
lsrooklyn, N. Y., at the New York Office of 
the Department of Architecture, Room 1058, 
“5 Broadway, and at the Department ot 
Architecture, Capitol, Albany, N. Y. Draw- 
ings, specifications and blank forms ot 
proposal may be obtained at the Depart- 
ment of Architecture, Capitol, Albany, N. Y.. 
upon the deposit of a certified check in the 
sum of $25.00 made payable to the State 
of New York for each set of plans and 
specifications, which check will be returned 
if plans and specifications are returned in 


good condition to the State Architect, L. 
F. Pilcher, Capitol, Albany N. ‘ 
4 M. FARRINGTON, 


Secretary, State Hospital Commission. 
Dated: September 21, 1922. 





16. 
Sewer Work 
Hackensack, N. J. 


The Hackensack Improvement Commis- 
sion, the governing body of the City of 
Hackensack, Bergen County, New Jersey, 
requests proposals for the following work, 
to wit: 

Contract No. 4—For the construction of 
about 4,600 linear feet of eight (8) inch 
vitrified pipe sewers, about 3,400 linear feet 


Bids: Oct. 


of twelve (12), eighteen (18), twenty (20). 
twenty-two (22), twenty-four (24) and 


twenty-seven (27) inch vitrified pipe sew- 
ers, 1360 linear feet of circular concrete 
sewers and 2,500 linear feet of egg shaped 
concrete sewers, together with manholes, 
eatehbasins, and other works appurtenant 
thereto. 

The foregoing work is more particularly 
described and set forth in the plans and 
specifications on file with Lemuel Lozier, 
Engineer of the Commission and with the 
Clerk of the Commission. 

The plans and specifications, information 
for bidders, forms of proposals and con- 
tracts, forms of bonds required and other 
information can be seen at the office of 
Lemuel Lozier, Engineer of the Commission, 
Room 3, Bank Building, Main and Mercer 
Streets, Hackensack, New Jersey; copies 
of such plans and specifications may be ob- 
tained by bidders on making a deposit of 
$100.00, which deposit will be refunded upon 
the return of the plans and specifications in 
good condition. 

The contract will be let to the lowest re- 


sponsible bidder, subject to the right of 
the Commission to reject any and all bids. 

All bids must be made on the form of 
proposal to be obtained from the Engineer 
of the Commission, and must give the 
prices both in writing and in figures, and 
must give such other information and he 


signed in the manner indicated on the form 
of proposal. Each bid submitted for Con- 
tract No. 4 must be accompanied by a certi- 
fied check for $5,000.00, payable to the 
Hackensack Improvement Commission. 
Checks of the unsuccessful bidders will 
be returned immediately upon the award 
of the contract. The check of the success- 
ful bidder will be returned to the bidder 
upon the execution of the contract and the 
turnishing of the bond required, within ten 
lays after the date of the award ‘hereof, 
or within such extended time as may be de- 
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termined by the Commission. In case of 
failure to execute the required contract, 
and furnish the required bond within such 
time, such check shall be forfeited to the 
Hackensack Improvement Commission as 
liquidated damages. 

The proposals herein required for Con- 
tract 4 shall be presented to the Hacken- 
sack Improvement Commission, at the 
Municipal Building, 346 State Street, Hack- 
ensack, Bergen County, New Jersey, on 
Monday, the sixteenth (16) day of October, 
1922, at 8 p.m. Standard Time. 

No bids’ will be received prior to said 
hour and none thereafter. 
The proposals. shall 

sealed envelopes or pomeon. 

The proposals shall be endorsed as fol- 
lows: “Proposal for sewers Contract N. 4.” 
The Hackensack Improvement Commission. 

By SPENCER D. BALDWIN, Mayor. 
WILLIAM SCHAFF, Clerk. 


be submitted in 





National Publicity 
Offers a Two-Fold 


Advantage 


Giving calls for bids National 
publicity opens the way for ad- 
ditional and possibly lower offers 
from outside bidders to whom 





work can be let, if desired 


Then too, local contractors, see- 
ing your contracts advertised 
Nationally will figure closer, 
realizing that the field of com- 
petitors for the work is greatly 
enlarged. 

An advertisement printed in the 
Official Proposal Columns of Fn- 
gineering News-Record brings 
the contract to the attention of 
not only local bidders but. in 
addition, any others who might 
be interested. 
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Zids: Oct. 10. 


Concrete Structures: Filter 
Equipment and Brick Filter 
House 
Greensboro, N. C, 
Proposals will be received by the City 
Council of Greensboro, North Carolina, 
until 12 o’clock M. Tuesday, October 10th, 


1922, for building a Filtration plant and 
appurtenances. 


The work includes the construction and 
equipment of a six million gallon filter 
plant, the construction of a coagulation 


basin with dividing wall, capacity 1,148,000 


gallons, and the construction of a mixing 
chamber. The principal quantities involved 
are: 


8,000 cubic yards of earth excavation. 

1,900 cubic yards of concrete 
225,00 pounds of reinforcing steel. 

The equipment of six one-million gallon 
filter units. 

80,000 brick laid in filter house walls. 

Steel wash water tank of 70,000 gallons 
capacity. 

1,000 GPM motor-operated pump. 

Piping, valves, and miscellaneous items. 

Plans will be on file and may be seen 
at the office of the City Manager, Greens- 
boro, N. C., or at the office of The Lud- 
low Engineers, Winston-Salem, N. C., after 
September 15th. After that date copies of 
the Specifications, Bid Blank, and Contract 
may be obtained from the Engineers or 
City Manager. For the convenience of 
prospective bidders, the Engineers will fur- 
nish copies of the plafs upon application 
accompanied by a check for ten ($10.00) 
dollars to cover the cost, or separate prints 
at one ($1.00) dollar each. 

Each bid must be accompanied by a 
certified check in the sum of $5,000, or 5% 
of the amount of partial bids. 

Proposals will be opened publicly with 
the usual rights reserved. 

P. C. PAINTER, 
City Marager. 
J. L. LUDLOW, 
Consulting Engineer. 
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Bids: Oct. 23. — — 
Sewerage System 
Do, r, N, zz 


The Board of Aldermen and the Boar) .« 
Sewerage of the Town of Dover, N J 
receive, at a joint meeting to be },))° 
the 28rd day of October, 1922. at >. 


a 2 y 

at the Council Chambers in th Mu Dm 
Building, North Sussex Street, |over ¥'* 
sealed proposals for furnishing mater); 
and doing all work required for th. 
struction of sewers and appurt+ nance.” 
The work includes 25.49 miles of & ing 


to 20 inch sewer, 32 tons cast iron »), 
600 manholes, and 12,000 cu.yde. rook |. 
other work incidental thereto. ici: 

Plans may be seen and specifications ar 
forms of proposals obtained att}, 
of the Clerk of the Town of Dover, Muni¢; 
pal Building, or Secretary of the Board o 
Sewerage, 9 South Sussex Street, in Doyo 
N. J., or_at the office of Clyde Potts, ¢; 
sulting Engineer, 30 Church Street) \.., 
York City. ae 

Plans aon speinesiions aay be taker 
away upon the payment of fifteen do}j; 
($15.00), the same to be refunded mas 
plans are returned within twenty (20) q 
in good condition. 

Each bid must be accompanied by . 
certified check for not less than 10% <¢¢ 
the amount of the bid, payable to the ori 
of the Board of Sewerage of the Town of 
Dover. a 

The Mayor and Board of Aldermen ang 
the Board of Sewerage of the Town of 
Dover reserve the right to reject any an) 
all proposals and to waive any informaii: 
in the proposals received and to accept an 
proposal which they deem to be most favor. 
able to the interests of the Town 

WM. H. HOCKING 


Mayor, 
EDWARD KELLY. 
Pres. Board of Sewerage 


Otfie. 








ays 





JOS V. BAKER, 
Town Clerk. 

MICHAEL F. MULLEN, 
Clerk of Board of Sewerage. 


ap crc 
Bids: Oct.+17. 


Storm Sewers 
Laredo, Texas. 
Sealed proposals will be received by L 
Villegas, Mayor of Laredo, Texas, unti 


Tuesday, October the 17th, 1922, at 50 
o'clock p.m., for furnishing materials ar 


constructing storm sewers and appurte- 
nances, 

The approximate quantities are as folk 
lews: 

eae cae ee Ey we ke 2s 33 

12” ft 


Standard vitrified pipe. . 560 ft 


15” ee hea 
18” “e ee ay 
21” “s . 153 
34” ; - nee 


Earth excavation, 12.200 cu. yards. 
Reinforced concrete, 15 cu. yards 
Each bid will be ace. mpanied by a crrt- 







fied check for five hundred ($500) dollars 
drawn in favor of the City Treasu 
Laredo, Texas. Plans and_ specif 


may be seen at the office of S. FL Cre« 8 
Civil Engineer, Puig Building, Laredo 
Texas, after October the 5th, 1922 

The City reserves the right to reject any 


or all of the bids. 
L. VILLEGAS 





3ids: Oct. 9. 
Street Improvement 


Laurel, Miss. 

Sealed proposals will be received by th 
Mayor and Board of Commissioners of 
City of Laurel, Mississippi. until two o« 
P.P., on the 9th day of October, 1922, at th 
office of the City Clerk of said City, for con 
structing approximately: 

19,865 sq.yds. brick pavement with col 
crete fourdation. 

16,160 sq.yds. gravel surfacing. 

20,243 lin.ft. combined curb and gutter. 

4,000 sq.yds. concrete sidewalk. 
with all appurtenances thereto. 

Plans and profiles may be seen ani spec 
fications and proposal forms may be > 
tained at the office of the City Clerk of th 
City of Laurel, Mississippi. 

J. H. PACE, 
Street CommissionT. 



















taker 
dollars 
if the 


)) days 
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Bids: Oct. 19. 

Wanaque Aqueduct— 
Great Notch Tunnel 
Contract 3—(Unit Price) 

Newark, N. J. 


aled proposals will be received from 
clock noon to 12:15 o’clock P.M. (East- 
dard Time) on Thursday, October 
19, 1922, by_the North Jersey District Wa- 
ter Supply Commission of the State of New 
jersey, in its office, Room 412, 20 Clinton 
Street, Newark, New Jersey, and publicly 
opened and read at the last named hour, 
for the performing of all necessary work 
require d in the carrying out of the contract 
- the construction of Great Notch tunnel 
and approaches. 4 

The work will include the excavation and 
concrete lining of a 7-foot tunnel 9,100 feet 
in length and_the construction of about 
- 00 feet of 7-foot concrete aqueduct in 
open cut and various appurtenant struc- 
a" pamphlet containing the information 
for bidders, form for proposal, form of con- 
tract, specifications and drawings may be 
examined at the office of the Commission 
and may be obtained at said office upon de- 
osit of $10.00, which deposit will be repaid 
npon the return of the pamphlet within 30 
d 


Se 
120 
ern Stan 


“All bids shall be made on the blank form 
supplicd by the Commission, which pro- 
vides for a detailed statement as to the bid- 
der’s experience and resources as well as 
the prices for which he will execute the re- 
spective items of work, 

Proposals must be accompanied by the 
consent in writing of a surety company 
qualified to do business in New Jersey, 
binding itself that if the contract be 
awarded to the person making the proposal, 
the said surety company will become surety 
for the faithful performance of the said 
contract in an amount equal to 50 per cent 
of the contract price. 

All bids must be accompanied bd a certi- 
fied check for fifty thousand dollars as a 
guarantee for the good faith of the bidder. 
Checks of unsuccessful bidders will be re- 
turned within 15 days, that of the success- 


ful bidder upon the execution of contract 
and bond, 

The Commission reserves the right to re- 
ject all proposals or any proposal which 


may be informal, or the acceptance of 
which would be, in the judgment of the 
Commission for the reasons as suggested in 
“Information for Bidders,” or for any other 
reason, detrimental to the interests of the 
municipalities for which the work is to be 
done. 

By order of the North Jersey District 
Water Supply Commission of the State of 
New Jersey. 

LAURENT J. TONNELE, 
Chairman. 
Attest: EDMOND TYLER, 
Secretary. 

ARTHUR H. PRATT, 

Chief Engineer, 
MORRIS R. SHERRERD, 

Consulting Engineer. 





Bids: Oct. 24. 


Sewage Disposal Plant 
Albuquerque, N. M. 


Sealed proposals will be received at the 
office of the City Clerk of the City of 
Albuquerque, New Mexico, until 2:00 o’clock 
p.m. on Tuesday, the 24th day of October, 
i922, for constructing a certain sewage dis- 
posal plant for the City of Albuquerque, 
New Mexico. Each bidder will be required 
to deposit with the City Clerk to the credit 
of the City of Albuquerque without en- 
corsement a certified check of deposit in 

* sum of ten per cent of the total amount 
‘id, a8 @ guaranty that the bidder will 
‘ter into contract and execute all bonds 
and guaranty in the forms provided within 
‘en days after the notice of award of con- 
ract to him, 


SURTOOOITNTHEEeErTON eneneeEENNT 


SE 








ae 
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Bidders are expected to inspect the site 
of the work and to inform themselves re- 
garding all local conditions. Instructions 
to bidders, proposal and contract forms, 
plans and specifications are on file at the 
office of the City Engineer, City Hall, Al- 
buquerque, New Mexico. Copies of plans 
and specifications may be secured from the 
city engineer on or after October 5th, 1922, 
upon deposit of $50.00, to be returned to 
contractor upon submission of a bona fide 
bid on the work with plans and specifica- 
tions, or upon returning plans and specifi- 
cations intact prior to the date of receiving 
bids. Otherwise the deposit will be for- 
feited to the City of Albuquerque. 

The City of Albuquerque reserves the 
right to reject any or all bids. 

B. H. CALKINS, City Manager. 
FRANK KIMBALL, City Engineer. 
IDA V. MALONE, City Clerk. 





Sicicctemenmemamaan 





Contractors 
Everywhere Read 
These 
Advertisements 


to see where bids are desired on 
contracts suited to their available 
plant and organ‘zation. The sug- 
gestion is therefore made to ad- 
vertisers that they word their 
advertisements so that the con- 
tractor will get a good idea of 
the size and kind of work to be 
jet, and perhaps the plant needed. 
This should result in an increased 
number of desirable bidders. 
a 






F 
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Bids: Oct. 11. 


Laundry Equipment 


Utica, N. Y. 


Sealed proposals for Additional Laundry 
Equipment at the Utica State Hospital, 
Utica, N. Y., will be received by the State 
Hospital Commission, Capitol, Albany, 
N. Y., until 3 o’clock p.m. (Standard Time) 
on wr oeneeey, October 11, 1922, when they 
will be publicly opened and read, Proposals 
shall be enclosed in an envelope furnished 
by the State Architect, sealed and ad- 
dressed, and shall be accompanied by a 
certified check in the sum of five per cent 
(5%) of the amount of proposal. The con- 
tractor to whom the award is made will be 
required to furnish surety company bond 
in the sum of fifty per cent (50%) of the 
amount of contract within thirty (30) days 
after official notice of award of contract 
and in accordance with the terms of Speci- 
fication No. 3939. The right is reserved 
to reject any or all bids. Drawings and 
specifications may be examined at the Utica 
State Hospital, Utica, N. Y.; at the New 
York Office of the Department of Architec- 
ture, Room 1058, 25 Broadway, and at the 
Department of Architecture, Capitol, Al- 
bany, N. Y. Drawings, specifications and 
blank forms of proposal may be obtained 
at the Department of Architecture, Capitol, 
Albany, N. Y., upon reasonable notice to 
and in the discretion of the State Archi- 
tect, L. F. Pilcher, Capitol, Albany, N. Y. 

. M. FARRINGTON, 
Secretary, State Hospital Commission. 
Dated: September 26, 1922, 


igs ea cla i were emcees wee ee 


Say this over and over again 
Swart Service Really Serves. 


SWART 


Contract Bonds 
Compensation Insurance 


92 William St., New York 


SURREDDUDOEELUODESECEEEsOULOEREOOSSSHOD OO NETESEDORE®: 


»_— 





SCOPENOOORETOROTROCUODEONAOEENODDREDOGE DONS YO OTOOOESRORE DENTON EDRERROUSEODEEOHORSLIDOEDOOUOSUCODOREDOSDENOGONOTODE tuteLenacentosEsEDOosesecooseNonsnetenseseCenses: 


za, CONTRACT BONDS FOR RESPONSIBLE CONTRACTORS 


You cannot consistently refuse to sign a friend’s bond, if you have already asked HIM to sign 
YOUR bond; don’t hamper yourself with an obligation that may prove embarrassing. 


ETNA CASUALTY AND SURETY COMPANY 


AGENTS EVERYWHERE ; | 
PUDENEDODELEGOEUEOUDNOOTEREDOOESSCOTECHES LE DESECEROETEROLORESOEOORESAOOSDUIEOOEDOUO OLED OOENSASORSGOCRRONSOGSSAOD ODS NOOOUSINOGEDENGEDSENoteRNODEDESCORESSOSSOSNaSDORES! P 
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Bids: Oct. 19. 


Wanaque Aqueduct— 
Great Notch Tunnel 
Contract 4—(Lump Sum) 


Newark, N. J. 

Sealed proposals will be received from 12 
o’clock noon to 12:15 o'clock P.M. (Eastern 
Standard Time), on Thursday, October 19, 
1922, by the North Jersey District Water 
Supply Commission of the State of New 
Jersey, in its office, Room 412, 20 Clinton 
Street, Newark, New Jersey, and publicly 
opened and read at the last named hour, 
for the performing of all necessary work 
required in the carrying out of the contract 
for the construction of Great Notch tunnel 
and approaches. 

The work wiil include the excavation and 
concrete lining of a 7-foot tunnel 9,100 feet 
in length and the construction of about 5,000 
feet of 7-foot concrete aqueduct in open cut 
and various appurtenant structures, 

A pamphlet containing the information 
for bidders, form for proposal, form of con- 
tract, specifications and drawings may be 
examined at the office of the Commission 
and may be obtained at said office upon de- 
posit of $10.00, which deposit will be re- 
paid upon the return of the pamphlet within 
30 days. 

All bids shall be made on the blank form 
supplied by the Commission, which pro- 
vides for a detailed statement as to the 
bidder’s experience and resources as well 
as the price for which he will execute the 
work. 

Proposals must be accompanied by the 
consent in writing of a surety company 
qualified te do business in New Jersey, 
binding itself that if the contract be 
awarded to the person making the proposal, 
the said surety company will become surety 
for the faithful performance of the said 
contract in an amount equal to 50 per cent 
of the contract price. 

All bids must be accompanied by a certi- 
fied check for fifty thousand dollars as a 
guarantee for the good faith of the bidder. 
Checks of unsuccessful bidders will be re- 
turned within 15 days, that of the success- 
ful bidder upon the execution of contract 
and bond. 

The Commission reserves the right to re- 
ject all proposals or any proposal which 
may be informal, or the acceptance of which 
would be, in the judgment of the Commis- 
sion for the reason as suggested in “Infor- 
mation for Bidders,” or for any other rea- 
son, detrimental to the interests of the mu- 
nicipalities for which the work is to be 
done. 

By order of the North Jersey District 
Water Supply Commission of the State of 
New Jersey. 

LAURENT J. TONNELE, 
Chairman. 
Attest: EDMOND TYLER, 
Secretary. 

ARTHUR H. PRATT, 

Chief Engineer, 
MORRIS R. SHERRERD, 

Consulting Engineer, 





Bids: Oct. 16. 
Junior High School Building 


Altoona, Pa. 


Proposals will be received by the School 
District of Altoona, Penna., until 8 p.m, 
October 16th, for the erection and comple- 
tion of a Junior High School 224 x 232 ft., 
three stories and basement, fireproof, also 
proposals for Heating and Ventilation, 
Plumbing and Electric Work. 

Further information will be supplied on 
application to the Architect. 

JULIAN MILLARD, 
Registered Architect, 
Altoona, Penn, 
WM. B. ITTNER, 
Consulting Architect. 
W. N. DECKER, 
Secretary, 
Altoona School District. 
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Bids: Nov. 1. 





Hospital 
Irvington, N. J. 


Sealed proposals for furnishing all the 
necessary labor and materials for the erec- 
tion and completion of the new Irvington 
Hospital, will be received by the Board of 
Commissioners of the Town of Irvington, 
N, J., and will be publicly opened and read 
at a meeting of the said Board of Commis- 
sioners to be held in the Town Hall, Irving- 
ton, N, J., at 8 p.m., Wednesday, November 
Ist, 1922 (standard time). 

The building will be located on the south- 
east corner of Chancellor Avenue and Park 
Place, Irvington, N. J. 

Proposals will be received for the fol- 
lowing : 

Item Na 1. Mason work; carpenter 
work; iron and steel work; sheet metal 
and roofing work; glazing; painting; ele- 
vator and dumb waiter. ’ 

Item No. 2. Plumbing and gas fitting. 

Item No. 3. Heating and ventilating. 

Item No. 4. Electrical work. 

Contractors may bid on any or all items, 
but separate bids must be submitted for 
each item. 

Each proposal must be accompanied by a 
certified check for 5 per cent of the amount 
of such bid, payable to the order of the 
Roard of Commissioners of the Town of 
Irvington, N. J., or a_ bid bond in the 
amount of 5 per cent of such estimate, is- 
sued by a surety company approved by the 
said board, and authorized to conduct busi- 
ness in the state of New Jersey. The suc- 
cessful bidder will be required to furnish 
the said board within ten days of the 
award of the contract by the said Board of 
Commissioners, a bond executed by gn ap- 
proved surety company in the sum of one 
hundred per centum (100%) of the amount 
of said contract, conditioned on the faith- 
ful performance of the contract. 

Should the bidder refuse or neglect to 
sign the said contract and furnish the said 
bond within ten days after notification 
from the Board of Commissioners that the 
contract has been awarded to him, he shall 
agree to forfeit the certified check accom- 
panying the bid, or the amount of the bid 
bond, and said amount shal) become the 
property of the Board of Commissioners. 

Plans and specifications of items No. 
and No. 2 may be seen at the office of Jos. 
B. Allen, Architect, 1091 Sanford Ave. 
Irvington, N. J., and of items No. 3 and No. 
4 at the office of Runyon and Carey, Engi- 
neers, 843 Broad Street, Newark, N. J., be- 
tween the hours of 9.30 a.m. and 430 p.m. 
and copies may be obtained from them by 
depositing the sum_ of twenty-five dollars 
($25), which will be returned after bids 
received and on return of the plans 


are 
and specifications, 7 

Any contractor obtaining plans and 
specifications and not submitting a bid 


must forfeit his deposit. 

The Board of Commissioners reserves the 
right to waive informalities and to accept 
or reject any or all bids. . 

All proposals must comply in all respects 
with the instructions and general condi- 
tions forming a part of the specifications. 

Each contractor shall state in his pro- 
posal the time he will require for complet- 
ing the work and shall guarantee comple- 
tion in such time. 

Each proposal must be enclosed in a 
sealed envelope properly endorsed with the 
name of the bidder and marked “Proposal 
for erection of Irvington Hospital.” and 
must state the kind of work for which the 
proposal is submitted. 

HENRY P. BEDFORD, 


Director Parks and Public Property. | 


W. H. JAMOUNEAU, 
Town Clerk, 
Irvington, N. J. 
October, 1922. 





Bids: Sept. 1, 1923. 


. 
Sydney Harbour Bridge 
New South Wales, Australia. 
INTENDING TENDERERS are_ hereby 
notified that the time for receipt of Tenders 
at Sydney, New South Wales, for the con- 
struction of the Superstructure and Sub- 
structure of a Cantilever Bridge across 
Sydney Harbour has been extended by the 
New South Wales Government until Ist 


September, 1923. 
T. A. COGHLAN, 


Agent-General for New South Wales. 
Australia House, London, W. C. 2. 
14th July, 1922. 


GI SEARCHUGHT SECON ap 


U. S. GOVERNMENT 


PROSPOSALS FOR LEVEE WORK.— 
Office of the Secretary, Mississippi River 
Commission, 1311 International Life Build- 
ing, St. Louis, Mo.—Sealed proposals will 
be received here until 11 a. m. Oct. 11, 
1922, for constructing about 545,000 cubic 
yards of earthwork by the hydraulic method 
in the Bay Island Drainage and Levee 
District No. 1, Ill. Further information 
on application. 











TREASURY DEPARTMENT, Supervis- 
ing Architect’s Office, Washington, D. C., 
Sept. 29, 1922.—Sealed proposals will be 
opened in this office at 3 p.m., Oct. 27, 
1922, for extension to workroom, mailing 
vestibule, etc., United States Post Office, 
Rochester, Minn. Drawings and specifica- 
tion may be obtained from the Custodian at 
the building, or at this office, in the dis- 
cretion of the Supervising Architect. Jas. 
A. Wetmore, Acting Supervising Architect. 





COMMISSIONERS, D. ©C., Washington, 
October 6, 1922. Sealed proposals for con- 
structing about eight hundred ninety feet 
of sewer will be received at Room 509, Dis- 
trict Building, until 2 o'clock p.m., October 
20,1922. For detailed information, apply 
to Room 427, District Building. CUNO H. 
RUDOLPH, JAMES F. OYSTER, CHARLES 
KELLER, Commissioners, D. C. 








U. S. ENGINEER OFFICE, PROVI- 
DENCE, R. I. Sealed proposals will be re- 
ceived here until 12 o’clock noon, Oct. 23, 
1922, and then opened, for dredging in New 
Haven Harbor, Conn. Further information 
on application, 

SSS SSUES 


U. S. ENGINEER OFFICE, NASH- 
VILLE, TENN.—Sealed proposals will be 
received here until 11 a.m., Oct. 23, 1922, 
and then opened, for 3 steel dump scows, 
Further information on application. 


rr 


SEALED PROPOSALS, indorsed “Pro- 
posals for Buildings, Tupper Lake, N. Y., 
Specifications No. 4710,” will be received at 
the Bureau of Yarks and Docks, Navy De- 
partment, Washington, D. C., until 11 
o'clock a.m., October 11, 1922, and then and 
there publicly opened, for buildings at the 
J. S. Veterans’ Bureau Hospital, Tupper 
Lake, N. Y. The work will include plain 
and reinforced concrete; artificial stone; 
hollow tile and brick work; wood framing, 
sash, doors and finish; plaster and metal 
lath; slate, promenade tile and tin roofing ; 
sheet metal work; interior marble and tile 
work ; steel sash; steel covered doors; mis- 
cellaneous metal work; composition floor- 
ing; linoleum; fire escapes; hardware; 
painting and glazing; electrically and 
hand-operated dumbwaiters ; plumbing ; 
heating; electric light and power; tele- 
phones; call bells. Drawings and Specifica- 
tion No. 4710 may be obtained on applica- 
tion to the Bureau of Yards and Docks. 
Deposit of a check or postal money order 
for $100, payable to the Chief of the Bu- 
reau of Yards and Docks, is required as se- 
curity for the safe return of the drawings 
and specification. L. E. GREGORY. Chief 
of Bureau, September 14, 1922. 
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maa 
TREASURY DEPARTMENY. (6. 
the Supervising Architect, \Washine 
D. C., Sept. 18, 1922. Sealed prog, 
will be opened in this office 4 posals 
Oct. 16, 1922. for construction (.,2" 
mechanical equipment) of a: me 
Group (four brick and concret 
two and three stories, with a t 
area of 44,600 square feet) for e Unit 
States Veterans’ Hospital, at Chelsea, N, ¥ 
Drawings and specifications may he ‘o 
tained at this office in the discretion of ty 
Supervising Architect. Proposals wij | 
considered only from individuals. firms 


corporations possessing satisfactory 
cial and technical ability, equipmé 
organization to insure speedy < 
of the contract, and who have 
a record for expedition on 
similar character and magnitud 





A r Befors 
drawings and specifications are forwarded 
to prospective bidders, applicants 1» 


at least one specific instance wher. 
record for speed has been established on 1 
job of equivalent magnitude, giving dats 
of award of contract, amount of contract 
specified time for completion and date »; 
actual completion. The fact that any eon- 
cern obtains a set of the plans and specifi. 
cations from any source whatever and gyb. 
mits a bid shall not constitute a waiver 
of the foregoing stipulations. JAS. A. WET. 
MORE, Acting Supervising Architect, 


-_ 


e oa 




















PROPOSAL FOR PIER REMOVAL 
ETC.—U..S. Engineer Office, Room 120] 
537 South Dearborn Street, Chicago, ||: 
linois. Sealed proposals for pier removal 


dredging, etc., in Calumet Harbor, Illinois 
will be received here until 10 a.m., October 
24, 1922, and then opened. Further jin- 
formation on application. 


ee 


SEALED PROPOSALS for insulating § 
in. and 8 in. Sewer Lines at Picatinny Arse- 
nal, Dover, N. J., will be received and pub- 
licly opened at 11 a.m., Oct. 11, 1922, at 
Constructing Quartermaster’s Office, Room 
510, 39 Whitehall St., N. Y. City, N. Y. In- 
formation at above address. 





U. S. ENGINEER OFFICE, BUFFALO 
N. Y.—Sealed proposals will be received 
here until 11 a.m., October 30, 1922, and 


then opened for constructing stone-concrete 
superstructure on breakwater, Buffalo 
Harbor, N. Y. Further information on ap 
plication. 





U. S. ENGINEER OFFICE, PROVI- 
DENCE, R. I. Sealed proposals will be re- 
ceived here until 12 o’clock, noon, Oct. 39, 
1922, and then opened for maintenance 
dredging in Milford Harbor, Conn. Further 
information on application, 





U. S. ENGINEER OFFICE, MOBILE 
ALA.—Sealed proposals will be received 
here until 11 o'clock a.m., Oct. 10, 1922, 
and then opened, for the construction of 
one 100-ft. Diesel-Electric towboat, Fur- 

| ther information on application, 


nee eesnvecessuseansesssenenessessneeres esses: 


Copy should reach us as 


Saturday, October 7th, 
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For proposals Advertised see the pages 
mmediately following the “Censtruction 
News” Section. 


WATERWORKS 
Bids See Eng. 


Close News-Record 


oct. 17 Canandaigua, N. Y. ......Oct. 12 
Adv. Oct. 12. a 

Oct. 17 Memphis, Tenn, .........Oct. 12 
Ady. Qct. 12. 


Oct. 17 Kinney, Minn. ....-.-----Oct. 12 
Oct. 19 Newark, N. J. ....-.-..-Sept. 7 
Oct. 20 Morris, Minn, .eeseeeeees Oct. 12 
Oct. 21 Mayfield, N. Y. ....- ececeQOt. AB 
Adv. Oct. 1% - nn 
+, 24 Albuquerque, 2? geeee OC 
Oct. 3¢ Nav. Oct, 6 and 33. 
Nov. 1 Bay Saint Louis, Miss.....Oct. 5 
Nov. 14 Newport, Ky. ....++++++..Oct. od 
SEWERS 
Oct. 16 State College, Pa. ........Sept. 21 
Oct, 16 Hackensack, N. J. ......Sept. 28 
Oct. 16 Ellsworth, Wis. .....+.. Oct. 5 
Oe 16 CAMON TOs peers sccesets Oct. 12 
Oct. 17 Salt Lake City, Utah ....Sept. 28 
Oct. 17 Laredo, Tex. ....+. ode eke 
Get. 19 Brooklyn, N. Y. ..+-+.---Oct. 12 
Oct. 20 Wash. D. C._ ..2.- ceeseen Oct. 5 
Oct. 24 Albuquerque, N. M. ccesas © 


Ady. Oct. 5 and i2. 

Oct. 25 Hamilton, Ont. ..........Oct. 12 

Oct. 30 Dover, N. eee 

Oct. 31 Indianapolis, Ind. ccoeoee Oct. 12 
Ady. Oct. 12. 

Nov. 2 Tulsa, Okla. ...ccccecees Oct. 12 
Adv. Oct. 12. 

Dec. 12 New Orleans, La. ...+..--Oct. 12 
Adv. Oct 12. 


BRIDGES 


Oct. 16 Sacramento, Cal. ........Sept. 14 

Oct. 16 Wallace, Idaho ..........Oct. 12 

Oct. 17 Rock Mart, Ga. ......... Oca. | 

Oct. 17 Crystal Falls, Mich........Oct. 5 

Oct. 19 Chesterfield, S. C. .......Sept. 21 

Gat, 24 Dawe, de icc caves ¢ Ot. 33 
Adv. Oct. 12. 


Oct. 25 North Carolina ..........Oct. 12 
Oct. 27 Tennessee ..ccocscccvccces Oct. 12 
Oct. 30 Houston, Tex. ....cccceses Oct. 5 
Oet. 31 Sydney, Australia ........Jan. 12 
Jan. 23 Spokane, Wash.........- Sept. 21 


Sept. 1, 1923, Sydney, New South 






Wales, Australia ....... -Aug. 3 
DAMS 
Oct. 18 Coleman, Tex. ........ Oct. 13 
EXCAVATION, DRAINAGE 
IRRIGATION 
Oct. 17 Ft. Dodge, Ia. ..... ee a Oct. 12 
Oct. 18 Cartoliton, TG, ..< 05060000 «OC 123 
Oct. 33 Terre Haute, Id. .vecees Oct. 12 
Adv. Oct. 12. 

Oct. 23 Hershey, Neb. . ceveoke Sept. 28 
Oct. 27 Minneapolis, Minn. soweds Sept. 21 
STREETS AND ROADS 
Oct. 16 Coalmont, Tenn, ........ Sept. 28 
Oct. 16 Dade City, Fla. .........Sept. 28 
Oct. 16 Calitornie i scieise. ecee Sept. 28 
Oct. 16 Syracuse, N. Y......... so Oct, & 

Adv. Oct. 5 and 12. 

Oct. 16 Perth Amboy, N. J....... Oct. 5 
Oct. 16 Houston, Tex. ...... 06sec = 
Oct. 16 Titusville, Fla. ...... coos Ot, 13 
Oct. 17 Pennsylvania ........... Sept. 28 
: Adv. Sept. 28 to Oct. 12. 

Oct. 17 Baligwer. Tees. ..siscn ss Oct. B 
Oct. 17 Johnson City, Tex. .......Oct. 5 
Oct. 17 Louisiana ........ eGeoseee CC. _& 
Oct. 17 St. George, N. Y. .........Oct. 12 
St, 1G RUGUOM rs giao aus ces Got sice SOGte 20 
Oct. 18 Utah ... weeccesececcc OC 12 
Oct. 19 Brooklyn, | N.Y. soceee sO. 12 
Oct. 19 New York, N. ¥. .........Ocet. 12 
Oct. 19 C harleston, S.C. ....--- -Sept. 28 
Oct. 19 Crookston, Minn. .........Oct. 5 
Oct. 20 West Virginia ...........Oct. 12 
Oct. 20 Missouri ...i.cscccccceee eOGt, 18 
Sct. 23 MissOUFl os tissssiwcosees Oct. 18 
act. 23 Mound City, Kan, .......Oct. 12 
ct. 24 New Jersey ..... cosceces Oct. 12 
aes Adv. Oct. 12. 

= 24 St. Louis, Mo. ...........Sept. 28 
Oct 24 St. Louis, Mo. ...........0ct 5 
OK 28: New Wee lieie. cas ale Oct. 5 


Adv. Oct. 5 and 12. 


-CONSTRUC TION N 


3ids See Eng. 

Close News-Record 
Oct. 25 North Carolina .......... Oct. 12 

Adv. Odt. 12. 
Oct. 26 Baktimore, Ma. .ccccesesss Oct. 12 
SPG8, | ee ED” oan Oo cawede cee Oct. 12 
Oct. 31 Milwaukee, Wis. ........ Oct. 12 
Oct. 33 Mee. Tee, Me Kis wiscices Oct. 5§ 

Ady. Oct. 5 and 12. 
SOG. TFT DOR, BEIGE: occ vcoseves Sept. 28 

INDUSTRIAL WORK 

Ont, 16 Coenen Oe wis scdcaces Sept. 28 
Oct, 20 Reem, OM. ..ccc8 eccee Oct. 13 
Nov. 1 Vischer Ferry, N. Y. .....-Oct. 12 

Adv. Oct, 12. 

BUILDINGS 
Ont: 16 Adtooua,. Pas 2 5i00ss000 - Bept. 21 
Oct. 16 Port Huron, Mich, .......§ ept. 28 
Oct. 16 Patchogue, N. ¥. ..cccses Sept. 2 
Oot, 16 Gememepin, Mo. .ccccceces:s Oct 5 
Oct. 16 South Orange, N. J.......Oct. 12 
Cah, Sa ae ees Ee b cdwicee race Oct. 12 
COR, ae Ma, a. C.. Saece'scecess Oct. 12 
Ck; Re ee. WEE cece esut see Sept. 21 
Cet. 17 Holdredge, Neb. ......... Oct. 5 
Oct. 17 Superior, Wis. ..... paw es Oct. » 
Oct. 18 Baltimore, Md. .......... Oct. 12 
Ook, 3G Brees, IR. Fs cscoseoscs Oct. 12 
Oct. 10 AVNGRE Os .cccave cvcses Opt, 38 
Oct. 19 Proemin, Arig. cccccccses Sept. 28 
Cs ee a? BPs ie 5'0-4% sie'ee'e eee Oct. 12 
Oct. 20 East Haddam, Conn, ..... Oct. 12 
0s Be ee. GS. ne ee Veet bedese Sept. 28 
Oct. 33 Greensboro, N. C.. ....06- Oct. 12 
Oct. 26 Evansville, Ind ........... Oct. & 
Oct. 31 Cree dmoor (Jamaica P, O.) 
es Wo ee Aha ce aioe Se Sept. 28 

Adv. Sept. 28 to Oct. 12 
Oot. 31 Baltimore, MG. ...ccccecs. Oct. 12 
Nov, © GCemerTIne, GO. ia ccovesese Oct. 12 
NOV. 1 Pees CRY, We ccccceceer OM, § 
SOs, 2 BE, . ES 5 0h sc etwecs Oct. 5 
NOV. 2 Ervemeem, Ihe. De. ccccwscss Oct. 12 
Nov. 16 Ocean City, N. J. cccccess Oct. 5 


FEDERAL GOVERNMENT WORK 


Oct. 16 
Oct. 16 
Oct. 16 
Oct. 17 
Oct. 18 
Oct. 18 
Oct. 18 
Oct. 18 
Oct. 20 
Oct. 21 


Oct. 23 
R. 


Oct. 23 
Oct. 24 
Oct. 24 


Oct. 25 
Oct. 26 
Oct. 27 
Oct. 30 


Oct. 30 
Oct. 30 
Oct. 31 
Nov. 1 
Nov. 1 
Nov. 6 


Nov. 6 
Nov. 6 


Noy. 14 








Earthwork—Yuma, Ariz...Sept. 14 
Hospital—Chelsea, N. Y...Sept. 28 
Mechanical Equipment — 
(Sa eee rrre Sept. 28 
Extension to Workroom — 
Fall River, Mass... . Oct. 5§ 
Quarters Edgewood, “Md. Sept. 21 
Foundations, ete, — Phila., 
eS Ar Sr ee Oct. 5 
Septic Tank, ete.—Virginia 
SD MED a vin ts need we. 0 Oct. 5 
Roof—Portsmouth, N. B,..Ge, § 
Dredge Tenders — Phila., 
she ieee did eek oe wks oes Sept. 28 
reeeins — San Diego, 
St a 4 KEES Osa Be’ 08 Oct. 5 
Dredging — Providence, 
Wiwisls 6 beth eee S ae @.0 0s Sept. 28 
Adv. ept. 28 to Oct. 12. 
Dump Scows — Nashville, 
WE hes bb se edenen es os Sept. 21 
Adv. Sept. 21 to Oct. 12. 
Pier Removal, etc. — Chicago, 
Bi ted anda pana} oa4 6 «0% Sept. 28 
Adv. Sept. 28 to Oct. 12. 
Laboratory—Wash., D. C,.Oct. 12 
Dredging — Puget Sound, 
SO ig wds aes CORSO Ke ae 6.40 Oct. 5 
Extension—Adrian, Mich....Oct. 12 
Extension to Workroom, ete. 
—Rochester, Minn.........Oct. 5 
Adv. Oct. 5 and 12, 
Sgeeraerere a ae 
Pe nee er -Oct. 5 
“Adv. Oct. 5 and i2. 
Dredging—Providence, R. L.Oct. 5 
Adv. Oct. 5 and 12. 
Alterations, etc. —Richmond, 
| ee ar See Oct. 5 
Dredging—-Honolulu, H. T..Aug. 31 
Laundry — New York, 
Ieee beats hoeeeeeeves Oct. 12 
Adv. Oct. 12. 
Alterations, etc. — Fitzsimons, 
Ws ig ceases covesconrQ@te 19 
Adv. Oct. 1 
Pier, ete. — Milwaukee, 
WOE Se cele us ys xe Ss 0g,0nee - 12 
Adv. Oct. 12. 
Breakwater—Chicago, IIl...Oct. 12 
Adv. Oct, 12. 
Dump Scows — _ Buffalo, 
eas Se err eee - Oct. 12 
Adv. Oct. 12 
Hospital—Chillicothe, O....Oct, 12 


Bids See Eng 
Close News-Record 
MISCELLANEOUS 
Oct. 16 Tractors—-San Jose, Calif..Oct 5 
Oct. 18 Brick—Wash., D. C.......Sept. 28 

Oct. 20 Bulkhead, ete, — Lawrence 
Harbor (Cliffwood P. O.), 
WN. Jo wccccccccecancecesces Oct. 5 
Oct. 20 Foundation, ete. — New 
aOGn, Is Fs. « e+ Oct. 12 


Oct. 24 High School Equipment— 
Weare. Di Ci ceeveieness sO 39 
Adv Oct. 12 
Oct. 30 High School Equipment— 
Wey Es Gs oon Cee eeesaes Oct. 12 
Adv. Oct. 12. 
Oct. 31 Ste am Pumps 


Adv. Oct. 5 and 12, 
Nov. 4 Transformers, ete. — Mel- 
bourne, Australia ........ Aug. 17 
Nov. 13 High School Equipment— 
Waakh., D. GC. ccccccccoece Ott. 12 
Adv. Oct 12 
Nov. 21 High School Equipment— 
c. 


Atlanta, 
-Oct. 5 





Wren 2M Saw 0 veeee sevcas Oe 22 
Adv. Oct. 12 
Dec. 18 Coal Handling Plant — 
Melbourne, Victoria, Aus- 
DRE Ach adcan eae de eusees Sept. 21 


Where name of official is not given 
inquiries should be addressed to City 


Clerk, County Clerk or corresponding 
official. 





Waterworks 
PROPOSED WORK 


W.Va., Bluefield—Bluefield Water Works 
Impvt. Co., having plans prepared mechani- 
cal water filters, 2,000,000 gal, capacity. 
$70,000. Ford, Burdick & Howson, 8 South 
Dearborn St., Chicago, engrs 

Miss., Corinth—Soon takes bids water 
distribution system, incl. 25,212 ft. 4-6 in. 
c.i. pipe, two 400 gal. centrifugal pumps, 
one 750 gal. centrifugal motor driven pump, 
one deep well pump, 13 fire hydrants. 
$35,000. A. H. Beard, 616 Tithe Guaranty 
Bldg., St. Louis, Mo., consult. engr. 


0., St. Clairsville—Nov. 7 to vote on $60,- 
000 bonds to be used with $65,000 previous 
bond issue for 200 ft. reservoir, 25 ft. 
high, 30,000 gal. capacity, south of here. C. 
Rothormond, Martins Ferry, engr, 

Mich., Clawson—Village having plans 
completed waterworks system inel. 11,150 
ft. 8 in. and 200 ft. 6 in. c.i. mains, 17 
fire hydrants, fifteen 8 in. gate valves, 
seventeen 6 in. gate valves with boxe’, 
specials, 75,000 gal. elevated steel water 
tank, ete. Ruhling, Holdsworth & Hudson, 
16549 Woodward Ave., Highland Park (De- 
troit P. O.), engrs. 


Mich., Ecorse—-Having plans prepared 2 
mi, 6 in. c.i. mains, incl. specials, hydrants, 
etc. $75,000. M. L. Brown & Son, 120 
Madison Ave., Detroit, engrs. 


Mich., Ferndale—Having tentative plans 
completed for replacing 2 mi. 8 in. ¢.i. 
mains with 12 in. c.i. main, from here to 
Pleasant Ridge, also reserve well at con- 
nection. $40,000. G. Jerome, 1331 Majestic 
Bldg., Detroit, engr. 


Ili., Astoria—Making plans waterworks, 
incl. 30,000 gal. impounding reservoir, 200,- 
000 gal. a day rapid sand filter plant, 
4 motor driven centrifugal pumping units, 
filter plant, pump house, 13,200 ft. 6 in. 
c.i. mains, etc. $40,000. W. A. Fuller Co., 
1917 Railway Exch., St. Louis, Mo., engrs. 


Tex., Ballinger—Sold $25,000 bonds to 
increase quantity and quality of water 
supply. J. E. Pirie, Ballinger, engr. 

Tex., Greenville—C, S. Clark and A. H. 
Dunlap, members of State Bd. of Water 
Engineers, Austin, making survey of drain- 
age area north of here, for purpose of lo- 
cating larger water supply. t election 
in October to vote on $100,000 bonds for 
project. A. D. Duck, city engr. 

Tex., Teague—Plans extensive water- 
works improvements. J. B. Hawley, Dal- 
las, consult. engr. 

Okla., Tulsa—Water Comn., rejected bids 
opened Sept. 25 gate valves for ae 
Water Supply Project, Contr. 9 ill re- 
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Waterworks (Continued) 


advertise. Trammell & Holway, 329 Ken- 
nedy Bidg., engrs. D. H. Maury, 1445 
Monadnock Bidg., Chicago, consult. engr. 
Noted Aug. 24. 


Okla., Tyrone—Town Bd. soon receives 
bids waterworks system including power 
house, $70,000. H. Knott, city engr. 


Ont., Hanover—Oct. 16, to vote on $135,- 
000 bonds for 33 mi. of 4 in. mains, con- 
crete reservoir, pumping station, (steam), 
steel water tower, and additional 6 in. 
mains. Prices wanted on all materials and 
equipment. J. Taylor, city engr. 

Ont., Wheatley—Having plans prepared 
new waterworks system. $30,000. Prices 
wanted on all equipment. R. O. Wynne- 
Roberts, 40 Jarvis St., Toronto, engrs. 

Ont., Windsor — Having plans prepared 
for filtration plant. $500,000 bonds will be 
voted on in January. James, Proctor & 
Redfern, Confederation Life Bldg., Toronto, 
engrs. 

BIDS DESIRED 


N. Y., Canandaigua—Oct. 17, by Bd. Pub. 
Wks., City Hall, furnishing and delivering 
ci. pipe and specials. W S. Lozier, 321 
Cutler Bldg., Rochester, consult. engr.; adv. 
this issue. 

N. ¥., Mayfield—Oct. 21. at office of F. 
J. Warner, village clk., for water system. M, 
Vrooman, Gloversville, engr.; adv. this 
issue. 

La., New Orleans—See “Sewers.” 

Tenn., Memphis—Oct. 17, by Memphis 
Artesian Water Dept., 105-107 North 2nd 
St., one portable gasoline engine driven air 
compressor mounted on trucks of steel con- 
struction, together with tools, etc. J. 
Sheahan, acting genl. supt.; adv. this issue, 


Minn., Kinney—Oct. 17, by village, one 
motor-driven, double stroke, deep well, 
geared plunger pump, with motor, starting 
apparatus, pipe fittings, ete., 150 g.p.m. ca- 
pacity, for Water Dept. J. Colombo, clk. 

Minn., Morris—Oct. 20, by city, pump sta- 
tion, also furnishing and installing crane. 
(Separate bids also invited on furnishing 
crane only, without installing.) S ° 
Haight, mgr. C. F. Tweed, 531 Metropoli- 
tan Bank Bldg., Minneapolis, engr. Noted 
Jan. 12. 

Tex., Coleman—See “Dams.” 


BIDS RECEIVED 


N. Y¥., New York—N. J. Hayes, comr. 
Water Supply, Gas & Electricity Municipal 
Bidg., opened bids Oct. 6, mains on sub- 
way bridge over New York, New Haven & 
Hartford R.R., from Beaver Eng. & Contg. 
Co., 57 Chambers St., $10,080; Vulcan Rail 
& Constr. Co., Maspeth, $19,094; H. E. Fox 
Constr. Co., 81 East 125th St., $19,363 
Noted Sept. 28, 

0., Cleveland—Opened bids Sept. 29, fur- 
nishing and laying 10,400 lin ft. 60 in. (a) 
riveted steel, (b) lockbar or (c) c.i. mains, 
in Wade Park Ave., from Martin & McDace 
Illuminating Bldg., (a) $376,190; P. ° 
Connelly, 313° Commonwealth Bldg., (b) 
$398,341, (c) $537,101. Noted Sept. 7. 

O., Parma Heights (near Cleveland)— 
Opened bids Sept. 29, 22,622 ft. 12 in. ci. 
mains, from DD. Pfahl & Co., Guardian 
Bldg., Cleveland, $109,500; Hadded Mall 
Co., Schofield Bldg., Cleveland, $112,472. 

Mo., St. Louis—Bd. Pub. Serv., City Hall, 
opened bids Oct. 3, furnishing apd deliver- 
ing 210 ton 6 in., 88 ton 8 in., 200 ton 12 
in. A, 230 ton 12 in., 327 ton 20 in. and 
2332 ton 36 in. B coated c.i. pipe, from 
U. S. Cast Iron Pipe & Fdry. Co., Security 
Bldg., at $47.60 per ton; 160 ton coated 
c.i, special castings, from Bessemer Fdry. 
& Mchy. Co., $87.20 per ton, Amer. Cast 
Iron Pipe Co., 716 Scarritt Bldg., Kansas 
City, $106, U. S. Cast Iron Pipe & Fdry. 
Co., Security Bldg., $125, tap valves, from 
A. P. Smith Mfg. Co., $16,263, Chapman 
Valve Mfg. Co., 1452 South 2nd St., $17,- 
305; 300 single nozzle, short barrel post 
fire hydrant top parts, from A. P. Smith 
Mfg. Co., $38.90 each. Amer. Fdry. & Mfg. 
Co., 11th and Hebert Sts., $39.50, Kennedy 
Valve Mfg. Co., $44.91. Noted Sept. 28. 


CONTRACTS AWARDED 
N. C,, Taylorsville—See “Sewers.” 
0., Columbus-—See “Streets and Roads.” 
0., Columbus—Franklin Co., 18,740 ft. 
6-12 in. c.i. mains in Sewer Dist. Clinton 2, 
Clinton Twp., to Pitt Constr. Co.,_ Inc., 
Fulton Bldg., Pittsburgh, Pa., $33,698. 
Noted Oct. 5. 


il., Hanover—For 17,163 lin ft. 4-8 in. 
c.i. pipe, in place, 10,821 Ib. specials, gate 
valves, fire hydrants, centrifugal pump. 
single phase motor, 40,000 gal. elevated 
steel tank, on 70 ft. tower, ete, to Kruse 
Constr. Co., Spencer, Ia., $20,000. Noted 
Sept. 21. 
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Il, Jerseyville—For 34,320 ft. 10 in. 
and 2,640 ft. 4 in. c.i. mains, 1 story, 
26 x 36 ft. stone pump house, rein.-con. 
reservoir, 100,000 gal capacity, pumps, 
ete., to C. M. Hanes, Jerseyville, $215,740. 
Noted July 27, 


Wis., Milwaukee—Sewerage Comn., 508 
Market St., feed water softener and puri- 
fication system, from Cochrane Eng. Co., 
53 West Jackson Blvd., Chicago, $10,318 ; 
Wayne Tank & Pump Co., Anthony Hotel, 
Ft. Wayne, Ind., $10,810; Permutit Co., 440 
4th Ave., New York City, $16,260. 

N. D., North Fargo (Fargo P. O.)— 
Waterworks system, incl. 880 lin.ft. 8 in., 
1,335 lin.ft. 10 in. and 2,040 lin.ft. 12 in. 
c.i. pipe, 100,000 gal elevated steel tank 
on 100 ft. tower, pump house, pump, hy- 
drants, valves, etc., to Schruth & Jackson, 
€33 Plymouth Bldg., Minneapolis, Minn., 
$34,383. 


S. D., Colome—Waterworks system incl. 
11,000 lin.ft. 6 in, c.i. pipe, concrete well, 
pumphouse and machinery, to Ellerman- 
McLain Co., Yankton, $27,000. 

Okla., Tulsa—Water Comn., construct- 
ing Spavinaw Water Supply Project, Contr. 
1, telephone line, to D. E. Emnoss, Vinita, 
$11,606; Contr. 2, clearing site for dam, 
Contr. 3 dam, Contr. 5 tunnel and ap- 
proaches, and Contr. 10 laying c. i. pipe, 
to Standard Paving Co., 321 North Boston 
St., $120,250, $787,610, $304,058 and $49,358 
respectively; Contr. 4 60 in. concrete 
conduit pipe, and Contr. 6, 54 in. con- 
crete conduit pipe, to Walbridge-Al- 
dinger Co., 2356 Penobscot Bldg., Detroit, 
Mich., $2,136,980 and $1,715,160 respec- 
tively; Contr. 7 Mohawk Reservoir, to R. 
D. Davies & Son, Tulsa, (street address 
not available) $109,956; Contr. 8 furnish- 
ing c. i. pipe, to U. S. Cast Iron & Foundry 
Co., East Burlington St., Burlington, N. J., 
$210,792; Contr. 11 high pressure reservoir, 
to Trailor Dewey Contg. Co., Tulsa, (street 
address not available) $150,554. Noted 
Aug. 24. 

Que., Montreal—Water Works Dept., 11 
Place D’Armes, 11,000 ft. 40 in. steel force 
mains from pumping station to Atwater 
and Sherbrooke Sts., and 2,000 ft. 30 in. 
Steel force main in Sherbrooke St. from 
Atwater to Oliver Sts., to Laurin & Leitch 
Eng. & Constr. Co., 590 Union Ave. 
$500,000. 





Sewers 


PROPOSED WORK 


N. Y., Auburn—Plans 12 in. or larger 
combined sewer in Liberty St. and Curtis 
Pl. $25,000. M. F. Dullea, city engr. 

Pa., Carbondale — Plans surface sewers 
in Main St. $7,000, Maple Ave. $1,370, 
Copeland Ave. $2,450, Dundaff St. $9,850, 
Chestnut Ave. $785, 8th Ave. $11,650, 
Salem Park $3,850, Laurel St. $7,900. W. 
L. Giles, city engr. 

Miss., Corinth—Soon takes bids 29,000 ft. 
8-10 in. vitr. pipe sewer in various streets, 
85 brick manholes with c.i. frames and 
covers, 10 ton c. i. pipe with sewer crossing 
Streams, 6,200 cu.yd. earth trenching. 
$35.000. A. H. Beard, 616 Title Guaranty 


Bldg., St. Louis, Mo., consult. engr. 

Mich., Grosse Pointe Farms (Detroit P. 
O.)—Plans 3,500 ft. vitr. crock or segment 
block sewer in Kerby Rd. from Ridge 
Rd. to Black Marsh Creek, incl. 1,750. ft. 
36 in., 940 ft. 24 in. and 810 ft. 22 in. 
pipe. $25,000. R. H. Erly, engr. 


Mich., Royal Oak (Detroit P. O.)—Plans 
prepared for 17,600 ft. main trunk sewer, 
incl. 610 lin.ft. 18 in., 2,250 ft. 15 in., 4,332 
ft. 12 in., 6,620 ft. 10 in., 2,176 ft. 8 in. 
and 1,420 ft. 6 in. vitr. crock pipe. Hoad, 
Decker, Shoecraft & Drury, Ann Arbor, 
engrs. 


Wis., Birnamwood — Having plans _ pre- 
pared storm and sanitary sewers, $25,000. 
W. G. Kirchoffer, Dean Blk., Madison, 
engr. 

Wis., Eagle River—Having plans _ pre- 
pared sanitary and storm sewers and dis- 
posal tank. $25,000. W. G. Kirchoffer, 
Dean Blk., Madison, engr. 


Wis., La Crosse—Plans trunk sewer ex- 
tension in 16th St. $60,000. CC, Congdon, 
City Hall, acting city engr. 


Ta., Musecatine—Making plans sanitary 
sewerage system in South Muscatine, $25,- 
000. J. Selden, city engr. 


N. D., Grafton—Having plans prepared 
sewage disposal plant. $27,000. W. J. 
LaMarre, city aud. 


Que., Montreal—Plans 600 ft. of 2 x 3 
brick sewers in Fullum St. from Hochelaga 
to Sherbrooke Sts. $3,832, 1,416 ft. in 15th 
Ave. from Masson to Dandurand Sts. $7,450, 
200 ft. in Decarie Blvd, from Bourret St. to 








Vol. & No. ] 


Lots 51-398, $1,224, 2,635 ft. in 
Ave, from Rielle to Jolicoeur 
E. Fusey, supt. sewer dept. 

Ont., North Bay—Having pp! io 
24-30 in. concrete sewers. $2 Ww 
will probably de done by day Or, 
G. Mackie, city engr. 


BIDS DESIRED 
N. Y., Brooklyn—Oct. 19, by Ries 


mann, boro pres., Boro Hall, s¢ n 77 
St. between 11th and 12th Aves Han 
ton Parkway between 53rd ar th Sts 
Ocean and Ft. Hamilton Parkw Farr 
gut Rd., East 12th, 77th, East 66 


East 37th, 57th, 67th, Carroll, 
and Chester Sts., Brooklyn, 15t)} 
and Riverdale Aves. 


La., New Orleans—Dec, 11, by Sewerg 
& Water Bd., 526 Carondelet lal 
material percentage contract for r 199 
G. G. Earl, genl. supt.; adv. this issue, 

Ind., Indianapolis — Oct, 31, | Bd. of 
Sanitary Comrs., City Hall, constructing 
Sect. 3, Div. 3, and furnishing and erecting 
mechanical equipment for sewag lisp 
plant. J. A. Craven, pres.; adv. this iss 

Ia., Carroll—Oct. 16, for 9,000 lin.ft. § in 
sanitary sewers, 2 pumping stations, ete 

25,000. W. A. Arts, clk. 

Okla., Tulsa—Nov. 2, by Bd. Comrs 
5,700 ft. storm sewer, 5,100 ft. of whict 
will be in tunnel cut. C. Schultz, city 
engr.; adv. this issue. 

Ont., Hamilton—Oct. 25, by G. Coppley 
mayor and chn. Bd. Control, sewer in 
Kenilworth Ave., inci. 550 lin.ft. 5 ft. an 
3,177 ft. 2 ft. 8 in. x 4 ft. concrete sewer 
153 ft. 4 ft. 6 in. x 4 ft., 85 lin.ft. 4 ft. 9 in 
x 3 ft. 9 in., and 43 ft. 4 ft. 6 in. x 5 ft 
6 in. monolithic sewer, 1,338 lin.ft. 12 in. 
and 515 ft. 24 in. vitr. pipe. $100,000, E.R 
Gray, city engr. 

BIDS RECEIVED 

Pa., Phila.—Opened bids Oct. 3, vitr. pip: 
sewer in (1) Bigler St. and Moyamensing 
Ave., (2) Colorado, Penn and 2\st Sts., (3) 
Colna, Smedley, 16th and 17th Sts., and 
Dickens and Holbrook Aves., (4) Pollock 
St., brick sewer in (5) 67th Ave. and 2ist 
St., from O'Neill Co., 127 East Mermaid 
Lane, (1) $26,523 (2) $27,568 (3) $26,152 
(4) $24,430 (5) $27,573; A. A. Pastori 
5904 Woodland Ave. (1) 27,188 (2) 
$28,176; W. H. Yellman, Lincoln Bldg, 
(1) $27,966; A. J. Ellis, 5724 North Mar- 
shall St. (2) $25,324 (3) $26,753 (4) $25,788 
(5) $27,602; A. Joffola, 1203 Tree St., (3) 
$25,849; A. Leva, Phila., (street address 
not available) (4) $26,873; Girard Under- 
pinning Co., 2930 Diamond St., (5) $26,419. 
Noted Sept. 28. 

0. Cleveland Heights (Warrensville P. 
O.)—Opened bids Oct. 2, sewers in (1) 
North Compton Rd., (2) Hyde Park Ave. 

3) Blanche Ave., mains in (4) Blanche, 

outh Compton and Hyde Park Rads., from 
B. H. Whittaker, 343 The Arcade, Cleve- 
land, (1) $7,386 (2) $5,233 (4) $17,262; 
Palermo & Consolo, 14110 Benwood Ave. 
Cleveland, (1) $7,412 (2) $4,828 (3) $380,- 
5611 (4) $17,518; Iafornaro Constr. Co. 
3218 Murray Hill Rd., Cleveland, (3) $32,- 
022. Work involves 2,380 ft. 36 and 48 ft. 
brick and 8,350 ft. 8-24 in, vitr. tile pipe. 
Noted Sept. 28. 

0., Geneva—W. E. Morgan, village clk. 
and Burgess & Niple, engrs., 141 East 
Broad St., Columbus, opened bids Oct. 2 
sewage disposal plant, from D. E. Beattie, 
715 Chitty St., Akron, $52,990. 

Mich., Detroit—Opened bids Sept. 30, (1) 
Ryan Ave. Arm of Seven Mile Rd. Sewer 
(2) Fenelon Ave. Arm of Seven Mile Rd 
Sewer (3) Edison Ave. Arm (4) Houston 
Ave. Arm of Gratiot Ave, Sewer (5) West- 
minster Ave. Arm, from W. Blanck & Co., 
823 Ford Bidg., (1) $52,591 (2) $39,859 (9) 
$53,768; R. D. Baker, 1631 Elmhurst Ave. 
(1) $51,739 (2) $37,286 (4) $43,902, 
J. Wagner, West Grand Blvd., (1) $43- 
602; C. R. Lennane Co., 2631 Woodward 
Ave., (2) $40,784 (4) $41,264 (5) $53,771; 
Lennane & MclIlvenna, 1205 Book Bids. 
(3) $59,130; J. A. Mercier, 216 Hammo) 
Bldg., (3) $60,900, Cormelly Bros., 603 
Hodges Bldg., (3) $58,260 (5) $49,691; A 
Rossi, 3447 St. Aubin Ave., (4) $44.91 
Noted Sept. 28, 


Mich., Detroit—Building sewers as fol- 
lows: (1) Lateral 3634 (2) Lateral 3. 
(3) Lateral 3728 (4) Lateral 3729 (5) 
Lateral 3730 (6) Lateral 3731 (7) Lateral 
3732 (8) Lateral 3733 (9) Lateral 3734 
(10) Lateral 3735 (11) Lateral 3735, from 
Judd Co., 2287 12th St., (1) $18,921 () 
$34,260; Hammen & Co., 4612 Woodwar! 
Ave., (1) $17,645 (5) $5,248 (9) $28,6:0 
(10) $58,750; Western Constr, ©, 1°!" 
Ford Blidg., (1) $17,679 (4) $3,°53_ (0) 
$3,929 (6) $4,152; J. A. Mercier, 216 Ham- 
mond Bldg., (2) $4,357 (4) $4,520 (9) 
$4,392 (6) $4,562 (7) $4,577 (10) $610% 
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ones yntinued) SEWERAGE SYST#&M—MARIUON, OHIO 

ant 47: W. Blanck & Co., 823 Ford Following are lowest three bids opened Aug. 31, by E, A. Schultz, dir. Pub. Serv., 
tig (2) $4,403 (83) $11,756 (7) $4,844 for outlet section of main sanitary sewer, Contract B, (A) Kohlbarger & Hoyles, Mar 
Bud “so. 437; Detroit Drainage Constr. Co., ion, (awarded contract); (B) Harri:-andrews-Henderson Co., Youngstown; (C) D E 





penobs¢ Bldg., (3) $11,300; C. R. Len- 
ee Cr 2631 Woodward Ave., (3) $11,- 
tA. Rossi, 5307 Constr. Co., 1026 Dime 
$4 420 Liberty Constr. Co,, | 1026 Dime 
pank Blig., (6) $4,760 (7) $4,720 (9) $33,- 
roy (10) $63,700; J. Zacolia, Detroit, (street 
iddress not available), (8) $729; Cappello 
& Fattore, Detroit, (street address not 

yailable) (8) $800; J. F. Gentile, 920 
Rowena Ave. (9) $775 ; Coolsaet Bros., De- 
rroit, (street address not available), (2) 
4212; J. Montie, 400 Penobscot Bildg., 
(11) $28,342. 

Wis., Milwaukee — For 3,814 ft. storm 
sewer, etc., in Keefe Ave. from 25th St. to 
Hopkins Rd. and along Hopkins Rd. to 
Mud Creek, 3,159 lin.ft. 60-72 in. concrete 
sewer, 655 lin.ft. 48 x 84 in. rein.-con. 
cower, one overflow chamber, etc., from 
L. G. Zimmerman, 2826 State St., $109,409 ; 
H. Hohensee, Ludington Ave., W auwatosa, 
$123,818; Wenzel & Henoch, 498 27th St., 
$134,656. 

CONTRACTS AWARDED 

N. ¥., New York—H. Bruckner, pres. 
Bronx Boro, sewer in Webster - Ave., to 
Spadaro Contg. Co., 827 East 217th St, 
$518,984; paving with sheet asphalt West 
igith St. ete, to C. D. Beckwith, 2870 
Bway., $7,979. Noted Oct. 

N. C., Taylorsville—Constructing sewer- 
.ge and waterworks systems, to Electrical 
Constructors Co., 508 West 4th St., Char- 
lotte, $63,418. Noted June 8. 

0., Columbus—Franklin Co., vitr. sewer 
in Sewer Dist. Clinton 2 Contr, 13, to Gangl 
Constr. Co., 737 2nd Natl. Bidg., Akron, 
$55,929; Sewer Dist. Clinton 2 Contr. 12, 
to C. F. Smith, 54 Davies St., Dayton, $12,- 
163: vitr. or concrete sewer in Sewer Dist. 
Marion 1, to W. Neilson, 1616 Summit St., 
$18,721. Noted Oct. 5. 

0., Columbus—See “Streets and Roads.” 


Mich., Cadillae—General contract for 2 
story, concrete and brick sewage disposal 
and filtration plant, to G. C, Stewart, 
Cadillac $34,487; control equipment to 
Specific Flush Tank Co., Chicago, IIL, 
(street address not available), $3,900. 
Aug. 17. 

Mich., Lincoln Park (Wyandotte P. O.) 

For 8,030 ft. of 8-48 in. vitr. crock sewer 
in Emmons Blvd., to Callahan & Grosse, 
Lincoln Park, $38,192. Noted Sept. 14. 

Mich., Springwells — Building 3,447 ft. 
Sect. 10 main trunk sewer, to Deiroit 
Drainage Constr. Co., 5099 Lemay Ave., De- 
troit, $65,578; 5,058 ft. Sect. 14 main trunk 
sewer, to J. Porath, 745 Griswold St., De- 
troit, $103,677; grading Schaffer Rd., incl. 
3,500 cu.yd. exeav., 95 cu.yd. rein.-con., 
6,000 lb. reinforcing, to Closser Bros., 8427 
Stencfor <Ave., Detroit, $14,059; bridge 
over Roulo Creek to Gass-Thurston Co., 
1520 15th St., Detroit, $4,500. Noted 
Sept. 28 

Wis., Milwaukee—Metropolitan Sewerage 
Comn. of Milwaukee Co., 508 Market St., 
intercepting sewer from Port Washington 
Rd. to 32nd St. and Hopkins Rd. in North 
Milwaukee, to Mid-West Constr. Co., 253 
Walker St., $367,314. Noted Oct. 5. 


Wis., Mount Horeb— Equipment for 
sewage disposal plant incl, 2 air lifts, 
settling tank, compressor, air tank, to 
Wisconsin Fdry. & Machine Co., 623 East 
Main St., Madison. 


Calif.. Delano—Sewers, etc, to Stroud 
Bros., 210 Union St., Bakersfield, 1 rein.- 
con. settling tank $7,000, 2 sludge beds with 
roadways, 200 ft. drain $252, 3,978 lin.ft. 
24 in. concrete pipe sewers $2.34, 434 lin.ft. 
18 in, $1.86, 18,227 lin.ft. 15 in. $1.44, 9,131 
lin.ft. 12 in, $1.245, 9,961 lin.ft. 10 in. 
Lt ad lin.ft. 8 in. $0.92, ete., total 

9,000, 


Waste Disposal 


BIDS RECEIVED 


W. Va., Charleston—Constructing gar- 
bage incinerator, from C. F. Walters, Clarks- 
burg, $23,850; Superior Garbage Incinera- 
tor Co., Dallas, Tex., (street address not 
available), $40,000; Davis Garbage Fur- 
nace Co., Charleston, (street address not 
available), $41,500. Noted Sept. 31. 


. 
Bridges 
PROPOSED WORK 
Pa Carbondale—Plans to construct its 


sh of Main Viaduct, mostly _ steel. 
$9000. W. L. Giles, city engr. 


Pa. Carbondale — Plans steel viaduct 
over Dundaff St. $30,000. T. A. Boles, clk. 
Ene eer not announced. 


Beattie Co., Akron. The unit bids were as follows 


\ B Cc 
9,150 cu.yd. earth excavation (Oto 6 ft. cut) $0 50 $1.20 $0 65 
2,950 cu.yd. earth excavation (6 to 9 ft. cut) 80 1 20 70 
1,900 cu.yd. earth excavation (9 to 12 ft. cut) 1.00 1 20 1 00 
1,050 cu.yd. earth excavation (12 to 15 ft. cut 2 00 1 20 1.25 
300 cu.yd. earth excavation (15 to 18 ft. cut) 3 00 1 20 2 00 
25 cu.yd. earth excavation (18 to 21 ft. cut 4.00 1 20 3 OO 
50 cu.yd. rock excavation 8 00 3 50 3 59 
100 lin. ft. 4-in. vitrified pipe sewer 25 17 50 
100 iin.ft. 6-in. vitrified pipe sewer 30 22 75 
100 lin.ft. 8-in. vitrified pipe sewer 40 33 80 
100 lin.ft. 10-in. vitrified pipe sewer 50 48 8u 
100 lin.ft. 12-in. vitrified pipe sewer 60 60 80 
100 lin.ft. 15-in. vitrified pipe sewer 1.00 77 1.00 
100 lin.ft. 18-in. vitrified pipe sewer 1.40 1 03 1 50 
100 lin.ft. 20-in. vitrified pipe sewer 1. 80 1.21 1.60 
100 lin.ft. 22-in. vitrified pipe sewer 2.25 1.58 2 00 
100 lin.ft. 24-in. vitrified pipe sewer 2.40 3 00 2 30 
860 lin.ft. 39-in. vitrified segment block sewer 5.65 7.50 
7,550 lin.ft. 42-in. vitrified segment bl. ck sewer 5 90 8 00 
860 lin.ft. 39-in. reinforced concrete pipe sewer 32 s 4 60 500 
7,550 lin.ft. 42-in. reinforced concrete pipe sewer , E - 5 22 6 00 
860 lin.ft. 39-in. monolithic concrete sewer, type “A"’ 6.00 8 00 
200 lin.ft. 39-in. monolithic conerete sewer, type ““B" 8.50 9 00 1,500 
7,550 lin.ft. 42-in. monolithic concrete sewer, type ‘A’ 6.35 9 00 
800 lin.ft. 42-in. monolithie concrete sewer, type" B’ 9. 20 10 00 10 00 
860 lin.ft. 39-in., 2 ring, brick sewer 7.00 7.00 
7,550 lin.ft. 42-in. 2-ring, brick sewer 7.80 8 00 
18 ton cast iron pipe and fittings 70 00 70 00 80 00 
10 cu.yd. concrete, class ‘‘A”’ 20 00 18 00 14 00 
50 cu.yd. concrete, class ‘‘B” 15.00 17 00 12.00 
360 lin.ft. expansion joints 1.00 1 40 
5,000 Ib. steel reinforcement 05 06 05 
10 cu.yd. brick masonry 25.00 25 00 22.00 
15 M Ft. B.M. sheeting and shoring left in place 60 00 35 00 20 00 
5 M.Ft.B.M. lumber in foundations 75.00 45 00 40 00 
7 standard manholes, having a depth of 8 ft. or less 75.00 60 00 90 00 
12 standard manholes, baving a depth greater than 8 ft 100 00 70 00 100 00 
Drop manholes (lump sum) 150.00 60 00 150.00 
© 10, BOI ces csc ccss 5.00 60 1.00 
PP Ms ee hoceees-c 10. 00 5.20 4.00 
DS POOR. CONS 5s ceci cases 15.00 7.50 7.00 
70 6-in. slants... ..... 50 1.50 1.00 
Junction chamber (lump sum) 700.00 1,000.00 1,000 00 
Spillway (lumpsum) __. 650 00 720 00 500 00 
2 ae restoring cinder or gravel roadway 50 3 50 4 00 
50sq.yd. restoring macadam roadway 60 3 50 4 00 
25 sq.yd. restoring concrete roadway 2.00 4.00 4 00 
50 sq.ft. restoring stone walks 25 70 30 
50 cu.yd. cinder or gravel filling 2.00 3. 50 4.00 
10 cu.yd. removing existing masonry 3.50 5 00 10.00 
Extended totals reinforced-concrete pipe sewer $76,316 $80,619 $81,320 
t Core Joint Concrete Pipe 
* Independent Concrete Pipe 
Pa., Carbondale— Plans bridge over North Carolina — See “Streets and 
Racket Brook on et ae eae > Roads.” 
rebuilding Brooklyn Bridge $5,000; replac- 97 ,s > De 
ing White Bridge on Cottage St. $8,000; y renmessee—Oct. 27, by State Hy. Dept., 


. Nashville, bridges over 20 ft. span located 
new bridge over Lackawanna River near 4° follows at sta. 72-27 two 18 ft. spans; 


No. 3 shaft $12,000. W. L. Giles, city engr. sta, 159-31 three 26 ft. one 40 ft. and one 

Pa., Pittsburgh—Allegheny Co. soon takes 114 ft. spans; sta. 234-81 five 20 ft. spans; 
bids building bridge 7 incl. approaches sta. 357-75 two 16 ft. spans; sta. 555-37 
across Allegheny River, at 40th St. near two 40 ft. and four 32 ft. spans, above in- 
Foster St. cludes 2 ae cu.yd, dry execav., 1,901 cu.yd. 

. Toe ve ; Corp. Concrete, 82.22 cu.yd. special concrete, 208,- 
npgeen sd SEE ead eaten “aoe amen 006 Ib. ‘deformed steel bars, 117,636 Ib. 
bridge over James’ River near southwest fabricated structural Steel, 2,112 Ib. steel 
city limits. S. McGuire, 1008 West Grace —- ete. D. Q. McComb, Nashville, 
St., pres. ch. engr. 


North Carolina—State Hy. Dept., Ra- pees Mound City — See “Streets and 
leigh, plans 14 mi. bridges and approaches Reads. 
from Bladen Co. line to Great Swamp on Idaho, Wallace—Oct. 16, by W. I. Bas- 
Route 211, State Project 392, Robeson Co, sett, dist. engr. Bureau Highways, Coeur 
$45,000. C. M. Upham, state highway d’Alene, building four 90 ft. steel bridges, 
engr. . concrete substructures, between here and 
Fla., Port Tampa—Gandy Bridge Co., St. Kellogg, Shoshone Co. 
Petersburg, having plans prepared one 75 


ft. double lift steel draw bridge as — BIDS RECEIVED 
Channel, 13,490 lin.ft. rein.-con. $1,200,000, Calif., Stockton—Constructing bridge on 
G. S. Gandy, Jr. St. Petersburg, engr. Center St. over Mormon Channel, (i) 


Fla., Seabring—Highland Co. having pre- bridge complete with all railroad traffic 
liminary plans prepared steel span bridge, removed from bridge, (2) bridge compiete 
robably I beam or truss. $50,000. W.C. allowing railroad companies to keep traffic 
eset Sebring, engr. = an oe ee ee from WSiheum et 
— . makin earce Co., Delta Bldg., (1) $44,009 (2) 

ot ane ya Hs ong ae River, 45,500; Davison & Nicolsen, 180 Jessie 


‘ t.. San Francisco, (1) $47,500 (2) $65,- 
50,000. G. H. Blliott, Charles City, engr 000; A. W. Kitchen, 110° Market ‘Se.. ‘San 


BIDS DESIRED Francisco, (1) $47,920 (2) $52,000. Noted 


Sept. 21. 
N. J., Dover — Oct. 24, yy State Hy. 
Dept., Trenton, repairing ridge over CONTRACTS AWARDED 
Barnegat Bay from Seaside Heights to Connecticut—See “Streets and Roads.” 
Island Heights, here. J. L. Voust. a Ohio—W. H. Dufty te Sa ee 
oa St., Newark, bridge engr.; adv. Columbus, raising existing span and build- 


ing new spans, ete. for Rathbone Bridge, 
North Carolina—Oct. 25, by State Hy. 1100 ft. long, 16 ft. wide, across Scioto 


Comn., Raleigh, bridges and culverts on ver in Concord Twp. Delaware Co., to 
State Project 152, Hyde Co., 230 cu.yd. E M. Scully, 1431 he Ave., Colum- 
concrete, 19,000 Ib. reinforcing, 1.600 ft. un- bus $120,714. Noted Sept. 28. 

treated and 3,600 ft. treated timber piles, . » A D 8 og - 
1,160 sqyd. asphaltic wearing surface, Mich,, Springwells—Sce “Sewers. 

36.800 ft. untreated and 82,800 ft. creosoted Ia., Atlantie—Supervs. Cass Co., to Pitts- 
lumber. $30,000. C. M. Upham, state burgh-Des Moines Steel Co., 9th and Tuttle 
highway engr. Sts., Des Moines, 6 rein.-con. box culverts, 
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Bridges (Continued) 
$8,218, concrete figures $26.50 per cu yd. ; 
Henningson Constr. Co., Atlantic, 11 rein.- 
con. box culverts, $17,942, concrete figures 
$25.62. per cu.yd, 

Tex., Houston—PBPridge on Sabine St., to 


Smith, Starkey & jrown, 303 Stewart 
Bldg., $161,307. Noted Aug. 10. 
Dams 


PROPOSED WORK 
Wis., Laona—Connor Lumber Co. making 
plans concrete and steel dam to replace 
present dam, gate hoist, concrete abut- 
ment walls. $25,000. L. . De Guere, 
Wisconsin Rapids, engr. 
BIDS DESIRED 


Tex., Coleman—Oct. 18, by City Comn., 
dam and main extensions incl. 155,000 cu. 
yd. earth execav., concrete spillway, 23,000 
ft. 10 in. ¢c.i. pipe, valves and castings, 
pump house and pumps. Elrod Eng. Co., 
3202 Elm St., Dallas, engrs. 


Excavation, Drainage, 


Irrigation 


BIDS DESIRED 

Ind., Terre Haute—Oct. 23, by F. Rush. 
construction comr., Room 19, Natl. Block, 
6th and Wabash Aves., cleaning, repairing 
and extending drainage ditches; adv. this 
issue. 

Ia., Ft. Dodge— Oct. 17 by Supervs. 
Webster and Greene Counties for Joint 
D.D. 212 Webster Co. and 105 Greene Co., 
1600 ft. double strength tile and 45,710 
ft. standard tile, ranging from 6-42 in,, 
4,000 cu.yd. open ditch, etc.; open ditch 
2.000, tile drain $88,625. J. L. Parsons, 
Ft. Dodge, engr. 

CONTRACTS AWARDED 


Fla., Ft. Lauderdale—Constructing canal, 
35 ft. bottom, to N. A. Campbell, West 
Palm Beach, 81,000 cu.yd. earth excav. at 
$0.20 per cu.yd., 9,000 cu.yd. rock excav. 
at $1.71, total $31,590. Noted Sept. 14. 

Fla., Melbourne—Crane Creek D.D., 850,- 
000 cu.yd. dredging, to Canal Constr. Co., 
McCall St., Memphis, Tenn., $0.16 per cu.yd. 

Fla., St. Petersburg—Gandy Bridge Co., 
1,200,000 cu.yd. dredging for Gandy Bridge 
fill, to Seaboard Dredging Co., 105 Jackson 
St.. Tampa, $0.25 per cu.yd. 

Wis., Mauston — Farm Drainage Bd, 
Juneau Co., 19,040 ft. 8-16 in. tile drain, 
average depth 5 ft., some open ditch work, 


to Havey Bros. Co., Lyndon Station Engrs. 
est. $25,000. 
Ss. D., Aberdeen—Brown Co., Portage- 


Detroit-Crow Creek Drain, incl. 1,000,000 
cu.yd excav., to Northern Minnesota Drain- 
age Co., Litchfield, Minn., $130,600. 

Wash., Wenatchee—Wenatchee Irrigation 
Dist., Chelan Co., replacing 2,000 ft. side 
hill flUume with concrete ditch; concreting 
1,100 ft. tunnel and 2,000 ft. main canal 
between Sunnyslope and Cashmere, 4 mi. 
Sunnyslope lateral and 4 mi. ditch in East 
Wenatchee; replacing 1,600 ft. of 42 and 
48 in. pipe on Columbia River Bridge, 1,000 
ft. steel and remainder wood pipe. $85.000. 
Work will be done by day labor. C. C. Wil- 
liams, Wenatchee, engr. 

B. C., Port Coquitlam—Provincial Gov- 
ernment, Victoria, dredging and clearing 
logs and driftwood for new channel for 
Coquitlam River, south of railroad and 
highway bridges, incl. 45,000 cu.yd. excav., 
to A. B. Palmer & Co., 929 Main St., Van- 
couver, $25,000. 


Streets and Roads 


PROPOSED WORK 

N. ¥., Auburn — Plans paving Owasco, 
Seymour and Mary Sts. 25,000. . we 
Dulla, city engr. 

N. J., Flemington—Hunterdon Co. plans 
paving 21 mi. concrete road from Lambert- 
ville to Whitehouse Sta. G. Davis, White- 
house Sta., engr. 

Pa., Carbondale—Plans repaving South 
Main and Pike Sts. $8,000, North Main 
St. $7,500, 6th Ave. $3,000; paving River 
and Dundaff Sts. $20,000, North Church 
St. $10,000. W. L. Giles, city engr. 

Pa., New Castle—Plans paving Mont- 
gomery Ave. between Atlantic Ave. and 
Mahoningtown. To exceed $25,000. Engi- 
neer not announced. 

Pa., Wesleyville—Plans grading and pav- 
ing 2,260 ft. Euclid Blvd. $25,000. 

W. Va.. Charleston—City Council takes 
bids about Nov. 15, paving 14 mi. Park 
Dr., Morris and Lee Sts., 24 ft. $55,000. 
E. Bruce, 1222 Lee St., engr. 

Fla., Monticello—-Dec. 12, to vote on 
bonds to pave 12,000 yd., type of pave- 
ment not decided. W. A. Smith, Hunting- 
ton, W. Va., consult. engr. This corrects 
report in Sept. 21 issue. 








Fla., Plant City—Plans to vote on $65,000 
bonds paving Baker, Mahoney, Walker, 
Howard, Davis, Haines, Cherry, Franklin 
and Saunders Sts. G. B. Wells, city atty. 

Fla., Sebring—Highlands Co. having pre- 
liminary plans prepared surfacing with 5 
or 6 in. rock on 5 mi. road from Sebring 
via O'Berrys to Hardee Co, line, $25,000; 
surfacing with conglomerate material to 
be dredged from canal, 18 in. thick, 23 
mi. road from Lake Annie to Kissimmee 
River, $200,000; grading and claying with 
probably 5 to 10 mi, fill, 30 mi. road from 
De Soto City or Sebring to Bassenger; 6 
in. compacted rock base and probably as- 
phalt surface 45 mi. road from Polk Co. 
to Glades Co. via Avon Park, Sebring, 
Venus, etc, $300,000. W. C. Peacock, 
Sebring, engr. 

_ O., Dayton—Montgomery Co. plans pav- 
ing 4 mi. Dayton-Greenville Pike also 4 mi, 
Germantown-Middletown Pike, 18-20 ft., 
$0,000 sq.yd. concrete or brick. $160,000. 
W O. Pease, co. surv. 

_ Michigan—State Hy. Dept., Lansing, re- 
jected bids Oct. 5, grading 5.38 mi. State 
Trunk Line Rd. 18-13, Midland Co. Will 
readvertise. Noted Sept. 28. 

Michigan—State Hy. Dept., Lansing, soon 
takes bids grading and surfacing 8 mi. 
State Trunk Line Rd. 15-12, Menominee Co., 
waterbound macadam or gravel, 16 ft., 4 
mi. State Trunk Line Rd. 10-83, Sect. A, 
Cheboygan Co., gravel, 16 ft., gravel sur- 
facing 54 mi. State Trunk Line Rd. 19-2, 
Sect. A, Sanilac Co., 16 ft. F. F. Rogers, 
state highway comr. 

Mich., Detroit—Plans paving with 34 in. 
sheet asphalt on 8 in. concrete, with Am- 
herst or Berea curbstone, 9,450 sq.yd. 
Davison Ave. from Conant Ave. to Six 
Mile Rd., 46 ft., $47,280, 1,840 sq.yd. Reeder 
Ave. from Junction to Campbell Sts., 26 ft., 
$9,230, 2,590 sq.yd. Goddard Ave. from Six 
Mile Rd. to Stender Ave., 26 ft., $12,980, 
6,000 sq.yd. Dumbarton Rd. from Ely to 
Grand River Aves., 30 and 36 ft., $30,310. 
J. W. Reid, city engr. 

Mich., Grosse Pointe Park (Detroit P. O.) 
—Had plans prepared ns 1,500 ft. 
Somerset Rd. from Waterloo to Mack Aves., 
4,000 sq.yd. sheet asphalt, asphaltic con- 
crete or Willite, 3,000 lin.ft. concrete curb- 
ing. $25,000. C. H. Marden, 502 Whitney 
Office Bldg., Detroit, engrs. 

Kan., Garden City—Comrs. Finney Co. 
and City Council soon take bids concrete 
paving, curbing and guttering 0.933 mi. 
Santa Fe Trail and various city streets, 18 
ft. $40,000. B. Allen, co. engr. 

Kan., Garden City — Finney Co. had 
plans prepared concrete paving, curbing 
and guttering 0.846 mi. Great Plains High- 
way, 18 ft. $40,000. B. Allen, co. engr. 

Kan., Independence—Comrs. Montgomery 
Co, soon take bids constructing 4.51 mi. 
Independence-Caney Rd., 18 ft., gravel or 
bituminous macadam. $140,000. H. K. 
Hibbard, co. engr. 

Kan., Kansas City—Wyandotte Co. re- 
jected bids concrete paving 1.027 mi, Golden 
Belt Rd., 18 ft. Will readvertise in spring. 
O. K. Williamson, Court House, co. engr. 
Noted Sept. 28. 

Kan., Topeka—Comrs. Shawnee Co. soon 
take bids constructing 4.016 mi. road from 
Meriden Spur to Capitol Highway, 18 ft., 
concrete, brick or bituminous macadam, 
$160,000; 4.03 mi. Capitol Highway, 18 ft., 
concrete, brick or bituminous macadam. A, 
C. Lagerwall, co. engr. 

Kan., Wichita—Comrs. Sedgwick . Co. 
soon take bids constructing 10.8 mi. North 
Lawrence Ave., 18 ft., concrete or brick. 
$450,000. M. Roseberry, co. engr. 

8. D., Sioux Falls—Plans paving and 
curbing 5 blocks 15th St. from Duluth to 
Grange Aves., grading 10 blocks Grange 
Ave. from 12th to 22nd Sts., 3 blocks Main 
Ave. from 26th to 29th Sts., paving alley 
in Block 3, Bennett Ist. addition. 30,000. 
W. C. Leyse, city aud. 

Mo., St. Louis—Bd. Pub. Serv., City Hall, 
is receiving preliminary estimates on 541,- 
758 sq.yd. paving and 110,757 cu.yd. grad- 
ing. $2,387,415. Bids will be received 
within next 3 months. W. M. Horner, City 
Hall, engr. 

Tex., Houston—City Council rejected bids 
street paving. $160,000. Will readvertise 
later. J. C. McVey, co. engr. 

Tex., Laredo—Had plans prepared grad- 
ing, curbing and paving 8 mi. various 
streets, 26, 28 and 30 ft., bituminous top 
on 6 in. concrete. $600,000. B. iF 
Crecelius, Laredo, engr. 

Tex., McKinney—Rd. Dist. 4, McKinney 
Precinct, Collin Co, voted $450,000 bonds 
for road and highway improvements, incl. 
Henry Exall Highway. W. Cawthon, 
co engr. Noted Sept. 7. 

Calif.. San Francisco — City and San 
Francisco Co. had plans prepared improv- 
ing Vicente St. between Forestside and 19th 
Aves., 19,592 cu.yd. cut, 8,225 cu.yd. fill, 





Vol. & 


1,865 lin.ft. 8-18 in. ironston 
3,240 lin.ft. concrete curb, 93,) 
phaltic concrete pavement, 3.1 to 
ficial stone walks, ete. $59, uM 
O’Shaughnessy, city engr. ‘ 
Que., Montreal—Plans aspha vemont 
on 3,200 ft. Place D’Youville ; Mccin 
St. to Place Royale, 34 to 106 é 
1,025 ft. Marguerite Bourge. t 
Wellington to Favard Sts., 30 $13 
1,745 sq.yd. asphalt and 1,630 . 
Osborne St. from Windsor to M ; . 
$26,570; concrete sidewalks 1,} 7 
St. from DuRosaire to Jarry 
$4,965, 1,391 ft. Montgomer ee 
Hochelaga to Sherbrooke Sts., 86 
810 ft. Clarke St. from Mozar: ;," 
Sts., 5 ft., $3,883, 673 ft. Charlema; 
from Masson to Vermette Sts., 5 $2 79 
1,896 ft. De Razilly St., from Jolicoeu, | 
Allard Sts., 5 ft., $6,285, 3,184 
Ave. from Waverly to Baby Sts., 5 ft. ¢)5- 
595, 1,677 ft. Des Ormeaux St. from Non, 
Dame to Honfleur Sts., 5 ft., $10,092.) «> 
ft. Hochelaga St. from Frontenic to’ Wur- 
tele Sts., 5 ft.. $7,650, 2,081 ft. Notre Dar, 
St. from St. Francis Xavier to Mei 
6.25 to 10 ft., $10,335, 3,170 ft. | 
St. from existing sidewalk to Lamarche 5 
5 ft., $16,566, 2,109 ft. Laverdure st. fron 
Kelly St. to Lot 256-47, 5 ft., $9556. 7.384 
ft. De La Roche St. from Gouin Biyd to 
city limits, 5 ft., $25,938, cement slab si 
walks 280 ft. Cote St. Michel Ra. from 
Boyer to St. Hubert Sts. 4 ft.. $254: ox. 
ment flag sidewalks 13,048 ft. Greenshieias 
St. from Beaumont St. to Cremazie Blyd 
4 ft., $10,318, 1,650 ft. De Lanaudiere gt’ 
from DeCastleneau to Villeray Sts. 4 ft., 
$1,348, 496 ft. Delormier St. from Des Car. 
rieres Rd. to Rosemount Blvd., 4 ft., $403 
1,089 ft. Gertrude St. from Fabre St, t 
Delormier Ave., 4 ft., $893, 2,137 ft Hana- 
toux St. from Fabre St. to Delormier Ay 
4 ft., $1,733, 999 ft. 42nd Ave. from Pelo. 
quin to Sacred Heart Sts., 4 ft., $809, 459 
ft. Desjardins St. from Rosemount Blvd. tp 
Bellechasse St., 4 ft., $400, 1,200 ft. 5th 
Ave. from Rosemount Blvd. to Civic 100. 
830, 4 ft., $963, 600 ft. De Castleneau st 
from DeLanaudiere to De La Roche Sts., 4 
ft., $524. H. A. Terreault, dir. pub. wks 
Ont., Toronto— York Twp. soon takes 
bids paving 1,900 lin.ft., Lauder Ave., 24 
ft. asphalt on concrete, $25,000. F. 
Barber, 40 Jarvis St., engr. 


BIDS DESIRED 

N. Y., Brooklyn—Oct. 19, by E. Riegel- 
mann, boro pres., Boro Hall, grading, curb- 
ing and flagging Clinton Pl., Kings High- 
way, Rutland Rd., Ave. H, Bay Ridge and 
Narrows Aves., East 19th, 58th and 76th 
Sts., 77th St. from 16th to New Utrecht 
Aves., 77th St. from 18th to 19th Aves; 
paving with asphalt Clinton Pl., Kings 
Highway, Ave. R, Rutland Rd., East 8th 
St. from Ocean Parkway to Caton Ave. 
East 8th St. from Ave. K to Ave. M, East 
12th, East 37th, Arc, 78th, 86th and 83rd 
Sts., 77th St. from 16th to New Utrecht 
Aves., 77th St. from 18th to 19th Sts, 
Kingston, Midwood and Snediker Aves.; 
paving and repaving with asphalt 88th St, 
curbing and paving with asphalt East 7th, 
Newport and Montgomery Sts.; grading, 
curbing and paving New Utrecht Ave. 
permanent asphalt; sodding, curbing and 
flagging, etc. 76th St. 

N. ¥., New York—Oct. 19, by Dept. 
Parks, Municipal Bldg., furnishing and 
setting curb-stones and paving with sheet 
asphalt Morningside Dr. between 11th and 
122nd Sts. 

N. Y., St. George — Oct. 17, by J. A. 
Lynch, pres. Richmond Boro,  repaving 
Castleton Ave. from Bard to _ Burgher 
Aves., Castleton Ave. from Bard to Cebra 
Aves. also Richmond Ave., etc., bituminous 
concrete. 

New Jersey—Oct. 24, by State Hy. Dept. 
Trenton, 8 in. gravel surfacing Route 4, 
Sect. 7-A, New Gretna Alternate, Burling- 
ton Co. L. Grover, ch, clk.; adv. this 
issue. 

Md., Baltimore—Oct. 26, by W. F. Broen- 
ing, pres. Bd. of Awards, grading, curbing 
and paving with cement concrete, 1-2-4, and 
old granite block, Weaver, Arabia, Batavia, 
and Lanrate Sts. Cottage, Glyndon and 
Tyndale Aves., and Oakley, Harcourt ant 
Canterbury Rds., Contract 227-OC-OA-NA 
920 sq.yd. old granite block, 13,150 sq.yd. 
concrete, 1210 lin.ft. old stone curbing, 
2,485 cu.yd. earth excav., etc.; paving with 
sheet asphalt, 1} x 14 on 6 in. concrelt 
Kenoak Ave. from Old Pimlico Rd. to Hill- 
top Rd., and Hilltop Rd. from Kenoak te 
South Aves., 7,780 sq.yd. sheet aspha't 
1,030 sq.yd. sheet asphalt, railway area 
7,800 lin.ft. unarmoured concrete curbing 
R. K. Compton, 214 East Lexing'on St. 
engr. Noted Sept. 7. 

West Virginia—Oct. 20, by State Rd 
Comn., Charleston, gravel surfacing 1! 
mi. River Rd., Project 58, Pleasants Co. 
16 ft., $50,000; shale surfacing 2.5 ™. 


Dame 
rill Sts, 
Verdure 






ab side. 


a | 


Sn 









































er 
ra 
us 





( 


vetober 12, 1922 ENGINEERING 


NEWS-RECORD 189 


Octo en 


creets and Roads (Continued) : 
Northwestern Turnpike, Project 3,010. Min- 
‘Co. 18 ft. $60,000 2.5 mi. North- 
western Pike, Project 3,010 B, Morgan Co., 
‘ee $25,000; paving with slab _water- 
pO macadam 1 mi. Sisterville-Middle- 
:d., Project 3,197, Tyler Co., 16 ft., 
wood, grading and rock asphalt paving 
peo “Weleh-Coalwood Rd., Project 3,153, 
weDo i Co., 16 ft., $100,000. G. H. Hill, 
*)) Broad St., Charleston, engr. 

North Carolina—Oct. 25, by State Hy. 
comn, Raleigh, hardsurfacing Projects 

» 105A, and 105B, Beaufort Co., 113B, 
chowan Co. 220 and 282 Duplin and 
Wayne Counties, 901 Buncombe Co.; top- 
soil, sand-clay or gravel surfacing Project 
323 Gates and Pasquotank Counties, Proj- 
ty 152 Hyde Co.; bridge Project 254 
Lenoir and Pitt Counties; adv. this issue. 
“Florida—Oct. 18, by State Hy. Dept. 
Tallahassee, improving 11.6 mi. sect. Rd. 
1, between Lake City and Welborn, Co- 
jumbia and Suwannee Counties, alternate 
proposals on 24 in. penetration macadam on 
% in. rock, 3 in. asphalt with binder course 
on § in. rock, 6 in., 8 in., 6 in. plain con- 
crete W. F. Cocke, state highway engr. 

Fla., Titusville—Oct. 16, by Bd, Comrs. 
Brevard Co., improving 2 sections State 
Rd. 4, 7.25 mi. between Sharpes and ‘litus- 
ville, and 7.01 mi, between Bonaventure 
and Eau Gallie, alternate proposals on 
following classes of 18 ft. paving, 24 in. 
penetration macadam on 8 in. rock, 3 in. 
asphalt with binder course on 8 in. rock, 
6 and 8 in. plain concrete surface. E, C. 
Johnson, chn. 

Fla. Wauchula—Oct. 18, by Comrs. 
Hardee Co., laying marl on rock roads and 
oiling surfacing 6 mi. road from Buchanan 
eastward; 22 mi. Dixie Highway from Polk 
Co. to De Soto Co. via Bowling Green and 
Wauchula; 13 mi. from Zolfo Springs to 
Crewsville; 8 mi, from Ft. Green to Bowl- 
ing Green; 7 mi, from Zolfo Springs to Ona 
Rd.; 7 mi, from Limestone to Lilly; 11 mi. 
from Ona to Limestone; 16 mi. from 
Wauchula to Highlands Co. line. H. S. 
Jaudon Eng. Co., Elberton, Ga., engrs. 
Noted Sept. 21. 

Tennessee—Oct. 27, by State Hy. Dept., 
Nashviue constructing 10.75 mi. road be- 
tween Wilson Co. line and Carthage, Fed- 
eral Aid Project 68, 16 ft., incl, 41,260 
cuyd. common, 23,733 cu.yd. solid rock, 
52.920 cu.yd. borrow and 258 cu.yd. dry 
excav., 5,425 sq.yd. scarifying, 104,008 
sq.yd. hand placed course stone base “C”, 
504.05 cu.yd. concrete, 52,569 lb. deformed 
steel bars, etc.; 8.01 mi. road between Tip- 
tonville and point 5 mi. west of Horn- 
beak, Federal Aid Project 71, Lake and 
Ubion Counties, 16 ft., 26,619 cu.yd. com- 
mon and 2,881 cu.yd. borrow’ excav., 
1v,480 sta. yd. overhaul, 75,176 sq.yd. 7 in. 
one course gravel surface, 283.48 cu.yd. 
concreve, 25,500 sq.yd. grassing slopes, etc., 
bridge over 20 ft. span at sta. 306-56. D. 
Q. McComb, Nashville, ch. engr. 

Wis., Milwaukee—Oct. 31, by H. Bleyer, 
secy. Harbor Comn., City Hall, grading 
area north of harbor entrance, alternate 
bids on 75,000 cu.yd. and 122,000 cu.yd. 
grading. EF. A. Kaiser, c/o owner, engr. 

Kan., Mound City—Oct. 23, by Comrs. 
Linn Co, grading and bridge abutments on 
8.006 mi. La Cygne-Pleasanton Prescott 
Kd., Project 132, Sect. A, 294 ft. grading 
$30,000 bridge abutments $20,000; 5.735 mi, 
La Cygne-Pleasanton-Prescott Rd., Project 
109-B, 294% ft., grading $85,000 bridge abut- 
ments for 4 bridges $25,000. C, E, Kinney, 
co. engr, 

_Missouri—Oct. 20, by State Hy. Dept. at 

div. office Greenfield, 4.029 mi. road from 
Greenfield south and west, 12 ft., Federal 
Aid Project 159 A, Dade Co., 15,229 cu.yd. 
earth and 297 cu.yd. rock excav., 3,050 
cu.yd. borrow, 125.4 cu.yd. concrete ma- 
sonry, 28,481 sq.yd. specification C gravel 
pavement, 12 ft. wide, 7 in. at center, 4 in. 
at edges, ete. B. H. Piepmeier, Jefferson 
City, state highway engr. 

Missouri—Oct. 20, by State Hy. Dept. at 
div. office Ironton, 11.26 mi. road from 
Ironton to Potosi, 24 ft., Federal Aid Proj- 
ect 107 A, Iron Co., 30,717 cu.yd, earth 
ond 1,673 cu.yd. rock excav., 27,549 cu.yd. 
orrow, 536.7 cu.yd. concrete masonry, 
a 0.975 mi. road from Ironton. to 
alec ft.. Federal Aid Project 107_B, 
‘Tron Co, 1,267 cu.yd. earth excav., 538 
cu.yd, borrow, 9,156 sq.yd. reconstructed 
cu.yd, borow, 125.4 cu.yd, concrete ma- 
terial for base course, 9,156 sq.yd. specifi- 
cation A bituminous macadam, 45 cu.yd. 
concrete masonry, ete. B. H. Piepmeier, 
Jefferson City, state highway engr. 

: Missouri—Oct. 20, by State Hy. Dept. at 
civ. office Platte City, 13.687 mi. road from 
Platte City southeastwardly, 24 ft., Federal 
Aid Project 96, Platte Co., 90,773 cu.yd. 
earth and 4,300 cu.yd. rock excav., 13,649 
cu.yd. borrow, 435.4 cu.yd. concrete ma- 






sonry, ete. B. H. Piepmeier, Jefferson 
City, state highway engr. 

Missouri—Oct. 23, by State Hy. Dept.. 
at div. office Ozark, 4.507 mi. road from 
Springfield to Hollister, 24 ft., State Aid 
Project 20.213 Christian Co., 22,416 cu.yd 
earth exeav., 2,611 cu.yd. borrow, 259.3 
cu.yd. concrete masonry, ete. B. H. Piep- 
meier, Jefferson City, state highway engr-. 

Utah—Oct. 18, by State Rd. Comn., Salt 
Lake City, grading and hardsurfacing with 
2 in, bitulithic on 6 or 74 in. concrete, 4.5 
mi. highway, 18 ft., from Brigham to 
Corinne, Federal Aid Project 38 A, Boxelder 
Co., $157,500. H. C. Means, state highway 
engr. 

BIDS RECEIVED 

Connecticat—State Hy. Dept., Hartford, 
opened bids Sept. 26, paving 26,256 ft. 
Housatonic River Rd., 18 ft., in Kent, 10,- 
820 cu.yd concrete, 8,840 cu.yd. earth and 
1,230 cu.yd. rock excav., 13,700 cu.yd. bor- 
row, from Mascetti & Holley, 561 South 
Main St., Torrington, $125,818; Osborne & 
Barnes, Odd Fellows Bldg., Danbury, $145,- 
665, C. W. Blakeslee & Sons, 58 Waverly 
St.. New Haven, $157,298, cement fur- 
nished by State, $38,000; 17,150 ft. New 
Haven-New London Rd., 18 ft., in Branford, 
8,620 cu.yd, concrete, 1,840 cu.yd. earth 
and 600 cu.yd. rock excav., 16,400 cu.yd. 
borrow, from A. D. Bridges_ Sons, Inc., 
Hazardville, $106,451, Sperry Eng. €o, 82 
Church St, New Haven, $116,541, C. W. 
Blakeslee & Sons, 58 Waverly St., New 
Haven, $117,010, cement furnished by State 
$25.000. Noted Sept. 14, 

N. Y., Brooklyn—E. Riegelmann, boro 
pres., Boro Hall, opened bids Oct. 4, repav- 
ing (1) Furman St. proposition 1 (2) Fur- 
man St. proposition 2, (3) Flatbush Ave. 
extension, (4) South 9th St., all foregoing 
grade 1 granite, (5) roadway of Neptune 
Ave., (6) roadway of Utica Ave., both as- 
phalt on 6 in. concrete, from M,. J. O'Hara 
Contg. Co., 717 65th St., (1) $94,080 (2) 
$99,970 (3) $16,370; Leonard Paving Co. 
233 Bway., New York, (1) $94,199 (2) 
$100,618; EF. Gallagher, 490 Park Pl., (1) 
$94,772 (2) $101,508; Utilities Contg. Co., 
(3) $12,389; M. I. Sax, (3) $13,531; F. 
Donovan, (4) $4,749; T. B. Scott, 671 Hal- 
sey St., (4) $4,895; C. Gallagher, 745 Dean 
St. (4) $5,262; Brooklyn Alcatraz Asphalt 
Co., 407 Hamilton Ave., (5) $54,942; Boro 
Asphalt Co., 1301 Metropolitan Ave., (5) 
$55.841 (6) $13,588; Cranford Co., 152 9th 
St., (5) $56,227 (6) $15,042; Cleveland 
Trinidad Paving Co., Flushing, (6) $15,136. 
Noted Sept. 28. 

N. ¥., St. George — J. A. Lynch, pres. 
Richmond Boro, Boro Hall, opened bids Oct. 
5, repaving (1) roadway of Washington 
Ave. (2) roadway of Henderson Ave., 
bituminous concrete, from J. E. Donovan, 
2205 Richmond Terrace, Port Richmond, 
(1) $20,625, (2) $26,402; W. P. McDonald 
Sons, 17 West 42nd St., New York, (1) 
$21,490, (2) $26,937; J. Johnson Sons, 455 
3way., West New Brighton, (1) $25,060, 
(2) $31,133, Noted Sept. 28. 

La., New Orleans—Opened bids Sept. 19 
paving 55 streets. Unit prices will be pub- 
lished in Oct. 19 issue. Noted July 6. 

O., Cleveland—Cuyahoga Co. opened bids 
Sept. 30, paving Chagrin River Rd., 2,900 
lin.ft. 4 in. concrete gutter, 17,000 lin.ft. 
earth excav., 1,050 sq.yd. penetration con- 
crete, 16,300 sq.yd. Kentucky rock asphalt 
and 16,300 sq.yd. or 5 in. waterbound 
macadam, engrs. est. $73,260, from Romono 
Bros., c/o Pavers Exch., Society for Sav- 
ings Bldg., $58,403 and $71,503 ; O. C. Scott, 
Chagrin Falls, $60,610 and $70,805. Noted 
Sept. 21. 

0., Cleveland—Cuyahoga Co. opened bids 
Sept. 30, paving Noble Rd., 24,600 lin.ft. 
stone curb, 26,000 lin.ft. 4 in. vitr. tile 
gutter, 24,000 cu.yd. earth excav., 37,400 sq. 
yd, vitr. brick, 39,400 sq.yd. asphalt, 9,800 
cu.yd. concrete base, engrs. est. $274,075, 
trom Cleveland Trinidad Paving Co., The 
Arcade, $285,735, River Constr. Co., Scho- 
field Bidg., $288,940, General Asphalt Pav- 


ing Co. Cleveland, (street address not 
available), $289,648; Hilliard Rd., 7,650 
lin.ft. stone curb, 12,090 cu.yd. earth 


excav., 21,000 sq.yd. vitr. brick, 20,000 sq. 
yd. asphalt on concrete, (a) brick, (b) 
asphalt, engrs. est. $124,000, from High- 
way Constr. Co., Elyria, (b) $114,420, River 
Constr. Co., Schofield Brhdg., (a) $116,128, 
Gould & Maybach, 823 East 140th St., 
$118,398. Noted Sept. 21. 

O., Greenvile—W. R. Hawkins, dir. Pub. 
Serv., opened bids Sept. 29, paving Wayne 
Ave. from 5th to Sater Sts., 30 ft., 9,640 
sq.yd. brick on concrete, from W. Tice, 
Greenville, $36,065 ; McHugh Bros., Spring- 
field (street address not available), $43,- 
365; E. E. Studebaker, Greenville, $57,366. 

Michigan—State Hy. Dept., Lansing, 
grading and surfacing 10.514 mi. Assess- 
ment Dist. Rd. 444, Genesee and Lapeer 
Counties, from J. Caldwell, Columbiaville, 
$81,721; Saginaw Constr. Co., Saginaw, 


$93,349; J. A. McKay & Son 
(street address not available) 
Noted Sept. 21. 

Michigan—State Hy. Dept., Lansing, 
opened bids Sept. 28, grading and surfacing 
1,386 mi. State Trunk Line Rd. 35-9 Glad- 
stone Co., from Nebel Bros., Gladstone, 
$21,894; Delta Contg. Co. Escanaba, 
$23,573. Noted Sept. 21. 

Michigan—State Hy. Dept., Lansing, 
opened bids Sept. 29, grading 8.612 mi, 
Federal Aid Project 87, Wayne Co., from 
Fonty & Wolcott, Delta, O., $42,684; Col 
man & Harding, Detroit, (street address not 
available), $44,197; Hull & Donaldson, 
Dryden, $44,691 Noted Sept. 21. 

Michigan—State Hy Dept., Lansing, 
opened bids Oct. 1, grading and gravel 
surfacing 7.98 mi. Assessment Dist. Rd. 
384, lonia and Eaton Counties, from C. 
Barber, Cressy, $46,967; C. W. MecCreery, 
Ovid, $48,374; J. KF. Curtis, Bellevue, 
$50,469. Noted Sept. 21. 

Mich., Detroit—baving with one course 
concrete (1) 2,000 sq.yd. Alley 1577 (2) 
2,600 sq.yd. Alley 1578 (3) 550 sq.yd. Alley 
1579 (4) 550 sq.yd. Alley 1580 (5) 800 sq. 
yd. Alley 1581 (6) 550 sq.yd. Alley 1582 
(7) 870 sq.yd. Alley 1583 (8) 1,500 sq.yd. 
Alley 1584 (9) 1,500 sq.yd. Alley 1585 (10) 
1,600 sq.yd. Alley 1586 (11) 800 sq.yd. Al 
ley 1587 (12) 520 sq.yd. Alley 1588, from 
Otis Cement Constr. Co, 806 Hammond 
Bidg., (1) $5,630 (2) $7,239 (3) $1,542 (4) 
$1,579 (5) $2,112 (6) $1,831 (7) $2,376 (3) 
$4,205 (9) $3,980 (10) $4,611 (11) $2,259 
(iz) $1,838; R. J. Powelson Co., 6445 Iro- 
quois Ave., (1) $5,472 (2) $7,239 (3) $1,568 
(9) $4,086 (10) 94.535 (11) $2,300 (12) 
1,873; J. Porath, 34 McGraw Bldg, (1) 
Oyé ; H. Mincel, 4573 
Cooper St. (3) $1,529 (4) $1,575 (5) $2,097 
(6) $1,819 (7) $2,350; A. F Lester, 309 Sun 
an ser aeeee, (5) $2,083 (6) $1,806; G. 
Nunn, 09 3rd Ave., (7 $2,349 (8 4,236 
(10) $4,507 (11) s3236° . i arene 

Missouri—State Hy. Dept., Jefferson City, 
opened bids Sept. 29, (1) 7.523 mi, road 
from Warrenton to St. Cnarles, 18 ft., State 
Project Route 2, Sects. 72 and 73, St. 
Charles Co., (2) 12.452 mi. road from War- 
renton to St. Charles, 18 ft., State Project 
Route 2, Sects, 70, 72 and 73, St. Charles 
Co., (3) 18.255 mi. road from St. Charles 
to Warrenton, 18 ft., State Project 2, 
Sects., 66, 67, 72 and 73, St. Charles Co., 
(4) 5.803 mi. road from St. Charles to 
Warrenton, 18 ft., State Project Route 2, 
Sects. 66 and 67, St. Charles Co., (5) 
8.594 mi. State Project Route 1, Sects, 41 
and 42, 18 ft., Clay Co., from Godfrey- 
Meeker, St. Louis (street address not avail- 
able) (1) $279,658 (3) $637,458; Carter- 
ville Constr. Co., Carterville, (2) $515,192 
(3) $701,667 (4) $201,729; Moreno Burk- 
ham Constr. Co., Syndicate Trust Bldg., 
St. Louis, (3) $676,000; W. D,. Lonergan 
Constr. Co., New Madrid, (4) $184,203; 
Keeley Bros. Constr. Co., East St. Louis, 
Ill, (4) $184,873; Capitol Constr. Co., 
1207 Cherry St., Des Moines, la., (5) $343,- 
000; Koss Constr. Co., 2818 5th Ave., Des 
Moines, Ia., (5) $344,606. Noted Sept. 21. 

Missouri—State Hy. Dept., Jefferson City, 
opened bids Sept. 28, (1) 4.457 mi. road 
from North Kansas City to Gashland, 18 
ft., State Project Route 1, Sect 42, Clay Co., 
24,993 cu.yd. earth and 8,742 cu.yd. rock 
excav., 10.163 cu.yd borrow, 47,066 sq.yd. 
part cement concrete pavement, 3,100 lin.ft. 
concrete gutter, 316.2 cu.yd. concrete 
masonry, ete. (2) 4.469 mi. road from Hous- 
ton to Phelps Co. line, 24 ft., State Project 
Route 7, Sect. 78, Texas Co., 13,305 cu.yd. 
earth excav., 726 cu.yd. borrow, 123 cu.yd. 
concrete masonry, ete. (3) 3.163 mi. road 
from Springfield to Memphis, 16 ft., State 
Project Route 16, Sect. 37, Wright Co., 13,- 
168 cu.yd, earth and 540 cu.yd. rock excav., 
660 cu.yd. borrow, 8,763 cu.yd. 1 course 
gravel surface 4} mi. haul, 262,632 cu.yd. 
gravel additional 3} mi. haul, ete. (4) 4.929 
mi, road from Warrensburg to St. Charles, 
18 ft., State Project Route 2, Sect. 70, St. 
Charles Co., 48,262 cu.yd. earth excav., 51,- 
741 sq.yd. concrete pavement, 279 cu.yd. 
concrete masonry, etc., (5) 3.166 mi. road 
from Warrenton to St. Charles, 18 ft., State 
Project Route 2, Sect. 66, St. Charles Co., 
19,243 cu.yd, earth excav., 7,700 cu.yd. bor- 
row, 33,432 sy.yd. cement pavement, 216.3 
cu.yd, concrete masonry, etc., (6) 4.137 mi. 
road from North Kansas City to Gashland, 
24 ft., State Project Route 1, Sect. 41, Clay 
Co., 24,474 cu.yd. earth excav., 4,687 cu.yd. 
borrow, 43,686 sq.yd. part cement and con- 
crete pavyment, 254.7 cu.yd. concrete 
masonry, ete., (7) 4.636 mi. read on Kings 
Highway, 16 ft., State Project Route 25, 
Sect, 2, Perry Co., 13,681 cu.yd. earth 
excav., 13,341 cu.yd. gravel, furnished at 
siding, 13,341 cu.yd. 1 course gravel sur- 
face 4 mi. haul, 96,216 cu.yd. gravel ad- 
ditional 4 mi. haul, etc., (8) 2.958 mi. road 
east and west of State Road, 18 ft., State 
Project Route 10, Sect. 26, Chariton Co., 
20,509 cu.yd. earth excav., 8,434, cuyd: 


Detroit 
$98,933 
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sledged stone base, 8,434 cu.yd. sledged 
stone base 4 mi. haul, 101,217 cu.yd. sledged 
stone base additional 4 mi. haul, 937 cu.yd. 
waterbound macadam, 937 cu.yd. water- 
bound macadam 3 mi. haul, 11,246 cu.yd. 
waterbound macadam additional 4 mi. haul, 


3.514 cu.yd. crushed stone quarry, 3,514 
cu.yd, crushed stone 4 mi, haul, 42,174 
cu.yd. crushed stone additional 4 mi. haul, 


73,414 gal. bituminous binder refined tar, 
163.4 cu.yd. concrete masonry, etc, (9) 
4.943 mi. road from Nevada to Eldorado 
Springs, 24 ft., State Project Route 26, Sect. 
6, Vernon Co., 14,160 cu.yd. earth excav., 
1,009 cu.yd. borrow, 2,562.8 cu.yd, concrete 
masonry, ete., (10) 2,637 mi. road from 
Warrenton to St. Charles, 24 ft., State Proj- 
ect Route 2, Sect. 67, St. Charles Co., 15,091 
cu.yd. earth excav., 3,371 cu.yd. borrow, 
1.507 cu.yd. concrete masonry, 27,848 sq.yd. 
concrete pavement 18 ft. wide, etc. (11) 
4.886 mi, road from Raymondville north- 
ward, 24 ft., State Project Route 7, Sect. 
77, Texas Co., 19,482 cu.yd. earth and 1,320 
cu.yd, rock .excav., 490 cu.yd. sub base, 
184.9 cu.yd. concrete masonry, etc., (12) 
2,216 mi. road from Mt. Sterling to Rose- 
bud, 24 ft., State Project Route 12, Sect. 
44, Gasconade Co., 8,969 cu.yd, earth and 
1,673 cu.yd. rock excav., 159.7 cu.yd. con- 
crete Masonry, etc., (13) 0.341 mi, road on 
Kings Highway, 26 ft., State Project Route 
25, Sect. 22, Cape Girardeau Co., 2,493 
cu.yd, earth excav., etc., (14) 5 mi. road 
from Versailles to Linn Creek, 12 ft., State 
Project Route 5, Sect. 56, Morgan Co., 264 
cu.yd, grading per 100 ft. station, 10,275 
cu.yd, 1 course gravel surface 4 mi. haul, 
56.646 cu.yd. gravel additional 4 mi, haul, 
10,275 cu.yd. screening gravel, etc., (15) 
3.783 mi road from Warrenton to_ St. 
Charles, 18 ft., State Project Route 2, Sect. 
73, St. Charles Co., 31,895 cu.yd. earth 
excay., 880 cu.yd. borrow, 39,660 sq.yd. part 
cement concrete pavement, 2,000 lin. ft. con- 
crete gutter, 253.1 cu.yd. concrete masonry, 
ete., (16) 4.943 mi. road to Humansville, 
northwardly and southwardly, 24 ft., State 
Project Route 13, Sect. 46, Polk Co., 13,285 
<u.yd, earth excav., 10,556 cu.yd. 1 course 
gravel surface 4 mi. haul, 34,820 cu.yd. 
gravel additional 4 mi. haul, 10,556 cu.yd. 
screening gravel, etc. (17) 1.687 mi. road 
from Monett to Springfield, State Project 
16, Sect. 19, Lawrence Co., 16,312 cu.yd. 
earth excav., 17,873 sq.yd. part cement con- 
crete pavement, 117.6 cu.yd. concrete ma- 
sonry, etc. (18) 2.764 mi. road from Mex- 
ico eastwardly, 24 ft., State Project Route 
22, Sect. 9, Audrain Co., 8,239 cu.yd. earth 
excav., 7,917 cu.yd. 1 course gravel fur- 
nished at siding, 7,917 cu.yd. gravel surface 
4 mi. haul, 55,513 cu.yd. gravel additional 
4 mi. haul, ete. (19) 3.22 mi. road from 
Novinger westwardly, 14 ft., State Project 
Route 6, Sect. 38, Adair Co., 16,301 cu.yd. 
earth excav., 9.299 cu.yd. 1 course gravel 
furnished at siding 9,299 cu.yd. surface 43 
mi. haul, 118,817 cu.yd. gravel additional 3 
mi, haul, ete. (20) 4.928 mi, road on Kings 
Highway, 26 ft., State Project 25, Sect. 20, 
Cape Girardeau Co., 34,915 cu.yd. earth 
and 2,062 cu.yd. rock excav., 169.4 cu.yd. 
concrete masonry, etc. (21) 4.377 mi, road 
on Kings Highway, 26 ft., State Project 25, 
Sect. 21, Cape Girardeau Co., 30,674 cu.yd. 
earth excav., 123.7 cu.yd. concrete masonry, 
etc. (22) 2.569 mi. road through Edinburg 
Special Rd. Dist., 18 ft., State Project Route 
6, Sect. 22, Grundy Co., 12,093 cu.yd. earth 
excaVv., 7,325 cu.yd. sledged stone base, 7,325 
cu.yd. sledged stone base 4 mi. haul, 121,998 
cu.yd. sledged stone base additional 4 mi. 
haul, 813 cu.yd. waterbound macadam, 813 
cu.yd. waterbound macadam 4 mi. haul, 
13.548 cu.yd. waterbound macadam addi- 
tional 3 mi. haul, 3,052 cu.yd. crushed stone 
furnished at quarry, 3,052 cu.yd. crushed 
stone 3} mi, haul, 50,786 cu.yd. crushed stone 
furnished additional 4 mi. haul, etc. (23) 
4.789 mi. road east and west through Shan- 
non Co., 24 ft., State Project Route 2, Sect. 
60, Shannon Co., 39,277 cu.yd. earth excav., 
13,933 cu.yd. 1 course gravel surface 4 mi. 
haul, 73,754 cu.yd. gravel additional 3 mi. 
haul, 73,933 cu.yd. screening gravel, 189.9 
cu.yd. concrete masonry, ete. (24) 1.657 mi. 
road from Monticello eastwardly, 24 ft, 
State Project Route 6, Sect. 60, wis Co., 
10,819 cu.yd. earth excav. 4,770 cu.yd, gravel 
at siding, 4.770 cu.yd. 1 course gravel sur- 
face 3 mi. haul, 237,989 cu.yd. gravel addi- 
tional 3 mi. haul, 106.8 cu.yd. concrete ma- 
sonry, etc. (25) 4.931 mi. road from Alton 
eastwardly, 24 ft., State Project Sect. 4, 
Oregon Co., 40,078 cu.yd. earth excav., 125 
cu.yd. borrow, 239.1 cu.yd. concrete_ ma- 
sonry, etc. (26) 2.36 mi, road from Loose 
Creek eastward and westward, 16 ft., State 
Project Route 7, Sect. 38, Osage Co., 15,960 
cu.yd. earth and 1,767 cu.yd. rock excav., 
6.956 cu.yd. gravel surface course, mi. 
haul, 41,867 cu.yd. gravel additional! mi. 
haul, etc. (27) 3.74 mi. road from Warren- 
ton to St. Charles, 24 ft., State Project 












Route 2, Sect. 72, St. Charles Co., 25,461 
cu.yd., earth excav., 13,100 cu.yd. borrow, 
39,430 sq.yd. concrete pavement, 18 ft. wide, 
74 in,, at edges, etc. (28) 4.018 mi. road 
from Fremont westwardly, 24 ft., Carter 
Co., 26,675 cu.yd. earth excav., 11,692 cu.yd. 
1 course gravel surface 34 mi. haul, 123,041 
cu.yd, gravel additional 4 mi. haul, 11,692 
cu.yd, screening gravel, etc., from 

Capitol Constr. Co., 1207 Cherry St., Des 
Moines, Ia., (1) $190,824 (6) $150,185. 

Koss Constr. Co., 2818 5th Ave. Des 
Moines, Ia., (1) $190,869. 

J. O. Patterson, 311 Ridge Bldg., Kansas 
City, (1) $192,798. 

Cooper Constr. Service Co., St. Louis 
(street address not available), (2) $9,113 
(11) $21,167 (12) $11,692 (23) $44,806 (28) 
$38,353. 

Summerfield-Jones Co., Springfield (street 
address not available), (3) $39,959. 

_M. E. Gillioz, Monett, (3) $44,893 (7) 
ovat (14) $19,093 (16) $30,590 (17) 

EK. A. Luck, Black Rock, Ark., (3) $84,188. 

Godfrey-Meeker, St. Louis (street address 
not available), (4) $178,490 (5) $102,349 
(10) $82,962 (15) $148,048 (27) $139,610. 

Moreno-Burkham Constr, Co., Syndicate 
Trust Bidg., St. Louis, (4) $200,386 (5) 
$103,843 (10) $81,782 (27) $146,100. 

Unit Constr. Co., Title Guaranty Bldg., 
St. Louis (4) $211,736 (15) $157,443 (27) 
$159,824. 

Frazier-Davis Constr. Co., Arcade Bldg., 
St. Louis, (5) $130,140 


P. P. Young, R.F.D.6, St. Joseph, (6) 
$155,970. 

Cook-O’Brien Constr. Co., 305 Ry. Exch. 
ee Kansas City, (6) $164,511 (9) 


G. P. O'Reilly & Co., St. Louis (street ad- 
dress not available), (7) $43,006 (13) $2,195 
(18) $48,902 (21) $14,495. 

Kiefner Mecker-Geile & Endres, Perry- 
ville, (7) $46,556. 

E, C. Johnson, Carrollton, (8) $90,365. 

Moss & Moss, Nevada, (9) $14,430. 

Easley Bros., Aurora, (9) $15,755 (16) 
$38,594. 

W. D. Lonergan Constr. Co., New Madrid, 
(10) $82,438. 

Doehla & Kolkmeyer, 
(12) $11,152 (26) $19,253. 
J. P. Sparks, Washington, (12) $11,882. 
Vandivort, Hartle & Bedwell, Jackson, 

(13) $1,265 (20) $21,147 (21) $13,086. 

L. Penzel, Jackson, (13) $1,318 (20) 
$20,953. 

Wassman Constr. Co. Kansas_ Cit 
(street address not available), (14) .$16,107. 

Felix Kersting Co., Jefferson City, (14) 
$23,229 (26) $23,243. 

Burham Constr. Co., St. Louis (street ad- 
dress not available), (15) $157,068. 

Baker & Koontz, Carthage, (17) $47,451. 

Springfield Constr. Co., Springfield (street 
address not available), (17) $67,421. 

J. L. Simmons, La Plata, (19) $59,514. 

A. C. Brown, Jefferson City, (20) $40,534 
(21) $26,608. 

Harrison Constr. Co., Des Moines, Ia., 
(street address not available), (22 
$72,633. 

Millin Constr. Co., Springfield, (street 
address not available), (23) $48,782. 

Davis Constr. Co., Imboden, Ark., (23) 
$50,665 (28) $43.839. 
$ Peaerege- rane, Jacksonville, (24) 
37,561. 

W. F. Plummer, Inc., 536 Monroe S8t., 
Springfield, (25) $32,932. 

Cook & O’Brien, Kansas City (street ad- 
dress not available), (25) $33,106. 

J. Pope, Jefferson City, (26) $17,259. 
Noted Sept. 21. 

Mo., St. Louis—Bd. Pub. Serv., City Hall, 
opened bids Oct. 3, from F. A. Stiers 
Constr. Co., 4500 Enright St., recutting 
old granite block and supplying new 
granite where needed, ete. ao 5,000 ft. 
Bway. from Chippewa to Arsenal Sts., 
21,570 sq.yd. recut granite block bed course 
grouting, $4.25 per sq.yd., 3,610 cu.yd. con- 
crete, 8.50 etc., total $120,698. Noted 
Sept. 28. 

Tex., Lufkin—Angeline Co. grading and 
gravel surfacing 9.72 mi. State Highway 7, 
16 ft., 12.87 acres clearing 40,257 cu.yd. 
borrow, 1,165.46 cu.yd. concrete, 39,586 
cu.yd. roadway, 73,673 gal. asphalt. 1,227 
cu.yd. trap rock, 104,050 Ib. reinforcing 
20,465 cu.yd. gravel surfacing. from_J. 8S. 
Moore & Sons, Lufkin, $170,317; J. Thom- 
son, San Augustine, $170.589; Cook & 
Arrington, Crockett, $200,511. Engrs. est. 
$162,856. 

Calif. Fresno—Improving Mono 8t. be- 
tween Van Ness and P Sts., (a) 86,040 
sq.ft. grading (b) 80,159 ft. asphaltic pave- 
ment (c) 5,645 ft. concrete gutter (d) 3,247 
ft. concrete curb, from Thompson Bros., G 
and Divisadero Sts. (a) $0,0525 (b) 
$0.2185 (c) $0.33 (d) $0.65; California Rd. 
and Street Impvt. Co., Bank of Italy Bldg., 
(a) $9.058 (b) $0.219 (c) $0.35 (d) $0.60. 
Noted Sept. 14. 


Jefferson City, 
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Calif., Lindsay — Improvin; Var 
streets, (a) 6,000 cu.yd. grading ()\ 0! 
000 ft. 14 in. warrenite on 24 j: 
concrete (c) 41,000 sq.ft. conc; Se 
(d) 5,100 lin.ft. concrete curb (+) 57,0075 
concrete walks, from Clark & Heme 
Constr. Co., 38 South Sutter St. si,q0°% 
(a) $1.88 (b) $0.222 (c) $0.28) (4) en 
(e) $0.21, total $125,413; Federal co” 
Co., Call Bldg., San Franciseo « aaa 
(b) $0.249 (c) $0.27 (d) $0.64 
total $134,987; Valley Paving « 
Co., Visalia, (a) $1.95 (b) $0.243 (, 
(d) $0.60 (e) 

Sept 7. 

Calif., San Diego—Improving 14th 
161,910 sq.ft. 14 in. bituminous concrer,~ 
4 in. concrete, 269 ft. curb, etc., from G R 
Daley, Owl Bldg., $35,884; Fairc! si 
more-Wilton Co., Pacific Electric Bidg 
Angeles, $38,627; California Constr. 
Granger Bldg., $41,246. , 

Que., Montreal—Opened bids for sige. 
walks on St. Lawrence St. from Canadia, 
Pacific Ry. to Isabeau St., incl. (1) 8155 
sq.yd. grading (2) 8,152 sq.yd. stone foun. 
dation (3) 8,152 sq.yd. concrete (4) 8.15) 
sq.yd. wearing surface, from Leger ¢ 
Lamoreux, 78 Bernard St., (1) $1 (2) 307, 
(3) $1 (4) $0.74, total $28,393, Rondou 
Corlier & Co., 3506 Christophe Colom) St 
(1) $0.50 (2) $0.50 (3) $1.45 (4) 31, total 
$28,516, F. Lapan, 601 Lacordaire St, (1) 
$0.65 (2) $0.75 (3) $1.60 (4) $0.75. “total 
21,085; also asphalt pavements on (a) st. 
Emelie St. from Atwater to Bourget Sts’ 
incl. (1) 2.500 sq.yd. grading, (2) 250) 
sq.yd. concrete foundation, (3) 2,500 sq.yd 
3 in, asphalt, (b) De Villiers St. from Monk 
Blvd. to Rielle St., (1) 7,950 sq.yd. grading 
(2) 7,950 sq.yd. concrete foundaton, (3) 
7,950 sq.yd. 2 in. asphalt, from Sicily As- 
phaltum Paving Co., 60 St. Viateur St., (a1) 
$0.95 (a2) $1.64 (a3) $1.77, total $11,270 
(b1) $1 (b2) $1.75 (b3) $1.73, total $45,868) 
B. Frault, Ltd., 2855 Rosemount Blvd., (al) 
$1 (a2) $1.75 (a3) $1.75, total $11,400, (b1) 
$1.10 (b2) $1.75 (b3) $1.75, total $46,675 
Quinlan, Robertson & Janin Ltd., 52 Duluth 
S115 ea) $030 wtie (a3) $1.85, total 

,175, (b 90 (b2 1.7 bi 7 
total $43,949. aon yo Ti, 

CONTRACTS AWARDED 

Connecticut—State Hy. Dept., Hartford 
to Mascetti & Holley, 561 South Main st. 
Torrington, paving 25.222 ft. New Litch. 
field Rd., 20 ft., in Litchfield and Torring- 
ton, 11,000 cu.yd. concrete, 11,800 cu.yd 
earth excav. and borrow, 4,300 ecu.yd. rock 
excaVv., 3,500 cu.yd. 12 in. stone base, $128.- 
251, 5,300 ft. Washington Rd., 16 ft., in 
Bethlehem, 9,425 sq.yd. 7 in. native ston 
macadam, etc., $17,376; to A. Vito Constr. 
Co., Norwich, paving 4,050 ft. Pendletor 
Hill Rd, 16 ft., in Voluntown, 7,270 sq.vd 
7 in, native stone macadam, 1,800 cu.yd 
earth and 200 cu.yd. rock excav., etc., $13,- 
014, 6,075 ft. Pendleton Hill Rd., 16 ft., in 
North Stonington, 11,000 sq.yd. 7 in. nativ 
stone macadam, 3,700 cu.yd. earth and 500 
cu.yd. rock excav., $18,093; to J. Arborio 
82 Church St., New Haven, 8,000 ft Had- 
lyme Rd., 16 ft., in Lyme, 14,684 sqyd, 7 
in, native stone macadam, etc., $25,203; to 
Lane Constr. Co., 37 Colony St., Meriden, 
4,272 ft. North Main St., 16 ft., in Essex 
7,840 sq.yd. 7 in. native stone macadam, 
ete., $12,300; to Holbrook Co., New Lon- 
don, 2 span concrete deck girder bridg 
over Quinnipiac River, North Haven, $1).- 
213. Noted Sept. 14. 

N. ¥., New York—See ‘‘Sewers.” 

N. ¥., New York—J. Miller, pres. Man- 
battan Boro, Municipal Bldg., to P. J. 
Kearns Contg. Co., 2306 Creston Ave. 
widening and repaving 57th St. $18,530, 
25th st. $15,418, 26th St. $14,717, 20th St. 
$29,211; to Brusstar Constr. Co., Harlem 
River and 150th St., 30th St. $14,080. 
Noted Sept. 28. 

Pa., Beaver—Paving with vitr. brick (1) 
Insurance St. (2) Corporation St. (3) Col- 
lege Ave. to McDonald & Hartman 
Rochester, (1) $6,053, (2) $4,455; to A. 
Dahl, Ellwood City, (3) $25,346. Noted 
Sept. 7. 

Del., Wilmington—Newcastle Co. grading 
and constructing 2 mi. road from Fairview 
School to Pleasant Hill, 16 ft., asphalt 
penstraten on waterbound macadam, ' 
. J. Hollingsworth & Co., Marshallton, 
$57,793. Noted Sept. 21. 

Maryland—State Rds. Comn., Baltimore, 
paving sections of State Highway, Contr. 
CL-31, to Thomas, Bennett & Hunter, West- 
minster, $84,098; Contr. BC-42, to Balti- 
fore Asphalt Block and Tile Co., 132! 
North onroe St., Baltimore, $33,950: 
Contr. P-39, to G. B. Mullen, 1296 Upshur 
St., Wash., D. C., $121,348; Contr. SM-21. 
to St. Marys Constr. Co., Mechanicsville 
$16,037; Contr. D-28, to Holt Constr, (0 
Federalsburg, $34,934. Noted Sept. 7. 

Md., Baltimore—Bd. of Awards, grading 
curbing and paving with sheet asphalt, |! 
x 1, 1-3-6 concrete base, Lombard, Harvey, 
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sreets and Roads (Continued) 
and Ann Sts., East Ave. and _Calver- 








Rd. to P. Flannery & Sons, Harford 
iy and.)6«625th )=6St., Baltimore, $74,767, 
Noted Sept. 14. 

Virginia—State Hy. Dept., Richmond, 


nerete paving 6.43 mi, Richmond-Peters- 
ig Turnpike from Falling Creek to Dutch 
~» to C. M. Henley, 23 South Beech St, 
“nmond, $170,784; 6.27 mi. Louisa Rd. 
22 ft. to L. R. Colbert, Richmond, 
( et address not, available), $199,590. 

‘“w. Va., Charleston—Paving with asphalt 
south Ave, to Board & Haley, 1012 Vir- 










ginia Ave., $52,826. 
North Carolina — State Hy. Dept., Ra- 
igh, grading, reconstrucing old macadam 


halt surfacing 10.64 mi. State Proj- 
. New Hanover Co,, to Southern 
» Paving Co., Real Estate Exch. Bldg., 
Richmond, Va., $181,824; clearing and 
grading 3.84 mi. State Project 847, Me- 
lowell Co. to C, W. Lacy, Wilmington, 
s85.374. Noted Sept. 14. 

Ohio—Dept. Highways and Pub. Wks., 
Columbus, grading, bridging and paving 
1.985 mi, Sect. “K-2" Cincinnati-Chillicothe 
Rd, Clermont Co., bituminous macadam 
tar, to C. J. Nible, Westboro, $44,801; 
1.22 mi. Sect. “S-1,"" Newark-New Lexing- 
ton Rd., Perry Co., bituminous macadam 
tar. to W. F. Payne, Springfield (street 
address not available), $33,590; rein.-con. 
girder bridge on Sect. ‘“L-2” Columbus- 
Portsmouth Rd., Pike Co., to Chillicothe 
Constr. Co. Chillicothe, $3,693, Noted 


Oct. 5. 

0., Cineinnati—Hamilton Co. improving 
Willey Rd., ete., waterbound macadam, to 
J. Ruebel Constr. Co., 1872 Hanfield St., 












$30,436. Engrs. est. $36,237. Noted 
Oct. 5. 

0., Cineinnati—Hamilton Co. improving 
Compton Rd. 217 from west corporation 


line of Mt. Healthy to Cincinnati-Brook- 
vile Rad. TCH 40, 16,000 cu.yd. earth 
exeav., 23,500 sq.yd. bitoslag, to Scully 
Bros.. 242 Lorraine Ave., $113,357. Engrs, 
est. $113,793. , 

0., Columbus—W. H. Duffy, dir. Pub. 
Serv., grading, curbing, laying water serv- 
ces and sewer connections and paving 550 
ft. North St. and 2,378 ft. Dunedin Rd., 
both 60 ft. wide, asphalt, to B. F, Patterson, 
1214 Neil Ave., 7,180 and $61,000 re- 
spectively; 441 ft. Pembroke Ave., 50 ft., 
asphalt, to A. J. Pugh, 401 Commerce Bldg., 
$5,133; 161 ft. Morgan St., 40 ft., brick, and 
alley west of Linwood Ave., from alley 
north of Fair to Madison Aves., to R. J. 
Dienst, 480 South 5th St., $3,148 and $1.319 
respectively; 410 ft. alley west of Linwood 
Ave. from Mound to Fulton Sts., 25 ft., con- 
crete, to Federal Paving Co., Columbus, 
(street address not available), $2,686. 
Noted Sept. 28. 

0., Warren—Trumbull Co. paving 34 mi. 
Nelson-Moser Rd., 16 ft., Braceville Twp., 
bituminous macadam, to F. Mango, Niles, 
$44,375. 

Michigan — State Hy. Dept., Lansing, 
grading and surfacing 1.855 mi. State 
Trunk Line Rd. 32-4, Sect. D, Montmorency 
Co., to Louks & Fenton, Whittemore, $27,- 
316. Noted Sept. 28. 

Michigan — State Hy. Dept., Lansing, 
erading and surfacing 1.281 mi. Federal 
Aid Project 91, Berrien Co., to Municipal 
Contg. & Supply Co. Gary, Ind., $25,369. 
Noted Sept. 21. 

Mich., Springwells—See “Sewers.” 

Wis., Milwaukee—Grading 40, 100 cu.yd. 
44th, 45th, 46th, 47th, 48th, 49th, 50th, 
5lst, Hodley and Locust Sts.,to A. Schroeder, 
Jr, 1461 Green Bay Ave., $20,080; Pease 
St., 3,047 sq.yd. concrete paving and 10,517 
sq.ft. cement walks, to G. Czerwinski, 376 
16th Ave. $9,855; 1,442 sq.yd. concrete 
paving in alley, to J. Weiber & Son, 878 
Franklin PL, $38,763; 8,034 sq.yd. concrete 
paving, ete., in allevs, to J. Bluhm & Son, 
164 Burleigh St., $20,553; 3,253 sq.yd. con- 
crete naving in alleys, to A. E. Retzloff, 948 
4th St., $8,529, 

Ta., Davenport—To Central Eng. Co., 711 
Putnam Bldg., grading and concrete paving 
Federal Aid Project 185, River to River Rd. 
from here, northwest, 53,744 sy.yd., Type A 
concrete, ete., $153,099, Federal Aid Project 
54, Davenport-Durant Rd. from Muscatine 
Co, line east, 57,584 sq.yd. Type A concrete, 
ete., $155,904, Sect. B, Div. 9, Federal Aid 
Projeqt 55, Davenport-Harrison St.-New 
a rty Rd., northwest of here, 79,749 sq.yd. 
pee A concrete, etc.. $228,279, Sect. C. 

'v. 4, Federal Aid Project 55, from Le 
Ta re southwest toward here. 51,640 sq.yd. 
coe A concrete, etc., $144,486: to Thomp- 
Att « McDaniel, Wanello, grading Federal 
= Project 185, 40,245 cu.yd, earth, 2,339 
hyd. macadam excav., etc., $14,385. 
4 “an. Garnett—Anderson Co. will gravel 
lap, > 4, King of Trails Rd., 18 ft., by da 
- $32,429. Former bids rejected. J. 

» irons, Garnett, engr. 

12 D., Aberdeen—Paving with rein.-con. 
~'1 Ave. S. E, between Main and Kline 


Sts., 5th St S. E. between Lincoln and 
Kline Sts. and one block on Railway Ave., 
to C, H. Atkinson Paving Co., Watertown, 
$2.35 per sq,yd. 

Missouri—State Hy. Dept. at div. office, 
Benton, surfacing 7.329 mi. road from 
Sikeston east and west, 16 ft., Federal Aid 
Project 5, Scott Co., to N. Davis, Sikeston, 
$60,577. Noted Aug. 3. 

Missouri—State Hy. Dept. at div. office 
Kennett, 5.801 mi. road from Weite Oak 
northwardly, 24 ft., Federal Aid Project 
183 B, Dunklin Co., and 8.426 mi, road 
from Kennett northeastwardly, 16 ft. 
Federal Aid Project 183 C, Dunklin Co., 
to W. A. Leach, Poplar Bluff, $68,541 and 
$149,689 respectively. Noted Aug. 3. 

Missouri—State Hy. Dept. to Keokuk, 16 
ft., Federal Aid Project 171, Clark Co., to 
Henderson & Washam, Jacksonville, $60,- 
957. Noted Oct. 5d. 

Tex., Ft. Worth — Constructing 3} mi. 
Central Ave., 30 ft., 13,000 sq.yd. 2 in. 
Uvalde rock asphalt on 5 in. concrete, 
4.000 lin.ft. concrete curb and gutter, and 
3 mi. Bryan Ave. from Rosedale to Rail- 
road Ave., 26-30 ft., 13,200 sq.yd. 2 in. 
Uvalde rock asphalt on 5 in. concrete, 
7.920 lin.ft. concrete curb and gutter, to 
Genl. Constr. Co., Cotton Exch. Bldg., 
$41,080 and $44,880 respectively. Engrs. 
ests. $40,000 and $41,000 respectively. 

Tex., Ft. Worth—Tarrant Co. gravel sur- 
facing 1.17 mi. Mansfield Arlington Rd. and 
4.54 mi. Matlock Rd., 14 ft., to McCoy & 
Richardson, Arlington, $25,324; paving with 
1 in. cold mixed rock asphalt, 1,535 ft. 
Main St. in Grapevine, Tex., from College 
to Wall Sts., 40-45 ft., to Genl. Constr. Co., 
Cotton Exch., $8,060. 

Tex., San Angelo—Paving with inverted 
penetration bituminous macadam, curbing 
and guttering 5 mi. Chadbourne, Beaure- 
gard and other streets, 20 ft., to Metcalfe, 
Metcalfe & Thompson, San Angelo, crushed 
stone, $33,600; to T. Montgomery, San 
Angelo, curbing and guttering, $5,000; to 
J. E. Ward, 224 South Lancaster St., Dal- 
las, asphalt and trap rock screenings, $32,- 
950. Engrs. est. $150,000. 

Tex., Wellington — Paving 10,500 sq.yd. 
various streets with brick, to Panhandle 
Constr. Co., Corsicana, $3.57 per sq.yd., 
total $37,485. Noted Aug. 10. 

Tex., Winters—Paving, curbing, gutter- 
ing. preparation of subgrade, etc., on Main 
and Post Office Sts., 24 in. brick, to Janes 
Constr. Co., Dallas, (street address not 
available), $24,397. Engrs. est. $25,000. 
Noted Sept. 14. 

New Mexico—State Hy. Comn., Santa Fe, 
gravel surfacing Federal Aid Project 14-B, 
between Tesuque and Pajuaque, Santa Fe 
Co., and 9.318 mi. Federal Aid Project 72, 
between Pecos and Rowe, San Miguel Co., 
to Peterson, Shirley & Gunther, 1102 Wood- 
man of the World Bldg., Omaha, Neb., 
$10,834 and $72,770 respectively plus 10 
per cent for engineering and contingencies. 
Noted Sept. 7. 

Wash., Spokane—Paving i 19th Ave. 
from Rockwood to Grand Sts., 40 ft., to 
G. H. Weller, North 618 Madelia_ St., 
$15,500, engrs. est. $12.200; 3 mi. Indiana 
Ave. from Division to Hamilton Sts., 40 ft., 
asphalt on crushed rock, to C. M. 
Constr. Co., East 127 Misston St. 
engrs. est. $27,800. 

Calif., Berkeley—Paving Telegraph Ave. 
from south city limits and Dwight Way, 2 
in. asphaltic concrete surface on 5 in. as- 
phaltic concrete, to Oakland Paving Co., 


Payne 
$24,349, 


5000 ere Oakland, $94,687. Noted 
Oct. e 
Calif., San Franciseo—Improving Col- 


lingwood St. between 21st and 22nd Sts., 
ete., to Eaton & Smith, 407 11th St., $70,700. 
Noted Sept. 28. 

Que., Montreal — To Sicily Asphaltum 
Paving Co., 60 St. Viateur St., paving 5,150 
sq.yd. Greene Ave., 3 in. asphalt, $27,965; 
to B. Brault Ltd., 2855 Rosemount Blivd., 
4,080 sq.yd. Cartier St., 3 in. asphalt, $19,- 
222, 3.640 sq.yd. St. Valier St., 2 in. as- 
halt, $17,091, 2,650 sq.yd. Sheppard St., 2 
n. asphalt, $11,523, 8,400 sq.yd. Rouen Ave., 
3 in. asphalt, $46,814; to Quinlan Robert- 
son & Janin Ltd., 52 Duluth Bldg., paving 
3,100 sq.yd. Bericourt St., 2 in. asphalt, 
$16,564, 8,600 sq.yd. Hadley St., $39,500; 
to E, Lapan, 601 Lacordaire Ave., con- 
crete sidewalks, 2,500 sq.yd. Rosemount 
Blivd., 5 ft., $10,268, 4,100 sq.yd. mer St., 
5 ft., $18,314; to Duranceau & Duranceau, 
152 Hamilton St., 1,100 sq.yd. Clarke St. 
5 ft., $5,790, 2,400 sq.yd. Beaubien St., 6 
ft., $10.560, 3,081 sq.yd. Maplewood Ave., 4 
ft., $15,365; to Rondou, Corlier & Co., 3506 
Christophe Colomb St., 980 sq.yd. Drolet 
St., 6 ft., $5,121, 1,084 sq.yd. Jarry St., 5 
ft., $6,762. Noted Sept. 28. 

Ont., Barrie—A. W. Smith, town clk., 
and James, Proctor & Redfern, engrs., 36 
Toronto St., Toronto, 15,000 sq.yd. bitulithic 
pavement on concrete, with concrete curbs 
and Gia ,to Warren Bituminous Paving 
Co., 54 University Ave., Toronto. Engrs. 
est. $50,000. Noted Sept. 7. 


Ont., Burlington—Conc,. ete pavement. on 


8.000 sq.yd., Burlington Ave. to Frid 
Constr. Co., Clyde Blk., Hamilton, Engrs. 
est. $30,000 

Ont., Toronto—F. Barbar, engr. York 


Twp. 40 Jarvis St., 4 mi. 4-6 ft. concrete 
sidewalks with 6 x 18 in. curb on King 
Edward Ave. and Vaughan Rd. to A. 
Johnson 35 Burgess <Ave., Windermere 
Ave., to Vath Contg. Co., 9 Garnock Ave., 
Greendale, Thornhill and Woodmount 
Aves., to P. Licastro, 1423 Dufferin St., 
Livingston, Corbett and Summitt Aves., to 
S. Simpson, c/o engineer, Poulton _Ave., to 
H. S. Walton, 60 Gamble Ave. Total est. 
$30,000. Noted Sept. 7. 

B. C., Prince Rupert—Grading 5,531 ft. 
4th and 5th Aves., to C. Lundquist Prince 
Rupert, $22,059, paving, new sidewalks, 
moving Water mains, ete., on above project, 
to be done by day labor. F. J. Whittaker 
city engr. Noted Aug. 24. 


Industrial Works 


PROPOSED WORK 

N. ¥., Buffalo—Birk-Notman Motor Co., 
Inec., 828 Main St., plans 1 story, 50 x 150 
ft., concrete, brick and steel garage, Hertel 
and Delaware Aves. $40,000. 

N. Y.. New York—New York Edison Co., 
130 East 15th St.. soon takes bids 3 story, 
44 x 123 ft. brick, steel and concrete 
power house, plain foundation, 10-12 Stone 
St. $150,000. W. Whitehill, 709 6th Ave., 
archt. E. M. Van Norden, 130 East 15th 
St., engr. Noted July 13. 

N. Y., White Plains—New York Tele- 
phone Co., 15 Dey St., New York, having 
plans prepared by McKenzie, Voorhies & 
Gmelin, archts. and engrs., 342 Madison 
Ave., New York, 2 story, 155 x 205 ft. auto 
service and repair shop, brick, steel and 
concrete, plain foundation, White Plains 
Rd. $200,000. 

Pa., Clarion — Berney-Bond Glass Co., 
plans to rebuild brick and steel factory 
recently destroyed by fire. $400,000. Engi- 
neer not announced. 

Pa., Coraopolis—Vulcan Refining Co., 
having plans prepared by E. C. Dilworth, 
engr., 302 Walsh Bldg., Pittsburgh, 1 story, 
56 x 60 ft. steel boiler house, 

Pa., Pittsburgh—Hubbard Co. Granite 
Bldg., having plans prepared for additions 
and new buildings, 1 story, 63rd and Butler 
Sts. Private plans. 

Pa., Scranton—T. F. Leonard Estate. 
505 Lackawanna Ave., takes bids about 
Nov. 1, for 2 story, 80 x 130 ft. concrete, 
brick and steel garage, Adams Ave. Archi- 
tect not announced. 

Pa.. Williamsport—Demarest Silk Co., 
606 Railway St., plans 3 story and _ base- 
ment, concrete, brick and steel addition to 
mill, Railway St. $100,000. 

W. Va., Clarksburg—Clarksburg Ice & 
Storage Co., plans 1 story, 50 x 120 ft ice 
plant. $50,000. Architect not selected. 

W. Va., Clarksburg—Carmichael Motor 
Co. having preliminary plans prepared by 
E. J. Wood & Son, archts., Lowndes Bldgzg., 
2 story and basement, 83 x 126 ft., rein.- 
con., brick. stone, steel and tile, garage, 
€th St. $65.000. 

La., Rayville—Plans to vote on $150,000 


bonds for new municipal electric light 
plant. 
Tenn., Knoxville—Hall-Tate Co., North 


Gay St., plans 75 x 125 ft. factory, West 


Jackson Ave, $150,000. Architect not se- 
lected. 
Tenn., Knoxville—Mahan—Kerr Motor 


Co., Market St., having plans prepared by 
Barber & McMurry, archt. and engrs., Bur- 
well Blidg., 3 story and basement, 90 x 
100 ft.. garage and show room, Market and 
Cumberland Sts. $150,000. 

o.. Steubenville — Pennsylvania-Ohio 
Power & Light Co., 2521 East Boardman 
St.. Youngstown, plans new steam electric 
plant, here, to furnish power and light as 
far north as Warren and Youngstown. 
$15,000. 

0., Zanesville— Amer. Gas & Electric 
Co., Newark, plans large steam power and 
light station, here. $20,000,000. 

Ind., Elkhart—Curtain Supply Co. hav- 
ing plans prepared by Muncie & Jenson, 
archts., 38 South LaSalle St., Chicago, 1 
story, 172 x 400 ft. factory, concrete block 
and steel. $199.000. 

Ind., Evansville—-Fellwock Motor Co., 3 
U 4th St., plans 2 storv and basement serv- 
ice station. brick. $60,000. C, Shapbell, 
Furniture Bldg., archt. 

Ind., Ft. Wayne—Wayne Oil Tank and 
Pump Co., Anthony Hotel, having nlans 
prepared by Austin Co., archts., 208 South 
La Salle St., Chicago, 1 story, 50 x 320 ft. 
factory, brick and steel. $40,000. 

Ind., Hammond—Hydrox Co., 24th St. 
and Lake Park Ave.. Chicago, plans 3 story 
and basement plant. brick, Hohman §&t., 
here. $100,000. McCormick Co., Inc, Cen- 
tury Bldg., Pittsburgh, Pa., archts, 
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Industrial Works (Continued) 


Ind., Indianapolis—Vonnegut Hardware 
Co., 120 East Washington St., plans 4 
story and basement warehouse, _ brick, 
South Missouri St. $150,000, Architect 


not selected. 


Ind., Jasper—Hoosier Desk Co. having 
plans prepared by C. A. Shopbell, archt., 
Furniture Bldg., Evansville, 3 story and 


basement, 60 x addition, 
brick and timber. $40,000. 

Ind.. South Bend—Ward 
5659 South La Salle St., Chicago, plans 4 
story and basement bakery, brick, South 
Main St. here. $175,000, Architect not 
selected, 

Mich., Detroit—Pub. Lighting Comn., 138 
East Atwater St., having plans prepared 
by Smith, Hinchman & Grylis, engrs., 800 
Marquette Bidg., first unit of electric 
plant, 40,000 k.w., Morrell St. and Detroit 
River, $1,000,000. Ultimate capacity of 
plant will be 120,000 kw. and _ cost 
$5,000,000 

Mich., Greenville—Michigan Canned Food 
Co., 817 Book Bldg., Detroit, had plans 
prepared by Industrial Constr. Co., engrs, 
Eau Claire, Wis., and will probably take 
bids in spring 3 story. brick and stone 
factory, incl. power house. $150,000. 

Mich., Loretto—Peninsular Power Co., 
Natl. Bldg., Madison, Wis., having plans 
prepared by Mead & Seastone, engrs., 
Journal Bldg., Madison, Wis., brick and 
steel hydro electric power plant and 55 
ft. concrete arch dam, 250 ft. long, single 
vertical unit, $200,000, also transmisston 
line from plant to adjoining places, $25,000. 

Tll., Chicago—Olson Rug Co., 32 Laflin 
St., having plans prepared by Davidson & 
Weiss, archts., 53 West Jackson’ Blvd., 
5 story, 84 x 187 ft., factory, Laflin St. 
near Madison St. 

Wis., Milwaukee—A. C. Beck Co., 1 East 
St., plans 2 or 3 story box factory to re- 
place one recently destroyed by fire. Archi- 
tect not selected. 

Wis., Rhinelander—Wisconsin Regrinding 
Co., plans 1 story, 50 x 90 ft., brick, rein.- 
con. and steel, machine shop, plain founda- 
tion. $40.000. A. P. Schneidewind, She- 
bovean Falls, pres. Architect not selected. 

Wis., Wittenberg—Holman Mfg. Co., 1910 


200 ft. factory 


Bakery Co., 


North 13th St., Sheboygan, plans 2 story 
and basement, 60 x 95 ft., brick, rein.-con. 
and steel factory, plain foundation. $50,- 
000 Architect not selected. 

Minn., Minneapolis — Lavoris Chemical 
Co., 52 Western Ave., having plans pre- 
pared by Long & Thorshov, archts., 1028 


Andrus Bldg., 3 story and basement, 45 x 
110 x 143 ft. factory and office, rein.-con., 
brick and tile, 3rd St. and 10th Ave. N. 
$125,000. 

Ark., Russellville — Arkansas Light & 
Power Co., Arkadelphia, plans hydro-elec- 
tric plant along Illinois River. $100,000. 

Tex., Dallas—Southern Wire & Iron Mfg. 
Co., Harwood and Santa Fe Sts., has pur- 
chased 7 acre site and plans 4 unit wire 
plant. $50,000. Architect not announced. 

Colo., Denver—Denver Custom Garment 
Co., 1517 Lawrence St., having plans pre- 
pared by H. W. J. Edebrook, archt., Colo- 
rado Theatre Bldg., 2 story and basement, 


60 x 125 ft., factory and office, rein.-con., 
plain foundation. $75,000. 

Ariz., Phoenix — Southwest Portland 
Cement Co., 356 South Spring St., Los 
Angeles, Calif., having plans prepared by 
company engineering department, cement 
plant, here. $1,500,000. O. J. Binford, 


genl. mgr. 

Calif., San Francisco—Simmons Co., 198 
Bay St., plans 3 story, 42 ft. high, 75 x 275 
ft. warehouse, Bay and Powell Sts. $50,000. 
Private plans, 

Que., Montreal East—Red Star Sales Co., 
Canada Cement Bidg., Montreal, plans re- 
finery, here, with capacity of 1,000 bbl. (35,- 
000 gal.) super gas per 24 hours. $250,000. 

Ont., Saulte Ste. Marie—F. W. Reese 
and T. J. Wilcox plan gas plant. $200,000, 

Ont., Toronto—Toronto Hardware Mfg. 

Co., 402 Dufferin St., plans concrete and 
brick factory. $60,000, Architect not 
selected. 

BIDS DESIRED 

Conn., Bridgeport—Fletcher-T’1ompson, 
Ine., archts. and engrs., 542 Fairficld Ave., 
taking bids 3 story and basement, 60 x 110 


ft. factory addition, brick and _ rein-con., 
plain foundation, Seaview Ave., for Huber 
Ice Cream Co., 800 Seaview Ave. $150,000. 


Noted Sept. 14. 
N. Y.. Rochester—F. J. Zorn, 64 North 
Plymouth Ave., taking bids 2 story, 100 x 
212 ft. and 58 x 182 ft., rein.-con. and steel 
garage, 195 St. Paul St. $75,000. Foote & 
Carpenter, State and Church Sts., archts. 
N. Y., Viseher Ferry—Nov. 1, by C L. 
Cadle, supt. Pub. Wks., Albany, power 
house at Vischer Ferry dam, Saratoga Co., 
here, Contr. B-3; adv. this issue. 






Pa., Pittsburgh—Stroh Steel Hardening 
Process Co., Westinghouse Bldg., will build 
1 story, 68 x 100 ft. steel foundry and ma- 
chine shop, Chateau and Ridge Sts. $250,- 


000. Work will be done by separate con- 
tract. Noted Sept. 7. 
Pa., Vandergrift—McCutcheon Bros. tak- 


ing bids 1 story and basement, 70 x 130 ft. 
brick and tile garage, Washington Ave. and 
12th alley, $40,000. G. M. Rowland, Bake- 
well Bldg. Pittsburgh, archt. 

Il., Chieago—A. L. Alschuler, archt., 28 
East Jackson Blvd., receiving bids 4 story 
factory, rein-con., brick and steel, George 
St. near North Crawford Ave., for Valen- 
tine-Seaver Co., 1721 Sedgwick St. $400,- 
000. Noted Aug. 31. 

Il., Oak Park—Davis & Kramer, archts., 
400 North Michigan Ave., receiving bids 
1 story, 100 x 122 ft. brick garage, Madison 


St. and East Aves.. here, for J. Stacey, 
c/o architect. 50,000. 
Wis., Kohler—Brust & Philipp, 


archts., 
405 Bway., taking bids 4 story, 70 x 16 
ft., rein.-con. mill, plain foundation, 
Kohler Co. $75,000. 

Wis., Milwaukee—A. G. Wolff, archt., 
453 Mitchell St., taking bids 2 story and 
part basement, 40 x 80 ft. addition to 
garage, brick and concrete, plain founda- 
tion, for F. Kraning, 1147 Forest Home 
Ave. $40,000. 

Wis., Wausau — Oppenhamer & Obel, 
archts., Spencer Bldg., taking bids 3 story 
and basement, 60 x 76 ft., addition to 
warehouse, brick and concrete, plain foun- 
dation, for Radandt Furniture Co., 202 
Scott St. $45,000. 

‘alif.. Oakland—A. Kahn, archt., 1,000 
Marquette Bldg., Detroit. Mich., receiving 
bids 2 story, 80 x 684 ft., factory, brick, 
concrete and steel, Hillside and 72nd Sts.. 
for Chevrolet Automobile Co., Foothill Blvd. 
at 69th Ave. $250,000. Noted Sept. 21. 

Ont., London — Oct. 16. by Middlesex 
Motors Ltd., 781 Dundas St., 75 x 200 ft. 
auto service station and repair shop. 


$55,000. 
CONTRACTS AWARDED 

Mass., Somerville (Boston P. 0.)—Sands, 
Taylor & Wood Co., 131 State St., Boston, 
2 story, 50 x 75 x 200 ft. warehouse, brick, 
and concrete, plain foundation, Fitchbury 
St., here, to Clark & Lee Co.. 77 Summer 
St., Boston. Archts. est. $75,000. 

Mass., Weymouth (Boston P. 0.)—Edi- 
son Electric Illuminating Co., 70 State St., 
Boston, power plant, 60.000 kw. capacity, 
here, to Stone & Webster, 120 Bway., New 
York City. $8,000,000. 

R. I., Pawtucket—J. and P. Coats. Inc., 
366 Pine St., 2 and 3 story, 95 x 370 ft. 
and 95 x 270 ft. mill additions, brick and 
timber, to J. W. Bishop Co., 109 Foster St., 
Worcester, Mass. Archts. est. $400,000. 
Noted Sept. 28. 


for 


Height Realty 


N. Y¥., Brooklyn—Court 
Co., ec/o J. Lubroth. archt. and engr., 44 


Court St., 2 story, 55 x 205 ft., brick, steel 


and concrete garage. plain foundation, 22 
Concord St., to H. Gretsch. 50 East 42nd 


St.. Newark. Archts. est. $75,000. 

N. ¥.. Jamestown—Clark Hardware Co., 
13-15 East 3rd St.. 3 story, 46 x 90 ft., 
brick addition to warehouse and hardware 


store, to C. Haas, 10th and Monroe Sts. 
Archts. est. to exceed $40,000. Noted 
Oct. 5. 

N. Y¥.. Jamestown—Jamestown Lounge 
Co., Winsor St.. 6 story, 102 x 144 ft., 


brick factory addition, by day labor under 
supervision of A. De Sellius. To exceed 
$40,000. Noted Oct. 5. : 

Pa., Phila. — Reading R.R., Reading 
Terminal, 1 story and basement, 75 x 150 
ft. oil house, 40 x 112 ft. and 30 x 140 ft. 
concrete platforms, to R. E. Lamb Co., 843 
North 19th St. 

Pa., Phila.—Osmond & Keene, 1619 San- 
som St., 1 story, 89 x 125 ft. and 25 x 29 
ft. rein.-con., brick and steel garage, plain 
foundation. Greene St. and Queen Lane, 
to F. G. Stewart, 1519 Sansom St. Archts. 
est. $70,000. 

Pa., Pittsburgh — Equitable Gas Co., 
Phila. Co. Bldg., general contract, 1 story, 
50 x 164 ft., 50 x 140 ft.. and 15 x 20 ft. 
repair and machine shop, Reedsdale St., to 
c. H. Kerr Co., Vanadium Bldg. 

Pa., Rossmere (Lancaster P. 0.)—Rowe- 
Stuart Motors Corp., 1 story, 120 x 300 ft. 
brick factory, to Gibbs-Mueller Co., Real 
Estate Trust Bldg., Phila. 

Pa., Sharpsburg—L. Z. Hodil, 88 Bridge 
St.. 1 story and basement, 95 x 140 ft. 
brick and tile garage, Main St. and Penn- 
sylvania R.R., to Good Constr, Co., State 
Theatre Bildg., Pittsburgh. Engrs. est. 
$40,000. 

W. Va., Charleston—A. W. Hafter, Vir- 
ginia St., 1 story, 50 x 127 ft. garage, 
brick, steel and tile, to S. Ruchkin, c/o 
owner, $40,000. 





a 








W. Va., Weirton — Weirton Stee) o 
eight 1 and 2 story steel sheet n br 
steel and iron, to McClintic-Ma; 
Oliver Bidg., Pittsburgh, Pa., $1 
Ind., Indianapolis—Rockwoo! 
1801 English Ave,, 1 story, 75 x } f 
chine shop, brick and timber, 18 E 








Ave., to Builders Constr. Co., 
Meridian St. Archts. est, $40.0) 
Oct. 5. 


Mich., Detroit—Maxwell Motor 1 
East Jefferson Ave., 1 story, 80 x “44 
concrete, brick and steel factory 
Ferguson Co., 6523 Euclid Ave.’ ( 
0. Archts. est. $200,000. 


Ill., Chicago Whitney & Wihliay 
archts., 122 South Michigan Ave. » ... 
75 x 150 ft., rein.-con. garage, Bway... 
Glen Lake Ave., to Simon Johanson 1), 
Norwood St. Archts. est. $75.000, Owner, 
name withheld. 


Il, Chieago—Pullman Co., 101st st 
Corliss Ave., 14 story, 200 x 250 ft t 
dry addition, rein.-con., brick and 
to Sumner-Sollitt Co., 225 North Micl 4 


Ave. Archts. est. $600,000. 


Hll., Chicago—F. G. Arnol ’ 
Smith, archt., 304 East Bath 2 me 
75 x 160 ft. garage, 3725-29 Ogden 
to Carlson & Erickson, 19 South ‘ 


c 440 fh 
to HK 





Wner's 


and 


four 








* Archts. est. $50,000. Noted aa 5 
il., Chicago—Purity Packing CC, ~ 
West 47th St. 2 story, “lug” x > 
canning factory, 3247-61 West. 17th St 
to Robson Co., 38 South Dearborn ‘s 
Archts. est. $100,000, ed 


Ill., Chicago—F.. Gustafson, 5724 


more Ave., Ken- 


1 story, 109°xX-200 ft. gay 






405-23 East Erie St. to Nelson & 
7648 East Lake Terrace. Arciic 
$80,000 e Terrace. Archts 


Wis., Brillion—Calumet Canning Co 
build 2 story, 50 x 110 ft. canning factor 
and power house, brick, rein.-con. and steel 
plain foundation, by day labor $45.00 
J. E. De Master. 623 End Court. Sheboygar 


will 


pres. Private plans. 
Wis., Janesville — Bower City Machi: 
Co., 759 McKey Blvd., 1 story. 50 3 ft 


machine and repair shop, brick. rein.-cor 
and steel, plain foundation, to W. R Hav. 
Co, 12 Pleasant St. Engrs. est. $40,000. 
_Wis., Milwaukee —- Milwaukee  Wover 
Wire Wks., 3014 Clarke St., 3 story, 131 x 


140 ft. L shaped, brick and timber ware- 
house, plain foundation, 30th and Clark: 
Sts., to W. F. Johnson, 733 31st St. Engrs 


est. $75,000. Noted Aug. 17 

Wis., Monroe—United Telephone Co, will 
build 2 story, 40 x 65 ft., garage and re- 
pair shop, brick, rein.-con. and steel plair 
foundation, by day labor. $40,000. Privat. 


plans. 
Wis., New Diggings — Imperial Mining 
Co. will build 2 story, 75 x 190 ft. zinc 


mill, brick, rein.-con. and steel, plain foun- 
dation, by day labor. Private plans. 
Wis., Waukesha—Waukesha Lime & 
Stone Co. will build 2 story, 50 x 120 ft 
pulverizing plant, brick, rein.-con. and stec! 
plain foundation, by day labor. to rep 






plant recently destroyed by fire. $50,000 
Private plans. 

Calif.. San Franciseo—Lyon Warehous: 
Co., 3430 Bway., Oakland, will build 8 


story, rein,-con. warehouse, Van Ness Ave. 
and McAllister St., here, by day labor under 
supervision of W. Knowles, archt., Hearst 


Bldg. $225,000. Noted May 25. 

Calif.. San Francisco—Bothin Real Es- 
tate Co., 604 Mission St., 3 story, rein. 
con. garage, Natoma, Hunter and Sherwood 
Sts., to Cahill Bros., 110 Sutter St., San 
Francisco, $45,000. Noted Sept. 14. 

Ont., Weston—Moffatts Ltd., 2 story, 60 


x 100 ft. brick and steel addition to 


factory, to G. R. Simms, Richmond Hill, 
60,000. F : 
e e 
Buildings 
PROPOSED WORK 
Mass., Roxbury (Boston P. O.)—Syna- 


gogue—Temple Mishkow Feflia, Moreland 
St., soon lets contract, 3 story, brick, con- 
crete and steel, plain foundation, Seaver 
St. $350.000. Krokyn, Brown & Rosen- 
stein, 7 State St., Boston, archts. Noted 
Oct. 5. 

Conn.,  Rockville—School—School _Bé. 
plans 2 story, brick and steel. West Dis- 
trict. $150,000. Architect not selected. 

N. Y., Bronxville — School — Bd. Educ 
having plans prepared by Guilbert & 
Bettelle, archts. and engrs., .2_ Lombard! 
St. Newark, N. J., 4 story. brick, stee! 
and stone, plain foundation. $400,000._ 

N. Y¥., Brooklyn—School—Bd. Educ., °” 
Park Ave., New York, having plans _ 
pared by C. B. J. Snyder, archt. and - 


Concord St. and Flatbush Ave., P. S. 14 
5 story, 60 x 100 ft., brick, steel and stom 
plain foundation, Henry St., here. 
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puildings (Continued) 
x. Y., Buffalo — Church— South Park 
ted Presbyterian Church, 653 McKinley 


varkway, purchased 200 x 220 ft. Site for 
‘arwete, brick and steel, McKinley Park- 
way. $175,000. 


i Freeport—High School—Bd. Educ, 
sn takes bids brick, steel and_ stone, 
se foundation, Pine St. $600,000. W. 


plain 4 


Mjams, 19 West 38th St., New York, archt. 
Ad engr. Noted April 6. 


N. Y., Merrick—School—Bad, Educ. plans 

prick, steel. and stone, plain foundation. 
$175,000. Architect not selected. 
s w. ¥., Mt. Vernon—Exchange—New York 
Telephone Co., 15 Dey St., New York, hav- 
ing plans prepared by McKenzie, Voorhies 
& Gmelin, archts. and engrs., 342 Madison 
sve, New York, altering 46 x 200 ft. 
brick steel and stone, South 6th Ave., 
here. $430,000. 

w. ¥.. New York—Apartment—T. A. 
Mever, arch. and engr., 150 East 42nd St., 
preparing plans 14 story, 80 x 85 ft., 
brick steel and stone, plain foundation, 174 
West 86th St. $750,000. Owner's name 
withheld. 

nn. ¥., New York—Schools—Bd. Educ., 
500 Park Ave., having preliminary plans 
prepared by C. B. J. Snyder, archt, and 
engr., Concord St. and Flatbush Ave., 
Brooklyn, 5 story addition, P. 8. 138, 
Walton Ave. and 184th St., $350,000; also 
Pp. S. 72, 5 story, 100 x 100 ft. 104th St. 
and Lexington Ave., both brick, steel and 
stone, plain foundations. 

N. J.. Newark—Clubhouse—B. P. O. E, 
91, 27 Green St., having plans prepared 
by N. J. Convery, archt., 942 Broad St., 
and McKim, Mead & White, associated 
archts., 101 Park Ave., New York City, 
12 story, 100 x 150 ft.,_ brick, Steel and 
stone, plain foundation, Broad and Camp 
Sts. $1,000,000. Noted June 1. 

Pa., Hazelton—Lodge—Elks Lodge plan 
brick club and lodge building. $154,000. 
Architect not announced, 

Pa., Phila.—Theatre—N. E. Amusement 
Co., c/o E. A. Stopper, archt., 1507 Arch 
St., plans 1 story and basement, 53 x 153 
ft. rein.-con., brick and_ steel, plain foun- 
dation, Torresdale and Wissinoming Aves. 


D. C., Wash.—Apartment—H. Wardman, 
1430 K St. N. W., having plans prepared 
by Wardman & Waggaman, archts., 1430 
K St., for apartment building, 13th and I 
Sts. $1,100,000. 

N. C., Burlington — Hotel — Burlington 
Hotel Co. plans hotel. 250,000-$700,000. 
R. L. Holt, pres. Architect not selected. 


Fla., Orlande—Bank and Office—State 
Bank & Trust Co., soon lets contract. 9 
story. W. L. Stoddart, 9 East 40th St., 
New York City, archt. and engr. Noted 
Aug. 17. 

la,, Burlington—Hotel—Hotel Burling- 
ton, soon receives bids 4 story and base- 
ment, rein.-con., brick, tile and stone addi- 
tion, $150,000. E. G. Disque, secy. Temple 
& Burrows, 64 Davenport Savings Bank 
Bldg., Davenport, archts. 

Tenn., Nashville— Memorial and Audi- 
torium—Alumni Assn. and Vanderbilt Uni- 
versity having plans prepared by H. C. 
Hibbs, archt., Fourth & First Natl. Bank 
wide. memorial and auditorium on campus, 
200,900, 

Ky., Covington — Hospital — Salvation 
Army, 120 West 14th St, New York City, 
having preliminary plans prepared by H. 
D. Chase, archt. and engr., 120 West 14th 
St. 4 story and basement, brick, steel and 
Stone, plain foundation, here. $250,000. 


0... Cleveland Heights (Warrensville 
P. O.)—Apartment—F. N. Riley, 1508 Wil- 
liamson Bldg., Cleveland, having sketches 
made by J. M. Dyer, archt., Ulmer Bldg., 
Cleveland, 6 and 12 story, brick, steel and 
concrete, Cedar Rd., here. $750,000. 

0., Dayton—School and  College—St. 
Mary's Female Educational Institute, Cin- 
cinnati, purchased 13 acre site on Forest 
Ave, here, and plans 3 brick buildings. 
$300,000. Architect not selected. 

0., Oberlin—Hospital—Oberlin College, 
taking bids 3 story, 43 x 102 ft. and 43 x 
4s ft. brick, steel and concrete. $200,000. 
C. Gilbert, 244 Madison Ave., New York 
City, archt. Noted Jan. 26. 

©., Springfield—Office—Superior Gas En- 
Fine Co, Sheridan Ave., plans 3. story, 
. ‘ern brick. $150,000. Architect not an- 


inced, 





®., Waverly — High School — Bd. Educ. 
hav ng plans prepared by Glass & Austin, 
its. Gasco Bldg., Columbus, 2. story 
basement, 100 x 100 ft., brick and 
concrete, $145,000, 


ind., Evansville—Hotel—Vendome Hotel 
plans 6 story addition, brick, 3rd St. 


$300,000. F. J. Schlotter, 1134 Upper 4th 
St., archt. 

Ind., Hammond—Hotel—Hammond Hotel 
Improvement Co., plans 2 story and base- 
ment, brick, (walls and foundation to be 
built for 5 story), State St. $150,000. J. 
P. Berelos, mgr. C. H. Crane, Bond Bldg., 
Detroit, Mich., archt. 

Ind., Mishawaka—High School—School 
Bd. plans 2 story and basement, brick. 
$600,000. Architect not selected. 

Ind., New Castle— Bd. of Trustees 
Y.M.C.A. plans 3 story and basement, 
brick. $200,000. McGuire & Shook, 
Pythian Bldg., Indianapolis, archts. 

Ind., Richmond—Lodge—Eagles’ Lodge 
No. 666, 222 East Marshall St., having 
plans prepared by G. W. Mansfield, archt., 
Richmond, 3 story and basement, 48 x 66 
ft., brick. $150,000, 


Ind., South Bend — Hospital Annex — 
Epworth Hospital, 123 West Navarre St.. 
plans 5 story and basement, brick, West 
Navarre St. $276,000. R. KE. Schmidt, 
104 South Michigan Ave., Chicago, archt. 

Ind., South Bend — Temple Masonic 
Temple Assn. having plans prepared by Os- 
good & Osgood, archts., Fine Arts Blidg., 
Grand Rapids, Mich., 6 story and _ base- 
ment, 132 & 165 ft., rein.-con., brick and 
stone, Main and Morris Sts. $750,000. W. 
H. Adams, Campus Bldg., Detroit, engr. 


Mich., Adrian — College St. Josephs 
Academy having plans prepared by 
Dederichs, archt., Chamber of Commerce 
Bldg., Detroit, 3 story and basement, rein.- 
con, brick and steel addition, incl. audi- 
torium and gymnasium. $150,000. 


Mich., Grand Rapids—High School—H. 
Turner, archt., 923 Michigan Trust Bldg., 
takes bids in spring, 4 story, 100 x 130 ft. 
rein.-con., brick and steel addition, for Bd. 
duc. $300,000. 


Mich., Holland—Hospital—Holland Hos- 
ital Assn. plans to vote on $250,000 bonds 
Nov. 7, for 4 story and basement, 40 x 125 
ft. hospital and 40 x 75 ft. boiler rogm, 
brick, steel and_ stone. Robinson & 
Campau, 715 Michigan Trust Bidg., Grand 
Rapids, archts. 


Mich., Lansing — Theatre — Lansing 
Theatre Co., 128 West Allegan St., plans 
campaign to raise $750,000, for 10 story 
and basement, brick and steel, Capitol St. 
S. D. Butterworth, Tussing Bldg., archt. 


Mich., Lansing—Y. M. C. A. having pre- 
liminary plans prepared by N. McMillan, 
archt., 347 Madison Ave., New York, 
story, 50 x 120 ft. rein.-con. and _ brick, 
West Allegan St. $400,000. J. Wilson, 
secy. 

Ill., Chicago—Church—K. M. Vitzthum 

Co., archts., 605 North Michigan Ave. 
preparing plans 2 story and basement, 
80 x 160 ft., rein.-con., brick and steel, 
Washington and Laramie Sts., for St. 
Thomas Aquinas Catholic Congregation c/o 
architects. $250,000. 


Til, Chicago — High School — Bd. Educ., 
646 South Clark St., having plans prepared 
by J. C. Christensen, archt., 646 South 
Clark St., rein.-con,, brick and steel addi- 
tion, Morgan Park. $1,000,000. 


Ill., Chieago — High School — Bd. Educ., 
646 South Clark St., having plans prepared 
by J. C. Christensen, archt., 646 South 
Clark St., rein.-con., brick and steel, Wilson 
and Kimball Aves. $3,000,000, 


Ill., Chicago—High School—St. Catharines 
Parish c/o A. Foster, archt., 56 East 
Randolph St., having plans prepared 3 
story, 150 x 170 ft., high school, Washing- 
ton Blvd. near Central Ave. $180,000. 


Iil., Chieago—Office—Orkin & Polenske 
c/o Berlin, Swern & Randal, archts., 19 
South La Salle St., having plans prepared 
6 story, 80 x 150 ft., rein.-con., brick and 
steel, Ontario St., near Fairbanks Court. 
$200,000. 


Ill., Chieago—Store and Office—K. R. 
Beak & Co., 190 North Clark St., plans 
3 story, 120 x 125 ft., rein.-con., brick and 
steel, 61st and Halsted Sts. $250,000. H. 
B. Aarens, 127 North Dearborn St., archt. 


Ii, Evanston—Apartment—Eight Hun- 
dred Michigan Ave. Building Corp. C/o 
R. S. Degolyer, archt., 7 South Dearborn 
St., Chicago, having plans prepared, 3 story, 
150 x 150 ft., Michigan Ave. and Kedzie St., 
here. $300,000, 

Ill., Wilmette—School—RBd. Educ. having 
plans prepared by Perkins, Fellows 
Hamilton, archts., 814 Tower Court, Chi- 
cago, 2 story, school, 17th near Washing- 
ton St., here. $150,000. 


Wis., Hartland—High School—Bd. Educ., 
c/o F. Chapman, cik., plans 2 story, 75 x 
150 ft., brick, rein.-con., and steel, plain 
— $150,000. Architect not se- 
ected. 











Wis,, La Crosse—Schools—Bd. Educ. had 
plans prepared by Parkinson & Docken- 
dorff, archts., Linker Bldg.. Junior High 
School, $250,000, and Vocational School, 
$150,000, each 2 story and basement, rein.- 
con., brick, tile and stone, 

Wis., Milwaukee — Exhibit—Agricultural 
Com., Capitol Bldg., Madison, plans 100 x 
300 ft., brick and steel, plain foundation, 
on State Fair Grounds, here. $500,000. 
Cc. P. Noyard, chn. Architect not selected. 

Wis., Milwaukee—School—Bd. Industrial 
Educ., 7th and Prairie Sts., having plans 
prepared by Van Ryan & De _ Gelleke, 
archts., 114 Grande Ave., 6 story and bas-- 
ment, 147 x 270 ft., continuation school 
(third unit), rein.-con. and brick, plain 
and concrete pile foundation, 6th St. near 
Prairie St. $800,000 to $1,000,000, 

Wis., Rhinelander — High School — Bad. 
Educ. plans 2 story, 75 x 155 ft., brick, 
rein.-con. and_ steel, plain foundation. 
$150,000. JA. Moe, clk. Architect not 
selected. 

Wis., Sheboygan—Store—J. and W. Jung, 
720 North 8th St., having plans prepared 
by W. C. Weeks, archt., 720 Ontario Ave., 
3 story, 150 x 150 ft., brick, rein.-con, and 
steel, plain foundation $150,000 

Ia., Sioux City — Hospital — Methodist 
Episcopal Hospital, 14th and Jones Sts.. 
pow 4 story and basement, rein.-con.. 
orick, tile and _ stone. $250,000. G. T. 
Notson, supt. Architect not announced. 


Mo,, St. Louis—High School—Bd. Educ. 
takes bids about Oct. 15, 3 story, 130 x 
140 ft., rein.-con. and brick, plain  foun- 
dation, Kingshighway. $160,000. W. B. 
Ittner, 911 Locust St., archt. 

Tex., San Antonio—College—Westmore- 
land College, Methodist Episcopal Church 
South, 726 West Waco Ave., sreceiving 
competitive sketches for college on North 
Side. $250,000. 

Colo., Denver — Office — See “Industrial! 
Works.” 


Calif.. San Francisco — Synagogue 
Congregation Emanu-El, Sutter and Powe!l 
Sts., plan synagogue, on 240 x 288 ft site, 
Ist Ave. and Lake St. To exceed $500,000. 

Calif., Stockton—Courthouse—San Joa- 
quin Co. plans election to decide whether 
to sell present courthouse and site and 
erect new structure at another location, 
or to retain present building and construct 
additions, costing approximately $700,000. 
E. D. Graham, co. clk. 


Que., Montreal — Church — Westmount 
Baptist Church, Western Ave., plan church 
on Sherbrooke St. and Roslyn Ave. $175.- 
000 Address F. H. Devine, pastor. 

Ont., London—Exhibition—Western Fair 
Bd. plans 2 story exhibition building on 
fair grounds. $150.000. E. S. Little, chn 
building com. Architect not selected. 

Ont., Windsor — School — School Com. 
plans 14 room school. $200,000. Address 
E. Winter, mayor. 


BIDS DESIRED 


Conn., East Haddam—School—Oct. 20, by 
A. E. Purple, chn. of town, 2 story, 12 
room, brick and steel, plain foundation, in 
Moodus. $150,000, Ww. McLean, 8&8 
Tremont St., Boston, archt. 

Conn., Hartford—Business—S. S. Nelson 
290 Trumbull St., taking bids 6 story, 10° 
x 130 ft., rein.-con. and brick, plain founda- 
tion, Church St. $200,000. F.C. Walz, 407 
Trumbull St., archt. Noted Sept. 28. 

N. Y., Brooklyn — Office — Oct. 18, by 
Brooklyn Edison Co., 360 Pearl St., 12 
story, brick, steel and stone, plain founda- 
tion, Willoughby and Pearl Sts. $1,000,000. 
McKenzie, Voorhies & Gmelin, 342 Madison 
Ave., New York, archts. and engrs, Noted 
Aug. 3. 

_ N. Y¥., Rochester—Hotel—Seneca Operat- 
ing Co, taking bids 15 story, rein.-con. and 
steel, South Clinton St. $420,000. Esewein 
& Johnson, 781 Ellicott Sq., Buffalo, archts 

N. J., Irvington—HospitahNov. 1, by 
Bd. Town Comrs., Town Hall, for hospital! 
on Chancellor Ave. and Park Pl. J. Lb. 
Allen, 1091 Sanford Ave., archt. Runyon 
& Carey 843 Broad St., Newark, engrs. 

N. J., Newark—Apartments—C. W. S 
Corp., c/o N. Meyers, archt, and engr., 7 
Nelson Pl, ten 4 story, brick, steel and 
stone, plain foundations, Belleville Ave. 
$150,000 each. Work will be done by 
separate contracts under supervision of 
architect. L, Curtis, pres. 

N. J., South Orange—School—Oct. 16. 
by Bd. Educ. brick, steel and stone, plain 
foundation. $250,000. Guilbert & Bettelle, 
2 Lombardy St., Newark, archts. and 
enegrs. 

Md., Baltimore—High School—Oct. 1%, 
by Bd. of Awards, junior high school, Clif 
ton Park. W. F. Broening, pres. Noted 
Sept. 14. 
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Buildings (Continued) $283,100; F. C. Norlander, 409 Metropoli- 0., Cleveland — Memorial — 
Md., Baltimore—Memorial—Oct. 31, by ‘'@#n Bank Bldg., $319,000. Noted Sept. 28. Memorial Entombment Co., c/o 


joint comn. representing State of Maryland Que., Montreal—City Hall—Opened bids len, Hickox Bldg., 1 story, 100 
and City of Baltimore, for war memorial, for steel work of new city hall, from Do- marble, granite and steel, Euclid 
E. B. Lee, and H. C. Jones, presidents. L. minion’ Bridge Co. Lachine,’ $124,450; Chardon Rd. ,to J. Gill & Son 
H. Fowler, 347 North Charles St., Balti- Phoenix Bridge Co., Young St., $126,655. mor Archts, est. $150,000, Not 
more, archt. Noted Sept. 21. Noted Sept. 21. 0., Columbus—Dormitory—F 


D. C., Wash.—Office and Church—Oct. CONTRACTS AWARDED 12% South High St., 4 story and 


20, by Ballinger & Co., archts. and engrs., Me. I a ce 50 x 150 ft., brick and concrete, 
47’ West 34th St., New York City, 5 story state, co D., W. Snow, Fidelity Bldgs? {9, Globe Bond & Mortgage Co., 
and basement, 129 x 152 ft., rein.-con, story. '75 x 100 ft. rein-con. and brick, » 78h St, $152,000. 
brick, steel] and cut stone, plain foundation, pjain’ foundation, Congress St., to lL. F. Mich,, Detroit—Church—Churi 
Maryland Ave., here, for Bd. Temperance, Woodbury & Sons, Inc., 185 Summer St, Messiah, East Grand Blvd. and 
Probition and Public Morals of Methodist’ Boston, Mass. Archts. est. $225,000. * Ave., 2 story and basement, 6¢ 
Episcopal Church. $500,000. Noted Oct. 5. a caidas iiiaseeanie GN. rein.-con., brick, steel and stone, | 

D. C., Wash—Study Hall—Oct. 16 by Jacobs, 9 Hamilton Pl. en build 4 story, dation, East Grand Blvd., to Corr 
Roman Catholic Order of Minor Conven- prick and concrete, plain foundation, Au- 507 Owen Bldg. <Archts. est. $15: 
tuales, Syracuse, N. Y. (street address not qubon Rd., by day labor. 200,000. Mich., Detroit—Hotel—Tuller 1i 
available) study hall, Michigan Ave. and M Bost ak 5 . W: shi Park and Adams Aves., 14 story, « 
Monroe St., N. W., here. $150,000. Ogden cieuen BI oy “Core ater} nt—Washington prick and steel to Van Blarcom ( 
& Gander, 17 Steuben St., Albany, N. Y., roe Me iil Sia ~ ee mouth Bldg., Cleveland, 0. Arch 
archts. stone and steel, plain foundation, Common- sa hasetatael 

N. C., Greensboro—Schools—Oct. 23, by wealth Ave., by day labor. $150,000. Pri- Minn., Eveleth—Lodge—Elks Lodge, 
Bd. Educ., two grammar schools, one on vyate plans. E. Hatch, 3 story and basement, rein.-co 


West Lee St. and other on Ashboro St. Mass., Mattapan (Boston P. O.)—Store eater, “ee neae Sex thasement 


$200,000 each. J. N. Wiles, chn. Starrett & , watenes , - ‘ . 
Van Vieck, 8 West 40th St., New York City, ane se ees gee net Grant Ave. Total cost $150,000. 
archts. x 245 ft., brick, concrete ana’ steel “plain mae. ©, 1088. 

0., Centerville—School—Nov. 1, by Bd. foundation, Blue Hills Ave., by day labor. S. D., Sioux Falls—Apartment—HBlack- 
Educ. of Washington Twp. School Dist., 2 $200,000. F. A. Norcross, 46 Cornhill, Bos- Stone Apartment Corp., general contract 
ey ane basement, 60 x 110 ft., rein.-con. ton, archt. 3 F for 4 ee —_ basement, 97 x | 
and brick. $200,000. Walker & Norwick, rein.-con., brick, stone and tile, 12 
1301 Amer. Bldg., Dayton, archts. Mass., Newton—School—Our Lady Help p)akota Sts., to Carlson & Snitkey, 

ye of Christians Roman Catholic Parish ¢c/O Fa}} Total est. $200,000. 
i. Ghiasae—-Stheokes, Store'and Oltce-- 1. OF Gadaty nee, Ge en — eee ere 
W. W. Ahlschlager, archt., 65 East Huron 9? story and basement. 150 x 200 ft., brick. Calif.. San Francisco — Apartment — 
St., receiving bids 3 story, 200 x 260 ft. concrete and steel, plain foundation, Wash- Kiernan & O'Brien, 1756 Mission St.. will 
rein.-con., brick and _ steel, Belmont St. jngton St., to T.’ Stuart & Sons Co., 222 build 6 story and basement, rein.-con. and 
and Lincoln Ave. $1,750,000. Owners Pearl St. Archts. est. $200,000. oe steel, Geary St. near Taylor St., by day 
name withheld. Mase Bchool B4. 2 labor. $225,000. A. W Burgren, French 

Wis., Oshkosh—School—Oct. 30, by Bd. story, 85 x 150 ft., brick, Tennyson Ave. and Bank Big, aroht. Noted Oct. 5. 

Pub. Wks., City Hall, for Punhoqua Grade Newell St., to G. D. Kelly, Yonkers, N. Y. Calif., San Francisco — Church 

School, 2 story part basement, brick and $172,298. Archts. est. $175,000. * Noted Roman Catholic Archbishop 

tile, plain foundation. $150,000-$200,000. Sept. 28. : San eee tg MA nergy ny St., 3 story, 
Auler & Jensen, F. R. A. Bidg., archts. Mass Suriasaca — To es 4 rein.-con. anc steel, ilbert St., general con- 
Ia., Lake City—High School—Oct. 16, by Hospital, Chestnut St., 4 story af Teo Te aS Si tee * Feet yy apes Sorenkels 
Bd. Educ., 2 story and basement, rein.- addition to nurses’ home, Chestnut St., to a ee ee 
con., brick, tile and stone. $150,000. J. E. J. Pinney, 374 Main St., $110,000. Archt Que., Montreal—Catholic School Comrs., 
M. Fickle, secy. W. Gordon, 319 Hubbell est. $150,000. - 5 , * §t. Catherine St. W., 3 story, 60 x 160 ft. 
Bldg., Des Moines, archt. R. I brick, on Christophe Colomb St., to A. 


. School and Convent— ili , ; $191,900 
Calif., Oakland—School and Convent—G. St. Edwards Roman Catholic Church, Hope Pee SEER, Seer ak. Move St. 191,900. 


E. McCrea, archt., 369 Pine St., San and Weeden Sts., 2 story and basement, 

Francisco, receiving bids 3 story and base- 70 x 102 ft. school, enue’ wane 2 story and Federal Government Work 
ment, (lst unit of church buildings) rein.- basement, 37 x 80 ft., brick and stucco con- 

con., Lakeshore and Prospect Aves., for vent, Hope and Weeden Sts. to A. F. PROPOSED WORK 

Church of Our Lady of Lourdes. Will Smiley, Oak Hall Bidg., Pawtucket. Archts, N. Y¥., FTona = § Island—Quarters—Spee. 


Sioux 


5. 


exceed $150,000. P. Zucco, 166 Geary St. eat. ner Noted Sept. 28. 4,743—Bureau Yards & Docks, Navy D-p 

San Francisco, engr. N. New Rochelle—Hospital—New Wash., D. C., plans 1 double set quarters 
Calif., San F Store and Club— Rochelle *Hospital, Guion Pl. brick, steel here. 

O'Brien Bros. Inc., archts., 240 a alae and stone, plain foundation, to G. Watson, Pa., Phila.—Dredging, etc.—Spec. 4,738 


St., receiving bids 2 story, brick darket 230 Huguenot St. Archts. est. $250,000. —Bureau Yards & Docks, Navy Dep 
ag | a. oe Pe Loyal es Pa., Pittsburgh—Bank—Union Trust Co., Wash., D. C., plans dredging, filling and 
eee ae af Pegg 2 SORee oes 4th ~Ave., converting Union Arcade office constructing bulkheads, here. 

Note oe . ‘ : building into bank, incl. remodeling por- Va., Norfolk—Power Houses, etc.—Con- 

Ont., Sandwich — School— A. Beeman, tions of sub-basement, Ist, 2nd, 3rd and structing Quartermaster, Norfolk, plans 2 
secy. Bd. Educ. taking bids 2 story and 4th stories, to Mellon-Stuart Co., Oliver power houses with wells fuel tanks, etc. 
basement, 10 room, conerets, —_—_, eet Bldg. Archts. est. $1,000,000. at Ft. Story, here 8, anks, js 
é >. 205,000. <A. J. iddell, 359 e 7 E «' y, ; 

Sandwich si” cit. Noted Sept. 7. Pa., W ilkes-Barre—Church— Westminster N. €., Moorhead Ctr~-Repaire—Spec. 
° ; Presbyterian Church, stone church, West- 4739-—Buréau Yards & Docks, Navy Dept 

Ont., Windoor —_ Office — A. H. McPhail, minster and Lockhart Sts., to Shepherd Wash. D. C.. plans repairs to radio build: 
archts., McGregor Blk., taking bids 3 story Constr. Co., Miners Bank Bldg. Archts. jngs here : 
and basement, concrete, brick and Steel, est. $150,000. gs, . ; ; 
for Border Cities Star, 104 Sandwich St. Del, Sayrea—High Gchocl—2Dd. Wisc. _ ash., Reresst--Ecensine— mee. |t.744 
W. $200,000. as : ureau Yards & MDocks, Nav) } 

, . Du Pont Bldg., Wilmington, general con- wash. D. C plans extension to torpedo 

BIDS RECEIVED tenet 2 ney, 80 x 150 ft., eteet ans brick, storage building here, ; 
onn., West Hartford—High School—B. plain foundation, to A. L. Hudson, Smyrna, — ; $ : es 

r. Sant. “Login Sear. opened’ bids Oct. %, $139,375. Noted Sept. 21. pe ee Se eee to 
2 story and basement, 200 x 210 ft., brick, Md., _Baltimore—Bank—Citizens Natl. ae Seer Se Pi se “ 
rein.-con. and steel, plain foundation, South Bank, Hanover St., 6 story, brick and o ni de Pera rn etl ther > and ee 
Main St., from Johnson-Webster Co., 167 steel, light and German Sts., to G. A. wage 4 extension to she ouse and maga 
Washington St., Hartford, $429,162; East- Fuller Co., 175 5th Ave., New York City. zine, here. 
ern Eng. and Constr. Co., Liberty Bldg, Archts. est. $200,000 Noted Sept. 14. Calif.. San_Diego—Coaling Plant, etc.— 
Bridgeport, $438,000; D. O'Brien & Sons, wo ya. Fairmont—Theatre—West Vir- Spec: 4734——Bureau Yards & Docks, Navy 
118 Asylum St., Hartford, $439,000. Archts, inti: eRe tc will bull story Dept., Wash., D. C., plans coaling plant and 
est. $450,000. Noted Sept. 28. Oe ee a eae a. rebuilding Quarters C, here. 

’ I and basement, 45 x 200 ft., brick and , 

0., Brookville—High School—Bd. Educ. steel, Main St. near Quinn St., by day Calif.. San Diego—Covering Railroad 
of Brookville Village School Dist., opened labor. $200,000. Former contract re- ‘Track—Spec. 4737—Bureau Yards & Docks, 
bids Oct. 6, 2 story and baseemnt, 95 X gcinded. Noted April 27. Navy Dept.. Wash., D. C., plans covering 
218 ft., rein.-con., and brick, plain founda- G Atlanta — Market House — Capitol railroad tracks, at Marine Barracks, here. 
tion, from Leatherman & Bros. Dayton, city" "pidge, & Market Co., 603 Chandler _ Calif., San Diego—Garage, Sewer. ete— 
(street address not available), $175.549; Bide. 1 story and basement, 143 x 245 ft., Spec. 4741—Bureau Yards & Docks, Navy 
L. Colvin, 16th and Meridian Sts. Indian- rein..con., to Turner Constr. Co., 244 Madi: Dept.. Wash. D. C., plans garage, sewer. 
1529 Kast 3rd Oy a ets 3187 442 Noted son Ave., New York City, under direction Pavement and fence, here. 

Sept 14 oe ' en. of L. W. Robert & Co., archts., Atlanta. H. T., Pearl Harbor—Refrigerating and 

Ia. D. a Noted July 6. Ice-Making Plant—Spec. 4,735—Bureau 
oats Ue taal 2s. mamaael goatee <C> Fla., Sanford—Bank—First Natl. Bank, Yards & Docks. Navy Dept., Wash., D. C., 
Pe Ee neers Meter en Sere 5 story, steel, brick and stone, plain foun- plans refrigerating and ice-making plant, 
Wallace School, East 13th and Cleveland 2” G. Fuller C 175 5th A here. 

Sts., (2) Elmwood School, 31st and Brattle- ation, to G. A. Fuller Co., rae res : - 

boro Sts.. from Western Constr. Co., 611 New York City. Archts. est. $350,000. BIDS DESIRED 

Flynn Bidg., (1) $67,000, (2) $66,500; Ben- Ala., Birmingham—Store—L. Pizitz, 118- N. Y., Buffalo—Dump Scows—Nov. 6 at 
son Constr. Co., 422 Walley Natl "Bank 18th St., 6 to 8 story, 100 x 140 ft., brick, office U. S. Engineer, three 400 cu.yd. steel 
Bldg., (1) $65,000, (2) $67,000; Sugarman’ concrete and steel, 2nd Ave., to Smallman & dump scows; adv. this issue. 

Constr. Co., 8th and Tuttle Sts., (1) $67,- Brice Constr. Co., 1115 Ave. E. Archts, est. N. Y¥.. New York—Laundry—Nov. 1 by 
500, (2) $67,500. Noted Sept. 21. $350,000. Treas. Dept. Wash., D. C., for construction 

Minn., St. Paul—School—H. W. Austin, La, N Se — Orleans incl. mechanical equipment, laundry build- 
city purch. agt., opened bids 3 story and Parish School Bd., Municipal Bldg. 2 ing for U. S. Veterans’ Hospital, Bronx, 
basement, 150 x 250 ft. with 1 story, 48 x story, and basement, 151 x 233 ft. rein.- here. J. A. Wetmore, acting superv. archt; 
90 ft. wing, rein.-con., brick and tile, Isabel con. and brick, Claude St. between Alva adv. this issue. 
and Congress Sts., from Gauger-Korsmo and Pauline Sts., to O. M. Gwinn Constr, D. C., Wash.—Laboratory—Oct. 21 by 
Constr. Co., 301 Endicott Bldg., $282,982; Co., Canal Commercial Bldg. Cost com- Interior Dept., for laboratory building at 
Olsen & Larsen, 145 North Concord St., plete $249,000. Noted Aug. 3. St. Elizabeths Hospital, here. 
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CRANES—WILMINGTON, DEL. 


Bids were opened Sept. 8, by Bd. Harbor Comrs., for furnishing locomotive and portal cranes for marine terminals. Following is 


list of bidders with their respective bids: 


LOCOMOTIVE CRANES 


87h 


Speeds ——— 
Single 
p Line 
-——— Capacity ———~ Pro- Hoist- Draw 
12 Ft 30 Ft 50 Ft. Rail pelling Sluing ing Cylin- Bar, —-———— Bid —— - 
Firm Lb Lb. Lb. Ballast Clamp Weight Fpm. Rpm. Fpm der Drums Lb BI B2 B3 
Jhio Locomotive Crane Co., y 
“Bucyrus, O 50.400 15,200 7,500 . 12T Yes 128,600 —600 —5 200 10x10 2 9,000 $12,125 $12,275 812,425 
ss Furnished F.o.b. Wilmington 
Link-Belt Co., Nicetown, = 
Philadelphia, Pa . 50,000 15,600 8,000 : 12T xX 144,000 —600 5 200 8x 10 1 6,000 11,550 11,675 12,800 
Furnished F.o.b. Wilmington 
i : : 2 11,700 11,825 12,950 
Orton & Steinbrenner Co., Chicago, og ; 
4 50,000 13,400 7,100 Furnished Yes 142,000 500 4) 240 9x10 1 X 10,080 10,161 10,242 
Hoisti Machinery Co , 2 16,388 » 16,306 10,467 
wn oisting | ” - u *.o.b.Wilmington 
Te elend, és. ¥ 15,600 8,300 XxX Yes 123,100 635 > we Fas t. 3a 11,030 11,220 . 11,280 
ee eee ere Z , 
The Browning Co., Cleveland, O.... U 14,500 7,000 Notfurnished Yes 134,200 535 4 247 8x10 2 9,000 10,838 16958 1 ore 
X—Not specified. Y—17 ft. = 30,900 lb. Z—3 locomotive cranes + 2 portal cranes = $61,000. U—15 ft. = 35,700 lb. 
PORTAL CRANES 
Single . Speed : Motors ——-—-——— Work- 
Line Single Boom Rotat- Rail Hoist- Boom Rotat- ing ——~ Bid -— 
Firm Capacity Line Hoist Travel ing Clamp Mounting ing Hoist Travel ing Radius Cl C2 
eside Bridge & 23 T. 450 fpm. 50fpm. 200fpm. 3rpm. Yes 4-24in. ¢ 40 hp 20 hp. 2-l0hp. 20h 50 28,350 9 
ee Cl Wheels 1,130rpm. 1,130rpm 800rpm. 800 rpm. , — 
N. Milwaukee, Wis. e f 
Heyl & Patterson, Inc. 2} T. 225 fpm. xX 200fpm. 4rpm. Yes 4-30tn. 35 hp 15 hp 15 hp 15 hp 50 18,000 31,000 
@ Water St., Cl Wheels 500 rpm 600 — 600rpm. 600rpm. 
Pittsburgh, Pa... .. F G.E GE GE GE 
Dravo Cont. Co., 2} 225 fpm. 70 150-200 2-3 Yes 4-30in.¢ 40 hp IS hp. Shp Shp 50 17,100 31,800 
Pittsburgh, Pa.... . Cl Wheel X rpm X rpm X rpm X rpm 
. ; 3. E. or Westinghouse 
Wellman-Seaver- 5,000 lb. 206 x 75-100 31} Yes 4-2-Wheel 35 hp 5 hp 10 hp 10hp. 50 20,000 35,000 
Morgan Co., 700 24 in. o X rpm X rpm. X rpm X rpm. 
Central Ave., a P G.E G.E G.E G. E. 
Cleveland, O....... 5,6001b. 200 x Xx Yes 4-24in. 6 25 hp X 7: hp 1Ohp. 40 16,875 31,750 
Hand operated cl Hand operated , 
Brown Hoisting 6,400 lb. 250 x 200 4 Yes +2in.6 -— — —~ — 55 16,000 29,300 
Machinery Co., cl 1-100 hp Z Z 
Cleveland, O.... + _ 
The Browning Co., 2} T. 225 xX 350 a xX 4-26in. 6” — ———-— 27 hp. 52 14,677 29,354 


Cleveland, O... 


West isciihinne 


X—Not specified. Z—2 portal cranes + 3 locomotive cranes = $61,000.00. 


Federal Government Work (Continued) 


0., Chillicothe—Hospital—Nov. 14 at 
office Quartermaster General, Munitions 
Bidg., Wash. D. C., construction U. 
Veterans Hospital, here. Noted Sept. 21. 


Mich., Adrian—BDxtension—Oct. 26 by 
Treas. Dept.. Wash. D. C, extension to 
workroom and driveway, here. 


Il, Chicago—Breakwater—Nov. 6 at 
office U. S. Engineer, 537 South Dearborn 
St.. conerete caisson breakwater at In- 
diana Harbor, Ind.; adv. this issue. 


Wis., Milwaukee—Pier, etc.—Nov. 6 at 
office U. S. Engineer, pile pier, removing 
old timber crib pier, and dredging at Racine 
Harbor; adv. this issue. 

Colo., Fitzsimons—Alterations, etc.—Nov. 
1 at office Constructing Quartermaster, 
Fitzsimons General Hospital, alterations 
and additions to professional services build- 
ing, womens ward, etc.; adv. this issue. 


BID RECEIVED 


W. Va., Parkersburg—Extension—Treas. 
Dept.. Wash. D. C., extension to U. S. 
Post Office, here, from Pearce Bros., Inc., 
220 West 42nd St., New York City, $11,953; 
E. M. Enright, Parkersburg, $14,400; De- 
vault & Dietrick, Canton, O. (street address 
not available) $14,505. 

La., Alexandria—Extension, etc.—Treas. 
Dept., Wash., D. C., extension, remodeling, 
etc. U. S. Post Office and Court House, 
here, from W. MacDonald Constr. Co., Odd 
Fellows Bldg., St. Louis, Mo., $64,500; H. 
W. Bond & Bros., New Orleans, (street ad- 
dress not available) $64,600; Progressive 
Constr. Co., Alexandria, $66,675. Noted 
Sept. 7. 

Utah, Eureka—Post Office—Treas. Dept., 
Wash., D. C., for U. S. Post Office, here, 
from G. A. Whitmeyer & Sons, 2,759 Grant 
Ave., Ogden, $35,200; Johnson G@onstr. Co., 
64 Bway, Fargo, N. D., $37,997; Devault 
& Dietrick, Canton, O, (street address not 
available) $39,190. Noted Sept. 7. 

CONTRACTS AWARDED 

Mil., Edgewood -— Stables — Constructin 
Quartermaster, Aberdeen Proving Ground, 
20 stable buildings, here, to Noftheastern 
Constr. Co., Lexington Bldg., Baltimore, 
$24,035. Noted Sept. 21. 


Miscellaneous 
PROPOSED WORK 


, Lighting System——Lakewood (Cleveland, 
P. 0.)—Plans installi new white way 
lighting system in Clifton Blvd., Detroit 


and Madison Aves. 
Fischer, City hall, engr. 


Transmission Line—Loretto, Mich.—See 
“Industrial Works.” 


Levees—Dallas, Tex.—Attorney Generals 
Dept., Austin approved $69,000 bonds issue 
for Levee Dist. 6 in Dallas Co. Address 
A. C. Allen, co. judge. 


Track Electrification — Dallas, Tex. — 
Texas Interurban Ry. plans to electrify 
tracks of Missouri, Kansas & Texas R.R. 
between here and Denton, 30 mi. 


Steam Road Roller—Guelph, Ont.—Plans 
to purchase new steam road roller. F. 
McArthur, city engr. 


BIDS DESIRED 


Foundation, ete.— New York, N. Y.— 
Oct. 20, by Transit Comn., 49 Lafayette 
St., foundation for 3rd addition to shops 
at Lenox Ave. and 148th St. Yard, also fur- 
nishing and erecting steel for above. 

Equipment—Wash.. D.° C.—Oct. 24. 30, 
Nov. 13 and 21, by Dist. Comrs., 509 Dist. 
Bldg., Wash., . C., equipment for New 
Eastern High School, C. H. Rudolph, J. F. 
Oyster and C.Keller,comrs. ; adv. this issue. 

Trucks, etce.—Cleveland, O0.—R. H. Mur- 
dock, City Hall, taking bids two 10 ton 
trucks and 6 snow plows. 


BIDS RECEIVED 


Parking Space—Coney Island (Brooklyn, 
P. 0.) N. ¥.—Dept. Parks, Municipal Bldg., 
New York, opened bids Oct. 5, concrete 
parking space at Dreamland Park, here, 
from Boro Asphalt Co., 1301 Metropolitan 
Ave., Brooklyn, $28,091; C. waa, 745 
Dean St., Brooklyn, $32,218; G. M. Man- 
datio, 12$ 29th St., Brooklyn, $32,696. 


Rolling Segment, etc.—New York, N. Y. 
—Bd. Purch., Municipal Bldg., opened Bids 
Oct. 6, furnishing and delivering rolling 
segment and trac irders to Dept. Plant 
& Structures, from Vulcan Rail Constr. 
Co., Maspeth, $26,442; Amer. Bridge Co., 
30 Church St., $60,534. 


Cement—Turlock, Calif.—Turlock Irriga- 
tion Dist., furnishing and delivering 50,000 
to 75,000 bbl. cement, from Santa Cruz 
Portland Cement Co., Crocker Bidg., San 
Francisco, $3.94 per bbl., $0.10 each for 
returned sacks, 5% cash discount. Noted 
Sept. 21. 


CONTRACTS AWARDED 


Gas Line—Mt. Morris, N. Y¥.—Pavillion 
Natural Gas Co., will build_14 mi. gas 
ipe line between here and Dansville, by 
Bay labor. $60,000. Noted Aug. 10. 


$200,000. E. H. 


Coal Handling Plant—New York, N. ¥.— 
Bd. Health, 505 Pearl St., altering and 
erecting coal handling plant at Riverside 
Hospital, North Brother Island, Bronx, to 
McHarg-Barton Co., 1328 Bway., $16,800. 
Engrs. est. $17,000. Noted Oct. 5. 


Plumbing and Drainage Work, ete— 
New York, N. Y¥Y.—Bd. Educ., 500 Park 
Ave., plumbing and drainage work in P. S. 
139, to J. J. Kenny Sons, 236 West 20th 
St., $39,100; electric wiring and fittings 
in above school, to Jandous Electric Equip- 
ment Co., 109 West 31st St., $20,900. 
Noted Oct. 5. 


Snow Plows, etc.—Rochester, N. ¥.—Bd. 
Supervs. Monroe Co., furnishing 16 snow 
Plows and other equipment for attachment 
to highway trucks also snow plows and 
equipment for clearing highways, for use 
on tractors, owned by county, to Good 
Roads ee Co., New York, $3,650. Noted 
Sept. ° 


Heating Plant, ete.—Cleveland, 0.—Rd. 
Educ., East 6th St. and Rockwell Ave., 
steam heating plant incl. 2 heating boilers, 
stokers and blowers in Collinwood High 
School, to Feldman Bros., 10,305 Barrett 
Ave., $235,585. 


Cement — Detroit, Mich. — Dept. Pub. 
Wks., City Hall, furnishing 40,000 bbl. port- 
land cement f.o.b. Detroit, to Aetna Port. 
land Cement Co, 412 Union Trust Bldg., 
$3.23 per bbl. in cloth sacks, $2.98 per bbl. 
in paper sacks. ‘ 

Transmission Line — Dane, Wis. — Wis- 
consin Light & Power Co., 900 Gay Bldg., 
Madison, will build 66,000 voltage trans- 
mission line from here to Fond du Lac, 
to carry energy for Prairie du Sac plant 
to Eastern Wisconsin distribution system. 
Work will be done by day labor. Private 
plans. 

Levee — Locke, Wash.—Comrs. Locke 
Drainage Dist., Pend Oreille Co., levee, con- 
crete culvert, pump, engine, housing and 
tile, steam shovel and scraper work, 80,- 
000 cu.yd. dry earth excav., to Standard 
Asphalt Co., North 517 Lincoln St., Spo- 
kane, at $0.39 per cu.yd., total about $45,- 
000. Noted Sept. 21 under “Excavation, 
Drainage, Irrigation.” 

Pier — Montreal, Que.— Har or Comrs., 
300 ft. extension to Jacques Cartier Pier, 
to Sterling Constr. Co., Montreal, (strect 
address not available), $150,000. Noted 
Sept. 14. 

Wharf—Montreal, Que.—Harbor Comrs., 
500 ft. concrete extension to Imperial Oil 
Wharf, Longue Pointe, to Barrett-Mc- 
Queen’ Ltd.. 737 Canada Cement Bldg. 
$200,000, 


jetting 





SEARCHLIGHT SECTION 


OFFICIAL PROPOSALS 


Rate: 
40 Cents a Line an Insertion 


Copy: Official Proposals reaching our New 
York Office by 10 A. M., Tuesday can usually 
be printed in the issue out Thursday. 


Plans and Specifications for inspection by d 
tant bidders may be filed at any of the Eng} 
neering News-Record offices without charge, 


NoNittenrsstennsssstisteevetereers 


THESE ADVERTISEMENTS 


Ly 


OFFICIAL PROPOSALS 


Bids: Oct. 31. 
Building, Delivering and 


Erecting Steam Pumps 
(HEMPHILL PUMPING STATION) 


Atlanta, Ga. 


Sealed proposals for building, delivering 
and erecting 15 and 30 M.G.D. Steam Tur- 
bine Driven Centrifugal Pumps and 15 
M.G.D. Cross Compound Pumping Engines 
for the City of Atlanta, Georgia, will be re- 
ceived by the Purchasing Agent of the City 
of Atlanta at the City Hall until 2:30 p.m. 
on the 3lst day of October, 1922. 

The work will consist of building, deliver- 
ing and erecting complete with all acces- 
sories, one or more Steam Pumps on foun- 
dations erected by the City of Atlanta 
in the Hemphill Pumping Station. The 
sizes and type of pumps will be deter- 
mined after receiving bids. 

Each proposal must be accompanied by 
a certified check payable to the City of 
Atlanta, in an amount equal to five (5) per 
cent of the bid, as a guarantee that the 
contract will be entered into if awarded. A 
bond of one hundred (100%) per cent of 
the contract price will be required. 

Plans and specifications are on file at the 
office of the General Manager of the Atlanta 
Water Works, City Hall, Atlanta, Georgia. 
P, H. Norcross, Consulting Engineer, 1404 
Candler Building, Atlanta, Georgia, and 
with the Engineering News-Record, New 
York City. 

Bidders may obtain copies of the speci- 
fications from the Purchasing Agent by 
enclosing check for twenty-five dollars 
($25.00) payable to the City of Atlanta, and 
to be held until return of specifications in 
good condition. The City reserves the right 
to reject any and all bids. 

No proposal will be entertained unless 
made on the form, and sealed in the en- 
velope furnished by the City of Atlanta, 

Purchasing Agent, City of Atlanta, Ga, 


Oct. LJ. 
Cast Iron Pipes 


Canandaigua, N. Y. 


Sealed proposals will be received by the 
Board of Public Works at its office in the 
City Hall, Canandaigua, N. Y., until eight 
o'clock P.M., October 17th, 1922, for the 
furnishing of eight hundred and sixty-five 
tons (865) of sixteen (16) inch Class C 
cast iron pipe and twenty-three (23) tons 
of twelve (12) inch Class C cast iron pipe 
and five (5) tons of cast iron specials. All 
pipes and specials to be manufactured in 
accordance with American Water Works 
Association specifications. 

Proposals must be enclosed in plain sealed 
envelopes and marked ‘Proposal for Fur- 
nishing Cast Iron Pipe.” 

Copies of the specifications may be ob- 
tained at the office of the City Clerk, City 
Hall, Canandaigua, N. Y., or at the office of 
W. S. Lozier, Consulting Engineer, 321 Cut- 
ler Bldg., Rochester, N. Y. 

Rids must be accompanied by a certified 
check for two thousand ($2,000) dollars 
payable to the Treasurer of the City of 
Canandaigua. In case of failure or neglect 
to enter into the contract or furnish the 
necessary bond within the time specified the 
certified check will be forfeited to the City 
of Canandaigua. A performance bond to 
the sum of fifty (50) per cent of the con- 
tract will be required. 

The Board reserves the right to reject 
any and all bids or to accept any bid which 
it deems most favorable to the interests of 


the city. 
BOARD OF PUBLIC WORKS. 
H. A. BEEMAN, 
WM. GARRATT, 
ROY E. PooL. 


Bids 


ARE OFFICIAL NOTICES THAT BIDS ARE WANTED FROM BIDDERS EVERYWHERE. 


DTU 





OFFICIAL PROPOSALS 
Bids: Oct. 31. 
Building, Delivering and 


Erecting Steam Pumps 


(CHATTAHOOCHEE RIVER PUMPING 
STATION) 
Atlanta, Ga, 

Sealed proposals for building, delivering 
and erecting 15 and 30 M.G.D. Steam Tur- 
bine Driven Centrifugal Pumps and 15 
M.G.D. Cross Compound Pumping Engines 
for the City of Atlanta, Georgia, will be 
received by the Purchasing Agent of the 
City of Atlanta at the City Hall until 2:30 
p.m. on the 3lst day of October, 1922. 

The work will consist of building, de- 
livering and erecting complete with all ac- 
cessories, one or more Steam Pumps on 
foundations erected by the City of Atlanta 
in the Chattahoochee River Pumping Sta- 
tion. The sizes and type of pumps will be 
determined after receiving bids. 

Each proposal must be accompanied by a 
certified check payable to the City of At- 
lanta, in an amount equal to five (5) per 
cent of the bid, as a guarantee that the 
contract will be entered into if awarded. 
A bond of one hundred (100%) per cent 
of the contract price will be required. 

Plans and specifications are on file at the 
office of the General Manager of the At- 
lanta Water Works, City Hall, Atlanta, 
Georgia, P. H. Norcross, Consulting Engi- 
neer, 1404 Candler Building, Atlanta, 
Georgia, and. with the Engineering News- 
Record, New York City. 

Bidders may obtain copies of the speci- 
fications from the Purchasing Agent by 
enclosing check for twenty-five dollars 
($25.00) payable to the City of Atlanta, and 
to be held until return of specifications in 
good condition. The City reserves the right 
to reject any and all bids. 

No proposal will be entertained unless 
made on the form, and sealed in the en- 
velope furnished by the City of Atlanta. 

Purchasing Agent, City of Atlanta, Ga. 


Bids: Oct. 24. 


Highway Work 
Albany, N. Y. 


Sealed proposals will be received by the 
undersigned at their office, No. 55 Lancas- 
ter Street, Albany, N. Y., at one o’clock 
P. M., on Tuesday the 24th day of October, 
1922 for the improvement of highways in 
the following counties: 

HAMILTON .........(one highway: 3.57) 
ORANGE ............(one highway: 

SARATOGA . (one highway: 2.67) 
SUFFOLK ....(two highways: 2. -09) 

ALSO FOR THE RECONSTRUCTI 
OF THE FOLLOWING: 


CHEMUNG .. 
CLINTON 
OTSEGO ...... 
STEUBEN ...... 
SUPPOLE ...-cecves. contract: 2. 
WESTCHESTER .....(one contract: 2.67) 

Maps, plans, specifications and estimates 
may be seen and proposal forms obtained 
at the office of the Commission in Albany, 
N. Y., and also at the office of the GCivision 
engineers in whose division the roads are 
to be improved or reconstructed. The ad- 
dresses of the division engineers and the 
counties in which they are in charge will 
be furnished upon request. 

The especial attention of bidders is 
called to “Geueral Information for Bid- 
ders” in the itemized proposal, specifica- 
tions and contract agreement. 

HERBERT S. SISSON, 
Commissioner, 


oe 


contract: 
contract: 
contract: 
contract: 
contract: 


bobspoce cone 
wucron 
acovo-+ 


} 


State Commission of Highways. | 


J. C. FINCH, Secretary. 


OFFICIAL PROPOSALS 
—— 
Bids: Oct. 24. 


Sewage Disposal Plant 
Albuquerque, N, M, 


Sealed proposals will be received at th 
office of the City Clerk of the City ¢ 
Albuquerque, New Mexico, until 2 el 
p.m. on Tuesday, the 24th day of er 
1922, for constructing a certain sewage dj 
posal plant for the City of Albuquer 
New Mexico. Each bidder will be 1 
to deposit with the City Clerk to t 
of the City of Albuquerque wit! 
dorsement a certified check of de} 
the sum of ten per cent of the total am 
bid, as a guaranty that the bid: 
enter into contract and execute all b 
and guaranty in the forms provided wi: 
ten days after the notice of award of eo: 
tract to him. 


Bidders are expected to inspect the si: 
of the work and to inform themselves ; 
garding all local conditions. Instructions 
to bidders, proposal and contract forms 
plans and specifications are on filk 
office of the City Engineer, City Hall, . 
buquerque, New Mexico. .Copies of ;lans 
and specifications may be secured from t 
city engineer on or after October 5th, 19 
upon deposit of $50.00, to be returned t 
contractor upon submission of a bona fid: 
bid on the work with plans and specifi 
tions, or upon returning plans and specifi 
cations intact prior to the date of receiving 
bids. Otherwise the deposit will be for 
feited to the City of Albuquerque 

The City of Albuquerque reserves 
right to reject any or all bids. 

B. H. CALKINS, City Manager. 
FRANK KIMBALL, City Engineer 
IDA V. MALONE, City Clerk. 


the 


Bids: Oct. 24. 


Concrete Water Reservoir 


Albuquerque, N. M 


Sealed proposals will be received at the 
office of the City Clerk of the City of Al- 
buquerque, New Mexico, until 2:00 o'clock 
p.m. on Tuesday, the 24th day of October, 
1922, for constructing a certain reinforced 
concrete water reservoir for the City of Al- 
buquerque, New Mexico. Each bidder will 
be required to deposit with the City Clerk 
to the credit of the City of Albuquerque 
without endorsement a certified check of 
deposit in the sum of ten per cent of the 
total amount bid, as a guaranty that the 
bidder will enter into contract and execut: 
all bonds and guaranty in the forms pro- 
vided within ten days after the notice o! 
the award of the contract to him. 

Instructions to bidders, proposal and con- 
tract forms, plans and _ specifications ar 
on file at the office of the City Engineer. 
City Hall, Albuquerque, New Mexico. Copies 
of plans and specifications may be secure: 
from the City Engineer on and_ after 
October 5th, 1922, upon deposit of $15.!", 
to be returned to the contractor upon sub- 
mission of a bona fide bid on the work 
with plans and specifications, or upon re- 
turning plans and specifications intact prior 
to the date of receiving bids. Otherwise 
the deposit will be forfeited to the City of 
Albuquerque. 

The City of 
right to reject 

B. H 


Albuquerque reserves th 
any or all bids. 
. CALKINS, City Manager 
FRANK KIMBALL, City_ Engineer. 
IDA V. MALONE, City Clerk. 
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OFFICIAL PROPOSALS 





— 
Bids: Nov. 1. 


Construction of Power House 
Albany, N. Y. 


Sealed proposals will be received by the 
undersigned at his office in the Capitol at 
\ibany, N._Y., until twelve o'clock noon 


of Wednesday, November Ist, 1922, at 
which place and_hour they will be publicly 
opened and read, for the development of 
canal Water power pursuant to the pro- 
visions of Chapter 532 of the Laws of 1922, 
1s follows: 

““CONTRACT B-3—VISCHER FERRY 

POWER HOUSE 

For constructing a power house and work 
incidental thereto, at Vischer Ferry dam, 
County of Saratoga. 

Sheets 1-15, inclusive, 

Plans may be seen and detailed specifica- 
tions, engineer’s estimate of quantities, 
proposal blanks, forms of contract and 
ponds required, and other information for 
proposers, may be had at the office of the 
Superintendent of Public Works at Albany, 
N. Y., at the office of the Assistant Super- 
intendent of Public Works for the Eastern 
Division, Wedgeway Building,, Schenectady, 
N. Y.; at the office of the Assistant Super- 
intendent of Public Works for the Middle 
Division at Syracuse, N. Y.; at the_ office 
of the Assistant Superintendent of Public 
Works for the Western Division, at Roches- 
ter, N. Y.; at the offices of the Superintend- 
ent of Public Works, Erie Basin Terminal, 
Buffalo, N. Y., and Terminal Warehouse, 
Pier 6, East River, New York City. 

Blueprint copies of plans will be furnished 
by the State Engineer and Surveyor upon 
the receipt at his office in the Telephone 
Building, Albany, N. Y., of payment at the 
rate of fifteen cents (15c.) per sheet. Re- 
fund will not be made for any blueprints 
which may be returned. 

Monthly estimates will be paid of ninety 
per centum (90 per cent) of the work done 
at the contract price. Every proposal for 
said work must be accompanied by a money 
deposit in the form of a draft or certified 
check upon some good banking institution 
in the city of Albany or New York, issued 
by a national or state bank in good credit 
within the state and payable at sight to 
the Superintendent of Public Works for 
five per centum (5 per cent) of the amount 
of the proposal, 

The person whose proposal shall be ac- 
cepted will be required to execute a con- 
tract and furnish bonds within ten days 
from the date of notice of award delivered 
to him or them in person or mailed to the 
address given in the proposal. 

Upon execution of the contract and ap- 
proval of bond, the certified check or draft 
will be returned to the proposer unless the 
same shall have been presented for collec- 
tion prior to such time, in which case the 
amount of the deposit will be refunded by 
the Superintendent of Public Works. 

The deposit of bidders other than the one 
to whom the award of contract shall be 
made will be returned immediately after the 
award has been made, 

The bond required for the faithful per- 
formance of the contract shall be in such 
sum as shall be fixed by the Superintendent 
of Publie Works, which sum shall not be 
less than twenty per centum (20 per cent) 
of the estimated cost of the work, according 
to the contract price, and an additional 
bond known as the labor bond, in the sum 
of ten per centum (10 per cent) of the 
umount of the estimated cost of the work 
according to the contract price, will be re- 
quired as security that the contractor will 
pay in full at least once in each month all 
laborers employed by him upon the work 
specified to be done in the contract. 

In the event that more than one surety 
company is offered as surety on said bonds 
co-insurance only will be accepted. 

_ Each proposal must be addressed to the 
Superintendent of Public Works, Albany, 

Y., and must be endorsed on the envel- 
ope with the name of the construction for 
which the proposal is made. 

Award, if made, will be made to the per- 
son or persons whose proposal shall be low- 
«st in cost to the state for doing the work, 
and which shall comply with all provisions 
required to render it formal. Before any 
«Ward shall be made the lowest bidder will 
be required to satisfy the Superintendent of 
Publie Works of his ability to provide suit- 
able equipment and materials for the proper 
performance of the work. 

The right is reserved to reject all pro- 
posals and readvertise and award the con- 
tract in the regular manner, if, in the judg- 
ment of the undersigned, the interests of 
the state will be enhanced thereby. 

CHARLES L. CADLE, 


Superintendent of Public Works. 
October 7th, 1922. 


OFFICIAL PROPOSALS 


Bids: Nov. 2. 
Sewer Tunnel 


Tulsa, Okla. 


Sealed proposals will be received by the 
Board of Commissioners of the City of 
Tulsa, Oklahoma, until five o'clock P.M.., 
November 2nd, 1922, for the construction of 
a Storm Sewer 5,700 feet long, 5,100 feet 
of which will be in tunnel cut. Approxi- 
mate size 144 x 154 feet. Bond = issue 
$900,000, Estimates payable in cash. Certi- 
tied bidding check five per cent 

Plans and profiles, etc., may be secured 
from City Engineer, upon deposit of $25, 
which will be refunded to all parties sub- 
mitting a bona fide bid. 

CHARLES SCHULTZ, 


City Engineer. 
W. W. HORNER, 
Consulting Engineer, 
St. Louis, Mo. 
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South Nyack, 
New York 
Saved $2,642.20 


Through advertising for bids on 
a paving contract in Engineering 
News-Record. 


This publicity in these Official 
Proposal Columns is a mighty 
profitable investment for any 
community. 


It Costs so little, too. 


TLL) 
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Bids: Oct. 21. 


Stone Jetties, Seawalls, etc. 


Longport, N. J. 


Sealed proposals for the construction or 
extension of stone or slag jetties or stone 
sea walls; the placing of stone along the 
toe of the seawall; the furnishing of stone 
or slag and placing same in floata# and 
placing floats in position; and the construc- 
tion of a bulkhead, or any or all of them, 
on the Atlantic Ocean, in the Borough of 
Longport, County of Atlantic, State of New 
Jersey, Will be received by the Board of 
Commissioners of the Borough of Long- 
port, at 3:00 o'clock in the afternoon, Octo- 
ber 21, 1922, during a regular meeting of 
said Board of Commissioners, at the Com- 
mission Chamber, Borough Hall, Longport, 
N. J.; said bids to be opened and read in 
public at the aforesaid time and place. 

Plans, specifications and form of bid, 
certificate of surety, contract and_ bond, 
covering proposed work, are on file in the 
office of the Borough Clerk, at Borough Hall, 
Longport, N. J., where they may be in- 
spected during business hours. Any pros- 
pective bidder will be furnished with a com- 
plete set of the plans and specifications of 
the proposed work in consideration of a 
deposit of $10.00 and such deposit will be 
refunded if both plans and specifications 
are returned in good condition on or before 
October 21, 1922. Each bid must be made 
on the standard proposal form in the man- 
ner required by the specifications, must be 
enclosed in a_ sealed envelope marked 
“Proposals for Construction of Stone Jetties 
or Stone Seawalls, etc., or any or all of 
them, at Longport, N. J., to be opened at 
3:00 P.M., October 21, 1922, and with the 
certificate of surety properly filled in, and 
shall be enclosed in another envelope ad- 
dressed to William S. Gilmore, Borough 
Clerk, Borough Hall, Longport, N. J. These 
envelopes must not be marked in any other 
manner. Each bid must be accompanied by 
a certified check payable to the Director of 
Revenue and Finance, or cash, in the 
amount of $1,000.00 and no bid wil! be re- 
— after the hour fixed for receipt of 

s. 

A contract will be awarded, if awarded 
at all, within one month of the date of re- 
ceiving bids. 
waa right is reserved to reject any or all 

s. 

By order of the Board of Commissioners 
of the Borough of Longport, N. J. 

WILLIAM S. GILMORE, 
Borough Clerk. 


OFFICIAL PROPOSALS 





Bids: Oct. 31 


Barge Canal Terminals 
Albany, N. Y 


Sealed proposals will be received by the 
undersigned at his office in the Capitol at 
Albany, N. Y., until twelve o'clock noon 
of Tuesday, October 3lst, 1922, at which 
Place and hour they will be publicly opened 
and read, for the construction of Barge 
canal terminals pursuant to the provisions 
of Chapter 746 of the Laws of 1911, and 
amendatory laws, and Chapter 402 of the 
Laws of 1920, as follows 

TERMINAL CONTRACT NO. 91. 

For paving a portion of the terminal site 
at Hallets Cove, New York City. 

Contract plans, sheets 1 to 3 inclusive 

Plans may be seen and detailed specifica- 
tions, engineers’ estimates of quantities, pro 
posal blanks, form of contract and bonds 
required and other information for pro- 
posers may be had at the office of the Su 
perintendent of Public Works at Albany, 
N. Y., at the office of the Assistant Supe! 
intendent of Public Works for the Middle 
Division at Syracuse, N. Y., at the office of 
the Assistant Superintendent of Public 
Works for the Western Division at Roche 
ter, N. Y., at the offices of the Superintend 
ent of Public Works, Erie Basin Terminat, 
Buffalo, N. Y., and Terminal Warehouse, 
Pier 6, East River, New York City. 

Blueprint copies of plans will be fur- 
nished by the State Engineer and Surveyor 
upon the receipt at his office in the Tek 
phone Building, Albany, N. Y., of payment 
at the rate of fifteen cents (15¢c.) per sheet. 
Refund will not be made for any blueprints 
Which may be returned, 

Monthly estimates will be paid of ninety 
per centum (90 per cent) of the work done 
at the contract price. Every proposal for 
said work must be accompanied by a money 
deposit in the form of a draft or certified 
check upon some good banking institution 
in the city of Albany or New York, issued 
by a national or state bank or trust com- 
pany in good credit within the state and 
payable at sight to the Superintendent of 
Public Works for five per centum (5 per 
cent) of the amount of the proposal. 

The person whose proposal shall be ac- 
cepted will be required to execute a con- 
tract and furnish bonds within ten days 
from the date of notice of award delivered 
to him or them in person or mailed to the 
address given in the proposal. 

Upon execution of the contract and ap- 
proval of bonds, the certified check or draft 
will be returned to the proposer unless the 
same shall have heen presented for collec- 
tion prior to such time in which case the 
amount of the deposit will be refunded by 
the Superintendent of Publie Works. 

The deposits of bidders other than the 
one to whom the award of contract shall 
be made will be returned immediately after 
the award has been made. 

The bond required for the faithful per- 
formance of the contract shall be in such 
sum as shall be fixed by the Superintendent 
of Public Works, which sum shall not be 
less than twenty per centum (20 per cent) 
of the estimated cost of the work, according 
to the contract price, and an additional 
bond known as the labor bond, in the sum 
of ten per centum (10 per cent) of the 
amount of the estimated cost of the work 
according to the contract price, will be re- 
auired as security that the contractor will 
pay in full at least once in each month ail 
laborers employed by him upon the work 
specified to be done in the contract. 

In the event that more than one surety 
company is offered as surety on said bonds 
co-insurance only will be accepted. 

Sach proposal must be addressed to the 
Superintendent of Public Works, Albany, 
N. Y., and must be endorsed on the en- 
velope with the name of the_ construction 
for which the proposal is made, 

Award, if made, will be made to the per- 
son or persons whose proposal shall be 
lowest in cost to the state for doing the 
work, and which shall comply with all pro- 
visions required to render it formal. Before 
any award shall be made the lowest bidder 
will be required to satisfy the Superintend- 
ent of Public Works of his ability to pro- 
vide suitable equipment and materials for 
the proper performance of the work, 

The right is reserved to reject all pro 
posals and readvertise and award the con- 
tract in the regular manner if, in the judg- 
ment of the undersigned, the interests of 
the state will be enhanced thereby. 


CHARLES L. CADLE, 
Superintendent of Public Works. 


September 28, 1922. 
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OFFICIAL PROPOSALS 


Bids: Oct. 24. 


Road Work 


Trenton, N. J. 


Notice is hereby given that sealed bids 
will be received by the State Highway Com- 
mission of New Jersey for the construction 
of the followin: 

Route No. 4, Section No. 7-A, New Gretna 
Alternate, Burlington County; estimated 
amount of gravel surface eight (8) inches 
thick is 13,618 square yards 

Bids will be received at the office of the 
State Highway Commission at the Broad 
Street Bank Building, Trenton, New Jersey, 
on Tuesday, October 24, 1922, at 11:00 A.M. 
and opened and read immediately there- 
after. 

Drawings, specifications and form of bid, 
contract and bond for the proposed work 
are on file in the office of the State High- 
way Department, Trenton, New Jersey, and 
may be inspected by prospective 
Plans will be furnished on deposit of Ten 
Dollars ($10.00) upon application to the 
State Highway Department. 9th _ floor, 
Broad Street Bank Building, Trenton, New 
Jersey. Bids must be made on the stand- 
ard proposal forms in the manner desig- 
nated therein and as required by the 1922 
specifications, same to be enclosed in sealed 
special addressed envelopes bearing the 
name and address of bidder and the name 
and section of the Route on the outside, and 
must be accompanied by a certified check 
drawn to the order of the Treasurer of the 
State of New Jersey for not less than ten 
per cent (10%) of the amount of the bid, 
provided that said certified check shall not 
be less than $500.00 or more than $20,000.00 
and be delivered at the above place on or 
before the hour named Copies’ of * the 
standard proposal form and special ad- 
dressed envelopes will be furnished on ap- 
plication. Bids not enclosed in special en- 
velopes will be considered informal and will 
not be opened. 

Each bidder must accompany his bid with 
a certificate from a surety company duly 
authorized to do business in this State, 
stating that such surety company will pro- 
vide said bidder with a bend in such sum 
as is required in and in accordance with 
the provisions of said specifications, condi- 
tioned for the faithful performance of the 
provisions of the contract and specifications. 
Each bidder must also accompany his bid 
with a Statement of Equipment properly 
filled out. 

By order of the State Highway Commis- 


sion. 
A. LEE GROVER, 
Chief Clerk. 


Bids: Oct. 25, 


Highway Work 


Raleigh, N. C. 

Sealed bids for the construction of the 
following Projects will be received by the 
North Carolina State Highway Commission 
at Raleigh, N. C., until 10.00 a.m., on the 
25th day of October, 1922, when they will 
be opened and read: 

Hard surface (Concrete or Asphaltic 
Paving Projects), including grading, rein- 
forced concrete or cast iron pipe, struc- 
tures, etc. 
Project No. 
101 


105-A 

105-B 

113-B 

220 & 282 

Sol 
Topsoil, 

including 


County Length (Miles) 
Beaufort 4.23 
Beaufort 
Beaufort 
Chowan 
Duplin-Wayne 28.75 
Buncombe 7.5% 

Sand Clay, or Gravel Projects, 

grading, drainage pipe, struc- 


Gates-Pasquotank 14.09 


Hyde 10.89 
BRIDGE PROJECT 
Lenoir-Pitt 1 70 ft. low 
steel truss, 1 78 
ft. Strauss Bas- 
cule and 5 40 ft. 
. C. Deck Gir- 
der approach 
spans. 
Specifications, proposal forms, etc., may 
be obtained from the State Highway Com- 
mission at Raleigh, N. C. 
Plans may be seen in the Raleigh office, 
or in the offices of the District Engineers. 
Bridge plans may be obtained from the 
State Highway Commission at Raleigh, 
N. C.. upon payment of five ($5.00) dollars 
per set. 
. The right is reserved to reject any or all 
vids 
By order of the North 
Highway Commission. 


Carolina State 


bidders. | 


OFFICIAL PROPOSALS 


11. 


Labor-Material Percentage 
Contract 
New Orleans, La. 


Sealed proposals will be received at the 
Sewerage and Water Board, Room 4061, 
No. 526 Carondelet Street, New Orleans, 
La., up to 12 o’clock noon of Monday, De- 
cember 11th, 1922, on Labor-Material Per- 
centage Contract for year 1923. 

Specifications and blank forms of pro- 
posal may be obtained at the office of the 
Board. 

» right is reserved to reject any or all 
bids. 

October 12th, 1922. 


Bids: Dec. 


A. G. MOFFAT, 
Secretary. 


| GEO. G. EARL, 


General Superintendent. 
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A Bonding 
Company’s 
Suggestion to 


Official Proposal 
Advertisers 


“A large part of our contract 
bond business is submitted to us 
by wire, and I am a constant 
reader of the Official Proposals 
in order to find out the size and 
nature of the work that is re- 
ferred to in the bond application. 
Very frequently I am unable to 
get any clear idea of what the 
advertisers are asking bids on, 
and of course the prospective 
bidder or contractor is also at a 
loss to know what kind of a job 
is being advertised. 


ONSNONDOSRNORERETURDENETONEEHOTEEEOD SHED ONTOOOOREHNHOHENentoREEEOeEeOOneROnEEDOnOnEo ase eseanansoNOnetOED: 


“Traveling expenses are heavy at 
the present time, and contractors 
pay out considerable sums dur- 
ing the course of a year in in- 
vestigating prospective con- 
tracts. This of course is a large 
charge that the owners eventually 
pay, and anything that will re- 
duce the general overhead of 
contract work will eventually 
be to the advantage of the 
owner. 


“One way to reduce this over- 
head is to word the advertise- 
ment so that the contractor 
sitting in his office will know 
whether or not he should in- 
vestigate and prepare a bid on 
the proposed work.” 


PU 
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17. 
Highway Work 


Harrisburg, Pa. 


Pennsylvania State Highway Department, 
Harrisburg, Pa. Sealed proposals will be 
received at the State Capitol until 10 a.m, 
October 17, 1922, when bids will be publicly 
opened and scheduled and contract awarded 
as soon thereafter as possible for the re- 
construction of 30 miles of Reinforced Con- 
crete, 18 miles of either Bituminous on a 
Concrete Foundation or Reinforced Con- 
crete and 1 mile of Bituminous Macadam 
Pavement; also for the erection of a Rein- 
forced Concrete Bridge. Bidding blanks 
and specifications may be obtained free, 
and plans upon payment of $2.50 per set, 
upon application to State Highway De- 
partment, Harrisburg. No refund for 
plans returned. ‘They also can be seen at 
office of State Highway Department, Har- 
risburg, 16061 Chestnut Street, Philadelphia, 
and 119 Federal Street, N. S., Pittsburgh, 
Pa. GEORGE por Assistant State 


Bids: Oct. 


Highway Commi ner. 


| Nos. 
| 3985, 3986, 3987, 3988, 3989, 3990 and 3955, 


Vol. 89, 
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Bids: Oct. 31. 


. . 
Hospital Construction 
New York, 
Sealed proposals for Constructio: 
ing, Sanitary and Electric Work, 1{ 
tral Heating and Lighting Plant, 
and Dining Room Building and B 
for Chronic Patients (North and 
and Construction of Tunnels at th: 
moor Division, Brooklyn State H 
Creedmoor, Borough of Queens 
Island, N. Y., will be received by t} 
Hospital Commission, Room 104 
Broadway, New York City, N. Y., until 1 
o’clock noon (Standard Time), on Tuesday 
October 31st, 1922, when they will be pub: 
licly opened and read. Proposals shi} }, 
enclosed in an envelope furnished ty th, 
State Architect, sealed and addresse 
shall be accompanied by a certified c} 
in the sum of five per cent (5%) 
amount of proposal. The contract 
whem the awards are made will be requi 
to furnish surety company bond 
sum of fifty per cent (50%) of the amow 
of contracts within thirty (30) days after 
official notice of award of contracts and i): 
accordance with the terms of Specifications 
3979, 3980, 3981, 3982, 3983, 3984, 


nd 


The right is reserved to reject any or a}| 
bids. Drawings and specifications may by 
examined at the Brooklyn State Hosyiti! 
hrooklyn, N, Y., at the New: York Ollice of 
the Department of Architecture, Room 158, 
25 Broadway, and at the Department o 
Architecture, Capitol, Albany, N. Y. Draw 
ings, specifications and blank forms 
proposal may be obtained at the Depart 
ment of Architecture, Capitol, Albany, N. Y., 
upon the deposit of a certified check in th 
sum of $25.00 made payable to the Stat 
of New York for each set of plans and 
specifications, which check will be returned 
if plans and specifications are returned 
good condition to the State Architect, L. 
F. Pilcher, Capitol, Albany N. Y 
L. M. FARRINGTON, 

Secretary, State Hospital Commission 

Dated: September 21, 1922. 


Bids: Oct. 24. 


Bridge Repairs 


Trenton, N. J. 

Notice is hereby given that sealed bids 
will be received by the State Highway 
Commission of New Jersey for the follow- 
ing :— 

For repairs to bridge over Barnegat Bay 
from Seaside Heights to Island Heights, in 
the Municipality of Dover, County of Ocean 

Bids for the above will be received at th« 
office of the State Highway Commission, 
Broad St. Bank Building, Trenton, N. J., on 
October 24th, 1922, at 11:00 A.M.. and 
opened and read immediately thereafter. 

Drawings, specifications and form of bid, 
contract and bond form for the proposed 
work are on file in the office of Mr. John L. 
Vogel, Bridge Engineer, 772 Broad _ St. 
Newark, N. J., and may be inspected by 
prospective bidders. Plans will be _ fur- 
nished on deposit of ten ($10.00) dollars, 
for doing this work upon application to 
Mr. John. L. Vogel, Bridge Engineer, 772 
Broad St., Newark, N. J. Bids must be 
made on the standard proposal form in the 
manner designated therein and as required 
by the specifications for this work; same 
to be enclosed in sealed special addressed 
envelopes, bearing the name and address 
of bidder and the work bid upon on the 
outside, And must be accompanied by a 
certified check drawn to the order of the 
State Treasurer for not less than ten (10%) 
per cent of the amount of the bid, provided 
the said certified check shall not be less 
than $500.00 nor more than $20,000 and be 
delivered at the above place on or before 
the hour named. Copies of the standard 
proposal form and special addressed en- 
velope will be furnished on application_to 
Mr. John L. Vogel, Bridge Engineer, 772 
Broad St., Newark, N. J. Bids not en- 
closed in special envelopes will be consid- 
ered informal and will not be opened. 

Each bidder must accompany his bid with 
a certificate from a Surety Company duly 
authorized to do_business in this State, 
stating that such Surety Company will pro- 
vide said bidder with a bond in such sum 
as is required in and in accordance with 
the specifications, conditioned for the faith- 
ful performance of the provisions of the 
contract and specifications. 

By order of the State Highway Com- 


mission. 
A. LEE GROVER. 
Chief Clerk 








October 12, 1922 
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Sewage Disposal Plant 


Indianapolis, Ind. 
Sealed proposals will be received by the 


poard of Sanitary Commissioners, Sanitary 
pistrict of Indianapolis, at its office in the 
ey Hall, Indianapolis, Indiana, until 10 


\M, October 31st, 1922, at which time 
ids will be publicly opened and scheduled 
und awards made as soon thereafter as 
nracticable, for the construction of Section 
» Division III, and furnishing and erecting 
‘echanical equipment for the Sewage Dis- 
sosal Plant of the Sanitary District of In- 
dianapolis, in accordance with plans and 
epecifications on file at the office of the 
joard. This construction and equipment 
sonsists of the following items :— 

1. Activated Sludge Plant: : 

a. Aeration and Settling Tanks, includ- 
ing Pipe Gallery and Connecting Con- 
duits. 

pb. Air Mains, Air Distribution System ; 
Sewage, Sludge and Drain Piping. 

c. Sluice Gates and Gate Valves. 

d. Air Control and Drain Valves. 

e, Diffuser Plates. 

. Air and Sewage Meters and Recorders. 

g. Sludge Removal Equipment, Erected. 

. Power Plant Avaxiliary “Lqunment: 

a. Boiler Settings and Breeching. 

b. Coal Storage Bunker. 






- 


ce. Coal Handling Equipment. 

d. Power Plant Piping. 

e, Boiler Feed Pumps and Regulators. 
f. Feed Water Heaters and Softening 


System. 

Each bidder shall be required to deposit 
with his bid a certified check in the amount 
as provided in said specifications and in- 
formation to bidders, to secure the execu- 
tion of the contract for which bid is made. 

Copies of plans and specifications and 
general information may be obtained at the 
office of Charles H. Hurd, 1405 Merchants 
Bank Building, Indianapolis, Indiana. 

The Board reserves the right to reject 
any and all bids. 

BOARD OF SANITARY COMMISSION- 

ERS. 

JAY A. CRAVEN, President. 
JOHN L. ELLIOTT, Vice-Pres. 
LUCIUS B. SWIFT. 





Bids: Oct. 17. 


Air Compressor and Tools 


Memphis, Tenn. 


The Memphis Artesian Water Depart- 
ment will receive bids at its offices, 105-107 
North Second Street, Memphis, Tennessee, 
up until 1 P.M., Tuesday, October 17th, 
1922, for furnishing delivered f. 0. b. Mem- 
phis, Tennessee, one Portable Gasoline En- 
gine Driven Air Compressor mounted on 
trucks of steel construction, together with 
tools, ete. Bids will be submitted on ma- 
chines of sizes listed below: 

Portable Air Compressor Piston Displace- 


ment approximately 80 cubic feet of air per | 


minute. 


Portable Air Compressor Piston Displace- 
ment 100 to 120 cubic feet of air per minute. 

Portable Air Compressor Piston Displace- 
ment 160 to 210 cubic feet of air per minute. 
_ Only one machine will be purchased, the 
Commissioners reserving the right to deter- 
mine the size of such machine after bids 
are opened. Bidders to submit prices based 
on machines constructed in accordance with 
their standard specifications, copy of such 
specifications, together with full informa- 
tion regarding the operation of machines, 
to accompany bids. 

TOOLS—SUBMIT UNIT PRICES . 


4 Pneumatic Hammers, 2 inch stroke ; 

4 Sets Lead Corking Tools, for use with 
above hammers ; 

’ Diamond Point Chisels, for use with 
above hammers; 

4 50 ft. sections plain and wire wrapped 
hose of necessary size for use with above 
tools. each length coupled complete ; 
on Reamers for tamping back fill in pipe 

enches ; 

450 ft. sections of plain. and wire 
Wrapped hose of necessary size for use with 
above tools, each length coupled complete. 

The right is reserved to accept the ma- 
chine best adapted to local conditions, re- 
gardless of price. Time of delivery will be 
given due consideration, All bids may be 
rejected at the pleasure of the Commission. 
\ddress proposals to Board of Water 


rn ‘missioners, Memphis Artesian Water 
“B artment, Memphis, Tennessee; mark 


on Air Compressor.” ’ 
JAMES SHEAHAN, 
Acting General Superintendent. 


| 





| that day, at which time and place, 
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Bids: Nov. 29. 


Filtration Plant and Reservoir 


San Juan, Porto Rico. 


Sealed proposals for the furnishing of 
all labor and material for the construction 
of a 8,000,000 gals. filtration plant and a 
10,500,000 gals. filtered water concrete res- 
ervoir for the City of San Juan will be re- 
ceived in the office of the Commissioner of 
Public Service until November 29, 1922, at 
10 A.M. 

All plans, specifications, instruction to 
bidders, blanks, forms for proposals and all 
other information may be obtained at the 
office of the City Commissioner of Public 
Works at San Juan, Porto Rico. 

_ The right is reserved to reject any and all 


bids. 
MARTIN TRAVIESO, 
Commissioner of Public Service. 


lOUeennsaneeeanunnenauntnnincuctnnusnersncoceonsccanecsnsseresounsenenonsannnesnncesansesecessneusentenas 


Thank You, 


Mr. Ferguson 





“We just let contracts for ap- 
proximately 25 miles of road 
construction yesterday and I at- 
tribute to a great extent the 


large number of bidders we had 


to the Publicity we received 
through the News-Record.” 


Very truly yours. 
Angus Ferguson, Ch. Engr., 


Traylor County Road Department 
Grafton, W. Va. 


TTT id 
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Bids: Oct. 21. 


Water System 
Mayfield, N. Y. 


Sealed proposals for furnishing all labor 
and materials for the construction of water 
system for the Village of Mayfield, New 
York, will be received the 21st day of Octo- 
ber, 1922, at the office of the Village Clerk 
of such village, until two o'clock P.M. of 
all pro- 
posals will be opened and read. 

The work includes the following approxi- 
mate quantities: 

17,000  lin.ft. 
backfill. 

3 miles water pipe. 

5 tons C, I. specials, 

34 hydrants. 

18 gate valves. 

125 cu.yd. concrete. 

1,750 ft. vitrified pipe. 

Pump house superstructure. 

Each proposal shall be accompanied by 
a certified check or New York draft, pay- 
able to the Village Treasurer, for the sum 
of $2,500.00, and the successful contractor 
for the construction of the work, will be 


trench excavation and 


| required to give a bond with some satis- 
| factory surety company authorized to do 


business in the state of New York, as 





Gl SEARCHUGHT SECON 


| 


| October 16th, 


j 


} 
| 


surety, in the penalty of fifty per cent of | 


the amount of the bid, both the form of the 
bond and surety to be satisfactory to the 
Board of Trustees. 

Plans and_ specifications, approximate 
quantities and proposal forms upon which 
the bids must be submitted, may be seen at 
the office of the Board of Trustees. Copies 
of the specifications and proposal forms 
may be had upon application to the Engi- 
neer, 

A charge of five dollars ($5.00) will be 
made for a set of plans and specifications 
which may be obtained from the Engineer. 
This amount to be returhed upon receipt 
of plans in good condition. 

he Board of Trustees reserves the right 
to reject any or all bids. 

All proposais shall be addressed “Board 
of Trustees,” Mayfield, New York, and shall 
be endorsed with the name and address of 
the bidder, and marked “Proposal for Wa- 
ter System.” 

No proposal will be allowed to be with- 
drawn after it has been deposited with or 
received by the Board of Trustees. 

For all information, address the Clerk of 
the Board of Trustees, or the Engineer. 

MORRELL VROOMAN, Engineer, 
Gloversville, New York. 
FRED J. WARNER, Clérk. 
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Bids: Oct. 16. 


Paving and Resurfacing Streets 


Syracuse, N. Y 

Sealed proposals will be received at the 

Board of Contract & Supply until Monday, 

1922, at 9.30 a.m., for fur- 

nishing materials and Paving and Resur- 
facing the following streets. 

NEW PAVEMENTS . 

Kellogg St., Slocum Ave., to Delaware St. 

Shuart Ave., Sedgwick St., to Teall Ave 


Shotwell Park (W. Dr.), End of Pres. 
Pav't. at Melrose to S. L. lot 80. 

Shotwell Park (E. Dr.), End of Pres 
Pav't. at Melrose to S. I. lot 80 pro- 
duced. 


S. Alvord St., Butternut to Highland St 
Beecher St., Graves St. to Jasper St. 
Highland St., Highland Ave., to Park St 
Jasper St., Highland St., to End of Street 
Jasper Pl, Seward St., to Highland St. 
Schneider St., Butternut St., to Jasper 
Place. 
Coleridge Ave., Wilbur Ave., to Whittier 
Ave. : 
Grand Ave., Delaware St., to City Line 
Seward St., Alvord St., to N. L. Graves 


St. 

Graves St., Seward St., to W. L. Highland 
Ss E. L. Highland St., to . L. Beecher 
St. 


E. Castle St., S. State St., to Renwick Ave. 

Teall Ave., James St., to Peck Ave 

Merriman Ave., Center Line Massena St., 
to Geddes St 

Grand Ave., Delaware St., to Geddes St 

S. Geddes St., Stolp Ave., to S. L. Crossett 


St. 
Rugby Road, Teall Ave., to W. L. of Lots 
54 & 55. 
Holland St., Soleum Ave., to Oswego St 
RESURFACING 
Merriman Ave., Oswego St. to Center line 
Massena St. 


Sabine St., Merriman Ave., to Messena 
St. 
Walnut Ave., N. L. Harrison to Univer- 


sity Pl. (including Adams St., Marshall 

St., & Waverly Ave. from Walnut Ave., 

to Walnut Place). 
Crouse Ave., E. 

versity Place. 

Holland St., Center line 
Delaware St. 

Ss. Seen Ave., Tompkins St., to Coleridge 
Ave, 

Setting back the curb 2 feet on each side 
= Harrison St., Warren St, to Salina 


S. Fayette St. to Uni- 


Oswego St., to 


t. 
in the City of Syracuse, N. Y., in accord- 
ance with the plans and Specifications on 
file in the office of the Board of Contract 
and Supply. 

A certified check for 5% of the total 
amount of each proposal, payable to the 
order of F. C. Sembach, City Treasurer, 
must accompany each proposal, the same 
to be forfeited upon failure to enter into 
contract within ve days after notice of 
award from the Secretary of this Board. 

BOARD OF CONTRACT & SUPPLY. 

F. EF. BARRY, Secretary. 





Bids: Nov. 30. 
Cast Iron Pipe and Castings 


San Juan, Porto Rico 


Sealed proposals for the furnishing of 
about 20,020 tons of cast iron pipe and of 
250 tons of special castings, or its equiva- 
lent in steel pipe and specials, delivered at 
San Juan, Porto Rico, for the City of San 
Juan, will be received in the office of the 
Commissioner of Public Service until No- 
vember 30, 1922, at 10 A.M. 

All plans, specifications, instruction to 
bidders, blanks. forms for proposals and all 
other information may be obtained at the 
office of the City Commissioner of Public 
Works at San Juan, Porto Rico. 

The right is reserved to reject any and 


all bids. 
MARTIN TRAVIESO, 
Commissioner of Public Service. 
OOOGOEROLOGUEDNATEEeEONORNeNOROSEOEOR aneeent seaennenedneneesen: 


Intelligent Service that 
Brings Unusual Results. 


SWART 


Contract Bonds 
Compensation Insurance 
92 William St., New York 


eonnnseeonnnenconnanesssensenesnecsencnssenseneS 
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Gi SEARCHUGHT SECTION 


Why? 


WHY do Government regulations specify that 
contracts for construction, equipment and sup- 
plies over a certain minimum amount must be 
advertised? 


WHY do the laws of most States 2nd Munici- 
palities specify the same thing? 




















WHY do so many private corporations adver- 
tise their big contracts? 





WHY do Consulting Engineers, Architects, 
and others recommend and endorse the adver- 
tising of Contracts To Be Let? 


And— 


WHY are 90% of the advertisements on which 
real national competition is desired published 
in ENGINEERING NEws-RECORD?P 










In the answers to the foregoing questions you 
will find unquestionable proof that 


1—Advertised Contracts are the accepted form of public letting 
to insure the awarding of contracts free of prejudice. 






2—Advertised Contracts guarantee the greatest possible saving 
through maximum competition and that— 





3—ENGINEERING News-Recorp is universally recognized as the 
one dominant medium of national circulation for advertising 
Contracts To Be Let. 














Are your contracts ian 
Are they advertised in Engineering News-Record? 
If not—WHY? 








F Octobe r 12, 1922 


News-Record 
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—a—Wn—_— 
pids; Oct. 81. 


Construction of Viaduct 


Trenton, N. J. 


On Tuesday, the 31st day of October, 
4409 at 2:30 o’clock in the afternoon, at 
vs reguiar place of meeting, in the Court 
House, ‘Trenton, New Jersey, the Board of 
Chosen Freeholders of the County of Mercer 
will receive proposals: 

For performing all work and labor and 
furnishing all the materials, tools and 
equipme nt necessary or incident to the con- 
struction and completion of a through plate 
girder Viaduct containing a vertical lift 
span of the wire-rope type, over the Dela- 
ware and Raritan Canal and the Pennsyl- 
yania Railroad at Olden Avenue in Tren- 
ton, Mercer County, New Jersey, to | be 
known as the “Olden Avenue Viaduct,” in 
accordance With plans’ and_ specifications 
prepared by J. A. L. Waddell, and on_ file 
in his office, 35 Nassau Street, New York 
City, or in the office of the Mercer County 
Engineer at the Court House, Trenton, New 
Jersey, to Which bidders are particularly 
referred for detailed information and_ for 
necessary proposal forms. Copies of plans 
and specifications may _be_ obtained at 
either of the above named offices upon de- 
posit of Ten Dollars ($10.00). 

The length of steel viaduct is 400 feet 
including the lift span of 75 feet. Revision 
of the approaches brought about by a slight 
raise of grade, includes a small amount of 
embankment, pavement, sidewalk, and con- 
crete railing. The total length of ap- 
proaches is 400 feet. 

' The approximate quantities of the prin- 
cipal items are as follows: 

600 tons of structural steel. 

50 tons of reinforcing rods, 

2,000 cu.yds., of excavation, 

2,000 cu.yds. of all classes of concrete, 

75,000 Ibs. of machinery, cables, sheaves, 
ete. 

Bidders’ attention is called particularly 
to the fact that the specifications provide 
for a bonus of Twenty Dollars ($20.00) for 
each any every day that the work is com- 
pleted in advance of the specified time of 
completion, and a penalty of the same 
imount per day for delay in completing the 
work. The entire work is to be completed 
within eleven (11) months after the execu- 
tion of the contract. 

Each bid must be accompanied by the 
written proposal of a surety company ful- 
filling the requirements of section 507, 
chapter, 185, laws of 1918, and the form of 
bond required will be substantially as de- 
scribed in chapter 75 of the laws of 1918. 
The amount of the bond required will be 
the full amount of the contract price. Each 
proposal must also be accompanied by cash 
or a certified check, in the amount of Ten 
Thousand Dollars ($10.000.00) payable to 
the order of Edgar G. Weart, County Treas- 
urer, and deposited upon condition that as 
against the successful bidder the same will 
be retained by the county as liquidated 
damages should he fail to execute a valid 
contract and furnish an acceptable surety 
company bond within seven days from the 
awarding of the contract. 

The right is reserved to reject any or all 
bids and to waive any immaterial defect 
or informality in any bid should it be 
deemed to the interest of the county to 


do so. 
CHARLES H. REICHERT, 
Director of Dept. of Bridges. 








Bids: Oct. 23. 


Cleaning Out, Repair and 
Extension of Drainage Ditches 


Terre Haute, Ind. 


Notice is hereby given that the under- 
ened, Construction Commissioner, by vir- 
of an order of the Superior Court of 
Vigo County, Indiana, made and entered 
n cause number 19951 on the docket of said 
Court entitled “In the matter of the Clean- 
ing Out, Repair and Exte sion of Cox Ditch 
Number Two (2) in Nevins and Otter Creek 
‘ownships, Vigo County, Indiana, and the 
Swope Ditch in Otter Creek Township, Vigo 
County, Indiana,” will, on the 23rd day of 
October, 1922, at the office of said Construc- 
tion’ Commissioner, Room 19 National 
lock, 6th and Wabash Avenue, _ Terre 
‘laute, Indiana, receive sealed bids for the 
construction of the work described in the 
report of the Drainage Commissioners in 
‘id cause. Said bids will be accepted at 
ny time prior to three o’clock P.M. on said 
-3rd day of October, 1922. 
_Said work is situated in Nevins and Otter 
reck Townships of Vigo County, Indiana, 
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and consist of the widening and deepening 
of said Cox Ditch Number Two (2) and 
widening and deepening of said The Swope 
Ditch, and the extension of same to their 
outlet at Otter Creek in said Vigo County. 
Said work must be completed in strict ac- 
cordance with the plans, specifications and 
profiles for same included in the Report of 
the Drainage Commissioners in said cause 
and now on file in the office of the Clerk 
of the Superior Court of Vigo County, In- 
diana, and also on file in the office of the 
Construction Commissioner, open to the in- 
spection of prospective bidders. 

The excavation required by said plans 
and specifications is 52,700 feet in length, 
containing 139,075 cubic yards of material 
to be excavated. Said work must be done 
by machines capable of traveling along and 
operating from the sides of the ditch, but 
not entering same, preferabfily a Cater- 
pillar Drag Line. Work must be begun 
within ten (10) days after the sale of the 
bonds for raising the necessary funds for 
the construction of said work, and must be 
completed within 250 days from the date 
of commencement of said work. 

Bidders will be required to file with 
their bids a bond payable to the State of 
Indiana with surety to be approved by said 
Construction Commissioner, in a sum equal 
to the amount of the bid, conditioned for 
the faithful performance and execution of 
the said work and the payment of labor and 
material used in said work and the pay- 
ment of all damages occasioned by his non- 
fulfillment of said contract, as provided 
by law. 

The contract for said work will be 
awarded to the lowest and best bidder 
therefor. 

The Construction Commissioner reserves 
the right to reject any bid Where the bidder 
is unable to show to said Construction 
Commissioner that he has the necessary 
equipment, in good mechanical condition, 
to perform the work in the manner required 
by the plans and specifications therefor; 
and to reject any or all bids 

FRED RUSH, 
Construction Commissioner, 
October 6, 1922 


U. S. GOVERNMENT 





TREASURY DEPARTMENT, Office of the 
Supervising Architect, Washington, D. C., 
Oct. 6, 1922.—Sealed proposals will be 
opened in this office at 3 P.M., Nov. 1, 1922, 
for construction (including Mechanical 
Equipment) of a one story laundry build- 
ing covering 5,130 square feet, for «the 
United States Veterans’ Hospital at the 
Bronx, New York, N, Y., to be completed 
within four months from award of con- 
tract. Drawings and specifications may be 
obtained at this office in the discretion of 
the Supervising Architect. Proposals will 
be considered only from individuals, firms, 
or corporations. possessing satisfactory 
financial and technical ability, equipment, 
and organization to insure speedy comple- 
tion of the contract, and who have estab- 
lished a record for expedition on contracts 
of similar character and magnitude. Before 
drawings and specifications are forwarded 
to prospective bidders, applicants must cite 
at least one specific instance where a ree- 
ord for speed has been established on a job 
of equivalent magnitude, giving date of 
award of ‘contract, amount of contract, 
specified time for completion and date of 
actual completion. The fact that any con- 
cern obtains a set of the plans and specifi- 
cations from any source whatever and sub- 
mits a bid shall not constitute a waiver of 
the foregoing stipulations. Jas. A. Wet- 
more, Acting Supervising Architect. 





U. S. ENGINEER OFFICE, MILWAU- 
KEE, WIS., Sept. 30, 1922. Sealed pro- 
posals will be received here until 2 p.m., 
Nov. 6, 1922, and then opened, for con- 
structing pile pier, removing old timber- 
crib pier, and dredging at Racine Harbor, 
Wis. Further information on application. 





U. S. ENGINEER OFFICE, BUFFALO, 
N. Y¥.—Sealed proposals will be received 
here until 11 a.m., November 6, 1922, and 
then opened, for construction of three 400- 
cu.yd, steel dump scows. Further informa- 
tion on application. 





U. S. ENGINEER OFFICE, PROVI- 
DENCE, R. I. Sealed proposals will be re- 
ceived here until 12 o’clock noon, Oct. 23, 
1922, and then opened, for dredging in New 
Haven Harbor, Conn, Further information 
on application. 


| 





U. S. GOVERNMENT 





COMMISSIONERS, PD. C., Washington, 
October 9, 1922. Sealed proposals for fur- 
nishing and installing the following equip- 
ment in the new Eastern High Schom 
Washington, D. ©., will be received at Room 
509, District Building, until 2 P.M., Oct. 24 
Oct, 30, Nov. 13 and Nov. 21, 1922. Chem 
istry, physics, biology and general science 
laboratories equipment; pupils’ desks 
chairs, window shades, flags, lantern 
screens, paper-baler typewriters, calcula 
tors, bookkeeping and changing machines 
lanterns, maps, phonographs, pianos, safe 
fire extinguishers, moving picture machine 
motor generator set, pressure and vacuum 
pump, lawn mowers, equipment and sup 
plies for sick room, art metal room, con 
servatory and janitor’s rooms; specifica 
tions now available. Wood working shop 
equipment; cabinet work, miscellaneous 
class rooms, office and library furniture 
furniture and equipment for domestic sci 
ence, art and art metal departments; lock 
ers; specifications available October 16 
1922. Gymnasium, laundry, lunch room and 
kitchen, and print shop equipment; specifi 
cations available October 30, 1922. Stage 
auditorium, rifle range and miscellaneous 
equipment; specifications available Novem 
ber 8, 1922. A deposit of $10.00 required to 
insure the return of both plans and specifi 
cations and a deposit of $5.00 for specifica 
tions only. For detailed information apply 
at Room 427, District Building CUNO H, 
RUDOLPH, JAMES F. OYSTER, 
CHARLES KELLER, Commissioners, D, C. 





a eS 


TREASURY DEPARTMENT, Supervis- 
ing Architect’s Office, Washington, D. C., 
Sept. 29, 1922.—Sealed proposals will be 

27 
1922, for extension to workroom, mailing 
vestibule, etc., United States Post Office, 
Rochester, Minn, Drawings and specifica- 
tion may be obtained from the Custodian at 
the building, or at this office, in the dis- 
cretion of the Supervising Architect. Jas. 
A. Wetmore, Acting Supervising Architect. 


| opened in this oftice at 3 p.m., Oct. 27 








U. S. ENGINEER OFFICE, NASH- 
VILLE, TENN.—Sealed proposals will be 
received here until 11 a.m., Oct. 23, 1922, 
and then opened, for 3 steel dump scows., 
Further information on application. 





PROPOSAL FOR PIER REMOVAL, 
ETC.—U. S. Engineer Office, Room 121, 
537 South Dearborn Street, Chicago, I- 
linois. Sealed proposals for pier removal, 
Credging, ete., in Calumet Harbor, Illinois, 
vill be received here until 10 a.m., October 
24, 1922, and then opened. Further in- 
formation on application, 





U. S. ENGINEER OFFICE, BUFFALO, 
N. Y.—Sealed proposals will be received 
here until 11 a.m., October 30, 1922, and 
then opened for constructing stone-concrete 
uperstructure on breakwater, Buffalo 
Harbor, N. “ Further information on ap- 
plication. 








U. S. ENGINEER OFFICE, PROVI- 
DENCE, R. L. Sealed proposals will be re- 
ceived here until 12 o'clock, noon, Oct. 30, 
1922, and then opened for maintenance 
dredging in Milford Harbor, Conn, Further 
information on application, 





PROPOSALS FOR CONSTRUCTION.— 
Office of Constructing Quartermaster, Fitz- 
simons General Hospital, Fitzsimons, Colo. 
Sealed proposals will be received here until 
10 A.M., Nov. 1, 1922, and then opened for 
Alterations and Additions to Professional 
Services Bldg... Women’s Ward, Female 
Help Dormitory and the Construction of 
Bachelor Officers’ Quarters, Nurses’ Quar- 
ters, Heliotherapy Platforms and all neces- 
sary utilities. Plans and_ specifications 
can be obtained at this office upon deposit 
of $25.00. 





PROPOSALS FOR CONCRETE CAITS- 
SON BREAKWATER. — U. 8S. Engineer 
Office, Room 1201, 537 South Dearborn 
Street, Chicago, Illinois —Sealed proposals 
for constructing concrete caisson break- 
water at Indiana Harbor, Indiana, will be 
received here until 10 a.m.,, November 6, 
1922, and then opened. Further informe- 
tion on application, 
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of our offices 
count as 5 words in addition to advertising copy. 


THE ABOVE RATES ARE FOR ADVERTISEMENTS SET UNDISPLAYED. 


EARCHLIGHT SECTION 


EMPLOYMENT—BUSINESS OPPORTUNITIES 


Positions Wanted, 4 cents a word, minimum charge 75 cents an insertion. 
Positions Vacant and ali other classifications, 8 cents a word, minimum $2. 


Replies are forwarded each day as received at 
all of our offices without additional charge. 





Discount of 10% 
is made in advance for 4 consecutive insertion 


FOR DISPLAY RATES SEE “EQUIPMENT” HEADING. 





crea 


Fromm 





is allowed if one payment 


Tinie e 





tag 





POSITIONS VACANT 


CARPENTER foreman, having had expe- 
rience on reinforced concrete forms, also 
able to handle trim job if necessary, also 
ordinary construction. State age, expe- 
rience and salary desired; location Mid- 


die West. P-86, Eng. News-Record, Old 

Colony Bldg., Chicago, Il. 
CONSTRUCTION superintendent who has 

had experience on schools, banks and 


factory buildings. 
salary desired; location Middle West. P- 
85, Eng. News-Record, Old Colony Bldg., 
Chicago, Tl. 





DRAFTSMEN, thoroughly experienced in 
making and checking shop drawings for 
structural shop. Positions permanent to 
competent men. Apply, giving full infor- 
mation, Whitehead and Kales Company, 


2361 Beecher Avenue, Detroit, Mich. 

DRAFTSMAN on ornamental iron work. 
State age, salary and experience or ap- 
plication will not be considered. P-81, 
Eng. News-Record 

DRAFTSMEN, experienced, wanted for 
structural steel buildings; apply by mail 
only, giving age, nationality, education, 


experience and salary expected. Post & 
McCord, 101 Park Ave., New York. 





DRAFTSMEN, experienced on bridge, 
structural or reinforced concrete. give 
details, experience, education and salary 
desired. P-111, Eng. News-Record 





ESTIMATOR, | structural steel, a man 
familiar with taking off quantities and 
figuring costs for structural steel fabri- 
cating shop; must be rapid and accurate 
and thoroughly experienced in the busi- 
ness; ability to aesign desirable but not 
essential. P-102, Eng. News-Record. 





EXPERIENCED graduate engineer on re- 
inforced concrete design with bar com- 
pany; position permanent; location Chi- 
cago; salary $175. P-104, Eng. News- 
Record, Old Colony Bldg., Chicago, Ill 


EXPERIENCED structural steel draftsmen 
for New England plant wanted. Write, 
giving age, nationality, experience and 
salary expected. I-67, Eng. News- 
Record. 

ORNAMENTAL iron draftsman. familiar 
with the designing and detailing of all 
kinds of ornamental and miscellaneous 
iron work for buildings. Apply by letter, 
stating experience, references and salary 
desired, to James McKinney & Son, 925 
Broadway, Albany, N. Y. 


CUETAORELDEREEREDORSODESEOOROLONSELUOOEED DO NEOGENNCU RENEE OOROEO OD DNOOEDEROC ENED OROEELO EEF OOORNNSOROHORRENES 


Construction Men | 


Learn “Line” and “Grade” 
by Actual Practice. 


Level, Transit, and Plane Table Work. 


“Running” of Farm. Stadia. Highway and 
Railroad Surveys. 


Estimating 
Day and evening courses. Booklet. 





The Pan-American 


Engineering School 
39 West 17th St., New York City 


AED TRERO NED TOREEEVETENEHTTETEEDS 


ie 





eteoneracenrecsenneeneresvennrcervenseneereneseeneren rrenernernoge 


State age, experience; | 


SENOHERTOUULEDOOORDNONODEDOOOGEDEOUOENOODEDNOOORESOOOERNNOUEEOUOOONSCUOERDOLONSODORNNROOREOEOOOHESO EER 


In Replying to 
“Blind” Ads 


be careful to put on envelope the key 
number in the ad and also local address 
of office to which reply is sent. 


10th Ave. at 36th St.. New York. 
509 Real Estate Trust Bidg., Phila. 
533 Leader-News Bldg., Cleveland. 
1570 Old Colony Bldg., Chicago. 
531 Rialto Bldg., San Francisco. 


Important 


Original letters of recommendation or 
other papers of value should not be en- 


closed to unknown correspondents — send 
copies. 


NNNUNNOOD EOD NESOANEOT DOOD SEROSEDAAERGUELOOEDERERESENNOONOD ERO DEEDODOOODODIODIDEOROFTOON OSD SELONEOTOORO DEN EREOoOSSeteOONOReOsEntOROsOOtO Oa oe 
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POSITIONS VACANT 


SALES engineer to handle reinforcing steel 
and allied products in the state of Con- 
necticut ; must be able to estimate; man 


now residing in Connecticut preferred. 
State age, experience and salary ex- 
pected. P-95, Eng. News-Record, Oid 


Colony Blidg., Chicago, Il. 











POSITIONS VACANT 





pmacutesiantmes 


STRUCTURAL steel draftsmen, beginners 
and men for advanced positions wanted. 
Worden Allen Company, P. QO. Box 1595 
Milwaukee, Wisconsin. 

SQUAD leaders and checkers Wanted fo; 


office building ; experienced men on fabyi- 
cated shop drawings only. P-s4, Eng 
News-Record. 





illite Risitatinapitiancacaa 
WANTED several good draftsmen familiar 











with cement plant work, also men ex- 
perienced in steel and reinforced econ- 
crete design. Apply, stating experienc: 
and salary desired, Richard K. Mead 
& Co., 11 E. Fayette St., Baltimore, Ma. 

WANTED—Structural steel detailers for 
bridges and buildings; permanent posi- 
tions. St. Louis Structural Steel Co, St. 
Louis, Mo. 

WANTED _ detailers and_ checkers of 
structural steel for buildings. Apply 
Richmond Structural Steel Co. Rich- 


mond, Va. 

WANTED—Good structural detailers and 
checkers accustomed to light building 
and transmission tower work. Address 
Bancroft-Jones Corporation, 11 Hubbard 
Street, Buffalo, N. Y 








EMPLOYMENT AGENCIES 


NOTICE, state road contractors 
more Italian laborers, all with 
perience on state road work. 
willing to go to work in the 
the winter time; pay their own fares. 
For further information write to Domi- 
nick Labor Agency, Syracuse, N. Y. 











Fifty or 
long ex- 
They are 
South for 





LEARN TO STAND ALONE 


men of high calibre available. 


Analyze yourself honestly. 
about your salary’ 


you think so? 


CONFIDENCE IS THE RESULT OF KNOWLEDGE 


There is plenty of room at the top of the field for highly trained men with vision, and 
the ability to successfully execute important work. There have never been too many 


You hope for a place at the-top some day, or you should. And if you are now just an 
average engineer or draftsman, there is no question that you need the training the 
Wilson Engineering Courses are giving to progressive men everywhere—real practical 
work that will enable you to master any problem in structural engineering. 
Are you getting ahead as rapidly as you hoped? 
Can you afford to stop studying and be satisfied with the com- 
paratively little experience offered by your present work? 

Why do you suppose graduate cngineers—some having many years experience—make up 


almost 95 per cent of the Wilson students? 
over 150 of the bes, technical schools in the world? 


What 


do the Wilson students represent 


And wh 1 
There must be a reason, don't 


Wilson Courses (By Mail) have been called by an enthusiast “An oasis 


in a desert of haphazard information.” 


A system of intensive training in 


Structural Steel Designing. 
Reinforced Concrete Engineering, 
Structural Drafting. 

Bridges: Steel and Concrete. 


Preparation for enrollment technical edweation; 


high schoot mathematics or their 


equivalent. 


Write for particulars and free literature today 


WILSON ENGINEERING CORPORATION | 





10 Broadway, Hanover, Mass. 




























lers “and 
building 
Address 





PROPOSALS 


For proposals Advertised see the pages 
“Construction 


News” Sec tion. 


WATERWORKS 


News-Record 





Mayfield, N. Y. 
Oct. 12 and 19. 
Albuqueraue, N. 7s. 





Ecorse, Mich. 

j Saint “Louis, Mis SS.. Recs 

Marlin, Tex. ‘ 

MER TR. givcsccccces. 
dv. 


, Porto Rico 


Porto Rico 


Long Island City, N. 
Albuquerque, N. : i. a er 
. Oct. 5 to 19. 
‘ York, N. Y. 

abe: Ont. 





_ 


Adv. Oct. 19. 
Indianapolis, 


§ Amboy, Minn. .......- "4 ahs 


veaeeseee Oct. 


Adv. Oct. 19. 
New Orleans, La. 


BRIDGES 


ew 
NOCCoO-19 HF WH WOK 


Houston, Tex 
Sy dney, —_— 


. Oct. is and 19. 








ae 


von Miss. 


a Sad wee pew ne 0 4.8 Oct. 


o - 


y, New South 
Wales, Australia 


RAILWAYS 
26 New York 


EXCAVATION, DRAINAGE 
IRRIGATION 


Minneapolis, 
Tunica, Miss. 
Greenville, Ky. 
Cleveland, Miss. 
Tracy, Calif. 
Bolton, N. C. 
Adv. Oct. i9.° 


STREETS AND ROADS 


ee w 
ANVIL Pe Hee 


Mound City, 
Long Island City, 
peaeae $6 deo ve da ee 
Montreal, Que. 


See Eng. 
News-Record 


Re Os ns cbactee sed Oct, 
Adv. Oct, 12 and 19 

SPO eee Sept. 2 

i, SL. cee cuees Oct 


EE a Sen chew esies Oct. 
Adv. Oct. 5 to 19. 


CE cduwWonrtieseenteans Oct. i 


BOG TOONS Bee Be cccvccsies Oct. 


TL TO, ae eke Ke eee ae Oct. 
Worth: Careline ...ccccces Oct. 
Adv. Oct. 12 and 19. 
ll Oct. 
THEBR ccccceves Avewewsiens« Oct. 
Shelbyville, Tenn. ........ Oct. 
BRROUEGTE occ cetcese ces «+ sOCt. 
BRAMIMIOTO, MG. cc ccccesccs Oct. 
CE bso 4 805 008 Oct 
Bt, Worth, TER. ovccceces Oct. 
Augusta, Ga. pelea ven Oct. 
Adv. Oct. 19. 
Grand Marais, Minn. ....Oct. 
We. WENO, TOM. ccccceccs Oct. 
UNIO 65.6 4:6 <6. c es swies Oct. 1 
Long Island City, N. Y.....Oct. 
BEORRBNG. cecccccccscccecs Oct. 
WG: A Bie kaeades eaves Oct. 
West Union, W. Va. ...... Oct. 
San Angelo, Tex. ......... Oct. 
Laurel, MisS. ....cccccoees Oct. 
Adv. Oct. 19. 
Sacramento, Calif. ........ Oct. 
Terre Haute, Ind. ........ Oct. 


Milwaukee, Wis. .......- Oct. 
New York, N. Y....... +e 
Adv. Oct. 5 to 19. 
rca habe areses sees Oct. 
Maryland ...... Jaenwsues Oct. 
Adv. Oct. 19. 
Rhode Island ...ccccccees Oct. 
Adv. Oct. 19. 
GOOrmIR ..cccece aie See Oct. 
Hopatcong, N. J. ....eeeee Oct. 
Adv. Oct. 19. 
MIGRIGEM 22 cc ccccsccccces Oct. 
Pennsylvania ..........-- Oct. 
Quebec ........ ciwegnecee Oct. 
Bhensburg, Pa. .......... . Oct. 
SO SES ee Oct. 
Bridgeton, N. J. ......-.-; Oct. 
Duluth, Minn. ........... Oct. 
Eldorado, Kan. ..........- Oct. 
Goderich, Ont. ....-.0:.e-% Oct. 
Duluth, Minn. ........--- Sept. 
INDUSTRIAL WORK 
Vischer Ferry, N. Y. ...... Oct. 
Adv. Oct. 12 and 19. 
Philm., PS. “socccccccccecs Oct. 
Marshall, Tl. .........00:% Oct. 
BUILDINGS 
Boston, MASS. ..ccccseces Oct. 
Greensboro, N. C. ....... Oct. 
Morganton, N. C. ......... Oct. 
pO a Pee Oct 
Adv. Oct. 19. 
Evansville, Ind ........... Oct. 
Dubuque, Ta. .cccccccsece Oct. 
ROOT, TMG: -cviccvccecses Oct 
Creedmoor amanies P. O.), 
Tr te Saeerk Wa RNa 44 09 Sept. 
” Adv. “Sept. * 23 to Oct. 19. 
Baltimore, Md. .........-- Oct. 
Centerville, O. ......-.-- Oct. 
Plant City, ME oo nxsie an Oct. 
Duluth, Minn. ........... Oct. 
Irvington, N. J. ....-.-.-. Oct 
Adv. i 5 to “19. 
Patchogue, N. Y.~.......- Oct. 
Carrick (Pittsburgh " O.), 
Pa. ia ea 680 a6 d's 4 0G Oct. 
Detroit, MED, éese-a 044s 
Cleveland, O. ..cseeeseees Oct. 
Rapid City, re Oct. 
St. Tatie, MO. ..cccccacccs Oct. 
Ocean City, N. J. ....+-+-- Oct. 
Beaumont, Tex. .....---. Oct. 
Portland, Ore. ........++.+. Oct. 


FEDERAL GOVERNMENT WORK 
Oct. 23 predemg ‘— Providence, 


Adv. Sept. 28 to Oct. 19. 


Oct. 23 Dump Scows — Nashville, 
, rr ee Sept. 21 


CONSTRUCTION NEWS 


Bids 
Close 


Oct, 
Oct. 
Oct. 


Oct. 
Oct. 


Nov. 
Nov. 


Nov. 
Nov. 


Nov. 


Nov. 
Nov. 
Nov. 
Nov. 
Nov. 
Nov. 


Nov. 
Nov. 
Nov. 
Nov. 


Nov. 


Dec. 


Oct, 
Oct. 
Oct. 
Oct. 


Oct. 


Oct. 
Oct. 
Oct. 


Oct. 
Oct. 


Oct. 
Oct. 


Nov. 


Nov. 


Nov. 
Nov. 
Nov, 21 
Dec. 18 


_ 


oo 






See Eng. 
News-Record 


24 Pier Removal, ete. — Chicago, 
S usees a Sept. 28 
Ady. Se pt. 28 to Oct. 19. 


Laboratory—Wash., bD. C..Oct. 12 
Dredging - Puget Sound, 
EE ov dee swat eaeetaee ws Oct. 5 
Extension—Adrian, Mich....Oct. 12 
Extension to Workroom, etc. 
—Rochester, Minn.........Oct. 5 
apenas — Buffalo, 
COO CC eererereseesesse Oct. 5 
* Adv. Oct. 5 to 19. 
Dredging—Providence, R. LOct. 5 
Adv. Oct. 5 to 19 
ooo, etc.— Richmond, 


eed Gee HES LABORS OH Oct. 5 
Dredging—Honolulu, H. T..Aug. 31 
Road—Nevada .......... Oct. 19 
Laundry — New York, 

Pe aK bE RARSAM cane ewe Oct. 12 


Adv. Oct. 12 and 19. 
Alterations, etc. — Fitzsimons, 
Ge cache cwibe see 66s en's Oct. 12 

Adv. Oct, 12. 

Deferrization ipo ete.— 


Annapolia, MG. ...cccccces Oct. 19 
Standpipe, etc. — Yorktown, 

5 SSS re er eee Oct. 19 
Pier, etc. — Milwaukee, 
WE ecu wecees saenasnbegc Oct. 12 


Adv. Oct. 12 and 19, 
Breakwater—Chicago, IIl...Oct. 12 
Adv. Oct. 12 and 19. 
Dump Scows — Buffalo, 
N. Y ‘ 


Adv. Oct. 12 and 19. 
Extension—Fargo, N. D...Oct. 19 
Extension, ete.—San Jose, 

GE ba < neh 64s s eeecese Oct. 19 

Adv. Oct. 19. 

Gas Tank, etce.—Chollas 
Heights, Calif. .........-Oct. 19 
Hospital—Chillicothe, O....Oct. 12 

Adv. Oct. 19, 

Radial Brick Sethe Ey 
RU Sel Nee eeweaieds Oct. 19 

Adv. Oct. 19. 

Mechanical Equipment, ete 

—Tupper Lake, N. Y 
Adv. Oct. 19. 

Water Tank—Tupper Lake, 

mS. Peceeenwed Oct. 19 


Equipment, ete. — Tupper 
my Bie Re. cavesesesce cOte 29 
Adv. Oct. 19. 
Equipment — Tupper Lake, 
Waa Rk UUCKe edb eeen . Oct. 19 
Pumping Units a= Boise, 
Ds dcanca snadceceseceesQee 19 
Adv. Oct. 19. 


MISCELLANEOUS 


peck le eeneniibniouieteme 
eats taine dhe «4 Oct. 19 


OME ct aks oices « Oct. 19 
High Smoet Equipment— a 


Ws Bt Ee etevoccs ct. 12 

Tre ae Mac hine -— Me m- 

SOU BS 56 v.cvee éonewe QO. 29 
Adv. Oct. 19. 


Stone—Cape May, N.J....Oct. 19 
Adv. Oct. 19. 

Rip Rap, A — New York, 

N. Y. 


ct. 
Wire Mesh Fences—New York, 
DCL oN ea UC eeeveneéhes Oct. 19 
Lumber—New Orleans, La.Oct. 19 
High School Equipment— 


Wat De Ce cc cescceec ce Oat. 32 
Stone—Olympia, Wash....Oct. 19 
Steam Pumps — Atlanta, 

CNN enue cals s 6 040 e he eke s Oct. 5 
Transformers, etc. — Mel- 
bourne, Australia ...... -Aug. 17 
Structural and Tank Sti ‘el— 
New Orleans, La. ........ Oct. 19 

Adv. Oct. 19. 

High School repeal 

Waaen., D.C. .cccccce - Oct. 12 
Hoist and Trailers — "San 

MA EOMINE, 0 na vs teicueeeee Oct. 19 
High oped, Equipment— 

Wash., D. ‘ ---Oct. 12 


Coal Hovaling ; Plant ; a 
Melbourne, Victoria, Aus- 
CHO oo cc vcctccccscen ss ete en 
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ENGINEERING NEWS-RECORD 


Where name of official is not given 
inquiries should be addressed to City 
Clerk, County Clerk or corresponding 
official. 


Waterworks 


PROPOSED WORK 


N. C., Wilmington— See “Streets and 
Roads.” 

Ill., Altamont—Making plans 5,280 ft. 6 
in. and 21,120 ft., 4 in. c.i. mains, also 45 
c.i. hydrants. $50,000. W. A. Fuller Co., 
1917 Ry. Exch., St. Louis, Mo., engrs. 

Ill., Elmwood Park (Chicago P. O.)— 
Takes bids about Feb. 1 for waterworks. 
$500,000. E, Hancock, 2047 Ogden Ave., 
Chicago, engr. 

Ill., Western Springs—Takes bids about 
Jan 11 for waterworks. $35,000, is. 
Hancock, 2047 Ogden Ave., Chicago, engr. 

0., Bedford—See “Streets and Roads.” 

O., Cleveland—Plans reservoir, adminis- 
tration building, power plant, chemical, 
gate and pressure houses, at Baldwin site. 
$4,500,000. A. V. Ruggles, City Hall, engr. 

0., Dayton—Plans to install new tanks 
and machinery for cooking and drying 
garbage in garbage reduction plant. $30,- 
000, I. E. Houk, city engr. 

0., Fairview—Nov. 7 to vote on $70,000 
bonds c.i. mains in various sections. F. 
Lander, Blackstone Bldg., Cleveland, engr. 

Wyo., Evansville—Evansville Water Co. 
plans complete water and sewerage system. 
$20,000, All material, including pipe, 
meters, ete., has been purchased. Engineer 
not announced, 

Mo., St. Louis—Bd, Pub. Serv., City Hall, 
rejected bid opened Oct. 3, furnishing and 
delivering 2,387 ton 6-36 in. coated c.i. pipe. 
Will probably readvertise. Noted Oct. 12. 

Tex., Panhandle — Attorney Generals 
Dept,. Austin, approved $54,000 bond issue 
for extensive waterworks improvements and 
extensions. Address Mayor, 


Tex., Santa Anna— Attorney Generals 
Dept., Austin, approved $25,000 bond issue 
for waterworks improvements. Address 
Mayor. 


Tex., Texline—Attorney General's Dept., 
Austin, approved $25,000 bond issue for 
waterworks improvements Address 
Mayor. 

Idaho, Lewiston—Plans election to vote 
$150,000 bonds for complete waterworks. 
J. R. Turnbull, clk. 


Wash., Everett-——Election Nov. 7 to vote 
on $350,000 bonds constructing water stor- 
age reservoir, capacity 20,000,000 gal. R. 
B. Cutler, city engr. Noted Aug. 24. 

Calif., Inglewood—Voted $157,000 bonds 
for new waterworks equipment and exten- 
sion to lines. R. A. Cory, clk. 


BIDS DESIRED 


Miss., Tunica — Oct. 30, by McKinney 
Lake D. D. of Tunica Co., Contr. 1, 580,000 
cu.yd, floating dredge excav., Contr. 2, 411,- 
400 cu.yd, floating dredge excav., 38 acres 
Class B clearing, Contr 3, 197,250 cu.yd. 
dry land work excav.; Contr. 4, 214,000 
cu.yd. dry land work ex«av. Contr. 5, 
167,000 cu.yd. dry land work excav. 


0., Warren—Oct. 31, by . rector Pub. 
Serv., 6 in. c.i. mains in 1,006 ft. Peerless 
Ave., 1,000 ft. Choctaw Ave., 515 ft. Pawnee 
Ave., 770 ft. Viola Ave., 550 ft Idlewild 
Ave,, 500 ft. Arlington Ave., 1,020 ft. West 
Ave., 1,420 ft. River Ave., 1,250 ft. Watson 
Ave., 1,100 ft. Atkins Ave., 920 ft. Francis 
Ave., 700 ft. Edgewood Ave., 200 ft. East 
Atlantic St. extension, 1,100 ft. Quinby 
Ave., 1,050 ft. Delaware Ave., 1,100 ft. South 
Homewood Ave., 1,400 ft. South Main St., 
1.300 ft. Albert St., 1,020 ft. McKinley Ave., 
300 ft. West Oak St., 472 ft. Kinsman St. ; 
8 in. c.i. mains in 1,050 ft. South Park Ave. 
and 650 ft. Griswold Ave. W. S. Harvey, 
city engr. Noted Sept. 21. 

Ind., Auburn—Nov. 2, by G. Potter, city 
clk., for purchase, installation and com- 
plete construction of machinery and gen- 
eral equipment for improvement of water- 
works, electric light and power plant. 

Mich., Ecorse—Oct. 24, by M. L. Brown 
& Son, engrs., 407 Capitol Bldg., Detroit, 
11,000 ft. 4, 6 and 8 in. c.i. pipe, incl. valves, 
hydrants, ete. $75,000. Former bids re- 
jected. Noted Oct. 5. 

Til., Nokomis—Nov. 2, by City Council, 
material and labor for 4 wells, 4,300 ft. 8 
in. Class B c.i. mains, ete. Taylor & Wolt- 
mann, 28 Unity Bildg., Bloomington, 
engrs.; adv. this issue, 

Tex., Marlin—Nov. 1, furnishing f.o.b. 
562.5 ton coated 12 in, c.i. water pipe to 


conform with specifications adopted by 
American Waterworks Assn. in May, 1908. 
and to be of bell and spigot pattern, 13,70: 
lin.ft. of 12 in. bell and spigot pattern, 
Class B pipe, in 12 ft. lengths, Address 
Mayor or City Engineer. 

Porto Rico, San Juan—Nov. 29, at office 
M. Travieso, comr. pub. service, 10,500,000 

al. filtration plant and 10,500,800 gal. 

ltered water concrete reservoir; adv. this 
issue. 

Porto Rico, San Juan—Dec. 1 (change 
of date), at office M. Travieso, comr. pub. 
service, c.i. pipe and castings; adv. this 
issue. 

CONTRACTS AWARDED 


N. C., Greensboro—Filter plant for Reedy 
Fork waterworks development, to Pitts- 
burg-Des Moines Steel Co., Richmond, Va., 
(street address not available) $107,016. 
Noted Sept. 14. 


Fla., Haines City — Waterworks and 
sanitary sewerage systems, to J. B. Mc- 
Crary Co., 3rd Natl. Bank Bldg., Atlanta, 
Ga., $60,500. Noted Sept. 7. 


O., Cleveland—Cuyahoga Co. 18,460 lin. 
ft. 610 in. c.i. mains in Impvt. 16 of Co. 
Water Dist. at Parma, to T. P. Egan, Cax- 
ton Bldg., $78,853. Noted Oct. 5. 


Minn., St. Paul—High service rein.-con. 
reservoir for new waterworks plant, 18,000,- 
000 gal. capacity, inside dimensions 306 x 
414 ft., 20 ft. deep, groined arch floor and 
flat slab roof, rein.-con. retaining walls, 
14,000 cu.yd. concrete and 600 ton steel. 
$200,000. Work will be done by day labor. 
J. W. Kelsey, Supt. Water Dept. 

Ore., Grants Pass—Grants Pass Irriga- 
tion Dist., 2 pumping plants, to De Laval 
Steam Turbine Co., L. C. Smith Bldg., 
Seattle, Wash., $7,570. Engrs. est. $8,000. 
Noted Set. 28. 

Ont., Alvinston—Installing new electri- 
cally operated waterworks pumps, to Goldie 
& McCulloch, Galt. Engrs. est. $250,000. 


Sewers 
PROPOSED WORK 


Conn., Hartford—Plans to extend inter- 
ceptor sewerage system in Blue Hills Ave. 
$34,000. Cty Eng. Dept., c/o Public Wks. 
Bd., engrs. 

Pa., Ambridge—Plans sewage disposal 
plant on Ohio River. To exceed $25,000. 


Pa., Midland—Plans 1.860 ft. 48 in. sani- 
tary sewer extension. $40,000. J. P. Stone, 
boro, secy. Engineer not announced. 

W. Va., Bluefield—Having plans prepared 
sewerage system. M. Knowles, Inc., Jones 
Law Bidg., Pittsburgh, Pa., engrs. 

Fla., St. Petersburg—Plans constructing 
Sanitary sewerage system, $90,000; replac- 
ing sewers $45,000. C. C. Brown, acting 
dir. pub. wks, 

0., Bedford—See “Streets and Roads.” 


O., Cleveland—Plans storm relief sewer 
in East 65th St. from Euclid to Central 
Aves. $125,000. R. Hoffman, City Hall, 
ener. 


0., Westerville—Soon takes bids sewage 
treatment plant. $50,000. 2. G. Bradbury, 
4064 South High St., Columbus, and Jen- 
nings-Lawrence Co., Hartman Bldg., Co- 
lumbus, engrs. 

Mich., Detroit—Plans prepared 2,034 ft. 
Lateral 3737, Coplin St. Sewer in vicinity 
of Mack Ave., incl. 349 ft. 18 in., 756 ft. 15 
in., 928 ft. 12 in. vitr. crock pipe, 1,916 ft. 
Lateral 3656 between Greenlawn and Elm- 
hurst Aves., 860 ft. 8 in., 360 ft. 15 in., 696 
ft. 12 in. vitr. crock pipe, Lateral 3753 be- 
tween Devine and Knodell Aves., 360 ft. 12 
in. vitr. crock pipe, also 2,629 ft. Southern 
Ave. Arm of Lonyo Rd. Sewer in Southern 
Ave. from Lonyo Rd. to city limits, 935 
ft. 4 ft. 6 in, 1,035 ft. 4 ft. 593 ft. 3 ft. 
cylinder and 66 ft. 23 in. crock, 2,037 ft. 
Lawton Ave. Arm of Morrell St. Sewer in 
Lawton and Lathrop Aves. from North- 
western to LaSalle Sts., 1,168 ft. 5 ft. 6 in., 
869 ft. 4 ft. 9 in. cylinder, brick vitr. crock, 
segment block or monolithic concrete. J. 
W. Reid, city engr. 

Mich., Springwells—Had plans prepared 
1,221 ft. Barclay Ave. trunk sewer exten- 
sion, Sect. 16, concrete, 14 x 18 ft. arch 
sect.; 760 ft. Sect. 17 in Maple Rd., 36 
and 42 in. brick; 2,263 ft. Sect. 18, in 
Dix Ave., 18 and 24 in. vitr. crock, 2,596 
ft. Sect. 19 in Eagle and Ford Aves., 12 
and 18 in. vitr. crock. A. Roth, 3348 
Penobscot Bldg., Detroit, engr. C. W. Hub- 
bell, 2348 Penobscot Bldg., Detroit, con- 
sult. engr. 

Ill., Brookfield—Takes bids about Dec. 1 
for mains. $55,000. E. Hancock, 2047 Og- 
den Ave., Chicago, engr. 


ml., Elmhurst—Takes bids about Feb. 1, 
sewerage system and disposal plant. $150,- 
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es, 


000. E. Hancock, 2047 Ogden Ave.. : 
engr. 


Ill., Elmwood Park (Chicago »p 
Takes bids about Dec. 1 sewera yster 
$600,000, E. Hancock, 2047 Ogden” a 
Chicago, engr. Noted Feb. 2. oe 

IL, Villa Park—Making plans 
system. $150,000. E. Hancock 
den Ave., Chicago, engr. 

Il, Western Springs— Making p 
receives bids in about 90 days 
system. $40,000. E. Hancock, 2 
Ave., Chicago, engr. 

Minn., St. Paul—Nov. 7 to vot: 
000 bond issue for trunk sewers, 
sen, city engr. 

8. D., Yankton—Plans 19,577 lin 
12-18 in. pipe in 8rd Sewer Dist. 
C. H. Conrick, city engr. 

Wyo., Evansville—See “Waterworks.” 

Wash., Pullman—Plans sewer 


ments throughout town, $50,000 
not selected, 


Calif., Madera — Having revised pja; 
prepared sewage disposal plant. $35 6). 
F. Nikirk, Madera, engr. 

Calif., San  Francisco—City 
Francisco Co. having 
con. sewers in Army St. from. present 
termination at Kansas and Marin sts. to 
Islais Creek Channel. To exceed $100,001 
M. M. O’Shaughnessy, city engr. ; 

Calif., Turlock — Having plans prepars 
12,750 lin.ft. 24 in. concrete pipe, ve 
ing gate chamber, 10,000 cu.yd. excay 
ete. H. Hall, city engr. . 


BIDS DESIRED 


N. Y., Long Island City—Oct. 23, by M. 
E. Connolly, pres. Queens Boro, ‘Queens 
Subway Bldg., repairing outlet flume from 
Jamaica sewage disposal plant to creek 
flowing into Jamaica Bay ; sewer in 137th 
and 25th Sts. 

N. Y., New York—Oct. 24, by H. Bruck- 
ner, pres. Bronx Boro, Tremont and 3rd 
Aves., sewers in Waterbury Ave. between 
East Tremont and Puritan Aves., also in 
Odell and Laconia Sts., ete. 


Fla., Miami—Nov. 7, furnishing 1 motor 
driven sewage screen. 2 motor. driven 
centrifugal pumps, 2,400 ft. 16 in, ci. 
pipe. F. H. Wharton, city mer.; adv. 
this issue. 

Mich., Owosso—Oct. 30, by B. K. Lucas, 
city clk., combination main drain and main 
house sewer. Hoad, Decker, Shoecraft & 
Drury, 302 South State St. Ann Arbor, 
consult. engrs.; adv. this issue 


Ia., Dubuque—Oct. 23 for 6,285 lin-ft. 
24-66 in. sanitary sewers in Dist. 1, and 
2,860 lin.ft. 24-27 in. Dist. 2. W. Cullen, 
city engr. 

Minn., Amboy—Nov. 6, sanitary sewerage 
System and disposal pjant. 14.200 tn! 
8-12 in. vitr. tile sewer, 40 manholes, one 
Imhoff tank, sludge bed and outlet. $25,- 
000. Druar & Milinowski, 500 Globe Bldg, 
St. Paul, engrs. 

N. D., Fargo—Oct. 25, reconstructing 48 
in. circular brick trunk sewer in 2nd Ave. 
S., between 4th St. and Red River. Job 2204. 
Dist. 3. $25,000. A. R. Watkins, city aud 

Que., Montreal—See ‘Streets and Roads.” 

Ont., Alfred—Oct. 24, by J. H Methot 
R.R. 3, Vankleek Hill, 23,370 ft. O'Brian 
Drain and branches in Caledonia and Al- 
fred Twps. W. H. Magwood, Cornwall, 
ch. engr. 
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BIDS RECEIVED 


N. Y., Brooklyn — FE. Riegelman, boro 
pres., Boro Hall, openea bids Oct. 11, 
sewers in Gravesend Ave., from J. F. 
Cogan, 17th Ave. and 60th St., $417,000; 
Necaro Co., 97 Court St., $428,000; Marino 
Paino Co., $431,000. Noted Oct. 5. 

Fla., Jacksonville — Laying sewers (1) 
Adams St. from Myrtle Ave. 300 ft. wes 
(a) 300 ft. 10 in. terra cotta pipe on 
concrete base, (2) Liberty St. from 20th 
to 21st Sts., 2ist St. from Liberty to 
Terrace Ave., Terrace Ave. from 2\st to 
22nd Sts. (b) 830 ft. 8 in. terra cotta 
pipe on concrete base, (3) 15th St. from 
Hubbard to Walnut Sts., (c) 800 ft. 9 in. 
terra cotta pipe on concrete base, (() 1/4 
ft. 8 in. c.i. pipe, (e) 486 ft. 6 in. c.i. pipe, 
(4) Cedar St. from Adams to Monroe Sts. 
Monroe St. from Cedar to Hogan Sts., and 
Julia St. from Monroe to Duval Sts., (f) 
250 ft. 36 in. rein.-con. pipe (g) 740 ft 
30 in. rein.-con. pipe (h) 270 ft, 24 In. 
rein.-con. pipe (i) 1,260 ft. 4 in, sub.-drain 
tile, (5) 6th St. from Main to Ionia Sts. 
(j) 980 ft. 24 in. rein.-con. pipe (k) 4° 
ft. 21 in. rein.-con. pipe (1) 923 ft. 18 in. 
rein.-con. pipe, (m) 295 ft. 15 in. rein. 
con. pipe (n) 2,680 ft. 4 in. sub-drain tile. 
ete., from Adams-Evans & Co., Atlantic 
Bank Bldg., (1a) $2.50 (2b) $1.50 (3c 
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ets (3d) $0.50 (3e) $0.40 (4f) $3.50 (48) 
ares (th) $2 (4i)_ $0.22 (5j) $2.25 Gk) 
soo (ol) $1.65 (5m) $1.25 (bn) $0.22 
total $13.989; Bryan & Co., Phelps St. 
tora) 2.50, (2b) $2.50 (3c) $2.50 (3d) 
8 th (30) $0.70 (4f) $7.50 (4g) $5.50 (4h) 
eee 41) $0.25 (5j) $3.50 (5k) $3.25 (51) 
2>'g0 (sm) $2.50 (dn) $0.30, total $23,298 ; 
] Cc. Mishler, West Palm Beach, (la) (la) 
292 (2b) $2.45 (3c) $2.45 (3d) $0.95 
a eg.85 (Af) $7.95 (48) $6.95 (4h) $4.45 
iS) $0.39. (59) $8.85 (kK) $3.45 (5). $2.95 
(5m 5 (bn) $0.35, total $25,784. 





) $2.58 
Noted Aug. 31. 
CONTRACTS AWARDED 


nN. ¥., Sag Harbor—See “Streets and 
Roads.” 


Pa., Altoona—S. B. Taylor, city comr., 
14,000 ft. terra cotta and concrete sewer 
pipe, ete., to Bell-Bockel Co., Inc., Central 
Trust Bldg., $51,149. Noted Oct. 5. 

Md., Baltimore—Storm water sewer in 
neighborhood of Calvert and 34th Sts., 
Contr. 46, 713 ft. 15 in. vitr., clay pipe, 61 
linft. brick masonry, 825 ft. 72 in. rein.- 
con.. to Consolidated Eng. Co., Calvert 
Bldg., $26,264. 


Fla., Haines City—See ‘‘Waterworks.” 


0., Lyndhurst (Cleveland, P. 0.)—For 
7.100 ft. 4-16 in. vitr. sewers in Richmond 
Rd.. to A. Marra Co., Ulmer Bldg., Cleve- 
land, $48,739. 


Mich., Detroit—To J. Wagner, 2735 West 
Grand Blvd., Ryan Ave. Arm Seven Mile 
Rd, Sewer, $48,602; to R. D. Baker, 1631 
Elmhurst Ave., Fenelon Ave. Arm of Seven 
Mile Rd. Sewer, $37,286; to Connelly Bros., 
9969 Hamilton Ave., Edison Ave. Arm, 
$58,260, Westminster Ave. Arm, Bates St. 
Sewer, $49,690; to C. R. Lennane Co., 2631 
Woodward Ave., Huston Ave. Arm of 
Yratiot Ave. Sewer, $41,264. Noted Oct. 12. 


Mich., Detroit—T. W. Blanck & Co., 823 
Ford Bldg., Lateral Sewer 3686 $7,370, 
Lateral 3738 $5,302, Lateral 3741 $2,500, 
Lateral 3743 $3.135, Lateral 3744 $5,570, 
Lateral 3747 $3,654, Lateral 3751 $4,354; 
to A. Rossi, 5307 Pennsylvania Ave., Lat- 
eral 3739 $2,760, Lateral 3748 $600; to J. 
Monti, 1424 St. Joseph St., Lateral 3742 
$7,125: to G. Ponterelli, Wolverine Hotel, 
Lateral 3745 $7,953; to Western Constr. 
Co., 1208 Ford Bldg., Lateral 3746 $932; to 
Coolsaet Bros., 400 Penobscot Bldg., Lateral 
3752 $9,800. 


Mich., Ferndale—To Hammen & Co., 516 
Garfield St., Detroit, vitr. crock sewer in 
Bermuda Ave., $12,537, Stafford Ave., $10,- 
592, Allen Ave., $8,420, Rockwell-Oakridge 
Sewer, $14,018, Planavon Ave., $4,338; to 
Halpin & Reilly, 304 Bancroft St., Toledo, 
0. Lewiston Ave. $12,062, Paxton Ave, 
$4,183. Noted Oct. 5. 


Wis., Brillion — Furnishing and laying 
storm and sanitary sewers in Main St., to 
Cornilessen & Tatenhone Co., 2436 North 
fth St., Sheboygan. Eners. est. $25,000. 


Wis., Milwaukee—House drains and 
water service connections in 44th, 45th, 
‘ith, 47th, 48th and 49th Sts., all from 
Center St. to city limits, to Dean Constr. 
Co., 382 East North Ave., $48,056; 50th 
St. from Center St. to City limits to A. 
Kehrein, 918 24th St., $7,831; 51st St. 
from Center to Locust to F. A. Goll, 223 


18th St., $5,765. 


Wis., Milwaukee—Sewer in Keefe Ave., 
ete.. to L, G. Zimmermann, 2826 State St., 
1,630 lin.ft. 60 in. concrete sewer $26, 1,529 
lin. ft. 72 in. concrete sewer, $29, 655 lin.ft. 
{8 x 84 in. rein.-con. sewer $28, 1 overflow 
chamber $2,800, 2 sewer gauging manhole 
chambers complete $300, 12 storm sewer 
manholes complete $79, total $109,409. 
Noted Oct. 12, 











,,, Mo., Cape Girardeau—City Council, com- 
‘ined sanitary and storm sewerage system 
in Sewer Dist. 5, 25,400 cu.yd. common 
brick masonry, 64,290 lin.ft. 8-24 in. con- 
crete pipe, 14,539 lin.ft. 27-102 in. rein.-con. 
I 139,660 Ib. cast iron, $16,000 Ib. 
ht iron, 148,000 ft. lumber left in 
ches, removing and replacing 39,250 sq. 
- Macadam and 2,520 sq.ft. concrete pave- 
nt, removing and replacing 3,850 sq.ft. 
wnerete sidewalks, ete., to J. J. Dunegan, 
oan indoah, Ta., $330,866. Engrs. est. 
38.924. Noted Sept. 21. 


C alif., San Anselmo—Constructing sew- 
“se cisposal plant, including sewage treat- 
ment tanks, pump house, chlorinator house, 
" £ , beds and outfall sewer line, to Rocca 
. etti, 906 C St., San Francisco, $34,- 
#5". Noted Oct. 5. 


Ont., Simeoe—See “Streets and Roads.” 








Waste Disposal 
CONTRACTS AWARDED 


Pa., Phila.—Waste disposal plant 280 
ton capacity, to C, O. Bartlett & Snow 
Co., French and Winter Sts,, Cleveland, O., 
$145,200, 


Bridges 
PROPOSED WORK 


N. J., Riveredge—Bergen Co. (Hacken- 
sack) plans 62 ft. bascule span and two 
31 ft. 6 in. approach plate girder spans, pile 
foundations, concrete abutments and piers, 
here, $60,000. R. P. McClave, co. ener. 
A. W. Gill, asst. co. engr. 


Pa., Wilkes-Barre—Having plans and 
specifications prepared for new steel bridge 
on South Ave. $500,000. J. E. Greiner & 
Co., Fidelity Bldg., Baltimore, Md., consult. 
engrs, 


Pa., Youngsville — Pennsylvania R.R., 
Broad St. Sta., Phila., and New York Cen- 
tral R.R., Grand Central Terminal, New 
York, plan concrete and steel superstruc- 
ture of bridge over Pennsylvania and New 
York Central R.R. at this point, $28,597. 
State Hy. Dept. and Warren Co, will con- 
struct necessary approaches, pavement, 
ete., $66,330. A. C. Shand, ch. engr. Penn- 
sylvania R.R. and G. W. Kittredge, ch. 
engr. of New York Central R.R. 


La., New Orleans—J. Bose, supt. New 
Orleans Dist. of Louisville & Nashville 
R.R., having surveys made for replacing 
wooden cresoted bridge over Rigolets Bayou 
with new steel bridge. Structure will be 
4,595 ft. in length proper, 10,060 ft. long 
with approaches, 8 steel truss span, and 1 
draw span, 414 ft. long, piers supporting 
steel bridge work will be constructed of 
heavy rein.-con., 34 ft. in diam., placed 70 ft. 
above bottom of Rigolets Pass, 16,870,000 
Ib. steel. $3,128,000. W. H. Courtenay, 
Louisville, Ky., ch. engr. 


0., Cleveland—Cuyahoga Co. to vote on 
$400,000 bonds Nov. 7, for steel and con- 
crete bridge at Whitehouse Crossing and 
Bway. F. Lander, Court House, engr. 


South Dakota—See “Streets and Roads.” 


Missouri—State Hy. Dept., Jefferson 
City, preparing plans one 344 ft. and three 
316 ft. through steel truss, one 250 ft., 
thirty-nine 22 ft. and five 23.5 ft. deck steel 
girder spans, 6 rein.-con. piers, wood floor- 
ing, ete, on Natl. Old Trails Rd., near 
Glasgow, Howard and Saline Counties. B. 
H. Piepmeier, Jefferson City, ch. engr. F. 
W. Adgate, Rookery Bldg., Chicago, consult, 
ener. 


Missouri—State Hy. Dept., Jefferson City, 
preparing plans two 42 ft., three 250 ft., 
one 100 ft. and one 125 ft. steel spans, 
6 rein.-con. piers, concrete flooring, over 
Missouri River, on Federal Aid Project 
220, Carroll and Lafayette ‘Counties.  B. 
H. Piepmeier, Jefferson City, ch. engr. 
Harrington, Howard & Ash, Orear-Leslie 
Bldg., Kansas City, consult. engrs. 


Missouri—State Hy. Dept., Jefferson City, 
preparing plans three 410 ft. through steel 
truss, three 250 ft., two 190 ft. and two 
100 ft. deck steel truss, six 50 ft., two 
25 ft., three 24 ft. and two 45 ft. steel 
deck girder spans, 11 piers, 20 ft. roadway, 
concrete flooring, near Lexington, in 
Lafayette and Ray Counties: one 200 ft. 
and three 95 ft. steel, two 35 ft. I-Beam 
and three deck plate girder spans, 5 rein.- 
con. piers, 20 ft. roadway, concrete floor- 
ing, over Gasconade River, near Mt. 
Sterling-Jefferson | Citv-St. Louis Réd., 
Federal Aid Project 219, Gasconade Co. 
R. H. Piepmeier, Jefferson City. ch. ener. 
Waddell & Son, 800 Graphic Arts Bldg., 
Kansas City, consult. engrs. 





Tex., Beaumont—Jefferson Co. making 
plans 0.098 mi. steel and “concrete bridge 
over Neches River, movable span with con- 
crete approaches. $324,000. A.C. Love, co. 
engr. 


Tex., Orange—Orange Co. making plans 
496 ft. steel, concrete and timber trestle 
over Sabine River, double leaf bascule, deck 
girder, 150 ft. steel movable span in center. 


990 ft. overall length. $200,000. J. E. 
Johnson, co. engr. 

Tex., Sanderson — See “Streets and 
Roads.” 


Wash.. Seattle—King Co. plans Bridge 
1811 A, 200 ft. steel span across Snoqualmie 
River, $25.000; Carr Bridge 827 A, 170 
ft. steel span across Cedar River, $20,000; 
Brooks Bridge 325 A. 150 ft. steel span 
across Green River, $10,000. 
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BIDS DESIRED 


N. J., Trenton—Oct. 31, by Mercer Co., 
through plate girder viaduct over Delaware 
and Raritan Canal and tracks of Pennsyl- 
vania R.R. at Olden Ave. J. A. L. Wad 
dell, 35 Nassau St., New York City, engr. 
Noted Avg. 31. 


Georgia—Nov. 1, by State Hy. Dept., At- 
lanta, 528 ft. rein.-con. bridge on Quitman- 
Madison Rd., Quitman Co., incl. removal 
of old bridge. H. L. Furlow, Tipton, engr. 


Fla., Milton—Nov. 14, by Bd. Comrs. 
Santa Rosa Co., Yellow River Bridge on 
Milton-Camp Walton Rd., 8 mi. southeast 
of here. C. H. Overman, co. engr.; adv. 
this issue, 


Miss., Viecksburg—Nov. 7, by Bd. Supervs. 
Warren Co., at office of J. G. Sherard, chan- 
cery clk., bridge over Big Black River on 
South Scenic Highway; adv. this issue, 


Ilinois—Oct. 31, by Dept. Pub. Wks. and 
Buildings, Div. Highways, Springfield, fol- 
lowing bridges, 4 concrete approach spans, 
Route 2, Sect. 52-B, Clinton Co., 1 steel 
superstructure, Route 2, Sect. 52-C, 1 com- 
bination concrete and steel Route 2, Com 
bination O, Clinton Co., 5 concrete Route 3 
9-B, Rock Island Co., 1 concrete, 6 concrete 
approach spans, 1 substructure for steel, 
Route 12, Sect. 24-B, Clinton Co., 1 super- 
structure for steel span, Route 12, Sect. 
24-C, Clinton Co., 1 concrete and 1 com- 
bination, Route 12, Combination P, Clinton 
Co. C. H. Older, ch. highway engr. 


Wyoming—Oct. 26, by Comrs. State Hy. 
Dept., Cheyenne, 3 concrete girder bridges 
104 ft. long, southwest of Clearmont, on 
Federal Aid Project 116-A, Sheridan Co 
$30,000. C. R. Wood, Sheridan, engr. 


Mont., Belt—Oct. 27, by State Hy. Comn., 
Helena, one 90 ft. steel truss span, concret« 
floor and abutments, wooden piling, here, 
on Federal Aid Project 72, Cascade Co., 
$25,000, Cascade Co. and Federal Govern- 
ment owners; two 105 ft. steel pony trusses 
on concrete abutments, between here and 
Riceville on Federal Aid Project 73, Pro- 
posal B, Cascade Co., $35,000, County and 
State owners. J. N. Edy, Helena, ch. engr. 


Colorado—See “Streets and Roads.” 


Que., Vaudreuil—Nov. 7, by Provincial 
Government, at office J. L. Boulanger, 
deputy minister of highways, Quebec, 1,395 
ft. steel bridge from here to Illes Perrots. 
20 ft. roadway, 4 ft. sidewalks, rein.-con. 
floor. C. V. Denis, engr. in charge. Noted 
Aug. 3. 

BIDS RECEIVED 


New Jersey—Joint Comn. for Elimination 
of Toll Bridges over Delaware River, be- 
tween New Jersey and Pennsylvania, at 
State House, Trenton, opened bids Oct. 7, 
repairs to bridge over Delaware River be- 
tween Montague Twp., Sussex Co., N. J., 
and Milford, Pike Co., Pa., from W. S. Rae 
Oliver Bldg., Pittsburgh, Pa., $19,600. 
Noted Sept. 28. 


N. J., Washington’s Crossing (Taylors- 
ville, Pa., P. O.)—Joint Comn. for Elimina- 
tion of Toll Bridges over Delaware River 
between New Jersey and Pennsylvania, 
State House, Trenton, opened bids Sept. 
30, repairing bridge over Delaware River. 
here, from Dover Boiler Wks., Dover, $28.- 
824. Noted Sept. 21. 


Alabama—See “Streets and Roads.” 


Tenn., Nashville — Rein.-con. viaduct on 
Meridian St., from Foster-Creighton Co., 
Fourth and First Natl. Bank Bldg., $206,- 
244; east and west approaches to Church 
St. viaduct. from Gould Contg. Co., Inde- 
pendent Life Bldg., $186,193. Noted Aug. 3. 


Mich., Lansing—J. A. Parsons. city clk., 
opened bids 565 ft. rein.-con. bridge incl. 
7 concrete girders and 3 concrete arches, 
from Koss Constr. Co.. 2818 5th Ave., Des 
Moines, Ta., $139,000, J. R. Rusche, Grand 
Rapids, $1*9,800, Baer Constr. Co., Gildner 
Hotel, Grand Haven, $161,000, Noted 
Sept. 28. 


Ia., Centerville—Appanoose Co. opened 
bids for one 110 ft. and one 120 ft. high 
truss steel span bridge, 30 rein.-con. box 
culverts, from Alexander & Highbie, 2733 
6th Ave., Des Moines, all work, $48,918: 
F. E. Marsh & Co., Jefferson, trusses only, 
$31,900; Iowa Bridge Co., 1263 East 19th 
St., Des Moines, $49,800. Engrs. est. 
$50,000. 


Ta., Washington—Supervs. Washington 
Co., opened bids 322 ft. structural steel 
deck truss bridge, one 100 ft. and two 70 ft. 
main spans, two 40 ft. approach spans, over 
English River near Kalona, from Iowa 
Bridge Co., 1263 East 19th St., Des Moines, 
$29,999; F. E. Marsh & Co., Jefferson, $32,- 
329; Ritzinger Constr. Co., Sigourney, 
$32,800. Engrs. est. $30,000. 
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Bridges (Continued) 
CONTRACTS AWARDED 


Mass., Cambridge—City, 68 ft. rein.-con. 
bridge, 58 ft. wide, over Broad Canal, to 
W. L. Miller Co., 171 Alford St., Charles- 
town, $37,222. 


N. Y¥., White Plains — Westchester Co., 
Court House, rein.-con. arch bridge over 
Croton River at site of present Van Cort- 
landt Bridge, on Albany Post Rd. between 
towns of Cortlandt and Ossining, to O. B. 
S. Co., 5623 Kingsessing Ave., Phila., $159,- 
462. Noted Sept. 21. 


« 

Fla., Ft. LauderdaJe — Comrs. Broward 
Co., steel swing drawbridge, Warren girder, 
short arm draw, 550 ft. clear channel width, 
near Dania, 1,200 cu.yd. earth approach and 
fill, 400 lin.ft. creosoted timber retaining 
wall, to Champion Bridge Co., Wilmington, 
O., $17,981. Noted Aug. 17. 


Alabama—State Hy. Dept., Montgomery 
concrete bridges, girder type, on Hunts- 
ville-Guntersville Rd., Madison Co., to 
Stanley & Singer Constr. Co., Lafayette, 
$54,618. Noted Oct. 5. 


0., Toledo—W. T. Jackson, dir. Pub. 
Serv., bridge over Swan Creek in line of 
Hawley St., to A. Bentley & Sons Co., 201 
Belmont Ave., $59,720. Noted Sept. 7. 


Supervs. Cherokee Co., to 
G. Gardner, Sheldon, 4 box culverts $1,416; 
Deloit Bridge Co., Denison, one J-beam 
span and one high truss bridge, consisting 
of three 100 ft. spans, $40,000 


Idaho, Lucile—State Hy. Dept., 202 
Pioneer Bldg., Lewiston, steel truss bridge, 
three 60 ft. spans, here, to Beacon Constr. 
‘o., Ogden, Utah, (street address not avail- 
ible) $24,909. 


Idaho, Spaulding—Director Bureau High- 
ways, Boise, 500 ft. bridge, two 50 ft. and 
two 200 ft. spans, on Federal Aid Project 
17. here, 492,000 Ib, steel, 21,000 Ib, rein- 
forcing steel, 580 cu.yd. concrete, etc., to 
Security Bridge Co., 502 North 32nd St, 
Billings, Mont., $69,800. 


Calif., Stockton—Constructing bridge on 
Center St. over Mormon Channel, (complete, 
allowing railroad companies to keep traffic 
in continuous operation), to Davis-Heller- 
Pearce, Delta Bldg., $45,500. Noted Oct. 12. 


Ia., Cherokee 


Dams 
PROPOSED WORK 


Croix Falls—St. 
making plans 2 rein.-con. 
with gate hoists, across 
$25,000. Private plans. 


Croix Falls 
and 
St. 


Wis., St. 
Impvt. Co. 
steel dams, 
Croix River. 


Railways 
PROPOSED WORE 


Florida—Florida East Coast Ry., St. Au- 
gustine, plans 120 mi. road through ever- 
glades from Miami to Okeechobee. H. N, 


Rodenbaugh, St. Augustine, ch. engr. 
Tennessee—See “Industrial Works” un- 
der Memphis, 

Wisconsin — Madison Street Ry. Co., 
1301 Williamson St., Madison, plans ex- 
tending street car track on Monroe and 
Mast Johnson Sts $25,000. D. Mont- 
gomery, mer. 

Washington —See “Industrial Works” 


under Yakima, 


California—Atchison, Topeka & Santa Fe 
R.R. Co., Railway Exch. Bldg., Chicago, 
plans 13 mi, standard gauge line from El 
Segundo, «n Rodondo Branch, to Los An- 


geles Harbor also 6 mi. spur track to 
serve Los Angeles and harbor district. C. 
F. W. Felt, ch. engr. 


BIDS DESIRED 


New York—Oct. 26, by Transit Comn., 
49 Lafayette St., constructing Sect. 3 of 
Route 52, part of Rapid Transit RR., 
Flushing Route, in VLoro of Queens. G 


McAneny, chn. 


Excavation, Drainage, 


Irrigation 
PROPOSED WORK 


Ind., Warsaw — Kosciusko Co. plans 
dredging Tippecanoe River from Warsaw to 
county line, about 27 mi., 1,394,000 cu.yd. 
earth excav. $350,000. S. S. Boggs, War- 
saw, engr. 
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WATER MAINS—CLEVELAND, OHIO 


Following are lowest bids opened Sept. 29, by Dept. Pub. Utilities. Diy w 
for furnishing and laying Wade Park Ave. raw water mains, Baldwin-Fairn sapere 
ect, Contr. No. 16, (A) P. F. Connolly Co., 313 Commonwealth Bldg., (award: s he 
(B) Martin, McDace, 1452 West 98th St.; (C) T. A, Gillespie, 7 Dey St. New York’ 

A B ( 

26,800 cu.yd. excavation and backfilling. ....................0... $3.49 $3 ¢ oes 
5 M.Ft.B.M. lumber and wooden sheeting left in place............ 50.00 50 ¢ $3.75 
10,400 lin.ft. furnishing and laying 60-in. cast iron, bell and spigot pipe line. 36.49 36 0 oa 
Alternate for item 3—furnishing and laying 63-in. riveted steel pipe line. .. 24.10 20 | 
Alternate for item 3—furnishing and laying 60-in. lock bar or similar steel 

i 23.09 ) 
2,180 lin.ft. furnishing and laying 48-in. cast iron, bell and spigot pipe line 26.24 28 <4 00 
Setting three 48-in. gate valves, furnished by the City. ... 100.00 250 01 oe? 
Setting two 36-in. gate valves, furnished by the City 100.00 200 0 re 
Setting 6-in. automatic air valves, furnished by the City. 100 00 100 00 , 
40 cu.yd. brick masonry 30.00 25. oO 4 
*20 cu.yd. concrete masonry 20.00 25 00 ea 
1,000 Ib. steel reinforcement and miscellaneous wrought iron 10 07 : 
680 lin.ft. furnishing and laying 15-in. D.S. vitrified pipe drains 4.00 6.00 4 ; 
200 lin ft. furnishing and laying 12-in. vitrified pipe drains 3.00 50 
300 lin ft. furnishing and laying 6-in. vitrified pipe drains 1.50 3.0 
5 furnishing and setting 3-in. brass drains, and setting 3-in. valves and 

valve boxes, furnished by the City, complete 60.00 50.00 0 0 
3 furnishing and setting 2-in. brass drains; and setting 2-in. valves and eo 

valve boxes, furnished by the City, complete 50.00 50 00 Ky 
75 lin.ft. furnishing and laying 3-in. galvanized iron pipe 2.00 150 “26 
50 lin.ft. furnishing and laying 2-in. galvanized iron pipe 1.00 1.25 > 

Extended totals 60-in. c.i. pipe omitting item* $537,101 

Extended totals, 63-in. riveted steel pipe $408,845 $541,990 

Extended totals 60-in. lock bar pipe $398,341 $376,190 $422 29 


{Awarded contract. 


Idaho, Idaho Falls—Comrs. Bonneville 
Co. authorized Pioneer Irrigation Dist. 2, to 
irrigate 50,000 acres on Upper Snake River. 


Idaho, Pocatello—Comrs. Bannock Co. 
authorized Empire Irrigation Dist. to irri- 
gate about 100,000 acres on Greater Fort 
Hall Project. 


Ore., Eagle Point—Eagle Point Irrigation 
Dist., excavating canal, 152,000 cu.yd. dry 
earth and 24,000 cu.yd. dry rock excav., to 
W. Von der Hellen, Eagle Point, $142,300. 
Noted Sept, 21. 


Calif., Crows Landing—West Stanislaus 
Irrigation Dist. had plans prepared for sys- 
tem to irrigate 13,800 acres, 25,000 ft. canal, 
24 ft. wide at top, 9 ft. wide at bottom, con- 
crete lined, also main pumping station and 
4 Booster plants. $650,000. E,. N. Bryan, 
Forum Bldg., Sacramento, engr. 


Calif., Merced—Merced Irrigation Dist. 
having plans prepared North Side Canal, 
incl. 31.57 mi. main canals and laterals, 
220,000 cu.yd. excav., 200,000 cu.yd. bor- 
row, cost of canals $210,000, concrete 
structures $60,000, metal flumes $40,000, 
concrete lining $10,000; Lake Yosemite-Le 
Grande Canal extension, 25.5 mi. main 
laterals, 52 mi. feed laterals, $193,250; on 


Booster Line, 14 mi. main canals, 26 mi. 
feed laterals, $101,000. R. C. Starr, ch. 
ener. 


BIDS DESIRED 
N. C., Bolton—Nov. 4, by Bd. Drainage 
Comrs., repairing and improving main 
ditch of Columbus Co, D. D. 2. G. T. Meyer, 
secy.; adv .this issue. 
Ky., Greenville—Nov. 1, by Bd. Drainage 
Comrs., 162,000 cu.yd. excav. for drainage 





ditch. 

Miss., Cleveland—Nov. 2, by Comrs. of 
Northern D. D. at office of W. W. Boone, 
civil engr., Cleveland, 26 mi. of lateral 


ditches near Shelby, 3-10 ft. bottom width 
and 2-13 ft. in. depth of cut, 400,000 cu. 
yd, earth excav. 


Tll., Carrollton—Oct. 26, by Comrs, Keach 
Drainage and Levee Dist. at office F. A. 
Whiteside, attorney, Carrollton, repair and 
construction of levees, cleaning out ditches, 
etc. Kelker, De Leuw & Co., 1206 Conway 
Bldg., Chicago, engrs.; adv. this issue. 


Calif., Tracy—Nov. 3, by L. C. Stark, 
secy. Naglee-Burk Irrigation Dist., for ir- 
rigation system, Contr. 2, includes furnish- 
ing labor and materials to shape and pre- 
pare canal banks for concrete lining, fur- 


nishing material for placing 6,476 lin.ft. 
eoncrete line, etce.; Contr. 3, furnishing 
labor and materials for 9.2 mi. drainage 


laterals and 2,600 ft. main drainage canal, 
1,800 ft. 18 in. rein.-con. pipe, rein.-con. 
superstructure for installation of necessary 
pumping machinery and drainage equip- 
ment, ete.; Contr. 4, furnishing and _ in- 
stalling one 12 in. double suction vertical 
centrifugal pump, etc. 


CONTRACTS AWARDED 


N. Y.. New York—J. H. Delaney, comr. 
Docks, Pier “A” foot of Battery Pl., North 
River, dredging Chelsea Piers, to Columbia 
Dredging Co., 30 Church St., $22,546. Noted 


Sept. 21. 


Fla., Ft. Lauderdale—Comrs. Broward 
Co., constructing inlet from New River 


Sound to Atlantic Ocean, near here . 
tract for placing 6,200 cu.yd. Florida’ ston, 
riprap and 2,500 ton Florida stone eayyi 
to M. Hall & Co., Ft. Lauderdal 

prices $5.50 and $6 respectively; dredo 
81,000 cu.yd. earth and 5,000 cuyd. 1. 





to Waldeck-Deal Dredging Co.,, Mian 
$0.338 and $2.20 respectively. 
Sept. 21. 


Ia,, Red Oak—Montgomery Co. PD. Dp. x 
242,000 cu.yd. excav., and D. D. 9, 72.000 


cu.yd. excav., to G. W. Condon, l 
Farnam_Bldg., Omaha, Neb., $0.083 per 
cu.yd. Noted Sept. 28. 

Minn., Aitkin—Co. Ditch 38, 10.7 mi 


open ditch, 178,856 cu.yd, excav., 12 bridges 
266 lin.ft., sixty-five 16 in. x 32 ft. cu 
verts, to D. A. Foley, Aitkin, $24,979. 


Minn., Austin—Mower and _ Freeborr 
Counties, Judicial Ditch 5, Sect. 0, to A 
L. Hoppma, Austin; Sect. T and L 
Natl. Clay Wks., Mason City, Ia., for t 
under 12 in., and W. L. Martin, Albert Lea 
for tile over 12 in. Total $99,759. 


Minn., Slayton — Murray Co., repa 
Ditch 19, 167,310 lin.ft. 6-36 in. tile, 35 
cu.yd. excav., 1 concrete bulkhead, 1 con- 
crete bridge, 18,640 lin.ft. hog tight fence 
to Tracy Cement Tile Co., Tracy, $29,350 
Noted Sept. 21. 


_ Mont., Billings—Yellowstone Co. enlarg 
ing and extending irrigation ditch nea 
here, to O. Schleuter, Fremont, Neb., and 
H. Schleuter, Cartersville, $450,000. 


Calif., Live Oak—Recl. Dist. 2056 con- 
structing canals and structures, to Ross 
Constr, Co., Forum Bldg., Sacramento, 41! 
210 cu. yd. earthwork at $0.27 per cu. yd 
etc., total $145,000. Noted Oct. 5 


Calif., Merced—Merced Irrigation Dist, 
constructing Fairfield canal system, 7.4 
mi. laterals and 8.4 mi. canals, to S. D 
Miller, Manteca, $24,770. Noted Oct. 5. 


Calif., Paradise — Paradise — Trrigation 
Dist., constructing wood pipe line, 13.1! 
lin. ft. open ditch to be prepared for pip: 
furnishing 13,160 lin. ft. pipe 32 in, and 
34 in. and 3-7 in., control gates and ap- 
purtenances, to Pacific Tank & Pipe Co. 
318 Market St., San Francisco, $54.457. 
Noted Sept. 21. 






Streets and Roads 
PROPOSED WORK 


R. I., East Providence (Providence P. 0.) 
—Plans permanent pavement on Warren 
Ave. Hill $23,000, Warren Ave. $32 
Roger Williams Ave. $20,000, Bullock Pt 
and Terrace Ave., $17,500. Public Wks 
Dept., Town Hall, engrs, 


N. Y., Auburn—Plans paving Lewis ani 
Fulton Sts. $25,000. M. F. Dullea, cit 
engr. 


N. Y., Jamestown — Plans exter 
Spring St. from 8th St. to city line, $25 
paving 13th St. between Main and Wash- 
ington Sts., Catlin Ave. between Fairmont 
and West 3rd Sts., Utica St. between Liv- 
ingston and Fairmount Sts. and Ranson 
alley from Cheney to Winsor Sts., Hillside 
vitr. brick on 5 in. concrete, $25,00. 
L. Bergman, city engr. 
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Streets and Roads (Continued) 


\. Y., damestown—Plans paving Steele 
ce from end of present pavement to west- 
"rn terminus of street, 40 ft., brick on con- 
‘rete, $29,000; soon takes bids on $10,000 
worth of Sample asphalt resurfacing, which 
f proves satisfactory will be used to re- 
curface all necessary streets in city. L. 
Bergman, city engr. 

nN. Y., Niagara Falls—Plans waving alley 


between Oth and 6th Sts., 15 ft. asphalt, 
block, brick, concrete or asphaltic 


erverete, $25,000, W. B, Bennett, city 
engr. 
N. Y., Rochester — Plans laying side- 


walks and grading Meadowbrook Rd., Arbor 
pr, Laney and Azalea Sts. $38,800; paving 
Santiago St., concrete, $11,900; Lapham 
St. asphalt, $22,300; Marlboro Rd., asphalt, 
311.800; Salina St., asphalt block, $12,200. 
c. A, Poole, city engr. 


W. Va., Weston—Freemans Creek Dist., 
Lewis Co., to vote on $800,000 bonds Nov. 
7. for improving roads. J. H. Filesher, 
Weston, engr. 


North Carolina—State Hy. Dept., Raleigh, 
plans constructing 9 ft. concrete or asphaltic 
roadway on 11.8 mi, road from Williamston 
Drawbridge to Winslow, Route 30, State 
Project 106 BK Bertie Co., $165,000; 19.3 
mi. from Winsdor to Aulander, State Pro- 
ject 107 B, Bertie Co., $347,000. C., M. 
Upham, state highway engr. 


N. C., Wilmington—City sold $450,000 
bonds for street improvements and new 
water intake. 


Fla., Bushnell — Sumter Co. plans elec- 
tion Nov. 7, to vote on $49,000 bonds con- 
structing 7 mi. road from Wildwood west 
to Oxford-Rutland Rd. ; $56,000 for 8 mi. 
road from Sumterville to outlet of Lake 
Penasoffkee; $42,000 for 6 mi. road from 
Webster to Mabel; $30,000 for 44 mi. from 
Center Hill to Nortons Crossing; $25.000 
for 10 mi, Lindon Rd. to Sloans Ridge; 
$51,000 for 74 mi, State aid road, from 
St. Catherine to Bushnell and Rerdell; 
$198,000 for 16% mi. State aid road from 
Weeds Landing to Sloans Ridge; $112,000 
for 16 mi. road from Oxford to Rutland 
Bridge: $42,000 for 6 mi. road from Cole- 
man east to Wildwood-Leesburg Rd. En- 
gineer not announced. Noted Aug. 1. 


Fla., De Land—Bd, Comrs. Volusia Co.., 
rejected bids opened Sept. 7, constructing 
5 mi. Dixie Highway between South Bank 
of Rose Bay and north city limits of New 
Smyrna; 17 mi, Dixie Highway between 
end of tarvia road south of city limits of 
New Symrna through Oak Hill to Brevard 
Co. line; § mi. Flagler Ave.; all foregoing 
16 ft. 30 mi, New Smyrna-Osteen Ferry 
Rd., from west city limits of New Smyrna 
through Samsula, Indian Springs and 
Osteen to Osteen Ferry, 15 ft. Noted 
Aug. 31. 


Fla., Titusville—Plans hard surfacing 5 
mi. Ocean Rd. from Indian Bridge to Ocean. 
$100,000. Engineer not announced. 


Alabama—State Hy. Dept., Montgomery, 
rejected bids grading and gravel surfacing 
8.99 mi, road from Jefferson Co. line to 
Warrior River, Walker Co. W. S. Keller, 
state highway engr. Noted Oct. 5. 


0., noteent_ Cemen Land & Homes 


Co., ¢/o ; Hardesty, 1011 Swetland 
Bidg., Cleveland, having surveys made 
erading, laying sidewalks, mains and 


sewers at Stop 17 Bedford. $100,000. F. 
A. Pease Eng. Co., Marshall Bldg., Cleve- 
land, engrs, 


_ 0., Cleveland—Plans extending East 13th 
St. from Chest to Walnut Aves. $385,000. 
R. Hoffman, City Hall, engr. 


0., Cleveland Heights (Warrensville P. 
0.)—Plans widening Lee Rd. from Cedar 
Rd. south to Meadowbrook Blvd., brick or 
asphalt. $100,000. F. A. Pease Eng. Co., 
Marshall Bldg., Cleveland, engrs. 


0., Dayton—Plans paving 1,200 ft. Red 
Haw Rd, from Wabash Ave. north, sheet 
asphalt and Kentucky rock asphalt or 
rein.-con, sidewalk, curb and gutter, $14,- 
969; 600 ft. Main St. Bridge, 3,300 sq.yd. 
granite block or medina stone, $16,370. 
I. E. Houk, city engr. 


Ind., Ft. Wayne—Allen Co. rejected bids 
gravel surfacing 17,000 ft. Townley Rd., 16 
ft. $33,875. Will ‘readvertise 


Ind., Ft. Wayne—Allen Co. plans im- 
proving 1.81 mi. Pruesse Rd.. 16 ft., 
crushed stone and tarviax, $29,235. A. 
W. Groswenor Co., engr. 


Ind., Goshens—Elkhart Co. plans grading 
and gravel surfacing 31,700 ft. County 
Unit Rd, 87, 16 ft., $35,805; concrete pav- 


ing 15,840 ft. Grimes Rd., 18 ft., 31,680 
sq.yd. concrete On concrete, $74,460; gravel 
surfacing 15,883 ft. County Unit Rd. 11, 
$30,650. C. L. Kinney, co, engr 


Ind., Greencastle—Putnam (Co. plans 
graveling 12,486 ft. (. W. Davis Rd... 16 ft. 
$25,945. A. Plummer, Greencastle, engr. 

Ind., Indianapolis—Marion Co. plans pav- 
ing 1.9 mi. Harting Rd., 16 ft., crushed 
stone. $28,000. J. J. Griffith, Courthouse, 
Indianapolis, engr 


Ind., Indianapolis—Marion (Co. rejected 
bids opened Oct. 6, concrete paving 2.8 mi 
English Ave. Rd., 20 ft. $83,638. J. J. 
Griffith, Courthouse, engr. Noted Sept. 28. 


Ind., Logansport—Cass Co. plans grad- 
ing and graveling 21,300 ft. J. Long Rd., 
16 ft. $31,974. J. Bennett, co. engr. 


_Ind., Marion—Grant Co. plans graveling 
15,750 ft. Duckwall Rd., 16 ft. $31,010. 
G. Swisher, Marion, engr. 





Ind., Monticello—White Co, plans grad- 
ing and graveling 15,555 ft. Burley Rd., 
16 ft. $33,509. G. A. Thomas, Co., engr. 


Ind., Rockport—Spencer Co. plans gravel- 
ing 14,028 ft. J. . Eissler Rd. 16 ft. 
$29,191. Z. X. Bennett, Rockport, engr. 


Ind. Winamac—Comrs, Pulaski Co. 
received no bids grading and gravel sur- 
facing 74.185 ft. Getz Rd., 16 ft., $50,000. 
Will readvertise. R. E. Nutt, Winamac, 
engr. Noted Sept. 28. 


Mich., Detroit—Had plans prepared grau- 
ing and paving with 34 in. sheet asphalt on 
8 in. concrete, with Berea or Amherst curbs, 
3,265 sq.yd. Bordeau Ave. from Belleterre 
to Nardin Sts., $19,200, 5,087 sq.yd. Indiana 
Ave, from Grand River to Fullerton Aves., 
$30,400, 4,435 sq.yd. Seminole Ave, from 
Harper to Georgia Aves.. $26,200, 7,174 
sq.yd. St. John St. from Martin to Central 
Aves., $43,000, 14,098 sq.yd. Six Mile Ra. 
from Grand Trunk Ry. to Arlington Ave., 
$84,500, 4.192 sq.yd. Wyoming Ave. from 
Grand River_to_ Fullerton Aves,, $25,000. 
All 26 ft. J. W. Reid, city engr. 


Mich,, Detroit—Had plans prepared pav- 
ing with 34 in. sheet asphalt on 8 in. 
concrete, 8,400 sq.yd. Broadstreet Ave., 26 
ft., 6.470 cu.yd. exeav., $50,400; 1,956 sq. 
yd. Cherrylawn Ave., 26 ft., 837 cu.yd. 
excav., $11,700; 8,970 sq yd. Davison Ave.. 
46 ft. wide less 17 ft. track space, 7,219 
cu.yd. excav., $53,400; 5,827 sq.vd. Dun- 
barton Rd., 30 and 36 ft. 1,831 cu.yd. 
excav., $35,000 ; 7,025 sq.vyd. Greendale Ave.., 
26 ft., 222 cu.yd. excav., $42,000; 2,520 
sq.yd. Goddard Ave., 26 ft. 1,497 cu.yd. 
excav., $15,000; 7,830 sq.yd. Teuschner 
Ave., 2.944 cu.yd. excav.. $46,800; 7,931 
sa.yd. Rochester Ave., 5,703 cu.yd. excav., 
$47,400. J. W. Reid, city engr. 


Tll., Edwardsville—Madison Co. Rd. and 
Bridge Com. takes bids about Jan. 1, pav- 
ing 4,135.9 ft. Sect. 41-15 d, 18 ft. roadway, 
6 ft. earth shoulders, 8.300 sq.vd. portland 
cement concrete. $23.253 to $25,000. W. 
E. Howden, Edwardsville, -supt. highways. 


Wis., Waukesha—Plans paving, curbing 
and guttering 1.1 mi. various streets, 25 ft. 
one course concrete. $30,000 bond issue 
passed. A. P,. Kuranz, City Hall, engr. 


Minn., Duluth—Plans expending $1,000,- 
000 on street peves and improvements dur- 
ing 1923, incl. 2,300 ft. Michigan St. from 
Lake Ave. to 5th Ave. W., 35 ft., 1,840 ft. 
5th Ave. W. from Superior St. to dock 
front, 50 ft., concrete on macadam. Also 
concrete paving 6 streets in Lakeside resi- 
dential district. E. K. Coe, city engr. 


Minn,, St. Paul—Rejected bids paving 
Grand Ave. from Oakland Ave. to Milton 
St., and from Milton St. to Cretin Ave. 
$200,000. H. W. Austin, city purch. agt 
Noted Aug. 3. 


Kan., Arma — Comrs. Crawford (Co. 
(Girard) and City Council soon takes bids 
paving 0.945 mi, Commercial Highway, 
Federal Aid Project 120, 18-26 ft., concrete 
or monolithic brick, here. $41,250. Former 
bids rejected. C. M. Cooper, Girard, co. 
engr. 


South Dakota—State Hy. Dept., Pierre, 
takes bids about November, 6.8 mi. earth 
road, Federal Aid Project 117, 60,000 cu.yd 
excav., Haakon Co., also one 80 ft. and two 
50 ft. concrete viaducts. $38,760. F. D. 
Hudgins, ch. engr. 


Missouri—State Hy. Dept.. Jefferson City, 
plans 1.773 mi. road from Billings Special 
Rd. Dist., 24 ft., State Project 20.207, Chris- 
tian Co., 9,365 lin.ft. grading. 15,657 sq.yd. 
inverted penetration bituminous surface 
course, surfacing 15 ft. wide; 10.25 mi. road 
from Air Line Special Rd. Dist., 24 ft., Fed- 
eral Aid Project 198 A, Mississippi Co., 18.- 


337 cu.yd. earth excav., 6,995 cu.yd. bor- 
row, 54,695 sq.yd. 1 course plain cement 
concrete pavement, 41,916 sq. yd. specifica 
tion A gravel pavement, 172.1 cu.yd. con 
crete masonry, etc.; 1.004 mi. road from 
Fulton westwardly, 12 ft.. Federal Aid 
Project 218, Callaway Co., 3,232 cu.yd. 
earth excav., 3,827 cu.yd. borrow, 50.7 cu 
yd. concrete masonry, 7.010 sq.yd. specifica 
tion C gravel pavement, ete. Bb. H. Piep 
meier, state highway engr. 





Missouri—State Hy. Dept., Jefferson City 
received no bids Sept. 28, 4.924 mi. road 
from Phelps Co. line to Houston, 24 ft 
State Project Route 7, Sect. 79, Texas Co 
Noted Sept. 21. 


Mo., Kennett— Making surveys construct- 
ing 2 mi. 6 in. rein.-con. highway, 20 ft 
between curbs, $120,000, Cc, KE. Smith, 
Cape Girardeau, engr. 


Tex., Bonham—Fannin Co. plans grading 
and concrete surfacing 7.19 mi. State High 
way 5, Paris Bonham Rd. from Lamar Co. 
line to west line Rd. Dist. 4, 18 ft., 835 
cu.yd. concrete in drainage structures, 71.,- 
460 sq.yd. concrete pavement. $228,550. 
A. J. Goode, co. engr. 


Tex., Cleburne — Johnson Co. making 
plans grading, gravel surfacing, bituminous 
topping and bridging 10.9 mi. State High- 
way 2-E, from here to Hill Co. line, 18 ft. 
$154,990. G. W. Courter, co. engr. 


Tex., Eldorado—Schieicher Co. making 
plans gravel surfacing with bituminous 
topping, crushed rock base, 9.75 mi. Eldo- 
rado-Sorona Highway, 18 ft., 25,300 cu.yd. 
earth, 2,500 cu.yd. loose and 1,773 cu.yd. 
solid rock excav., 520 cu.yd. concrete, 15,244 





cu.yd. gravel and 15,245 cu.yd. crushed 
rock. $120,930. G. Gilchrest, San Angelo, 


engr. in charge. 


Tex., Georgetown—Williamson Co, soon 
takes bids surfacing 11.5 mi. State High 
way 2-C from here to Travis Co. line, 
16 ft.. (a) 3 in. or 1 in. native limestone 
rock asphalt, (b) 1 in. 14 in. or 14 in 
inverted penetration method asphalt top 
ping. $50,000. Former bids rejected, KR. 
A. Nichols, co. engr. Noted Sept, 28. 


Tex., Houston—Harris Co. election Novy 
7 to vote on $6,000,000 bond issue for con 
structing and maintaining 152 mi, high 
ways and lateral roads, 117 mi. to cost 
$45,000 per mi. and 35 mi. to cost $25,000 
per mi. Howe & Wise, 211 First Nati. 
Bank Bldg., engrs. 


Tex., Jourdantown—Atascosa (Co. plans 
grading, gravel surfacing and bituminous 
topping 1.7 mi. San Antonio-Pearsall Rd.. 
18 ft. $26052. T. R. Spence, c/o Chamber 
of Commerce, San Antonio, div. engr. 






h 


Tex., Marlin — Falls Co. making plans 
grading, gravel surfacing and bridging 12 
mi, State Highway 44 from Milam Co. line 
to north line Precinct 3, 18 ft. $200,000. 
G. W. Courter, co. engr. 


Tex., Pecos—Reeves Co, soon receives 
bids gravel surfacing and bridging 4.54 mi. 
State Highway 27, 16 ft., 490.5 cu.yd. con- 
crete, 11,934 cu.yd. roadway, 12,614 cu.yd. 
borrow and 2,698 cu.yd. loose rock excav., 
9,444 cu.yd. gravel surfacing, 50,123 Ib. re- 
inforcing. $31,865. A. J. Adcock, Balmor- 
hea, engr. 


Tex., Richmond—Fort Bend Co. making 
plans grading, shell and bituminous mac- 
adam surfacing 15.3 mi. State Highway 3, 
from here to Harris Co. line, 18 ft., 50,000 
cu.yd. borrow, 3,000 lin.ft. concrete curbing 
120,000 cu.yd., roadway and 50,000 cu.yd. 
borrow excav., 8.800 sq.yd. concrete, 8,000 
eu.yd. shell, 11,000 cu.yd. crushed stone, 
190,000 Ib. reinforcing. $296.538. C. H. 
Kendall, Sugarland, co. engr. 


Tex., Robert Lee—Coke Co. making 
plans grading 42 mi. San Angelo-Bronti 
Rd.. State Highway 4, 24 ft., concrete. 
$100,000. J. E. Bevers, co. engr. 


Tex., Rock Springs—Edwards Co. had 
preliminary surveys made grading, gravel 
and macadam surfacing: 22.15 mi. State 
Highway 41 from point 4.5 mi. west of here 
to Real Co., 18 ft. $200,720. W. E. Simp- 
son, 414 Natl Bank of Commerce Bldg., 
San Antonio, engr. 


Tex., Sanderson — Terrell Co. making 
plans grading, gravel surfacing and build- 
ing 7 bridges, 1,820 ft. in length, on State 
Highway 12 from Pecos Co. line to Val 
Verde Co, line, 18 ft., 3,000 sq.yd. concrete 
in drainage structures, 300,900 cu.yd. road- 
way and 30,000 cu.yd. loose rock excav., 
3,000 sq.yd. concrete, 113,360 cu.yd. gravel 
surfacing. $400,175. D. E. H. Manigault, 
El Paso, div. engr. 


Okla., Tulsaa—Comrs. Tulsa Co. having 
plans prepared and takes bids in about 60 
days, conerete paving .7 mi. road to Sa- 
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pulpa, 1 mi. 18 ft., balance 27 ft. D. Pat- 


ton, co, engr. 


Wash., Seattle—King Co. had plans pre- 
pared and opens bids in about 30 days, 
grading, graveling and filling 2 mi. East 
Valley Rd. from Auburn south to Pierce 
Co, line, 336 ft. 12 in, vitr. or concrete pipe, 
168 ft. 18-30 in. pipe, 37.812 cu.yd. borrow, 
7,888 cu.yd. rock excav. T. R. Beeman, 
7807 Woodland Park, engr. 


Calif., San Francisco—City and San Fran- 
cisco Co. having plans prepared grading 
Telegraph Hill Blvd. $33,000. M. M. 
O'Shaughnessy, city engr. 


BIDS DESIRED 


Rhode Island—Nov. 1, by State Bd. of 
Pub. Roads, Providence, constructing sec- 
tions of State Highway, Contrs. 2205, 2206. 
2207 and 2208; adv. this issue. Noted 
Aug. 31. 


N. Y¥., Brooklyn—Oct. 25, by E. Riegel- 
mann, boro pres., Boro Hall, repaving 
Court St. and Rockaway Ave., etc., asphalt. 


N. Y¥., Long Island City—Oct. 23, by 
M. E. Connelly, pres. Queens Boro, Queens 
Subway Blidg., grading Hallett St.; repav- 
ing 5th St., asphalt blocks; paving 101st 
and 115th Sts., with sheet asphalt; grading, 
curbing, etc., 115th, 126th and Beach 25th 
Streets. 


N. Y¥., Long Island City—Oct. 27, by M. E. 
Connolly, pres. Queens Boro, Queens Sub- 
way Bldg., curbing, grading and laying 
sidewalks in Fresh Pond Rd. from Wood- 
bine St. to Flushing Ave., 2nd Ward, also 
in Woodside Ave. from 2nd to 8th Sts. 


N. Y., New York—Oct. 24, by H. Bruck- 
ner, pres. Bronx Boro, Tremont and 3rd 
Aves., paving Park Ave. west from East 
i88th St. to Fordham Rd., sheet asphalt ; 
grading, setting curb, laying sidewalks, 
ete., on Pelham Parkway, Norman, Bogart 
and Duryea Aves. 


N. J., Bridgeton—Nov. 8, paving 17,500 
sq.yd. Highway Route 6, Sect. 12-A, Shiloh 
Rd. and Broad St., cement. Former bids re- 
jected. Remington & Vosbury, 601 Mar- 
ket St., Camden, engrs. Noted Sept. 28. 


N. J., Hopatcong—Nov. 2, Bd. Free- 
holders Sussex; Co., (Newton), grading 
Lakeside Blvd., here. H. Snook, Newton, 
co. engr.; adv. this issue. 


Pennsylvania—Nov 3, by State Hy. Dept., 
Harrisburg, 15,568 ft. Route 276 Washing- 
ton and Cresson Twps., Lilly Boro., Cam- 
bria Co., 7,612 ft. Route 200, Sparta Twp., 
Crawford Co., both one course rein.-con. ; 
23,028 ft. Application 154-1092, Farmington 
and Pine Grove Twps., Warren Co., one 
course rein.-con. or bituminous on concrete. 
G. H. Biles, state highway engr. 


Pa., Ebensburg—Nov. 6, by Supervs. East 
Taylor Twp., c/o . T. Jones, controller 
Cambria Co., 3 mi. Ebensburg Rd. from 
Johnstown line to Goods Corner, 18 ft., 
1,050,000 No. 1. repressed vitr. aving 
blocks on 5 in. concrete. C. P. Thomas, 
Park Bldg., Johnstown, engr. 


Maryland—Oct. 31, by State Rds. Comn., 
601 Garrett Bldg., Baltimore, state high- 
way work, Contr. G-24, Garrett Co.; Contr. 
A-22, Allegheny Co.; Contr. HO-26, Howard 
Co.: Comr. M-39, Montgomery Co.; Contr. 
M-38, Montgomery Co.; Contr. M-37, Mont- 
gomery Co.; Contr. M-40, Muntgomery Co. ; 
Contr. AA-26, Anne Arundel Co. J. N. 
Mackall, chn.; adv. this issue. 


D. C., Wash.—Oct. 27. by Dist. Comrs., 
509 Dist Bldg., grading various streets, 44,- 
500 cu.yd. excav. $20,000 to $30,000. 


W. Va., West Union—Oct. 28, by H. 
Hutson, clk. Doddridge Co., paving road 
between Pike Fork and Talkington Fork 
Bridges, McClellan Dist.; grading 1 mi. 
McElroy Rd., McClellan Dist. 


Georgia—Nov. 1, by State Hy. Dept., 
Atlanta, surfacing 13.025 mi. Quitman- 
Madison Rd., Sects. A and B. Federal Aid 
Project 278, Quitman Co., 1,132 lin.ft. drain 
pipe, 1,287 lin.ft. concrete pipe, 60,235 cu.yd. 
earth and 54,735 cu.yd. rock excav 2,836 
cu.yd, 6 in. compacted gravel surfacing, 
487. 18 cu.yd. concrete, 25.870 Ib. reinforc- 
ing. 23.43 acres clearing, 594,780 sta. over- 
haul, state to furnish cement f.o.b. nearest 
railroad station. H. L. Furlow, Tipton, 
ener. 


Ga., Augusta—Oct. 26, by J. W. West- 
moreland, clk. City Council, City Hall, pav- 
ing Greene St. from east boundary to 15th 
St. W. H. Wise, city engr. and comr. Pub. 
Wks. ; adv. this issue. 
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Miss., Laurel—Oct. 30, at office of City 
Clerk, brick paving, concrete foundation, 
gravel surfacing, curbing, guttering, etc., 
on various streets. J. H. Pace, street 
comr.; adv. this issue, 


Tenn,, Shelbyville—Oct. 25, by H. B. 
Cowan, mayor and Bd. Alderman, improv- 
ing various streets, 85,800 sq.yd. scarifying, 
shaping and rolling, 59,000 sq.yd. crushed 
stone, 55,156 sq.yd. penetrating bituminous 
macadam, 16,739 sq.yd. asphaltic carpet 
coat, alternate bids on rock asphalt. L. L. 
Chadwell, Mt, Pleasant, engr. 


Ind., Greencastle — Nov. 6, by Auditor 
Putnam Co., graveling 12,486 ft. C. W. 
Davis Rd., 16 ft. $25,945. .A. Plummer, co, 
engr. 


Ind., 
Co., 


Marion—Nov. 7, by Auditor Grant 
graveling 15,750 ft. Duckwall Rd., 
16 ft. $31,010. G. Swisher, co. engr. 


Ind., Terre Haute—Oct. 30, by Auditor 
Vigo Co., concrete paving 11,220 ft. Fromme 
Rd., 30 ft., 37,400 sq.yd. concrete, $112,869 ; 
gravel surfacing 2.25 mi. Woodsmall Rd., 
16 ft., $25,512; 8.5 mi. John N. White Rd., 
30 ft., $110,983. G. R. Grimes, Terre Haute, 
engr. 


Michigan—Oct. 25, by State Hy. Dept., 
Lansing, grading and surfacing 4.325 mi. 
State Trunk Line Rd. 10-33, Sect. A, Che- 
boygan Co., 31,157 cu.yd. excav., 40,561 
sq.yd. gravel or stone gravel. F. F. Rogers, 
state highway comr. Noted Oct. 12. 


Mich., Grand Haven—Nov. 2, by 
Hy. Dept., Lansing, grading approaches to 
new bridge here, on State Trunk Line Rd. 
11-53, Sects. A and B, incl. 54,019 cu.yd. 
excav. 


Illinois—Oct. 31, by Dept. Pub. Wks. and 
Buildings, Div. Highways, Springfield, pav- 
ing 4.88 mi. Route 2, Sect. 52, De Witt Co., 
4.88 mi. Route 2, Combination A, De Witt 
Co., incl. 1 steel bridge, 5.04 mi. Route 8, 
Sect. 8, Rock Island Co., 3.75 mi. Route 3, 
Sect. 9, Rock Island Co., 3.75 mt. Route 3, 
Combination C, Rock Island Co., incl. 5 
concrete bridges, 2.37 mi. Route 3, Sect. 10, 
Rock Island Co., 11.16 mi. Route 3, Com- 
bination B, Rock Island Co., 11.16 mi. Route 
3, Combination D, Rock Island Co., incl. 5 
concrete bridges, 1.66 mi. Route 6, Combina- 
tion 29, Whiteside Co., 6.2 mi. Route 9, 
Sect. 6, Tazewell Co., 3.71 mi. Route 14, 
Sect. 1, Perry Co., 5.24 mi. Route 14, Sect. 
3, Perry-Franklin Co., 8.95 mi. Route 14, 
Combination E. Perry-Franklin Co., 3.22 
mi. Route 15, Sect. 19, Wayne Co., 3.35 mi. 
Route 15, Sect. 20, Wayne Co., 6.57 mi. 
Route 15, Combination F, Wayne Co., 6.57 
mi. Route 15, Sect. 6, Wayne Co., incl. 
grading 2 sections, 7.99 mi. Route 17, Sect. 
3, Marshall Co., 5.85 mi. Route 17, Sect. 4, 
Marshall Co., 13.84 mi. Route 17, Combina- 
tion H. Marshall Co., 4.12 mi. Route 18, 
Sect. 13-C, Kendall Co., 2.29 mi. Route 18, 
Sect. 14-C, Kendall Co., 6.41 mi. Route 18, 
Combination K, Kendall Co., 4.26 mi. Route 
20, Sect. 15, McHenry Co., 5.82 mi. Route 
25, Sect. 33, Iroquois-Ford Co., 5.98 mi. 
Route 25, Sect. 34, Iroquois Co., 6.5 mi. 
Route 25, Sect. 35, Iroquois Co., 18.3 mi. 
Route 25, Combination I, Iroquois Co., 3.32 
mi. Route 25, Sect. 38, Kankakee-Iroquois 

3.2 mi. Route 25, Sect. 39, Kankakee 
Co., 6.52 mi. Route 25, Combination J, Kan- 
kakee-Iroquois Co., 2.92 mi. Route 28, Sect. 
3, Knox Co., 6.82 mi. Route 37, Sect. 4, 
Franklin Co., 3.64 mi. Federal Aid Project 
38, Sect. 46, Schuyler Co., 3.64 mi. Federal 
Aid Project 38, Combination L, Schuyler 
Co., incl. 1 section grading. Alternate bids 
will be received on the following types, 
portland cement concrete, 4” imwnolithic 
brick, 3 in. bituminous filleg brick, bitumin- 
ous concrete with and without binder 
course, all foregoing 18 ft. Grading 93,316 
cu.yd. Route 3, Sect. 23-A, Mercier Co., 
263,700 cu.yd. Route 12, Sect. 24-A, Clinton 
Co., 20,375 cu.yd. Route 15, Sect. 19-A, 
Wayne Co., 23,285 cu.yd. Route 15, Sect. 
20-A, Wayne Co., 43,660 cu.yd. Route 15, 
Combination M, Wayne Co., 28,610 cu.yd. 
Route 25, Sect. 12-A, Effingham Co., 39,630 
cu.yd. Route 25, Sect. 13-A, Effingham- 
Shelby Co., 13.460 cu.yd. Route 25, Sect. 
14-A, Shelby-Cumberland Co., 33,815 cu.yd. 
Federal Aid Project 38, Sect. “6-A, Schuyler 
Co., 81,700 cu.yd. Route 25. Combination 
N, Effingham-Shelby-Cumberland Co. C. 
H. Older, ch. highway engr. 


Ia., Toledo—Oct. 24 by Auditor Tama 
Co., grading 15.95 mi. road west of Tama 
and southeast to Benton Co. line, 311,344 
cu.yd. excav., 9,080 lin.ft. 6-8 in. tile, etce., 
6.283 mi. road from Gladbrock east, Federal 
Aid Project 176, 74.558 cu.vd. excav., also 
building at west end thereof 0.4998 mi, to 
grade, 5645 cu.yd. excav. 


Minn., Duluth—Nov. 9, by F. W. Borgan, 
aud. St. Louis Co., one course concrete 
paving, 51,938 sq.yd. State Rd. 2 from 


State 


— 
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here to Carlton Co, line, 81,353 
Rd. 3 from here to Lake Co. 
sq.yd. State Rd. 35 from Hibbir 
holm; 52,688 sq.yd. State Rud 
Chisholm to Buhl; 81,002 sq.ya 
35 from Buhl to Mountain |; 
sq.yd. State Rd. 35 from Mou 
to Virginia, 39,346 sq.yd. Sta: 
from Virginia to Gilbert; 74, 
State Rd. 35 from Gilbert to 
54,839 sq.yd. State Rd. 35 fron 
to Aurora; 12,601 sq.yd. Thon 
Rd. Job 5-2153. $1,000,000. R. ° 
Courthouse, co. engr. 


Minn., Grand Marais—Oct. 2 
Leng, and Cook Co., improving 14 mij, Star, 
Project 1-05, Federal Aid Project 293 ° 
ft., 128,277 cu.yd. earth excav.,, 23.: 
solid rock excav., incl. bridges 24): 
3902 each 30 ft. deck girder. $70,000. s 
Highway Dept., 1246 University Ave. 
Paul, engr. 


Kan., El Dorado—Nov. 9, by 
Butler Co. graveling 6.258 mi. road fron 
Augusta to Gordon, Federal Aid) Projco 
124, 18 ft. H. D. Barnes, co. engr. Noted 
Sept. 14. 


Wyoming—Oct. 26 by State Hy. Comn. 
Cheyenne, grading, surfacing and _ building 
structures on 4.5 mi. Sheridan-Gillette Rq 
from Clearmont to Double Crossing, Federa 
Aid Project 116 A, Sheridan Co., $55.00. 
C. R. Wood, Sheridan, engr.; 3.75 mj 
Yellowstone Highway, north of Manderson 
Federal Aid Project 113, Big Horn Co. 
$40,000, R. L. Silver, Basin, engr.; grading 
and surfacing 15.1 mi. Lincoln Highway 
Thayer Junction to Rock Springs, Federa! 
Aid Project 137, Sweetwater Co., $85,009. 
R. J. Templeton, Rock Springs, ener. : grad. 
ing and culvert construction 7.8 mi. Yellow. 
stone Highway between Bonneville and 
Boysen, Federal Aid Project 118, Sect. A 
Fremont Co., $100,000, C. H. Boman 
Casper, engr. All foregoing 24 ft. 


Montana—Oct. 27, by State Hy. Comn. 
Helena, grading, gravel surfacing and build. 
ing structures on 10.64 mi. Belt-Ricevyil} 
Rd., Federal Aid Project 73, Praposal A 
Cascade Co., 21 ft., 194,692 cu.yd. unclassi 
fied and 19,555 cu.yd. rock excay., 8.42) 
cu.yd. crushed gravel, 170 cu.yd. concrete 
ete. $115,000. J. N. Edy, ch. engr. 


Tex., Ft. Worth —Oct. 26, by Comrs 
Tarrant Co. grading and gravel surtacing 
10.31 mi. Arlington-Mansfield Rd., Project 
9, 14-24 ft. $26,341. R. V. Glenn, Court- 
house, engr. 


Tex., San Angelo—Oct. 28, by J. T 
Matheson, judge Tom Green Co., grading 
gravel surfacing, etc., 15.41 mi. State High- 
way 4, 18 ft., 1,375 cu.yd. earth, 2,104 cu.yd 
loose and 20,894 cu.yd. solid rock excav., 
144,766 gal. asphalt, 5,246 cu.yd. cover ma- 
terial, 20,894 cu.yd. crushed rock, 12,958 
cu.yd. gravel, etc. $95,000. G. Gilchrist 
San Angelo, engr. in charge. 


Utah—Oct. 24, by State Rd. Comn., Salt 
Lake City, paving and small concrete bridge 
on 6.413 mi. highway from Tooele Co. line 
to 3} mi. north of Magna, Salt Lake Co. 
18 ft., 14,800 cu.yd. earth and 6,500 cu.yd 
rock excav., alternate bids on 5% in. con- 
crete or 2 in. bitulithic surface. H.C 
Means, state road engr. 


Utah—Oct. 25, by State Rd. Comn., Salt 
Lake City, grading and gravel surfacing 
6.96 mi. road from Wellsville to county 
line, 18 ft., Federal Aid Project 33, Boxel- 
der Co. $122,846. H.C. Means, state high- 
Way engr. 

Calif., Sacramento—Oct. 30, by Supervs. 
Sacramento Co., paving 12th St. Rd. from 
city limits north, 14,000 sq.ft. 5 in. as 
phaltic concrete. C. W. Deterding, co 
surv. 


Calif., Tracy—Oct. 26, by City Trustees 
improving portions of East 6, 6th, West 
4th and 4th Sts., 3,160 cu.yd. grading, 
drainage well, 114,457 sq.ft. 14 in, topeka 
on 32 in. asphaltic concrete, 4,815  lin.ft 
concrete curb and gutter, 4,934 ft. concret 
shoulders, etc. $47,500. W. D. Harrington, 
city engr. 


Quebec — Nov. 


Comrs. 


4, by J. L. Boulanger, 
deputy minister of highways, Quebec, 
macadamizing 114,514 ft. Levis-St. Lam- 
bert Highway. 12 ft., 27,490 ft. in St 
Nicholas, 42,003 ft. in St. Antoine Detilly, 
and 44,757 ft. in St. Croix municipalities, 
also 111,650 ft. waterbound macadm high- 
way, 5,055 ft. in Leclercville, 37,936 ft. in 
St. Pierre les Becqueto, 42,081 ft. in Gen- 
tilly, 26,472 ft. in Becanour municipalities. 
M. Necktar, Dept. Rds., Quebec, engr. 


Que., Montreal — Oct. 23, by Executive 
Com., asphalt pavements on 800 ft. Hana- 
toux St. from Dechateaubriand to Boyer 
Sts., 23-30 ft., 522 ft DeCastleneau St. from 
St. Andre to Dechateaubriand Sts., 30 ft; 
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onerete sidewalks on 1,214 ft. St. Andre 
st. from Jarry to Mistral Sts., 837 ft. St. 
Urbain St. from Mozart to Baby Sts., 1,606 
ft, Delage St. from Mozart to Baby Sts.; 
-ag ft. Hadley St. from DeBiencourt to 
huBois Sts., 1,376 ft. Charlemagne St. from 
Masson St. to Rosemount Blvd., all 5 ft. 
wide; also 1,158 ft. 2 x 3 brick sewer in 
st. Donat and Langemarck Sts. E. 
Gauthier, asst. city clk. 


Ont., Goderich—Novy,. 20, by L. L. Knox, 
16,000 sq.yd, tar penetration macadam 
pavement with curbs and gutters, 


BIDS RECEIVED 


N. ¥., New York—J. Miller, pres. Man- 
hattan Boro, Municipal Bldg., opened bids 
Oct. 10, curbing, recurbing, flagging, re- 
flagging and asphalt paving (1) roadway 
of West 168rd St., (2) Isham Ave., grading, 
curbing and asphalt paving, etc., (3) West 
157th St., laying sidewalks on (4) Park 
Ave., Widening and repaving (5) roadway 
of 24th St., wood block, from Asphalt Pav- 
ing Co., 1301 Metropolitan Ave., Brooklyn, 
(1) $8,173, (2) $7,672; Brusstar Constr. 
Co., Harlem River and 150th St., (1) $9,282, 
(2) $8,905; Interboro Asphalt Constr. Co., 
33 Bway., (1) $10,078; C. D. Beckwith, 
2875 Bway, (2) $8,130; Burnside Contg. 
Co., 270 Burnside Ave., (3) $11,070, (4) 
$10,397; P. J. Kearns, 2306 Creston Ave., 
(3) $12,120, (4) $13,224, (5) $18,747; 
Clementi Contg. Co., 1195 Spoffard St., (3) 
$12,167; C. Hellbock, 633 Wales Ave., (4) 
$11,018. Noted Oct. 5. 






Pa., Phila.—Opened bids paving (1) Lan- 
caster Ave. from 52nd to 56th Sts., 333 sq. 
yd. granite block, 7,337 sq.yd. asphalt, (2) 
Clearfield St. from Hancock to Howard and 
Diamond St. from 52nd to 54th Sts., 1,376 
sq.yd. vitr. brick, 7,715 sq.yd. asphalt, (3) 
Anderson St. from Chelten Ave. to Haines 
St., Etting St. from Allegheny Ave. to Wil- 
lard St., Sansom St. from 50th to 51st Sts., 
16,251 sq.yd. asphalt, grading and improv- 
ing (4) Algar St. from Princeton to Cott- 
man Sts., 49,105 cu.yd. earth excav., from 
Eastern Paving Co., Colonial Trust Bldg., 
(1) $34,174, (2) $24,524, (3) $28,045; Bar- 
ber Asphalt Paving Co., Land Title Bldg,., 
(1) $33,568, (2) $25,076, (3) $29,168; J. 
MeCool Co., 124 East Albans St., (4) $31,- 
151; T. L. Flannigan, 1204 Montgomery 
St. (4) $32,652; Curtiss Bros., Tacony, 
(Phila. P. O.), (4) $32,695. Noted Oct, 5. 


Alabama—State Hy. Dept., Montgomery, 
grading, surfacing 1.13 mi. York-Livingston- 
Gaineville Rd., and constructing with 120 
ft. steel span and 865 lin.ft. creosoted 
timber trestle, bridge from Stanley “ 
Singer Constr. Co., Lafayette, $75,552 | 
Finnell Co., Tuscaloosa, $76,715; F. DD. 
Harvey & Co,, 688 South Bellevue S8t., 
Memphis, Tenn., $79,480, Noted Sept, 14. 


Ohio—Dept. aye and Pub. Wks., 
Columbus, opened bids Oct, 13, widening old 
roadway and resurfacing 4.27 mi. Sect. “A 
Elyria-Lorain Rd., Lorain Co., from High- 
way Constr. Co., Elyria, sheet asphalt A- 
2-a, $106,398, bituminous concrete and sheet 
asphalt, $92,220; Cleveland Trinidad Pav- 
ing Co. The Arcade, Cleveland, sheet as- 
phalt A-2-b, $116,788. Noted Oct. 5. 


Ind., Winamac—Comrs, Pulaski Co. 
opened bids grading and surfacing, 
gravel and stone, 2.75 mi. Redline Rd., 
18 ft., from Kain Bros., Winamac, $31,995, 
Stalbaum & Johnson, Winamac, $32,489, 
J. L. Hoesel, Winamac, $32,990, archts. 
est. $29,000; grading and gravel surfacing 
15,800 ft. Burns Rd., 16 ft., from Kain 
Bros., Winamac, $27,000, archts. est. $28,- 
000. Noted Sept. 28. 


Mich., Detroit—Grading and paving with 
34 in. sheet asphalt on 8 in. concrete, 
amherst or berea curbstone, (1) Bordeau 
Ave. from Belleterre to Nardin Sts. (2) 
Indiana Ave, from Grand River to Fuller- 
ton Aves. (3) Seminole Ave. from Harper 
to Georgia Aves. (4) St. John St. from 
Martin to Central Aves. (5) Six Mile Rd. 
from Grand Trunk R.R. to Arlington Ave. 
(6) Wyoming Ave. from Grand River to 
Fullerton Aves., all 26 ft. wide, from De- 
troit Asphalt Paving Co. 20 McGraw Bidg., 
(1) $16,509, (2) $26,549, (3) $23,169, (4) 
$36,740, (5) $72,477, (6) $22,476; Cleveland 
Trinidad Paving Co., 402 Hammond Bldg., 
(1) $17,376, (2) $27,856, (3) $24,056, (4) 
$38,808, (5) $76,819, (6) $23,458; G. R. 
Cooke, 1260 Penobscot Bldg., (5) $72,909. 


N. D., Bismarck—Burleigh Co., opened 
bids Oct, 4, grading and gravel surfacing 
Federal Aid Project 174, incl. 356.081 cu.yd. 
‘scav,, 2,800 cu.yd. gravel, etc., from Hol- 

in & Webster, Turtle Creek, $35,237; 

rthern Constr. Co., 9 North 8th St., 
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ROAD WORK—KANSAS 


Following are highest and lowest three 


. 


bids opened Sept. 27 by Comrs. Sumner Co. 


Wellington, for constructing Meridian Highway, Federal Aid Projec y 35, S . 
. § a a ay, é é ject No, 35, Sects. F 
G and H, 9.148 mi., (A) Ziegler & Dalton, Junction City; (B) Hyde Constr. Co., Enid, 


Okla., (awarded contract); (C) Stewart & 


Ritchie, Wichita; (D) Stamey & Mackey 


Hutchinson; Sects. J, K, L and M, (A) Ziegler & Dalton; (B) Stewart & Ritchie 


’ 
(awarded contract); (C) Harrison Eng. Corp., Buffalo, N. Y.; 


2818 5th Ave., Des Moines, 


12,115 cu.yd. earth excavation 

96,775 sq.yd. one course concrete, 7 in. uniform 
16 cu.yd. concrete, approach slabs. . 

1,865 lb. reinforcing steel for pavement. . 

30 lin.ft. 15in. v. ec. pipe..... ‘ 

4,936 lin.ft. guard rail 

4. 356 lin.ft. joints for concrete pavement 

1,238 lin.ft. concrete gutter 

2 inlets 


Extended totals 


20,085 cu.yd. earth excavation 

177,349 sq.vd. one course conerete, 7 in. thick 
64 sq.vd. concrete, approach slabs. . 

7,450 lb. reinforcing steel for pavement. 
13,040 lin. ft. guard rail 

7,974 lin.ft. joints for concrete pavement. 


Iixtended totals 


(C) Koss Constr. Co., 


A B Se D 

$0 80 $0. 50 $0 75 $0 50 

2 94 2 44 2.57 2 64 

2 84 2 40 3 00 2.52 

05 06 08 05 

2 00 175 1 50 1 25 

70 | 00 80 60 

30 10 30 12 

90 1 50 1.50 75 

40 00 25.00 30.00 25 00 

$300,365 $249,670 $265,213 $266,177 
\ KB  &- I) 

$0 90 $0 75 $0 75 $0 65 

3 21 2.57 2.58 2 70 

34 3 00 5 00 3 00 

05 08 10 08 

70 80 1.00 60 

30 30 35 30 

$099,459 $484,463 $489,520 $502,902 


ROAD WORK—MISSOURI 


Bids were opened Sept. 28, by State Highway Dept.. Jefferson City, for constructing 
4.457 mi. road from North Kansas City to Gashland, Clay Co., (A) Capital Constr. Co., 
1207 Cherry St., Des Moines; (B) Koss Constr. Co., 2818 5th Ave., Des Moines; (C) J. 


O. Patterson, 311 Ridge Bldg., Kansas City. 


24,993. 9 cu.yd. earth excavation 

8,742.7 cu.yd. rock excavation. . 

10,163 cu.yd. borrow : 

18,045 cu.yd. overhaul. .......... 

47,066 sq.yd. pavement (part cement concrete) 
8,750 lin.ft. wooden guard fence 

3,100 lin.ft. concrete gutter 

120 lin.ft. 15 in. reinforeed-concrete pipe culvert 
252.5 cu.yd. class ‘‘B’’ concrete masonry 

63.7 cu.yd. class “‘C” concrete masonry 

22,108 lb. reinforcing for concrete masonry 


Extended totals 


The unit bids were as follows 


\ B < 
$0.55 $0 70 $0 55 
2 00 2.10 2 50 
55 60 45 
04 04 03 
2.79 2.72 2.80 
75 70 80 
1.25 1.00 95 
3.00 3.00 2.75 
23.00 23.00 20.00 
23.00 23.00 18.00 
06 045 065 


$190,824 $190,869 $192,798 


Bids were opened by State Highway Dept., Jefferson City, for constructing 4.929 mi. 


road from Warrensburg to St. Charles, 


Charles Co.. (A) Godfrey-Meeker, (B) 


Moreno-Burkham Constr. Co., Syndicate Bldg.; (C) Unit Constr. Co., Title Guaranty 
Bldg. Contractors all of St. Louis, The unit bids were as follows: 


48,262 cu.yd. earth excavation ...... 
2,973 cu.yd. borrow ° 

103,683 cu.yd. overhaul, per 100 ft. 
51,741 sq.yd. concrete pavement 
2,790 cu.yd. class ““B" concrete 
22,509 Ib. reinforcing steel 


Extended totals. .. 


A B c 
$0.53 $0 55 $0 50 
53 60 50 
02 05 03 
2 40 2.60 2.85 
19 00 30 00 24.00 
05 07 05 


$178,490 $200,386 $211,736 


ROAD WORK—CONNECTICUT 


Following are lowest bids opened Sept. 29, by State Highway Comn., Hartford, for 
constructing New Litchfield Rd., Litchfield and Torrington Townships, (A) Mascetti & 


Holley, 561 South Main St., Torrington, (awarded contract); (B) C. 


Vacca, Terryvill 


Rd., Bristol; (C) J. DeMichiel & Bro., 58 High St., Torrington. The unit bids were as 


follows: 


9,200 cu.yd. earth excavation 
2,600 cu.yd. borrow 

4,300 cu.yd. rock excavation 
Grubbing (lump sum). . 
3,500 cu.yd. 12-in. stone base 
20 cu.yd. class ‘“‘A" concrete 
350 cu.yd. class ‘‘B’’ concrete 
56,200 Ib. steel bars 

10 catch basins. .... 

200 lin.ft. 14-in. ¢.m. pipe 
700 lin.ft. 18-in. ¢.m. pipe 

16 lin.ft. 20-in. c.m. pipe 

36 lin.ft. 24-in. ¢ m. pipe 

72 lin.ft. 30-in. ¢.m. pipe 

36 lin.ft. 36-in. ¢.m. pipe 

16 lin.ft. 42-in. ¢.m. pipe 

500 lin.ft. rubble drain ......> 
9,300 lin.ft. w.g.rail....... 
11,000 cu.yd. concrete pavement 
700 sq.yd. slope paving. . 

500 lin.ft. sheet piling. ... 

300 lin.ft, relay old pipe. .... 


Extended totals. ........ 


Grand Forks, $35,930: North Dakota 
Constr. Co., Linton, $39,070. Noted Sept. 21. 


Missouri—State Hy. Dept. at div. office 
Hermitage, opened bids Sept. 22. 3.069 mi. 
road from Hermitage Spe-ial Ri. Dist., 12 
ft.. Federal Aid Project 86-A, Hickory Co., 
(1) 8,862 cu.yd. earth excav., (2) 2,395 
cu.yd. rock exeav., (3) 12,817 cu.vd. bor- 
row, (4) 21,886 sq.yd, specification C gravel 


A B Cc 
$1.10 $1.00 $1.25 
1.10 1.45 1.25 
2.50 2 30 2.60 
3,783 00 100.00 500 00 
2 50 1.00 2 50 
15.00 15.00 18 00 
12 00 10 00 16.00 
0' 03 05 
50 00 40 00 40.00 
2.91 2 00 2.00 
3 60 2 80 3.50 
4.20 3.25 3.50 
r 5.00 4 00 4.00 
6.90 5 00 5.50 
8 20 6.27 6.50 
9 50 7.40 8.00 
1.50 1.40 1.50 
48 45 60 
6.75 8 00 8.50 
1.75 1.00 2.00 
2.25 1.25 3.00 
2.00 30 1 50 
$128,251 $129,126 $151,338 


pavement, etc., from M. E. Gillioz, Monett. 
(1) $0.50 per cu.yd. (2) $2 (3) $0.40 (4) 
$0.35, total $26,497: Coopers Constr. Serv. 
Co., St. Louis (street address not available) 
(1) $0.45 (2) $2 (3) $0.45 (4) $0.45, $29,- 
542. Noted Sept. 14. 


Colorade—State Hy. Dept., Denver, 
opened bids gravel surfacing 5.375 mi. 
Santa Fe Trail-Granada State Line, Fed- 
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eral Aid Project 216 A, Prowers Co., 18 ft., 
from W.A. Colt & Son, Las Animas, $52,607. 
Standard Eng. & Constr. Co., 518 E & C 
Bidg., Denver, $53,066, Holly & Bershears, 
Swink, $58,784; engrs. est. $58,900; grad- 
ing 1.453 mi. road beginning 11 mi. north 
of Dillon and extending toward Kremmling, 
incl. 100 ft. steel truss bridge over Blue 
River, Federal Aid Project 190, Summit 
Co., from Colorado Bridge & Constr. Co., 
Gas & Electric Bidg., Denver, $36,504, 
Monarch Eng. Co., West Colfax and Lari- 
mer Sts., Denver, $40,590, Plains Constr. 
Co. 427 E & C€ Bidg., Denver, $41,566, 
engrs. est $39,045; concrete girder bridge 
and gravel approaches over St. Charles 
River, 10 mi south of Pueblo on Rye Rd. 
to Walsemburg, from J. R. Donaghy, Colo- 
rado Springs, $24,650, engrs est $20,786. 
Noted Oct. 5. 


Colo., Denver—Concrete paving 12 blocks 
Alley Paving Dist. 86, 16 ft., from J. F. 
Roberts Constr. Co., Tramway Bidg., $22,- 
074; A. J. Collins, 2363 Blake St., $: 2; 
W. F. Pigg & Son, Engineers Bldg., 

Noted Oct. 5. 


Idaho—W. Osborn, dist. engr. State High- 
way Dept., 202 Pioneer Blidg., Lewiston, 
grading 2.5 mi. North and South Highway, 
Federal Aid Project 63, Idaho Co., from 
D. EE. Murphy & Co., Boise, $40,892; G. L. 
Strickler, Lewiston, $42,860; General 
Constr. Co., Spokane Savings and Loan 
Bldg., Spokane, Wash. $45,906. 


Wash., Seattle—Opened bids Sept. 30, 
paving Taylor Ave. et al, from F. Lupis, 
1909 Charles St., $34,874, J. L. Smith, 
Pioneer Bldg. $36,160, D. H. Traphagen, 
Walker Bldg., $36,840 Iengrs. est. $33,- 
975. Noted Oct. 5. 


Wash., Seattle—Opened bids Oct. 6, pav- 
ing Findlay St. et al, 4,000 cu.yd. earth- 
work and subgrading, 1,020 lin.ft. type “A” 
armored and 9,950 lin.ft. type “A” concrete 
curb, 16,225 sq.yd. 6 in. concrete from V. 
Ramaglia, 4415 Corliss Ave., $47,051, J. L. 
Smith, Pioneer Bldg., $50,531, engrs. est. 
$44,702; Orcas St. et al, 2,000 cu.yd. sub- 
grading, 7,250 cu.yd. earth excav., 5,450 
lin.ft. type “A” concrete curb and 9,675 
sq.yd. 6 in. concrete, from Stilwell Bros., 
Inc., 3220 9th Ave. S., $37,721, J. L. Smith, 
Pioneer Bldg., $44,953, engrs. est. $38,911. 


California—State Hy. Dept., Sacramento, 
gravel surfacing 10.7 mi. highway_between 
lone and Jackson, Amador Co., 15,600 cu. 
yd. gravel, from J. Phillips, 1909 4th Ave., 
Sacramento, $58,500, Blumenkranz & Vernon, 
Farmers & Merchants Bank Bldg., Stock- 
ton, $64,740; asphaltic concrete surfacing 
0.9 mi, highway through towns of Atwater 
and Livingston, Merced Co., 1,650 ton_sur- 
facing, from J. A. Costello, Jr., 1083 Shot- 
well St., San Francisco, $20,542, Valley 
Paving & Constr. Co.. Merced, $20,592, A. 
Teichert & Son, Ochsner Bldg., Sacramento, 
$21,120. Noted Sept. 21. 


Calif... Daly City—Improving various 
streets, from Eaton and Smith, 407 11th St., 
San Francisco, 87,910 sq.ft. 14 in. topeka on 
4 in. asphaltic concrete at $0.25; 6,349 lin.ft. 
concrete curb and gutter $1.60, 2,165 lin.ft. 
4 in, vitr. lateral sewer $1.60, 150 lin.ft. 10 
in. vitr. sewer $1.60, 880 sq.ft. cement walks 
$0.20, 4,000 cu.yd. grading $1.60. Noted 
Sept. 14. 


Calif., Stockton — Supervs. San Joaquin 
Co., improving (1) 2 mi. Mt. Diablo Ave. 
(2) Thomas Wall Rd. (3) 14 mi. Jack Tone 
Rd., (4) 24 mi. Kettleman Rd. and Quinby 
Ave. (5) 3.04 mi. Brackharshner Rd. (6) 4 
mi. Peters Rd. (7) 3.39 mi. Willow Glenn 
Rd. (8) 3 mi. East Morrison Rd., (9) 8 mi. 
road 2} mi. east from Jack Tone Rd., from 
G. F. Gilbert, 205 West Vine St., (1) $13,- 
132; C. Moreing, Commercial Savings Bank 
Bldg., (1) $17,651 (2) $15,530 (6) $22,235 
(7) $18,230 (8) $21,130 (9) $26,598; C. 
O. Holden, 433 East Locust St., Lodi, (3) 
$12,465 (4) $20,710 (5) $21,677. Noted 
Sept. 28. 


Calif.. Tracy — Bd. Trustees grading, 
paving, curbing, guttering and_ laying 
sewers Roosevelt, Taft, Windeler, West 6th. 
8th and 10th Sts., from J. E. Johnston, 
Savings & Loan Bank Bldg., Stockton, $59,- 
787: Blumenkranz & Vernon, Stockton, 
(street address not available), $69,346. 
Noted Sept. 28. 


CONTRACTS AWARDED 


Vermont—State Hy. Dept., Montpelier, 
gravel surfacing 3.24 mi. Federal Aid Proj- 
ect 33, 18 ft. in Barton, to D. W. Overocker, 
Brattleboro, $59,403. Noted Sept. 14. 


Mass., Pittsfield — W. R. Hagyard, 203 
Bartlett Ave., 1.450 ft. parkway, 20 ft, 
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asphalt, concrete, concrete sidewalks, curb- 
ing and gutterings, to D. J, Walsh, 107 
Fenn St. Engrs. est. $25,000. 


Connecticut—State Hy. Dept., Hartford, 
17,150 ft. New Haven-New London Rd., in 
Branford, concrete, to A. D. Bridges Sons, 
Inc., Hazardville, $106,451 (cement fur- 
nished by State $25,000); 26,256 ft. Housa- 
tonic River Rd., in Kent, to Mascetti & 
Holley, 561 South Main St., Torrington, 
$125,818 (cement furnished by State 
$38,000). Noted Oct. 12. 


Conn., Wallingford — Asphalt paving 
South Cherry St., to Robinson & Powers, 
Inc., Meriden. Engrs. est. $25,000. Noted 
Sept. 21. 


N. Y., Brooklyn—E. Riegelmann, boro 
pres., Boro Hall, grading, flagging and 
curbing East 37th St., to F. Persicano, 350 
Fulton St., New York, $1,550, engrs. est. 
$1,600; 82nd St., to T. B. Scott, 671 Halsey 
St., $1,650; repaving Nassau Ave., Navy 
and Wallabout Sts., to C. Gallagher, 745 
Dean St., $40,053, $8,071 and $34,164 re- 
spectively; 23rd St., to J. O'Hara, 557 3rd 
St., $21,022. Noted Sept. 28. 


N. Y., Rochester—Grading, laying side- 
walks and sewer in Acorn St., to W. E. 
Kinney Co., Rochester (street address not 
available), $14,425; asphalt paving Navarre 
Rd., to O. Costich Co., Rochester (street 
address not available), $16,797. Noted 
Aug. 31. 


N. Y., Rochester—To Whitmore, Rauber 
& Vicinus, 279 South Ave., paving Indus- 
trial St., $29,038, Oak St. $12,300, Iceland 
Pk. $8,291, resurfacing Oak St. 2,713, 
Phelps Ave. $3,997, all asphalt; to T. Holo- 
han, Rochester (street address not avail- 
able) Bronson Ave. $15,045, asphalt; to W. 
E. Kinney Co., Rochester (street address 
not available), grading and laying side- 
walks on Merchants Rd. $5,238. Noted 
Aug. 31. 


N. Y., Little Valley — Cattaraugus Co. 
will pave 2 mi Olean-Rock City Rd., con- 
crete, by day labor under supervision of J. 
F. Dailey, engr., c/o County Clerk, Little 
Valley. $30,000. 


N. Y¥., Sag Harbor — Village Trustees, 
Municipal Bidg., curbing, rein.-con., pav- 
ing and storm water sewer, to H. J. Mullin 
Contg. Co., Inc., Jamaica Ave. and 144th 
St., Jamaica, $68,857. Noted Oct. 5. 


N. Y., St. George—J. A. Lynch, pres. 
Richmond Boro, Boro Hall, repaving South- 
field Blvd., etc., concrete, to Brooklyn & 
Manhattan Contg. Corp., 26 Court St, 
Brooklyn, $178,580, engrs. est, $180,000; 
Washington Ave and roadway of Hender- 
son Ave., to J. E. Donovan, 2205 Rich- 
mond Terrace, Port Richmond, $20,625 and 
$26,401, respectively. Noted Sept. 21 and 
Oct. 12. 


N. J., Long Branch — Paving Atlantic 
Ave. from Ocean Ave. to Liberty St., asphalt 
on concrete, to Newark Paving Co., 133 1st 
St., Newark, $65,000. Noted Sept. 28. 


Pa., Ebensburg — Comrs. Cambria Co., 
22,421.43 ft. Old Plank Rd., Cambria Twp., 
brick surface on concrete to J. L. Elder, 
Ebensburg, $252,436. 


Pa., Phila.—To Barber Asphalt Paving 
Co., Land Title Bldg., paving with asphalt, 
Allengrove St. $24,903; to Eastern Paving 
Co., Colonial Trust Bldg., Front St., $55,- 
536; Hope, Ludlow, Matthew, Stocker and 
65th Sts., $26,706; Lebanon. Ave., $25,913; 
to Union Paving Co., 22nd and Locust Sts., 
Broad St. $25,043, Nedro, Buist and Beech- 
wood Aves. $32,678; to United Paving Co., 
Colonial Trust Bldg., paving with brick 
Lebanon Ave. $25,178; to F. Mark Constr. 
Co., 2204 North 22nd St., grading and pav- 
ing Beechwood Ave. $26,562, Cayuga St. 
$64,793. Noted Oct. 5. 


D. C., Wash.—Dist. Comrs., 509 Dist. 
Bidg., 12,500 sq.yd. concrete sidewalks, to 
W. F. Brenizer Co., 101 New York Ave., 
N. E., $1.98 per sq.yd. 


W. Va., Huntington—Improving Adams 
Ave. from Chapmans Crossing to Four 
Pole Bridge, vitr. brick on _ concrete, to 
Harrison & Dean, 3224 9th St., $25,997. 


W. Va., New Martinsville—Wetzel Co., 
grading 5.5 mi. Grant Dist. Rd., 16 ft., 
45,000 cu.yd. earth and rock excav., to 
Stringer & Springer, Wheeling, (street 
address not available). $47,926. 


N. C., Hillsboro—Paving 1 mi. road, 3 in. 
sheet asphalt on 5 in. base, (includes some 
curbing, guttering, etc.), to R. M. Hudson 
Co., Salisbury, $49,333. Noted Sept. 7. 


8. C., Aiken—For 18,000 sq.yd. paving, 
curbs and gutters, to W. F. Bowe, Jr., 541 
Broad St., Augusta, Ga., $41,862. 
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Alabama—State Hy, Dept., M 
grading and surfacing with gray 
in. penetration macadam 7.648 ; 
ville-Guntersville Rd., Madison © 
liams Bros. Constr. Co. and M. \\ 
& Sons, Roanoke, Va., $124,057 
and surfacing with 23 in. penetr 
adam 6.87 mi. Decatur-Moulton |: 
rence Co., to Stanley & Singer « 
Lafayette, $181,917. Noted Oct. 


Ky., Grayson—Carter Co., pavi: 
Midland Trail, 18 ft., to Hatfie! 
Co., Huntington, (street address 
able). $125,000. 


O., Cleveland — Cuyahoga (Co 
Hilliard Rd., asphalt, to Highwa 
Co., Elyria, $114,420; Chagrin k 
to O. C. Scott, Ada, $70,805, 
$73,260. Noted Oct. 12. 


Indiana—State Hy. Dept., Indianane)ic 
6.007 mi. Lincoln Highway, Laporte (, 
57,042 sq.yd. bituminous macadam on ¢); 
crete, to Highways Improvement (o., Mer 
chants Bank Bldg., South Bend, $1)9 0) 
Engrs. est. $115,000, 7 


mery 
nd 93 


Ind., Indianapolis—Paving 5,117 (1, 
mond Rd. from Shelby St. to State Ay 
24 ft., 13,648. sq.yd. asphalt on concret 
to Marion County Constr. Co., 160) Sout 
West St., $25,074. Engrs. est. $28,000. 


Kay- 


Ind., Indianapolis—Paving 18,076 f:, 1st 
alley north of Ohio St. from Dorman to 
Highland Sts., 14 ft., 28,118 sq.yd. concret: 
on concrete, to W. C. Halstead, Indianapolis 
Securities Bldg., $51,559. Engrs. est 
$54,200. , 


ind., Paolia—Orange Co. paving wit} 
crushed stone, 8,056 ft. Jerry Smith Ru. 
18 ft., to T. F. Wires, Paoli, $25,850. Noted 
Sept. 28. 


Michigan — State Hy. Dept., Lansing, 
grading and surfacing 12.062 mi. Federal! 
Aid Project 80, Sects. A and B, Machina 
Co., to S. J. Groves, Sons Co., 120 Manhat- 
tan Bldg., Duluth, Minn., inel. 73,522 sq.yd. 
excav. $0.40, 128.2 cu.yd. 1:2:4 concret: 
$22, 45 cu.yd. 1:24:5 concrete $21, 46 cu.yd. 
1:3:6 concrete $20, 127,209 sq.yd. gravel 
surface $0.59, total $118,661; 12.366 mi 
Federal Aid Project 80, Sect. E, Machina 
Co., to Regan-Baker Co., Kewadin, 626.9 
Sta. grading $16, 33,827 cu.yd. excav. $0.41), 
130,470 sq.yd. gravel surface $0.665, total 
$113,484; 10.514 mi. Assessment Dist. Rd 
444, Lapeer and Genesee Counties, to J. 
Caldwell, Columbiaville, 63,689 cu.yd. excay. 
$0.40, 221.9 cu.yd. 1:2:4 and 106.6 cuyd 
1:3:6 concrete $16, 74,015 sq.yd. gravel 
surface $0.62, total $81,721; 7.98 mi. As- 
sessment Dist. Rd. 384, Eaton and lonix 
Counties, to C, Barber, Cressey, $47,013: 
stacking 7,300 cu.yd. sand and 14,700 cu. 
yd, grave on Federal Aid Project 49, Sect 
A, Cass Co., to G. H. Kimmerle, Cassopolis 
$33,000. 


5 ill., Chicago—Cook Co. paving 2.33 mi. 
Sect. 97-B, Route 9-A, asphalt and concrete 
to State Impvt. Co., 10 South La Salk 
St. Engrs. est. $56,374. 


Ia., Decorah—Winneshiek Co., to J. A. 
Dunkel, Webster City, grading 6.25 mi. 
Federal Aid Project 98, Sect. C from here 
toward Calmer, 109,536 cu.yd. clay and 
loam, 6,390 cu.yd. loose and 2,770 cu.yd. 
solid rock excav., $39,072, 2.8 mi. Primary 
Rd. Project 121, 23,798 cu.yd. earth excav., 
Rd. $6,185. Engrs. est. $40,000 and 8,000 re- 
spectively. Noted Sept. 28. 


Ia., Fairfield—Jefferson Co. grading and 
building structures on 21.51 mi, Primary 
Rd. Project 220, 287,749 cu.yd. excav., to 
L. C. Wood & Co., Alden, $71,937; 76,000 
ft. 6 in., 13,600 ft. 8 in. 1,500 ft. 10 in. 
and 2,660 ft. 12 in. drain tile, etc. to C. L 
Reis, Ottumwa, $13,830. 


Kan., Iola—Comrs. Allen Co., 1 course 
concrete, 7.05 mi. Federal Aid Project 127, 
Sects. A and B, 75,000 sq.yd. concrete, to 
Fry Bros. Contg. Co., Iola, $2.20 per sq.yd.., 
total $195,813. Noted Sept. 7. 


Neb., Lincoln—Paving Dist. 392, to Coch- 
rane Constr. Co., lst Natl Bank Bldg. 
$16,938 ; Dist. 496, to Abel Constr. Co., Ter- 
minal Bldg., $49,918. Noted Aug. 24. 


8. D., Sioux Falls—To Western Asphalt 
Paving Corp., Sioux City, Ia., 12,199 sq.yd. 
sheet ones pavement on 8th St., $2,56 

r sq.yd., to C. H. Atkinson Paving Co. 

atertown, 6,200 lin.ft. concrete curb on 
8th St., $0.42 per lin.ft.. to S. L. Noslin 
Sioux Falls, 1,200 lin.ft. curb on 2nd Ave. 
$0.49 per lin.ft. Noted Sept. 28. 


Mont., Missoula — Missoula Co. grading 
and concrete paving 4.83 mi. Wolf-Lodge- 
Squaw Bay Rd., to H. H. Boomer, Zieg!eT 
Bidg., Spokane, Wash., $117,274. 
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Missouri—State Hy. Dept., Jefferson 
city, 2.958 mi. road east and west of State 
Road, 24 ft. State Project 10, Sect. 26, 
Chariton Co., to E, C, Johnson, Carrollton, 
¢s7.428; 5 mi, road from Versailles to Linn 
Creek, 12 ft. State Project Route 5, Sect. 
-¢ Morgan Co., to Wassman Constr. Co., 
sas City (street address not available), 


A107 ; 1.657 mi, road through upper 
Monticello and Canton Special Rd. Dist., 16 
* State Project Route 6, Sect. 60, Lewis 
“to Henderson-Washam, Jacksonville, 


$41,024; 2.569 mi, road through Edinburg 
Special Rd. Dist., 24 ft. State Project 
Route 6, Sect. 22, Grundy Co., to Harris 
Constr. Co., Des Moines, la. (street address 
not available), $72,633; 2.36 mi, road from 
Hubers Ferry to Mt. Sterling, 16 ft., State 
project Route 7, Sect. 38, Osage Co., to 
}. Pope, Jefferson City, $17,257. Noted 
Oct. 12 


Missouri—State Hy. Dept. at div. office 
Buffalo, 10.378 mi, road north and south 
of Dallas, 24 ft., State Aid Project 20.183, 
Dallas Co, to M. E, Gillioz, Monett, 
$31,637. Noted Sept. 14. 


Missouri—State Hy. Dept. at div. office 
Hermitage, 3.069 mi. road from Hermitage 
special Rd. Dist., 24 ft., Federal Aid Proj- 
ect 86 A, Hickory Co., to M. E. Gillioz, 
Monett, $26,497. Noted Oct. 12. 


Missouri—State Hy. Dept. at div. office 
Kahoka, surfacing 8.506 mi. road from 
Wavland to Keokuk, 16 ft., Federal Aid 
Project 171, Clark Co., to Henderson & 
Washam, Jacksonville, $60,957. Noted 
Oct. 5. 


Missouri—State Hy. Dept. at div. office 
Osceola, 3.705 mi. road from Osceola Special 
Rd. Dist., 24 ft., Federal Aid Project 100 C, 
St. Clair Co., 10,607 cu.yd. earth and 913 
cu.yd. rock excav., 9,360 cu.yd. borrow, 
143.6 cu.yd. concrete masonry, 26,522 sq.yd. 
specification C gravel pavement, 12 ft. wide, 
etc., to Newton Constr. Co., California, 
$25,199. 


Missouri—State Hy. Dept. at div. office 
West Plains, 6.527 mi. road from Spring- 
field to Memphis, 24 ft., Federal Aid Proj- 
ect 51 A, Howell Co., to Jones & Harlin, 
West Plains, $29,074; 8.743 mi. road from 
Springfield to Memphis, 24 ft., Federal Aid 
Project 51 C, Howell Co., to Coopers 
Constr. Serv. Co., St. Louis (street address 
not available), $33,518. Noted Oct. 5. 


Tex., Lufkin — Angelina Co. grading, 
gravel surfacing, bituminous topping and 
bridging 9.72 mi. State Highway 7, Sect. A, 
Federal Aid Project 277, 16 ft., to J. S. 
Moore & Sons, Lufkin, $170,317. Engrs. 
est. $253,350 incl. material furnished by 
county, and 10 per cent for engineering and 
contingencies, Noted Oct. 12. 


Okla., Madill—Paving, curbing and gut- 
tering 110 blocks, 110,000 sq.yd. rock as- 
phalt, to M. R. Amerman, 248 North Mar- 
ket St., Wichita, Kan., $224,829. 


Colo., Boulder—Paving 12,000 sq.yd. 14th 
St. Paving Dist., bitulithic on present base, 
1,000 sq.yd. Pleasant St. and Pennsylvania 
Ave. Paving Dist., bitulithic on rock, to 
Strange-Maguire Paving Co., Utah Savings 
& Trust Bldg., Salt Lake City, Utah. Engrs. 
est. $40,000 and $15,000 respectively. 


Idaho—W. Osborn, dist. engr., State 
Highway Dept., 202 Pioneer Bldg., Lewiston 
grading 2.5 mi. White Bird-Salmon River 
Rd., 60,000 cu.yd. earth and 10,000 cu.yd. 
rock excav., to D. F. Murphy & Co., 
Spokane, Wash., (street address not avail- 
able), $36,397; grading and surfacing with 
broken stone, 6.45 mi. road, 19,010 cu.yd. 
earth and 44,216 cu.yd. rock excav., etc., to 
rriangle Constr. Co., Realty Bldg., Spokane, 
Wash., $68,780. 


Washington — State Hy. Rd., Olympia, 
20.51 mi, Inland Empire Highway, 16 ft., 
Yakima Co., to Grant-Smith Co., Henry 
bldg., Seattle, $556,739 ; 12.21 mi. highway, 
16 ft. from Underwood to Lyle, Klickitat 
Co., to K, I. Goulter & Sons, Ilwaco, $334,- 
1°5. Noted? Aug. 31. 


Wash., Everett—Concrete paving Virginia 
“t., et al, to J. W. Hoover & Co., c/o 
| W. Hoover, 1607 Hoyt St., $60,695. 
Engrs. est. $60,000, 


_Wash., Seattle—Paving Taylor Ave. et 
. to F. Lupis, 1909 Charles St., $34,874. 
ETS. eSt. $33,975. Noted Sept. 28. 


Wash., Tacoma—Paving St. Helens Ave. 
in 6th to Division Aves., asphaltic con- 


; ee C, E. Torkelson, 4339 East G St., 


California—State Hy. Dept., Sacramento, 
fading and paving with 6 in. concrete, 
mi. highway between Long Beach and 


Huntington Beach, Los Angeles and Orange 
Counties, to H. H. Peterson, Loma Portal, 
$227,394. Noted Oct. 5 


Calif.. Dinuba—Improving Alta and 
North Villa Aves., to Federal Constr, Co. 
Call Bldg., San Francisco, 25,200 sq.ft. 14 
in. warrenite on 5 in. concrete at $.239 
per sq. ft.; 34,000 sq.ft. 1§ in. warrenite 
on 4 in. concrete $0.219; 3,865 lin.ft. con- 
crete curb $0.68; 7,730 sq.ft. concrete 
gutter’ $0.35; 200 lin.ft. metal culverts 
$8, ete. 


Calif... Fresno—Improving Mono St. be- 
tween Van Ness Ave, and P Sts., to Thomp- 
son Bros., Divisadero and H Sts., $26,005 
Noted Oct. 12. 


Calif., Lindsay—Improving various streets 
to Clark & Henery Constr. Co., 38 South 
Sutter St., Stockton, $125,413. Noted Oct. 12. 


Calif., San Jose—Santa Clara Co. will 
clear and shape roadway of Bodfish Mill 
Rd., Superv. Dist. 1, 3,675 lin.ft. by day 
labor under supervision of I. J. Ryder, co. 
surv. $27,480. 


Que., Montreal—Asphalt pavements on 
St. Emelie St.. to Sicily Asphaltum Pav- 
ing Co., 60 St. Viateur St., $11,270; De 
Villiers St., to Quinlan, Robertson & Janin. 
52 Duluth Bldg., $43,949; concrete side- 
walks on St. Lawrence St., to Leger & 
Lamoureux, 78 Bernard St., $28,393. Noted 
Oct. 12. 





Ont., Simcoe—Paving Argyle, Robinson, 
Queen and West Sts., to Paving & Mastic 
Co., Simcoe, incl. 16,254 sq.yd. tarvia pave- 
ment $1.55 per sq.yd., 9,174 ft. curbs and 
gutters $5,381, also 10 and 18 in. sewers, 
$11,047. Noted Aug. 17. 


Industrial Works 
PROPOSED WORK 


N. H., Sunapee—Lake Sunapee Power 
Co. soon takes bids hydro-electric station, 
dam, and about 1,500 ft. steel penstock. 
$300,000. I. M. Frost, Rutland, Vt., pres. 
Cc. T. Main, 201 Devonshire St., Boston, 
ener. 


Mass., Chelsea (Boston P. O.)—B. S. 
Cohen, 14 Everett Ave., plans factory, Ever- 
ett Ave., $300,000. Competitive plans will 
probably be invited. 


Mass., Salem—Baker & Kimball, 38 South 
St., Boston, soon lets contract 3 story, 70 x 
175 ft. factory, frame, plain foundation, 
Fort Ave., here. $50,000. Private plans, 


Mass., Watertown — Vose & Sons Piano 
Co., 1010 Massachusetts Ave., Boston, hav- 
ing plans prepared by Densmore & Le Clear, 
archts., 88 Broad St., Boston, factory, Ar- 
senal St., here. $200,000-$300,000. 


Conn., Middletown—M. Bornstein & Sons, 
40 Gray St., Paterson, N. J., plans 1 story, 
60 x 200 ft. factory addition, brick and 
timber, here. $40,000. Private plans. 


N. Y., Buffalo—D. Bunshaft, 55 Manches- 
ter Pl., plans 1 and 2 story, 66 x 100 ft., tile 
garage, Clinton St. To exceed $40,000. 
Architect not announced. 


N. Y., Buffalo—Chevrolet Motor Co., Buf- 
falo, and West Grand Blvd., Detroit, Mich., 
had plans prepared by A. Kahn, archt., 1000 
Marquette Bldg., Detroit, Mich., 1 and 2 
story, 36 ft. high, 338 x 900 ft., brick and 
steel factory, East Delevan Ave. 


N. Y., Buffalo—Empire Drawn Steel 
Corp., 1133 Marine Bank Bldg., having 
plans prepared 1 story, 70 x 450 ft., rein.- 
con., brick and steel factory, Germania St. 
$100,000. Harding & Crea, White Bldg., 
engrs. 


N. Y., Buffalo—P. M. McGroff, Montreal, 
Que., plans steel wire factory, here. $1,000,- 
000. Architect not selected. 


N. Y., Buffalo—Pillsbury Milling Co., 302 
Metropolitan Life Bldg., Minneapolis, Minn., 
plans and takes bids about March 1, large 
flour mill, 7,000 bbl. daily capacity, here, 
$2,500,000. A.C. Loring, pres. Architect 
not announcea, 


N. Y., Buffalo—A. Teachout Realty & In- 
vestment Co., plans 66 x 100 ft., brick 
warehouse, Leslie St. To exceed $40,000. 
Architect not announced. 


N. Y., Lockport—Harrison Radiator Co, 
Washburn St., plans 3 story, 150 x 300 ft. 
brick addition to plant. J. R. Tyler, 715 
Union Trust Bldg., Rochester, archt. 


N. Y¥., New York—A. Revere, c/o H. J 
Nurick, archt. and engr, 44 Court St., 
Brooklyn, soon takes bids 3 story, 75 x 
100 ft. garage, brick, steel and concrete, 
plain foundation, 531 West 36th St., here. 
$75,000. 


Pa., Altoona—Pennsylvania R.R., Broad 
St. Sta., Phila., plans 1 story, machine shop 
improve freight car shop, concrete store 
house, on 16th St.. also convert present 
roundhouse into locomotive repair shop 
A. C, Shand, ch. engr. 


Pa., Johnstown — Clarion River Power 
(‘o. plans hydro electric power plant on 
Clarion River above here. $3,000,008 
F. T., Hepburn, pres. 


Pa., Juniata—Pennsylvania R.R.. Broad 
St. Sta., Phila., having plans prepared by 
W. H. Cookman, archt., Broad St. Sta 
Phila., 1 story, 100 x 700 ft. shop here 
$300,000. A, C. Shand, ch, engr. 


Pa., Phila.—G. B. Clapp, 3717 Filbert St 
having plans prepared by Ballinger & Co 
archts., 12th and Chestnut Sts., 5. stors 
and basement, 90 x 110 ft. rein.-con., brick 
and steel, warehouse, plain foundation 
910-914 Cherry St. $250,000. Western 
Electric Co., Witherspoon Bldg., lessee. 


Pa., Pittsburgh—Neely Nut & Bolt Co. 
26 South 22nd St., having plans prepared 1 
story, 120 x 150 x 173 x 210 ft. brick and 
steel addition to plant, South 22nd St. and 
Pittsburgh and Lake Erie R.R. Private 
plans. 


Pa., Warren—Seneca Oil Wks., South 
Carver St., plans plant. $60,000. Architect 
not announced. , 


W. Va., Fairmont—F. W. McIntire plans 
2 story and basement, 50 x 160 ft., con- 
crete, steel and tile garage. Private plans. 


W. Va., Princeton—Princeton Hosiery 
Mills Co., plans 2 story and basement, 50 x 
150 ft., concrete, brick and steel, mill. Pri- 
vate plans. 


N. C., Charlotte—Southern Power Co., 
Church St., plans steam power plant at 
Mount Holly, 40,000 hp.; one at Eno, 20,- 
000 hp. W. S. Lee, 309 East Moorehead 
St., engr. 


Fla., Jacksonville—Soon takes bids 2 
units of cotton storage warehouse, each unit 
includes 6 compartments, each 75 x 100 
ft., brick and tile. $50,000. G. B. Hills 


Co., Barnett Bldg., engrs. 


Fla., New Smyrna—Volusia Cypress Co. 
plans sawmill, planing mill and lumber 
plant. $100,000. 


Ky., Pikesville—Pike Power & Light Co 
plans to vote on $200,000 bonds for exten- 
sions and improvements to works and lines 


Ky., Williamsburg—lIroquois Natural Gas 
Co. plans carbon black plant. $200,000. 
Architect not announced, 


Tenn., Memphis—Louisville & Nashville 
R.R., Louisville, plans new round house 
near here, also switch tracks and car repair 
shops near coaling plant, at Leewood. 
$250,000. A. B. Seates, supt. Memphis div 
W. H. Courtenay, Louisville, ch. engr. 


0., Cleveland—Otis Steel Co., 3341 Jen- 
ning Rd., having plans prepared by R 
sjrakeman, archt. and engr., 3341 Jenning 
Rd., 1 story mill, brick and steel, incl. 
blooming and strip mills and open hearth 
furnaces. $3,000,000. 


0., Cleveland—Whitmer-Jackson Sash & 
Door Co., 1996 West 3rd St., had plans pre- 
pared by H. M. Morse, archt., Finance Bldg.., 
2 story, 70 x 151 ft. lumber mill addition 
brick and timber. $40,000. 


0., Findlay—Adam Axle Co. plans 80 x 
200 ft. addition to factory. To exceed 
$50,000, Architect not announced. 


0., Lancaster—-Fairfield Eng. Co., plans 
to rebuild factory destroyed by fire 
$250,000. 


0., Newburg Heights (Cleveland P. O.) 

Aluminum Manufacturers, Inc., c/o O. 
Pessier, 2210 Harvard Ave., plans 2 story, 
50 x 100 ft., brick and steel factory, Har- 
vard Ave, $50,000. Private plans. 


Ind., Lebanon — Cline & Hicks having 
plans prepared paint and machine shop, 
three 1 story buildings, 60 x 100 ft., 40 x 
40 ft. and 40 x 60 ft., concrete blocks. 
$40,000. Private plans. 


Ind., Lebanon—Indestructible Wheel Co. 
plans 2 story, 100 x 160 ft. factory addi- 
tion, brick. $60,000. Private plans. 


Ind., Terre Haute — Vigo Mining Co.., 
Rose Dispensary Blidg., having plans pre- 
pared by Shourds-Stoner Co., archts., 
Tribune Bldg.. 1 story, 50 x 80 ft. power 
house, rein.-con., brick and steel. $75,000. 


Ill., Chicago — Bassick Mfg. Co., 2638 
North Crawford Ave., having plans pre- 
pared by R. S. Ostergren, archt., 155 North 
Clark St., 1 story, 55 x 142 ft. factory, 
brick and timber, North Homan Ave. 
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Industrial Works (Continued) 


Ill, Shelbyville—Oct 24 to vote on $100,- 
000 bonds for 45 x 100 ft power house, 30 
ft. high, ete. W. A. Fuller, 1971 Ry. Exch. 
idg., St. Louis, Mo., engrs. Noted Dec. 1. 


Wis., Appleton Junction (Appleton I. 0.) 

Trass Candy Co., 865 College Ave., having 
plans prepared by E. F. Miller, archt., 
First Natl. Bank Bldg., Appleton, 1 story 
and basement, 40 x 120 ft. factory and 
warehouse, brick, tile and concrete, plain 
foundation. $40,000, 


Wis., Granville — Rauschenberger Tire 
Co., Akron, O., plans 3 story and basement, 
150 x 175 ft.. brick and concrete factory, 
plain foundation, here. $150,000. Archi- 
tect not selected. 


Wis., Horicon—Allen-Spiegel Shoe Co., 
Belgium, plans 3 story, 60 x 150 ft., brick, 
rein.-con. and steel factory, plain founda- 
tion, here KE. W. Allen, mgr. Architect 
not selected. 


Wis., Marinette — C. Anderson & Sons 
Co., Cook and Merryman Sts., having plans 
prepared for 2 story, 50 x 75 ft., brick, 
tein.-con. and steel factory, plain founda- 
tion. $75,000. Private plans. 


Wis., Neenah—Valley Paper Mills, 145 
West Wisconsin Ave., had plans prepared 
by E. A. Wettengel, archt., 578 Pierce Ave., 
Appleton, 1 and 2 story and basement, 80 X 
627 ft. mill and 112 x 144 ft. warehouse, 
brick and steel, plain foundation. See Mis- 
cellaneous under “Contracts Awarded.” 


Wis., Plymouth—Phenix Cheese Co. hav- 
ing plans prepared by Singer-Perlstein Co., 
archts., 9 South Clinton St., Chicago, 5 
story, 30 x 60 ft. brick, rein.-con. and 
steel factory incl. separate boiler house. 
$60,000. Noted Dept. 7. 


Wis., West Bend—Amer. Service & Stor- 
age Garage, c/o M. A. Johannes, having 
plans prepared by L. Hunt, archt., 445 Mil- 
waukee St., Milwaukee, 2 story, 60 x 80 ft., 
brick and concrete garage, plain founda- 
tion. $40,000. 


Mo., St. Louis — Atlas Tack Co., Fair- 
haven, Mass., had plans prepared by Wid- 
mer Eng. Co., archts. and engrs., Laclede 
Gas Bldg., tack plant, incl. 1 story, 203 x 
503 ft. main building with 2 story, 25 x 203 
ft. slow combustion office, 30 x 67 ft. and 
30 x 187 ft. storage sheds and 20 x 30 ft. 
transformer house, all concrete and steel, 
plain foundations, Union and Geraldine 
Aves., here, 


Ark., Ft. Smith—O, K. Transfer & Stor- 
age Co. having plans prepared by Moores 
& Dunford, archts. and engrs.,-38 South 
Dveurborn St., Chicago, 4 story, 60 x 125 
ft. concrete warehouse. 200,000, 


Tex., Houston—See “Miscellaneous,” 


Wash., Yakima—Northern Pacific R.R., 
5th and Jackson Sts., St. Paul, Minn., pur- 
chased land on south end of town, here, ad- 
joining its tracks, and plans trackage and 
warehouses. H. E. Stevens, St. Paul, ch. 
ener. 


Calif., Steckton—H. S. Dawson, C/o G. 
Allen, archt., 37 South Aurora St., having 
plans prepared 3 story, concrete garage, 
North California and Oak Sts. $50,000. 


Calif., Taft—Cottage Laundry, 322 Main 
St., plans 1 and 2 story, brick laundry, Main 
St. $50,000. Architect not selected. 


Calif., Tracy—General Milk Co. of Cali- 
fornia, c/o A. J. Mazurette, archt., 1002 
H St., Modesto, soon takes bids rein.-con, 
condensary plant. $75,000. Noted March 16, 


Ont., Dethi—J. E. Stedelbauer plans to 
rebuild garage and repair shop recently de- 
stroyed by fire. $40,000. 


Ont., Hanover—Peninsular Cord Tire Co., 
preparing plans for new plant here. $100,- 
000, Prices wanted on special tire and rub- 
ber equipment. W. A. Oakley, mgr. 


Ont., London—Corrugated Carton Co., 
York and Glenbe Sts., having plans pre- 
pared new factory. $60,000. 


Ont., Niagara Falls—Cameron Motor Co., 
Cleveland, ©O., (street address not avail- 
able), plans factory here. 


Ont., St. Thomas—Plans to vote on $100,- 
000 bonds Dee. 1, for improving and ex- 
tending gas plant. W. Miller, city engr. 


Ont., Tillsonburg—Lorne Tractors, Ltd., 
St. Thomas, plans plant here. $100,000. 
BIDS DESIRED 


N. Atlantic City—S. Abrahamson, 
archt., 2313 Walnut St., Phila., taking bids 
2 story and basement, 85 x 175 ft., rein.- 
con. and brick, plain foundation, here, for 


N. Jd. 


Fleck Bros., 44 
$50,000, 


Pa., Jacobs Creek — U. 8S. A. 
Chemical Co. taking bids 3 story, 
ft. concrete and brick factory. 
I. Rossello, 406 Congress Bldg., 
Mich., archt. 


North 5th St. Phila. 


$150,000. 
Detroit, 


Pa., Kane—Sakura Soap Co. will build 1 
story, 45 x 126 ft. brick and steel addition 
to factory. Work will be done by separate 
contracts. E. A. Phillips, Warren Trust 
Bidg., Warren, archt. 


Pa., Oakmont—Mills, Rhines, Bellman & 
Nordhoff, archts., 1234 Ohio Bldg., Toledo, 
O., taking bids 2 story and basement, 74 x 
94 x 157 x 158 ft. factory here, for Valve 
Bag Co. of America, 3444 Summit Ave., 
Toledo, O. 


Pa., Phila.—C. Wunder, archt., 1415 Lo- 
cust St., taking bids 2 story, 60 x 144 ft. 
rein.-con., brick and steel factory, plain 
foundation, Torresdale Ave. and Van Dyke 
St.. for Humphreys & Co., Front and Tus- 
culum Sts. 


Pa., Phila.— Nov. 1, by A. A. Zimmerman, 
archt., 85 9th Ave., New York City, 8 story, 
150 x 256 ft. rein.-con., brick and steel 
bakery, Broad St. and Glenwood Ave., 
here, for Natl. Biscuit Co., $500,000. 


Pa., Pittsburgh—J. E. Dwyer, archt., 
Forbes Murray Bldg., will build and award 
separate contracts for 1 story, 100 x 400 ft. 
mill, 56th and Butler Sts., for Hanlon Gre- 
gory Galvanizing Co., 24th St. $100,000. 
Noted Sept. 28. 


Pa., Washington—Hazel Atlas Glass Co., 
South Main St., will build 3 story, 44 x 79 
ft. machine shop. $50,000. Work will be 
done by separate contract. L. Mehary, c/o 
owner, engr. 


Pa., Youngwood—Robertshaw Mfg. Co. 
taking bids 1 story, 30 x 65 ft. and 110 x 
130 ft. foundry and machine shop. Amer. 
City Eng. Co., Peoples Bank Blidg., Pitts- 
burgh, archts. 


W. Va., Huntington—R. L. Day, archt., 
lst Natl. Bank Bldg., receiving bids 1 story, 
108 x 210 ft., brick and steel addition to 
stamping plant, for Armstrong Mfg. Co. 


N. C., Morganton—See “Buildings.” 


Ind., Auburn—See “Waterworks.” 

Ill., Chicago—A,. S. Alschuler, archt., 28 
East Jackson Blvd., receiving bids 3 story, 
100 x 300 ft. factory, rein.-con., brick and 
steel, Kinzie and Cicero Sts., for E. J. 
Brach & Sons, 215 West Ohio St. $1,000,- 
000. Noted Aug. 31. 


Il., Chicago—A. S. Alschuler, archt., 28 
East Jackson Blvd., receiving bids 3 story, 
105 x 125 ft. factory, rein.-con., brick and 
steel, Congress and Laflin Sts., for F. T. 
Hoyt, c/o architect. $250,000. 


Ill., Chicago—Kocher & Larson, archts., 
6250 South Halsted St, receiving bids 1 
and 2 story, 36 x 146 ft. factory addition, 
rein.-con., brick and steel, 2734 West 36th 
St., for Advance Fdry. and Pattern Co., 
2734 West 36th St. $50,000. 


Ill., Marshall—Nov. 9, by Mayor and City 
Council, new power house, 2 A.C. genera- 
tors direct connected to uniflow engines, 
switchboard, 2 boilers, piping, chimney, 
moving and resetting 1 fire tube _ boiler, 
ete.; furnishing and installing ice making 
machinery, 15 ton per diem capacity, dis- 
tilled water ice plant and erecting ice plant 
building complete, etc. F. L. Wilcox, Chem- 
ical Bidg., St. Louis, Mo., engr. Noted 
Sept. 14. 


Calif., San Francisco—Simon Bros., 150 
Townsend St., receiving bids 2 story and 
basement, 86 x 250 ft. rein.-con. Warehouse, 
Townsend St. $60,000. H. C. Baumann, 
251 Kearny St., archt. 


CONTRACTS AWARDED 


Me., Portland—Clough & Maxim, Fidelity 
Bldg., will build 1 story, 55 x 200 ft. service 
station, brick, plain foundation, Forest 
Ave., by day labor. $40,000. Porr & 
Thomas, Brown Bldg., archts. Wright 
Moses Motor Co., 122 High St., lessee. 


Allston (Boston P. 0.)—Atlantic 
Refining Co., 248 Boylston St., Boston, 2 
story, 100 x 200 ft. warehouse and plant, 
rein.-con., brick and terra cotta, plain foun- 
dation, Cambridge St., to Metzger, Fisher 
& White, Otis Bldg, Phila. Archts. est. 
$85,000. 


Mass., Cambridge—J. Shapiro & Son, 27 
School St., Boston, will build 6 story, 84 x 
133 ft. storage warehouse, rein.-con. and 
brick, wood pile foundation, Charles River 
Rd., here, by day labor. $100,000. F. A. 
Norcross, 46 Cornhill, Boston, archt. 


Mass., 
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Mass., Fall River—Bd. Water « 
story, 30 x 145 ft. machine shop 
concrete, plain foundation, Bedf, 
Greany & Sherry, 57 North 
Archts. est. $40,000. 


Mass., Gardner—G. E. O’Hearn 
St., 1 story, 50 x 210 ft. plant, | 
concrete, plain foundation, Park; 
J. Garneau, 385 Ar 
$40,000. 


Mass., Lowell—Boott Millis, Ar 
will build 1 story hydro-electric ¢ 
ylant, brick and concrete, plain fo. 
y day labor, under supervision «/ 
Saffor, archt. and engr., 66 Bway. 


Mass., Somerville (Boston P. 0.) 
ton Elevated R.R. 108 Massa: 
Ave., 3 story, 41 x 120 ft., rein.-con. store. 
house, here, to Natl. Eng. Co., 60 Federa 
St., Boston. Archts. est. $60,000. ; 


R. L., Pawtucket—Prescott Corp. Nor 
Main and Bates Sts., 1 story and basemen 
75 x 120 ft mill addition, brick and timb.; 
plain foundation, North Main St., to Rowle, 
Constr. Co., 260 Central St. Archts. os 
$40,000. 


Main St. 


R. I., Providence—Hope St. Garage Co 
Inc., 825 Hope St., 1 story garage and sem 
ice station, brick, steel and concrete, 41} 
and Hope Sts., to Pawtucket Builders’ Pin. 
ish Co., Pawtucket. Archts. est. $50.00 
Noted Sept. 21. ; 


_ Conn,, Danbury—Ball and Roller Bear 
ing Co., 22 Maple Ave., 2 story, 22 ft. high 
50 x 114 ft. factory addition, brick and 
steel, Maple Ave. and Crosby St., to L. f 
Sweeney, 26 Montgomery St. Archts 
$40,000. 


Conn., Naugatuck—Goodyear India Rub- 
ber Glove Co., 58 Maple St., 3 story and 
basement, 60 x 110 ft. factory adiition 
brick and steel, plain foundation, to Me. 
Nally Bldg. Co., 41 Concord St., Framing- 
ham, Mass. Archts, est. $75,000. 


Conn., Norwalk—C, J. Minty, 92 Wash- 
ington St., South Norwalk, 1 story, 14 ft 
high, 85 x 140 ft. garage, show rooms and 
service station, brick and steel, plain foun- 
dation, West Ave., here, to Mattiello & Las- 
progato, 62 Meadow St., South Norwalk 
Archts. est. $40,000. 


Conn., Waterford—J. and G. H. Bath- 
gate, Jordan Mills, 2 story and basement 
40 x 141 ft. mill addition, brick and tim 
ber, plain foundation, to H. Wales Lines 
Co., 134 State St. Meriden. Archts. est 
$50,000. 

N. Y., Mt. Kisco—Westchester 
Co., 1st Ave., Mt. Vernon, 1 story, aut 
service and repair shop, brick and steel 
plain foundation, here, to H. Wales Lines 
Co., 134 State St., Meriden, Conn. Archts 
est. $50,000. 


N. Y., Brooklyn—Brooklyn Daily Kagk 
Eagle Bldg., 6 story, 83 x 111 ft., publishing 
building, rein.-con. and steel, concrete pil 
foundation, Adams and Johnson Sts., to 
a a Constr. Co., 244 Madison Ave., New 
York, 


Lighting 


N. Y., New York—J. Stahl & Sons, 4761 
White Plains Ave., 5 story, 50 x 100 ft. 
furniture storage warehouse, rein.-con. and 
steel,. plain foundation, White Plains Rd. 
and 242nd St., to Barney-Ahlers, 110 West 
40th St. Archts. est. $60,000. 


N. Y¥., Perry—Fanning Co., Inc., 1,800 
ton ice plant, to W. A. Austin, Perry. 


N. Y., Yonkers—A. Smith & Sons, Elm 
Ave., 4 story, 130 x 136 ft. spinning mill 
and 2 story, 50 x 150 ft. yarn storage 
building, both rein.-con., also 1 story, 75 x 
200 ft. waste storage building, and 1 story, 
30 x 60 ft. dye house, both brick and steel, 
to Barney-Ahlers Constr. Corp., 110 West 
40th St. Archts. est. $300,000. 


Pa., Butler—Rieck McJunkin Dairy Co. 
Forbes St., Pittsburgh, will build 2 and 
3 story top addition to garage and ware- 
house, brick and concrete block, McKean 
and Wayne Sts., by day labor. $60,000. A. 
Daniels, c/o owner, engr. Noted June 29. 


Pa., Clairton—Carnegie Steel Co., Car- 
negie Bldg., Pittsburgh, addition to by- 
product coke plant, here, to Koppers Co.. 
Farmers Bank Bidg., Pittsburgh.  Enezrs. 
est. $2,000,000. 


Pa., Enola—See “Pitcairn.” 


Pa., McKees Rocks—Chesebrough Mfc. 
Co., 17 State St., New York City, 2 story 
and basement, 106 x 143 x 190 x 195 fl. 
finishing building, brick, 1 and 2 story, 3! 
x 103 ft. tank house, 1 story, 36 x 3! 
ft. brick and corrugated siding boiler house, 
to H. Shenk Co., Century Bldg., Pittsburgh 
$200,000. Noted Sept 28. 
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industrial Works (Continued) 


Pa., Oil City—Oil City Boiler Wks., 351 
genava St. 1 story, 60 ft. high, 60 x 75 ft. 
factory addition, brick and steel, Seneca 
St. to L. O. Boquin, 710 West Front St. 


Pa., Phila—J. T. Hoekstra, archt., 1713 
gansom St., 1 story, 96 x 182 ft. rein.-con. 
and prick plant, 10th and Windrim Sts., to 
Monaghan & Losse, 3016 Chestnut St., for 
Logan Ice Co., 10th and Windrim Sts. 
Noted Aug. 31. 


pa., Phila—Standard Provision Co. 3 


story, 70 x 160 ft. rein.-con., brick and 
steel packing plant, plain foundation, Cal- 
jowhill and Willow Sts. to G,. Kessler 


Constr. Co., 1733 North Marvune St., $120,- 
000. Noted Aug. 24. 


Pa., Phila.—See “Buildings.” 


Pa., Pittsburgh—P. H. Butler Co., 17th 
ind Pike Sts., 4 story and basement, 67 x 
110 ft. addition to Warehouse, 17th and I ike 
Sts. to Hughes-Foulkrod Co., Oliver Bldg. 
Archts. est. $150,000. 


Pa., Pitcairn—Pennsylvania R.R., Broad 
St. Sta., Phila., following buildings and re- 
pair shops, here: 100 x 620 ft., 16 x 31 ft., 
16 x 61 ft., 100 x 424 ft. 42 x 202 ft., 13 x 
5 ft. oil house, also buildings and repair 
shops in Enola, 100 x 620 ft, 16 x 31 ft. 
16 x 61 ft., 100 x 424 ft. 42 x 202 ft., all 1 
story, rein.-con., to W. N. Sutherland 
Constr. Co. Syndicate Trust Bldg., St. 
Louis, Mo. Noted Sept. 28. 


Pa., Pittsburgh—R. W. Hinkle, 601 Fore- 
land St., and Buettner Bros., 3271 East St., 
1 story and basement, 30 x 110° ft. garage, 
91-23 Foreland St., to Good Constr. Co., 
State Theatre Bldg. Archts. est. $40,000. 


Pa., Reading — Central Abattoir Co., 
Chestnut St., 3 story packing plant, rein.- 
con. and brick, plain foundation, to Fink 
Constr. Co. 658 Penn St. Archts. est. 
$175,000. Noted July 20. 


. €. Wash.—N. Auth Provision Co., 
623. D St., S. W., alterations and additions 
to packing plant, to A. L. Smith Co., Wood- 


ward Blidg., $74,950. 


D. C., Wash.—Lambert Hudson Motors 
Co., 1212 Connecticut Ave., service station 
on 22nd and M Sts., to Parson & Human, 
816 14th St., $150,000. 


W. Va., Clarksburg — Clarksburg Ex- 
ponent eee | Co., 2 story and base- 
ment, 62 x 150 ft., printing plant, Hewes 
St.. to F. L. Grant, Lowndes B.dg., on per- 
centage basis. Archts. est. $50,000. 


W. Va, Wellsburg—Hammond Bag & 
Paper Co., Box 467, 1 story, 125 x 350 Ke. 
rein.-con., brick and steel paper mill, to 
R. R. Kitchen Co., Natl. Bank Bldg., Wheel- 
ing. Noted June 22 


W. Va, Wheeling—lInterstate Oxygen 
Co., 1 story, 100 x 150 ft., oxygen factory, 
tile, 44th and Eoff Sts., to H. L. Searight, 
44th St. Engrs. est. $50,000. 


W. Va., Wheeling—Wheeling Box Co., 
3007 Chapline St., will build 2 story, 40 
x 175 ft., addition to factory, by day labor. 
Private plans, 


0., Canton—Natl. Pressed Gear Co., 
Crane Bldg., Ag story. 50 x 175 ft. factory, 
Allen Ave. S. E. and along tracks of Bal- 
timore & Ohio R.R., to H. J. Eberman, Ren- 
kert Bldg. Archts. est. $200,000. 


0., Cleveland—Mechanical Rubber Co., 
c/o A, C. Kingston, mgr., foot of Lisbon 
Rd.. 3 story and basement, 40 x 50 ft. brick 
and steel factory, Lisbon Rd., to Masters 
& — Constr. Co., Electric Bldg. Archts. 
est 40,000, 


0., Cleveland—R. and L. Baker Co., c/o 
b. Stahl, 2180 West 25th St., 1 story, 36 
x 48 ft. kiln building and 1 story, 69 x 
112 ft .factory addition, brick and steel, 
to H. G, Slatmyer & Son Constr. Co., 203 
Lakeside Ave. Archts. est. $60,000. 


0., Cleveland — Gabriel Mfg. Co., 1401 
East 40th St., 2 story, 60 x 160 ft., brick 
and rein.-con. factory addition, to S. W. 
Eme — es 1836 Euclid Ave. Archts. 
est. $60,000. 


Ind., Elkhart — Curtain Supply Co., 1 
story, 172 x 400 ft. factory, concrete black 
and steel, to Elkhart Realty & Housin 
( ros Elkhart. Archts. est. $100,000. Not 


On 


_ind., Ft. Wayne—Wayne Tank & Pump 
o., Anthony Hotel, 1 story, brick and 
Steel factory addition, to Austin Co., 208 
South La Salle St., Chicago. Archts. est. 
340,000. Noted Oct. 12. 


_Ind., Tationapetia — Jackson Realty Co., 
Murphy Bldg., 6 story and basement, 120 x 


195 ft. warehouse, brick and concrete, to 
R. W. Bauman, 3345 Central Ave. Archts. 
est. $400,000. 


Ind., Bedford—Indiana Quarries Co., 1 
story, 400 x 600 ft. mill, rein.-con., brick 
and stone, to Indiana Bridge Co., Mace- 
donia Ave. and East 12th St., Muncie. 
Archts, est. $400,000. 


Mich., Detroit—Gray Motor Co., Mack 
Ave., 1 story, 200 x 550 ft. rein.-con., brick 
and steel factory, plain foundation, Mack 
Ave., to J. Finn & Son, 7720 Plymouth Rd. 
Engrs. est. $200,000. 


Il, Chicago—Valentine-Seaver Co., 1721 
Sedgewick St., 4 story, 103 x 171 x 272 ft. 
factory, rein.-con., brick and steel, Green- 
view and Wrightwood Aves., to Salmon- 
Waterton Co,., 230 East Ohio St. Archts. 
est. $400,000. Noted Oct. 12. 


Wis., Appleton — P. Radamacher, 801 
Superior St., will build 1 story, part base- 
ment, 32 x 120 ft., brick and concrete gar- 
age, plain foundation, Superior St., by day 
labor. $40,000. Private plans. 


Wis., Burlington — J. Alby & Son will 
build 2 story 30 x 80 ft., brick and concrete 
garage, plain foundation, by day labor. 
$40,000. M. White, 68 Wisconsin St., Mil- 
waukee, archt. 


Wis., Clyman — Reeseville Canning Co., 
Reeseville, will build 1 story, 79 x 162 ft., 
brick and timber, warehouse, concrete foun- 
dation, 1 story, 70 x 120 ft. timber machine 
room, concrete foundation, 1 story, 64 x 90 
ft., brick and concrete, boiler house, con- 
crete foundation; also miscellaneous sheds, 
here, by day labor. $75,000. Private plans. 


Wis., Eau Claire—Garton Bros. Co., 227 
Chestnut St., 1 story, 50 x 100 ft. garage 
and repair shop, brick, rein.-con. and steel, 
plain foundation, Madison St., to H. B. 
Knickerbocker, 726 Babcock St. Engrs. 
est. $40,000. 


Wis., Green Bay — Fairmont Creamery 
Co., 200 North Bway., 2 story, 100 x 105 ft. 
dairy, incl. power-boiler house, brick, rein.- 
con. and steel, plain foundation, to L. M. 
Hansen & Co., 113 West Walnut St. Engrs. 
est. $60,000. Noted Oct, 5. 


Wis., Green Bay—Ft. Howard Paper Co., 
South State St., 3 story, 100 x 140 ft., brick, 
rein.-con. and steel plant, plain founda- 
tion, to H. J. Selmer Co., McCartney Bldg. 
Engrs. est. $100,000. Noted Aug. 31. 


Wis., Milton—Burdick Cabinet Co., gen- 
eral contract, 1 story, 80 x 160 ft, addition 
to factory, brick, concrete and steel, plain 
foundation, to N. S. Lowther, Milton; 
structural steel to Lakeside Bridge & Steel 
Co., North Milwaukee. Engrs. est. $45,000. 


Wis., Milwaukee—Harley-Davidson Mo- 
tor Co., 3732 Chestnut St., general con- 
tract 1 story, 74 x 128 ft., brick and con- 
crete addition to factory, to E. S. Steig- 
erwald Co., 3602 Vliet St. Archts. est. 
$40,000. 


Wis., Montfort—O, Yerke will build 1 
story, 50 x 60 ft., garage and repair shop, 
brick, rein.-con. and steel, plain foundation, 
by day labor. $40,000. Private plans. 


Wis., Park Falls—Flambeau Paper Co., 
2 story, 50 x 95 ft., brick, rein.-con. and 
steel mill, plan foundation, to C. R. Meyer 
& Sons Co., 50 State St., Oshkosh. Engrs. 
est. $100,000. 


Wis., South Milwaukee—Burnham Bros. 
Brick Co., 68 Wisconsin St., Milwaukee, 1 
story, 85 x 100 ft., dryer plant, brick and 


concrete, plain foundation, Chicago Rd., to 
Meredith Bros, Co., 1043 Kinnickinnic Ave., 
Milwaukee. 


Wis., Stevens Point—Stevens Point Clean- 
ing & Dye Co., 446 Clark St., 2 story, 70 x 
90 ft., cleaning and dyeing factory, brick, 
rein.-con. and steel, plain foundation, to 
Immel Constr. Co., 200 North Main St., 
Fond du Lac. $50,000. 


Wis., Waukesha—Lux Fibre Furniture 
Co., 821 Meadow St., will build 1 story, 50 x 
90 ft., brick, rein.-con. and steel power 
oat, by day labor. $40,000. Private 
plans. 


Ia., Davenport—Kohrs Packing Co., 1343 
West 2nd St., general contract 2 story ana 
basement, 64 x 71 ft. ice-house, brick and 
concrete, to Priester Constr. Co., 1006 Kahl 
Bldg. Archts. est. $50,000. 


N. D., Jamestown—Northern Pacific Ry. 
Co., 5th and Jackson Sts., St. Paul, Minn., 
remodeling and building addition to brick 
roundhouse, to have fifteen 100 ft. and five 
116 ft. stalls, also 2 story and basement, 40 
x 80 ft. concrete and brick warehouse, gen- 
eral contract to N. W. and W. A. Nelson, 
260 Temple Court, Minneapolis, $150,000. 


Owner furnished ceemnt and steel, bringing 
total cost up to $250,000 


Calif., Oakland—Chevrolet Motor Car 
Co., Foothill Blvd. and 69th Ave., 2 story, 
brick and steel, factory and loading plat- 
form, to Dinwiddie Constr. Co., Crocker 
Bldg., San Francisco, $300,000. Noted 
Oct. 12. 


Out., London—See “Buildings.” 


Buildings 
PROPOSED WORK 


Mass., Boston—High School—Schoolhouse 
Dept. having plans prepared by McLaughlin 
& Burr, archts., 88 Tremont St., high school 
in Dunbar Ave. district. To exceed $1,000,- 
000. 


Mass., Boston — Police Station — Public 
Bldg. Dept., City Hall, had plans prepared 
and takes bids in November, 10 story, 65 x 
90 ft., brick, steel and stone, Milk St. $500,- 
000. J. Purdon, 8 Beacon St., arecht. B. 
Brown, 88 Broad St., engr. 


Mass,., Framingham—School—-Town hav- 
ing plans prepared by C. M. Baker, archt.. 
25 Arch St, Boston, 2 story and basement, 
60 x 184 ft. brick, Waverly Terrace. 
$150,000. 


Mass., Gloucester—See “Miscellaneous.” 


Mass., Somerville (Boston P. O.) — M. 
Barron, chn. Bd. Dirs. Y.M.C.A., having 
plans prepared by W. Atherton, archt., 15 
Exchange St., Boston, and takes bids about 
December, 6 story, rein.-con. and brick, 
Highland Ave. $165,000. 


Mass., Springfield—School—City having 
plans prepared by M. W. Maloney, archt., 
145 Chestunt St., 2 story, brick, Indian 
Orchard, 200,000. G. M. Foss, City Mall, 
Chn, School Bd. Noted April 20. 


Mass., Winchester—School—Town plans 
elementary school, Rumford Dist. $150,000 
Cc. G. Soring, 7 Water St., Boston, archt. 
Noted March 9. 


R. L, Providence—Dormitory and Club 
House—Brown University, Prospect St., 
plans brick, steel and stone. $750,000. 


R. L., Providence—Library—Dept. Public 
Bldgs., plans 3 story and basement, steel, 
brick and stone addition, plain foundation, 
Fountain and Empire Sts. $400,000. Clarke 
& Howe, 1208 Turk’s Head Bldg., archts. 

R. I., Providence—School—Public Build- 


ing Dept., City Hall, plans 2 story and base- 
ment. $300,000 





Conn., Hartford—Oflfice—Aetna Life In- 
surance Co,, 650 Main St., having plans pre- 
pared by J. G. Rogers, archt., 367 Lexing- 
ton Ave., New York City, brick, steel and 
rein.-con.. Farmington Ave. $3,000,000. 


N. Y., Brooklyn—Hospital—State Hos- 
pital Comn., Albany, having sketches made 
by L. F. Pilcher, archt. and engr., Capitol 
Bldg., Albany, brick, steel and stone addi- 
tion, plain foundation, here. 2,000,000. 





N. Y., Brooklyn—Hospital—Sterling Pri- 
vate Hospital, c/o Timmis & Chapan, 
archts. and engrs., 315 5th Ave., New 
York, having preliminary plans prepared 4 
story, 100 x 100 ft., brick, steel and stone, 
plain foundation, St. Johns Pl, here. 
$250,000. 


N. Y., Buffalo—Office—Colson-Hudson, 
archts., Dun Bldg., preparing plans and 
takes bids about Jan. 2, 12 story, 160 ft. 
high, 43 x 133 ft., steel, brick and terra 
cotta, Washington St., for Holling Press, 
498 Washington St. $600,000. 


N. Y., Elmira—Store—S. F. Iszard Co., 
Baldwin and Water Sts., plans 5 story, 75 
x 160 ft., brick and steel, Main and Market 
Sts. $350,000. Architect not selected. 


N. Y., Fredonia—Church—First Meth- 
odist Church plans new edifice. $150,000. 
S. L. Maxwell, pastor. Architect not se- 
lected. 


N. Y., Hamburg—High School—Bd. Educ. 
having ees plans prepared by F. 
Spangenburg, archt., c/o owner, new brick 
high school. $200,000. Noted May 25. 


N. Y., Hillerest (Jamaica P. O.)—Club 
Hotel—Hillcrest Hotel Corp., c/o cKim, 
Mead & White, archts., 101 Park Ave., New 
York, having sketches made brick, steel and 
stone, plain foundation, here. $1,500,000. 


N. ¥., New York — Office — Independent 
Fruit Auction Corp., c/o R. T. Short, archt. 
and engr., 370 Macon St., Brooklyn, soon 
takes bids 4 story, 75 x 75 ft., brick, steel 
and stone, plain foundation, 64 Harrison 
St., here. $150,000. 











Buildings (Continued) 

N. Y¥., New York — Temple — Mecca 
Temple A. A. N. O. M. S., 105 West 45th 
St., soon lets contract 10 story, brick, steel 
and stone, plain foundation, West 55th St. 
$1,000,000, H. P. Knowles, 21 West 49th 
St., archt. and engr. Noted May 11. 

N. Y., Patchogue—Theatre—M. Glynne, 
Astoria Theatre Steinway and Grand 
Aves., Astoria, plans brick, steel and stone, 
plain foundation, here. $200,000. Archi- 
lect not selected. 


N. J., Atlantic City — Bank — Equitable 
Trust Co., 2024 Atlantic St., having plans 
prepared by McLanaham & _ Benckert, 
archts., Bellevue Court Bldg., Phila., 2 
story and basement, 48 x 96 ft, granite 
and limestone. $500,000, 

N. J., Bordentown—High School—hd. 
Educ, plans high school. $150,000, F. T. 
Buchanan, pres. 


N. J., Passaic—School and Recreation— 
Holy Rosary Church having plans prepared 
by H. F. Ludorf, archt., Mutual Bldg., New 
Lritain, Conn., 2 story and basement, brick 
and concrete, Wall St. $250,000. J. Kruc- 
zak, pastor. 

N. J.. Woodbury—County—Gloucester 
«‘o, having plans prepared by C. R. Peddle, 
archt., 136 South 4th St., Phila., 3 story 
and basement, 97 x 117 ft., brick, rein.- 
con. and steel, plain foundation, $200,000. 

Pa., Altoona—Cathedral—Cathedral of 
Blessed Sacrament, c/o J. J. McCort, pastor, 
having plans prepared by G. I. Lovatt, 
archt., 420 Walnut St., Phila., 200 x 200 
ft. stone, 14th Ave. and 13th St. $1,000,000. 


Pa, Beallsville—Clubhouse—Memacolin 
Country Club, c/o A. L. Rowell, secy., hav- 
ing plans prepared by W. L. Stoddard, 
archt., 9 East 40th St., New York, 2 story 
and basement. $150,000. 

Pa,, Beaver Falls—High School—Bd. 
Educ. having plans prepared by Carlisle & 
Sharrer, archts., Jenkins Arcade Bldg.. 
Pittsburgh, 2 story and basement, 68 x 129 
ft. addition, brick and hollow tile. $150,000. 

Pa., Freeport—High School—Bd. Educ. 
having plans prepared by W. G. Eckles Co., 
archts., Lawrence Savings & Trust Bldg., 
New Castle, 2 story and basement, 120 x 
300 ft., brick, incl. auditorium and gymna- 
sium, 4th St. near Buffalo St. $200,000. 


Pa., Phila.—-Bank—Oak Lane _ State 
Bank, c/o J. M. Holmes, 6743 Oak Lane, 
having plans prepared by McLanahan & 
Beneckert, archts., Bellevue Court Bldg., 
and soon takes bids 1 story and basement, 
Broad St. and 67th Ave. $250,000. 


Pa., Phila.—Church—Lawnsdale Presby- 
terian Church soon takes bids 1 story and 
basement, 85 x 100 ft. brick, steel and 
stone, plain foundation, Lawnsdale Ave. 
$300,000, Lackman & Murphy, Drexel 
Bidg., archts. 

Pa., Tarrs—High School—KEast Hunting- 
don Twp. Bd. Educ., c/o O. Taylor, Scott- 
dale, having plans prepared by H. C, Frank, 
archt., 2nd Natl, Bank Bldg., Connellsville, 
2 story and basement, 60 x 132 ft. rein.- 
con., brick and steel. $150,000. 


Pa., Wilkinsburg—Apartment Hotel— 
Wilkinsburg-Plaza Hotel Corp., c/o A. A. 
Rockoff, 323 South Ave., soon takes bids 
9 story, brick, steel and stone, plain foun- 
dation. $2,500,000. B. W. Leviton, 7 West 
45th St., New York City, archt. and engr. 
Noted Aug. 10. 

Md., Bay Ridge—Hotel—Bay Ridge Hotel 
Co., plans 2 story, cut stone and timber. 
$220,000, Dreher, Churchman & Paul, Otis 
Bldg., Phila., archts. 

D. C., Wash.—High School—Dist. Comrs., 
509 Dist. Bldg., having plans prepared for 
extension to Western High School, $350,000. 

D. C., Wash.—Junior High Schools—Dist. 
Comrs., 509 Dist. Bldg. soon receive bids 2 
junior high schools. $800,000. 


D. C., Wash.—Theatre—H. Crandell, 934 
F St., N. W., having plans prepared by T. 
W. Lamb, archt., 644 5th Ave., New York 
City, for theatre, here. $500,000, 


Ala., University—College—University of 
Alabama conducting campaign to raise $1,- 
000,000 for new equipment, erecting library, 
chemistry buildings and various other 
structures. G. J. Davis. Jr., dean. 

Tenn., Memphis—Club—-B. P. O. E. plan 
club near present building on Jefferson St. 
$200,000. I. D. Block, 1856 Autumn St., 
and J, H. Moselage, 188 Dudley St., et al., 
trustees in charge of preliminaries. 

Tenn., Nashville — Apartment — Glenn 
Court Realty Co. soon takes bids 3 story, 
containing 24 apartments, brick and con- 
crete, Bellemeade Park. $225,000. Marr 
& Holman, Stahlman Bidg., archts. 

O., Cincinnati—Office—Rendigs, Panzer & 
Martin, archts. and engrs., 609 Lincoln Inn 
Court, soon let contract 7 story, 90 x 110 
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x 124 ft., rein.-con. and brick, plain founda- 
tion, Court and Vine Sts., for Railway 


Brotherhood, 2nd Natl. Bank Bldg. $250,- 
000. 
0., Cincinnati—Office—Union Savings 


Bank & Trust Co., Union Trust Bidg., had 
sketches made by Rendigs, Panzer & Mar- 
tin, archts. and engrs.. 609 Lincoln Inn 
Court, 10 story and basement, 2 courts, 100 
x 130 x 200 ft., rein.-con. and brick, plain 
concrete foundation, Court and Main Sts. 
$500,000. 


0., Dayton—Apartment—T. Horobin, 59 
Pioneer St., plans 6 story, 60 x 300 ft., brick 
and rein.-con., incl. underground garages. 
etc., Forest Ave. $800,000. Private plans. 


0., Dayton—Oftice—Carpenters’ Union 
plans 5 story, 74 x 130 ft., brick and con- 
erete, South Wilkinson St. $150,000. K. 
Koehly, secy. Architect not selected. 

O., Hyde Park (Cincinnati P. O.)—School 
—P. J.Hynes, pastor of St. Mary's Catholic 
Church Congregation, Erie Ave. and Shady 
Lane, soon lets contract 2 and 3 story, 
70 x 215 ft., brick, plain concrete foun- 
dation, Erie Ave. near Shady Lane. $180,- 
000. H. W. Germann, Schwind Bldg., Day- 
ton, archt. and engr. 


0., Lakewood (Cleveland, P. O.)—Apart- 
ment—J. F. Mullholland, Leader News 
Bldg., Cleveland, is interested in company 
being formed, and plans 6 story, H. shaped, 
brick, steel and concrete, 11,834 Edgewater 
Dr., here. $500,000. Architect’s name With- 
held. 


0., Lakewood (Cleveland, P. O.)—Store 
and Apartment—Lessovitz & Fishman, 2673 
East 53rd St., Cleveland, having plans pre- 
pared by M. Altschuld, archt., 5116 Wood 
land Ave., Cleveland, 2 story, 100 x 110 
ft.. brick and timber, plain foundation, 
Madison and Baxterly Rds., here. $150,000. 


0., Marion—Bank and Office—Citizens 
Building & Loan Co. having plans prepared 
by W. E. Russ, archt., Meridian Life Bldg., 
Indianapolis, 8 story and basement, 61 x 
132 ft., brick and steel. $500,000. 


0., Oakwood (Dayton, P. O.) — High 
School—Bd. Educ. plans election to vote on 
$350,000 bonds for 3 story and basement, 
brick and rein.-con. Architect not selected. 


0., Portsmouth—Temple—Masonic Tem- 
ple Building Com., having plans_ prepared 
by Pretzinger & Musselman, archts., 1155 
Reibold Bldg., Dayton, 2 and 3 story. brick, 
stone and concrete, Gallia St. $300,000. 
G. E. Carlyle, chn. 

0., Tawawa Spring (near Zenia)—Uni- 
versity—Wilberface University, plans re- 
building Shorter Hall, 4 story and base- 
ment, brick and concrete, destroyed by fire. 
$300,000. D. Reibel, Columbus (street ad- 
dress not available), archt, 


0., Warren — Hospital — Trumbull Co. 
plans new tuberculosis hospital. $150,000. 
R. Keich, Warren, archt. 

Indiana—Home—Knights of Pythias of 
Indiana, Pythian Bldg., Indianapolis, plan 
home for aged, brick. Site not selected. 
$300,000. Architect not selected. 


Ind., Greenfield—Memorial—Comrs, Han- 
cock Co, plan 2 story and basement, brick. 
$150,000. McGuire & Shook, Pythian Bldg., 
Indianapolis, archts. 

Ind., Indianapolis—Bank and Office— 
Meyer-Keyser Bank, 136 East Washington 
St.. having revised plans prepared by 
Vonnegut, Bohn & Mueller, archts., In- 
diana Trust Bldg., 7 story and basement, 
87 x 197 ft., rein.-con., brick and steel, 
side addition, East Washington St. $500,- 
000. Noted July 20. 


Ind., Indianapolis—Market—Indianapolis 
Growers’ Cooperative Asso., 758 Lemcke 
Annex, having sketches made by W. E. 
Russ, archt., Meridian Life Bldg., brick. 
$200,000. 

Ind., Plymouth—High School—School Bd. 
baving revised plans prepared by E. Young, 
archt., South Bend, 2 story and basement, 
163 x 179 ft., brick, stone and _ steel. 
$300,000. Noted Aug. 10. 


Ind., Terre Haute—High School—School 
Bd. plans 2 story and_ basement, brick. 
$200,000. Johnson, Miller & Miller, 30 
North 5th St., Archts, 

Mich., Detroit—Apartment—O. Kavieff, 
archt., 712 Empire Bldg., preparing plans 3 
story and basement, 70 x 98 ft. brick, steel 
and stone, plain foundation, Blaine Ave. 
$150,000. Owner’s name withheld. 


Mich., Detroit—Apartment—C. D. Lund- 
blad, archt., 214 New Telegraph Bldg., pre- 
pees. plans 4 story and basement, 40 ft. 

igh, 95 x 135 ft.. brick, steel and stone, 
plain foundation, Woodward Ave. $250,000. 
Owner’s name withheld. 

Mich., Detroit—Clubhouse—Detroit Ath- 
letic Club, Madison Ave., plans 6 story, 
140 x 150 ft. -rein.-con., brick,’ steel and 
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stone addition, John R. St. 0.01 
Architect not selected. 7 


Mich., Detroit—High School 
of Detroit, 630 East Jefferson A " 
3 story, rein.-con., brick and ¢ plain 
foundation, Seven Mile Rd., $300, Aecht 
tect not selected. 7 

Mich., Ironwood—High Scho Citas 
Bd. receiving competitive sketc} Se 
story, concrete, brick and tile, plain foyng, 
tion. $700,000. Architect not s; tea 


Mich., St. Johns—High School—s }) Pur. 
terworth, archt., Prudden Bldg... : 
takes bids about Nov. 10, 2 story 


Lansing 


Dass 


ment, 190 x 280 ft. rein.-con. and brig, 
plain foundation, Cass St., for [iu, Edu 


$175,000. Election Oct. 24 to vote o; propo- 

sition. Noted Sept. 28. : 
Mich.,, St. Johns—Hospital—Amer,. Legion, 

plans 2 or 3 story, brick and steel, plair 


foundation. $185,000. 
il., Austin (Chicago P. O.)—Church— 
Greater Faith Presbyterian Congregatio, 


pians 1 story, 115 x 167 ft. rein.-con, 
brick and steel, North Pine Ave. ant 
Augusta St. $150,000. S. M. Seator, jy 
South La Salle St., Chicago, archt, 

Ill, Chicage—High School—J. W, Mc- 
Carthy, archt, 139 North Clark St, pre- 
paring plans and takes bids about Noy. 
10, 3 story, rein.-con., brick and steel, 83rd 
and Aberdeen Sts., for Sisters of Merce 
4928 Cottage Grove Ave. $400,000. P 

Il,, Evanston—Seminary—Western Theo- 
logical Seminary c/o James Gamble Rogers 
archt. and engr., 367 Lexington Ave., huy- 
ing preliminary sketches prepared bricy 
steel and stone, plain foundation, here. 
$350,000. 

Wis., De Forest — High School — Ba, 
Educ., c/o Clerk, having pians prepared by 
k. Tough, archt., Conkiin Bidg., Madison 
2 story, 60 x 120 ft., brick, rein.-con. and 
steel, plain foundation. $150,000. 


Wis., Green Bay—Vocational School—Ba. 
Vocational Educ., 102 North Adams St, 
having plans prepared by Foeller, Schober 
& Stephenson, archts., Nicollet Bidg., 3 
story and basement, 132 x 159 ft., brick, 
tile and concrete, plain foundation. $2vv,- 
v00. H, Stewart, dir. 

Wis., Green Bay—Y. M. C. A.—Green 
Bay Y. M. C. A., c/o H. Joannes, 118 South 
Washington St., plans 6 story, brick, rein.- 
con. and steel, plain foundation. $350,0Uv. 
Architect not selected. 


Wis., Madison—Clinic—Jackson Clini 
Co., 110 North Hamilton St., having plans 
prepared by F. H. Eillerbe, archt., 692 indi- 
cott Bldg., St. Paul, Minn., 3 or 4 story, 75 
x 200 ft., brick, rein.-con. and steel, plain 
foundation. Will also remodel present 
building. $250,000. 

Wis., Viroqua—High School—Bd. Educ. 
having plans prepared by E. J. Hancock 
archt., Laycock Bidg., Eau Claire, 3-4 story, 
brick, rein.-con, and steel, plain foundation. 
$150,000. C. F. Dahl, clk. Noted Sept. 2s. 

la., Cedar Rapids—Colliseum—American 
Legion and Chamber of Commerce, Ist 
Ave. and 2nd St., having plans prepard by 
B.. Rugh, archt., 811 Security Bldg., 4 stor) 
and basement, 90 x 120 ft., rein.-con., brick, 
tile and stone. $250,000. 

la., Ft, Dodge—Apartment and Store—T. 
G. Warden, Wahkonsa Hotel, takes bids 
in November, 8 story and basement, 100 x 
140 x 150 ft., rein.-con,, brick, tile and 
stone. $800,000. Damon, O'Meara & Hills, 
1123 Merchants’ Bank Blidg., St. Paul, 
Minn., and Ft. Dodgé (street address no! 
available), archts. 

Minn., Mankato—School—State Bd. Con- 
trol, Capitol, St. Paul, having plans pre- 
pared by C. H. Johnston, archt., 715 Capital 
Bank Bidg., St. Paul, 3 story and basement 
rein.-con., brick, tile and stone, addition, 
(2nd unit). Teachers’ State College, here. 
$250,000. D. F. Mullen, St. Paul, secy. 


sinn., Minneapolis—Apartment—Ambas- 
sador Holding Co., c/o W. A. Walters, 220 
East 19th St., having ean prepared by L. 
B. Bersback, archt., 708 Oneida Bldg., 3 
story and basement, 40 ft. high, 237 x 241 
ft. with two courts 100 x 120 ft. and 69 
x 120 ft., joist construction, brick, concrete 
and tile, 3rd Ave. S., near Franklin Ave. 
$750,000. - 

Minn,, Minneapolis—Club and Office— 
Business Women’s Club, M. M. Cheney, 
pres., c/o Minneapolis School of Arts, plans 
6 to 12 story, rein.-con., brick and _tile, 
2nd Ave. S. and 8th St. $700,000. <A. Rose, 
1007 Builders’ Exchange, archt. 


Minn., Virginia—Lodge and Temple—E. 
L. Barrett, chn. building com. Knights of 
Columbus, plans and takes bids about Jan. 
15, 3 story and basement 50 x 120 ft. 
rein.-con. and steel, brick faced, 3rd St 
$150,000. Architect not selected. 


Wyo., Casper—Hotel—W. W. Ahischlager, 
Inc., archts., 65 East Huron St., Chicago 
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AVERAGE ACCEPTED BID PRICES ON FEDERAL AID PROJECTS DURING JULY, 1922 


Following is statement issued by U. 


~cepted bid prices on Federal Aid Projects during July. 
age Ot "Gravel bids are listed by square or cubic yards, 














epending on the specifications of the various states. 


S. Department of Agriculture, Bureau of Public Roads, Washington, D. C., showing aver- 
Prices are given for items and materials furnished in place on the 


Prices of items or 


Pro rials showing state-furnished cement and bitumen, which was was not included in the total cost of the item are marked *. 

RE aa —Surfacing——— [oe ——— ——— —— ——Steel a po Cement 
Bituminous Bituminous Pl. Cement Reinforced Furnished 

Geographic Divisions Gravel Macadam Concrete Conerete Cement Cone Reinforcing Bars Structural By State 

and States Sq.Yd. Rate Sq.Yd. Rate Sq.Yd. Rate Sq.Yd. Rate Sq.¥d. Rate Lb. Rate Lb. Rate Barrels Rate 

Totals for all states. 207,886 $0.50 137.268 $1.64 217,491 $2.40 593,293 $2.09 961,502 $1.74 6,664,127 $0.04) 4,324,931 $0.06 252,416 $2.78 
Noe England 630 1.30 86,730 1.41 “3 310.10 
Se Flampehive sind 
New Hamps a 
Vermont 31 0.10 
Massachusetts 630 1.30 86,730 1.41 
Rhode Island . . 

Connecticut 

Middle Atlantic 27,397 1.36 185,755 1.71 1,393,750 0.03 1,171,800 0.12 155,570 3.09 
~ New York *27,257 1.36 *111,610 1.tt 1,393,750 0.03 1,170,800 0.12 155,570 3.09 
New Jersey 140 1.78 74.145 2.60 1,000 0.04 
pew seer 

per Noth Central... 72,158 0.48 50,538 2.00 41,555 2.34 328,906 1.89 706,608 1.66 1,548,077 0.04 579,310 0.06 30,365 1.60 
“Ohio 50,538 2.00 : 146,984 2.82 55,743 2.30 182,644 0 05 6,860 0.07 
— 2,434 1.10 547,728 1.63 1,197,722 0.04 496,960 0.06 
Michigan 72,158 0.48 41,555 2.34 69,459 1.10 103,137 1.51 31,146 0.05 75,490 0.10 5 1.40 
Wisconsin 110,029 1.18 ‘ 136,565 0.03 30,360 1.60 

West North Central 135,098 0.50 51,683 1.55 52,068 2.64 69,114 2.62 437,166 0.05 342,690 0.06 

Minnesota i : 16,761 2.16 es ; 
Aiueouti. i lu.tes Oe - 950 34,922 1.2& 52,068 2.64 92,334 0.05 154,370 0.07 
North Dakota.. rt ne 51,274 0.05 105,300 0.06 
South Dakota 139,601 0.04 83,020 0.07 
oo i‘ 69,114 2.62 153,957 0.05 

South Atlantic.. 222,170 2.58 45,570 3.02 89,309 0.05 
Delaware. . . ; 

Maryland 
— Ps 
North Sieies. 222,170 2.58 33,570 3.26 85,830 0.05 
South Carolina 12,000 2.34 3,479 0.04 
Goons ea 

pan Gouth Central. 1,972 3.24 1,245,299 0.05 15,096 0.07 
Kentucky......... 15,488 0.04 
Tennessee....... . 369,907 0.05 5,520 0.07 
Alabama. . 1,972 3.24 859,904 0.05 9,576 0.07 
Mississippi... . . ; 

West South Central 8,739 2.65 25 2.52 987,532 0.05 272,400 0.07 59,045 2.62 
Arkansas : 32,700 0.05 97,400 0.07 48,000 2.55 
ae 8.739 265 -25:«-2.52 459,310 0.05 
- 495,522 0.05 175,000 0.07 11,045 2.84 

Mountain Wt 2.50 118,015 2.21 241,163 0.08 43,635 0.06 1,152 3.17 
Montana ; 20,933 0.07 37,300 0.06 se 
Idaho. . 3,205 0.09 
Wyomi 
a... iii 2.50 118,015 2.21 164,215 0.06 6,335 0.04 
New Mexico....... es 
SRI ON ee om cd) viiceat) «. iaje¥ace 
Utah. 52,810 0.13 1,152 3.17 
Nevada....... é 

Pacific... 12,600 1.83 721,800 0.05 1,900,000 0.08 6,284 2.94 
Washington 210,000 0.06 1,900,000 0.08 4 
Oregon 12,600 1.83 495,500 0.05 ai 
Cn ers On tcws / ahean Oteeees Woes «csedon ewan 56 eves 16,300 0.03 6,284 2.94 

Tex., Galveston—Library, etc.—Bd. Re- Calif.. San Francisco—Commercial—tL.. 


Buildings (Continued) 

preparing plans rein.-con., brick and steel 
hotel, here. $750,000. Owner’s name with- 
held. 

Wyo., Cody—Hotel—W. W. Ahlschlager, 
Inc.. archts., 65 East Huron St., Chicago, 
preparing plans rein.-con., brick and steel 
her here. $750,000. Owner’s name with- 
neid, 

Wyo., Sheridan—Hotel—W. W. Ahlschla- 
ger, Inc, archts., 65 East Huron S&t., 
Chicago, preparing plans rein.-con., brick 
and steel hotel, here. $750,000. Owner’s 
name withheld, 

Wyo., Thermopolis—Hotel—W. W. Ahl- 
schlager, Ine., archts., 65 East Huron St., 
Chicago, preparing plans 5 story, rein.- 
con., brick and steel, here. $1,000,000. 
Owner’s name withheld. 

Mont., Billings—Hotel—W. W. Ahlschla- 
ger, Inc, archts. 65 East Huron St. 
Chicago, preparing plans _ rein.-con., brick 
and steel hotel, here. $750,000. Owner's 
name withheld, 

Mo., St. Louis—High School—Bd. Educ., 
%th and Locust Sts., having plans prepared 
by R. M. Milligan, archt. and engr., 506 
Bd. Educ. Bldg., North Side High School, 
3 story and basement, 410 x 410 ft., rein.- 
con. and brick, plain foundation, Natural 
Bridge Ave. from Vandeventer to Prairie 
Aves. $1,500,000, 

Mo., St. Louis—Office—Famous Players 
Motion Picture Comp. c/o N. Frank, Arcade 
Bldg., having preliminary plans prepared 
by Hilfensteller, Hirsh & Watson, archts., 
1003 Chemical Bldg., 12 story, 120 x 130 
ft nine Blvd. and Lucas Ave. $800,000- 

1,060,000, 

Mo., St. Louis—Schools—Bd. Educ., 9th 
and Locust Sts., having preliminary plans 
Prepared by R. M. Milligan, archt. and 
ener.. 506 Bd. Educ. Bldg., 3 story, 95 x 


-- ft. Penrose St. and North Kingshigh- 
ay $250,000, also 3 story, 95 x 221 ft., 
tt. St. and Kingshighway, $250,000- 
>- «9.000, both rein.-con, and brick, plain 


foundations, 


mentary schools. . 


gents University of Texas, Austin, having 
plans prepared by H. M. Green Co., archts., 
North Texas Bldg., Dallas, 3 story and 
basement, 150 x 200 ft., library and class- 
room building rein.-con. and brick, plain 
foundation. $400,000. Power plant for 
which details are not yet available is in- 
cluded in above estimate. 


Okla., Tulsa—Bank and Office—Central 
Natl. Bank, 2nd and Boston Sts., plan 16 
story, 50 x 140 ft., brick, stone and rein.- 
con. $1,000,000. Architect not selected. 


Idaho, Lewiston—Dormitory—State Dept. 
Educ., Boise, approved plans for Dormitory 
on campus of Normal School, here. $150,- 
000. A. C, Price, business mgr. 


Idaho, Moscow—Dormitories—University 
of Idaho Building Assn, having plans pre- 
pared by Whitehouse & Price, archts., Hut- 
ton Bldg., Spokane, Wash., 3 and 4 story, 
59 x 150 ft. and 63 x 150 ft., dormitories 
on University campus, here. $200,000. 


Calif., Crockett — School — Carquinez 
School Dist. having plans prepared by A. 
A. Brown, engr., c/o Matson Navigation 
Co., 120 Market St., San Francisco, 2 story, 
brick and concrete. $235,000. Noted Sept. 


Calif., Fresno—Schools—Plan election to 
vote on $2,000,000 bonds for general high 
school, 2 junior high schools and 6 ele- 
. St George, city 
clk. Architect not selected. 


Calif., Montebello—Schools—Voted $300,- 
000 bonds for new schools. 


Calif., San Francisco—Apartment—M. A. 
Feeley, 1945 Sutter St., had plans prepared 
by E. H.. Denke, archt., 1317 Hyde St., 5 
story and basement, rein.-con., Geary St. 
near, Jones St. $150,000. 


Calif., San Francisco — Church — Fifth 
Church of Christ Science, c/o C. Werner, 
archt., Santa Fe Blidg., having plans pre- 

ared rein.-con., O’Farrell St. and Shannon 

1. $150,000. Noted April 6. 


R. Lurie, Mills Bldg., plans 4 story, rein.- 
con., 7th and Folsom Sts. $250,000. Archi- 
tect not selected. 


Calif., San Francisco—Home—City and 
San Francisco Co. to vote on $2,000,000 
bonds Nov. 21, for buildings at relief 
home. J. Reid, Jr., 1st Natl Bank Bldg., 
city archt. Noted Aug. 31. 

Calif., San Francisco—Hospital—Stan- 
ford University Hospital, Clay and Webster 
Sts., plans to raise $1,060,000 for new fire- 
proof hospital and extensions to medical 
departments, 

Calif., San Francisco—Schools—City and 
San Francisco Co, to vote on $12,000,000 
bonds Nov. 21, for new schools and addi- 
tions to present buildings. J. Reid, Jr., 
ist Natl Bank Bldg., city archt. Noted 


June 8. 
BIDS DESIRED 


Mass., Boston — Church — Oct. 20, by 
Hellenic Assn. of Boston, 46 Winchester 
St., 3 story and basement, 86 x 119 ft., 
Parker and Ruggles Sts. 250,000. H. S. 
Demoorjian, 340 Main St., Worcester, archt. 


N. Y., Buffalo—Dining Room—Oct. 25, 
by State Hospital Comn., Albany, additional 
accommodations for patients at Buffalo 
State Hospital, here. L. Pilcher, Al- 
bany, state archt.; adv. this issue. 

N. Y¥.. New York—-Apartment—A. Cam- 
pagna, 200 West 72nd St., 6 story, 58 x 103 
ft., brick, steel and stone, plain foundation, 
Riverside Dr. and 145t St. $300,000. 
Work will be done by separate contracts. 
Private plans. 

N. Y¥., New York—Apartment Hotel—J. 
Axelrod & Co., 200 West 72nd St., 15 story, 
87 x 102 ft., brick, steel and stone, plain 
foundation, 7ist St. west of Central Park. 
Work will.be done by separate contracts. 
Private plans. 

N. ¥., Patchogue—High School—Nov. 4, 
(change of date) by Bd. Educ., brick, steel 
and stone; ‘plain foundation. $500,000, 
Tooker & Marsh, 101 Park Ave., New York, 
archts. and engrs. Noted Sept. 28. 
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Buildings (Continued) 
Pa., Bridgeton—High School—Bd. Educ. 
taking bids 24 story, 69 x 164 ft. $200,000. 
H. C. Richards, 608 Chestnut St., Phila., 
archt. Former bids rejected. 
Pa., Carrick (Pittsburgh, P. 0.)—School 
—Nov. 4. by Bd. Educ. and Estep & Estep, 


archts., Century Bldg., Pittsburgh, 2 story 
and basement, 150 x 260 ft., brick and 


steel, Parkway Ave. Noted Aug. 10. 

Pa., Phila.—Bank—Lawndale State Bank 
taking bids 1 story and basement, 37 ft 
high, 35 x 66 ft., rein.-con., brick, steel and 
stone, plain foundation, Rising Sun Ave. 
and McGee St. $175,000. J. T. Brugger, 
505 Chestnut St., archt. 

N. C., Morgonton—Hospital—Oct. 24, by 
Building Comm. of State Hospital for In- 
sane, constructing (1) building for women, 
(2) cold storage and ice plant, (3) mechan- 
ical equipment, piping. tracks, sheetwork, 
ete.. for ice making and refrigerating plant, 
Address J. McCampbell, c/o C. C. Hook, 
archt., 207 Trust Bldg., Charlotte. 


0., Cleveland—School—Nov. 6, by Bd. 
Educ., East 6th St. and Rockwell Ave., 3 
story, brick, steel and concrete addition, 


West 10th St. and Tremont Ave. $600,000. 
W. R. MeCornack, East 6th St. and Rock- 
well Ave., archt. 

0., Cleveland — Temple — Tifereth Israel 
Congregation, c/o L. M. Wolf. Hickox 
Bidg., taking bids and opens same about 
Oct. 25, 1 and 3 story. brick, steel and 
concrete, East 195th St. and Ansel Rd. 
$300,000, Former bids rejected. C. R. 
Yreco, Guardian Bldg., archt. Noted 
July 27. 

Ind., Evansville—Hotel—Vandome Hotel 
Co. taking bids 6 story, brick addition, 3rd 
St. $300,000. F. J. Schlotter, 1134 Upper 
4th St., archt. Noted Oct. 12 

Ind., Laporte—High School—Oct. 27, by 
School Bd., 2 story and basement, 165 x 
198 ft., brick. $400,000. Miller, Fullen- 
wider & Dowling, 6 North Michigan Ave., 
Chicago, archts. Noted Oct. 5. 

Mich., Detroit—School—No. 56, by Bd. 
Educ., 2 story and basement, 28 ft. high, 
171 x 191 ft. rein-con., brick and _ steel, 
Palmer Ave. $175,000. Malcomson, Hig- 
ginbotham & Palmer, 405 Moffat Bidg., 
archts, 

Til., 
archt., 


Chicago—Church—J. W. McCarthy, 
139 North Clark St., receiving bids 
1 story, 166 x 168 ft, rein.-con., brick and 
steel, 63rd St. near Fairfield St., for St. 
Rita of Casia Catholic Congregation. $300,- 
000. J. F. Green, 6211 South Washtenaw 
Ave., pastor. 

Il., Chicago—Hotel—Holabird & Roche, 


archts., 104 South Michigan Ave., receiving 
bids 25 story, 173 x 402 ft, rein.-con., 
brick and steel, Michigan Blvd. between 
Mth and 8th Sts. for J. W, and E. J. 


Stevens, c/o Hotel La Salle. $15,000,000. 


Noted March 9. 

la., Dubuque—Convent—Oct. 26, by Sis- 
ters of St. Francis, St. Marys Convent, 69 
Emmett St., 4 story and basement, 56 x 170 


x 288 ft.. rein.-con.. brick, tile and stone. 
$350,000 Damon, O'Meara & Hills, 1123 
Merchants’ Natl Bank Bldg., St. Paul, 


Minn., archts. and engrs. Noted Aug. 24. 

S. D., Rapid City—High School—Nov. 7 
by Bd. Educ., 3 story and basement, 53 x 
138 ft., rein.-con., brick, stone and _ tile 
$175,000. Perkins & McWayne, 322 Paul 
ton Blk., Sioux Falls, archts. 

Mo., St. Louis—Schools—Nov. 8, by Bd. 
Educ., §th and Locust Sts., C. P. Walbridge 
Grade School, 2 story. 95 x 221 ft., Davison 
and Lilian Aves. $300,000, also Edward 
Long Grade School, 2 story, 95 x_ 221 ft. 
Morganford Rd. and Walsh St., $300,000. 
both rein.-con. and brick, plain foundations. 
R. M. Milligan, 506 Bd. Educ. Bldg., archt. 

Tex., Beaumont—Church—Nov. 15, by 
Church Bd. of First Baptist Church, 2 
story and basement, stone and brick. plain 
foundation. $150,000. Barnes & Bargle- 
baugh, Houston, archts. 


Tex., Houston—Temple—Gray & Temple 
lodges, Box 515, taking bids 3 story and 
basement, rein.-con., tile and brick, plain 
foundation, Fannin and Clay Sts. $192,000. 
A. C. Finn, Carter Bldg., archt. 

Ore., Portland—Apartmernt Hotel—Nov. 
18, by Regent Apartment Hotel, c/o C. L. 
Linde, archt., Artisans Bldg., 9 story, 100 
x 100 ft., rein.-con. $350,000. 


BIDS RECEIVED 


Mass., West Newton—(Boston P. 0.)— 
School—City of Newton opened bids Oct. 2, 
5 story and basement, brick, Waltham St.. 
from C. H. Cunningham & Sons Cvw., 23 
Central Ave. Lynn, $161,850, J. Slotnick, 


448 Bway., Chelsea (Boston P. O.), $162,- 
000; C. S Cunningham & Sons Constr. Co., 
80 Boylston St., 


oston, $163,670. 
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N. Y¥., New York — Court House — H. 
Bruckner, pres. Bronx Boro, Tremont and 
3rd Aves., opened bids Oct. 9, brick, steel 
and stone, plain foundation, East 16l1st St. 
between Washington and Brook Aves., 
from L. M. Neckerman, Inc., 103 Park Ave., 
$255,000; Willete Constr. Co., $257,000; 
er nee Co., Ine., 258,092. Noted 
ct. 5. 


Ind., Indianapolis—Hospital and Nurses’ 
Home—Bd. Health, 4-story hospital addi- 
tion, 3 story and basement, 44 x 136 ft. 
with 36 x 40 ft. wing, 4 story nurses’ home, 
40 x 197 ft. with 38 x 48 ft. wing, both 
rein.-con., brick and hollow tile, Margaret 
St.. from Cornell Eng. Co., 2611 Cornell St., 
$320,000; Karstedt Constr. Co., 429 Lemcke 
Bldg., $320,000; L. Colvin, 16th and Meri- 
dian Sts., $332,320. Noted Oct. 5. 

Mich., Detroit—School—Bd. Educ., 1354 
Bway. Ave., opened bids 2 story and base- 
ment, 120 x 130 ft. and 67 x 180 ft. rein.- 
con., brick and steel, plain foundation, Clin- 


ton and Chene Sts., from F. H. Goddard, 
2130 Franklin St., $726,192; F. N. Cooper, 


6370 Gratiot Ave., $729,885; Corrick Bros., 
507 Owen Bldg., $746,848. Noted Oct. 5. 
Ia., Des Moines — Schools — Bd. Educ. 
opened bids Sept. 29, general contract (1) 
Adams School, 2 story and basement, 36 x 
85 ft., East 29th and Douglas Sts. (2) Mon- 
roe School, 2 story and basement, 35 x 90 
ft., 30th and Hickman Sts., both brick and 
concrete, from Benson Constr. Co., 422 Val- 
ley Natl. Bank Bldg., (1) $44,000 (2) $42,- 
000; Sugarman Constr. Co., 8th and Tuttle 
Sts., (1) $44,350; J. E. Tusant & Son, 330 
Southwest 3rd St., (1) $44,612; P. H. Zoh- 
bon, Des Moines (street address not avail- 
able) (2) $36,821; Western Constr. Co., 
716 Park St., (2) $43,200. Noted Oct. 12. 
Calif., Oakland—High School—Bd. Educ., 
Theodore Roosevelt High School, general 
contract from R. W. Littlefield, 357 12th 
St., $365,300, W. G. Thornally, 351 12th 
St., $368,544, M. C. Vaughan, 351 12th 
St., $378,925; brick and terra cotta, from 
H. Beckwith, 323 Newton Ave., $57,340, 
White & Floor, 180 Jessie St., San Fran- 
cisco, $58,640, Mealey & Collins, 180 Jessie 
St., San Francisco, $59,600. Noted Sept. 28. 


Calif.. Sacramento—Library, etc.—State 
Dept. Pub. Wks., constructing library, 
court and office buildings, carpentry and 
mill work from Reilly & Nemetz, 180 
Jessie St., San Francisco, $166,200; electric 
work from Butte Electric & Mfg. Co., 534 
Folsom St., San Francisco, $25,750; orna- 
mental iron and miscellaneous iron and 
bronze work, from Monarch Iron Wks., 
262 7th St., San Francisco, $94,685; metal 
furring, lath and plaster and _ imitation 
stone, from P. Bradley, 180 Jessie St., San 
Francisco, $169,800; sheet metal and sky- 
lights from Forderer Cornice Wks., 269 
Potrero Ave., San Francisco, $32,740; 
complete mechanical equipment, from La- 
tourette-Fical Co., 907 Front St., $90,000, 
Scott-Lyman & Stack, 421 J St., $139,612, 
Goold & Johns, 436 East Maple St., Stock- 
ton, $161,000; aes. and drainage sys- 
tems, from Latourette-Fical Co., 907 Front 
St.. $32,327, Hateley & MHateley, Mitau 
Bldg., $41,585, Luppin, Hawley & Thing, 
906 7th St., $43,970; interior stone work, 
from Bruner Marble & Tile Co., Marsh- 
Strong Bldg., Los Angeles, $34,100; marble, 
mosiac and terrazzo, from American Marble 
& Mosiac Co., 25 Columbia Sq., San Fran- 
cisco, $222,400. Noted Sept. 7. 


CONTRACTS AWARDED 


Mass., Worcester—High School—School 
Bd., 3 story, 181 x 268 ft. brick, concrete 
and steel, plain foundation, Arthur, Grafton 
and Dorchester Sts., to L. Rocheford & Son. 
a rent St. Archts. est. $700,000. Noted 

ug ‘ 


Conn., West Hartford (Hartford P. 0.)— 
High School—B. I. Miller, town megr., 2 
story and basement, 200 x 210 ft., rein.- 
con., steel and brick, plain foundation, 
South Main St., to Johnson-Wester Co., 167 
Washington St., Hartford, $429,162. Archts. 
est. $450,000. Noted Oct. 12. 


N. Y., Glens Falls—School—Bd. Educ. 
brick, steel and stone, plain foundation, to 
Cc. P. Boland & Co., 30 4th St., Troy. Archts. 
est. $250,000. Noted Sept. 14. 


N. Y.. New York—Apartment-—Green- 
wich Village Building Corn. c/o J. M. Fel- 
son, archt. and engr., 1133 Bway., 9 story, 
80 x 102 ft., brick, steel and stone, plain 
foundation, 15-19 West llth St., by day 
labor. $500,000. 

N. Y¥., New York — Synagogue — S. B. 
Eisendrath, archt. and engr., 18 East 41st 
St., 4 story, brick, steel and stone plain 
foundation, 28 West 68th St., to G. Richard 
Davis & Co., Inc., 30 East 42nd St., for 
Congregation of Free Synagogue, c/o archi- 
tect. Archts, est. $200,000. Noted Aug. 10. 


N. Y¥., Port Jervis — High School — Bd. 
Educ., brick, steel and stone, plain founda- 
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tion, to Moody Constr. Co., 90 
New York. Archts. est. $400,( 
Aug. 31. 


N. J., Atlantic City—Hotel—W \; 
ton, archt., 1524 Chestnut St. ; 
story and basement, 693 x 41 
con., brick and steel, caisson { 
Kentucky Ave., here, to N. W. k 
South New York St., for S. k, 
New Clarion Hotel Archts. 
Noted Aug. 10. 


Pa., Braddock — Church — St 


Vest 
Noted 


St. 





: eter 
Pauls Catholic, Congregation, 1 an: 2 re 
brick, steel and stone, to Kemena Lumb. 
Co., Ambridge. $150,000. 
Pa., Johnstown — High Schoo! 


- Schoo 
Dist., 601 Swank Bldg., 3 story and b. 

ment, concrete and brick, 8th Wari, to G; 
patrick-Dawson Co., Maple Park and Ja 
coby Sts., $348,000. Noted Sept. 2s, : 

Pa., Lykens—Lodge—C. P. Berger, arch; 
1422 South Penn Sq., Phila... 3 story ap, 
basement, 49 x 140 ft. brick, steel ang 
stone, plain foundation, to Shamokin Lum 
ber Co., Shamokin, for bL.0.0.M, 1176 
Archts. est. $150,000. Noted Aug. 24 

Pa., Phila.—Apartment—Walace & War. 
ner, 1012 Walnut St., 4 story and basement 
64 x 109 ft. rein.-con., brick and stee] 
plain foundation, Overbrook Ave., to Merior 
Constr. Co., 2313 Walnut St. Archts, est 
$350,000. 

Pa., Phila. — Bank — Northern Centra! 
Trust Co., Broad St. and Erie Ave., 1 stor) 
and basement, 51 x 106 ft., cut stone and 
granite, plain foundation, Broad St. and 
Erie Ave., to H. E. Baton, 1713 Sanson 
St. Archts. est. $150,000. 


Pa., Phila.—Sales, etc—Nash Motor (Co 
901 North Broad St., 5 story and basement, 
75 x 160 ft., sales building and servic 
station, cut stone, plain foundation, Broa: 
and Thompson Sts., to Turner Constr. Co 
1713 Sanson St. Archts. est. $300,000. 


Pa., Pittsburgh—Theatre and Office— 
Steel City Amusement Co., 801 Wylie Ave, 
general contract, 3 story and basement, 6) 
x 170 ft., brick, Center and Montrose Aves,, 
to Tri State Constr. Co., 810 East McLa- 


Dase 


more Ave., Memphis, Tenn. Archts. est 
$150,000. Noted April 6. 
Pa,, Sharon—High School—Bd. Edu 


general contract for high school to « 
Shutrump & Sons Co., 407 Home Savings 
& Loan Blidg., Youngstown, Ohio. $407,000. 


Pa., WVandergrift — High School — Bi. 
Educ. 2 story and basement, addition, 
Franklin Ave., general contract to Nail 


Concrete Fireproofing Co., Citizens’ Bldg. 
Cleveland, O., $114,600. Archts. est. $155,- 
000. Noted Sept. 21. 

D. C., Wash.—Apartment-Hotel—F, H 
Smith Co., 815 15th St., is interested in 
syndicate (comprising several financial con- 
cerns) which has awarded contract for 


apartment-hotel, “Roosevelt,” to Boyle- 
Robertson Constr. Co. Evans Bidg.. 
$300,000. 

D. 


C., Wash.—Office—C. Gilbert, archt., 
244 Madison Ave., New York City, general 
contract stone, brick and steel office build- 
ing, here, to J. Stewart, 30 Church St., New 
York City, for U. S. Chamber of Commerce 
c/o L. A. Skinner, secy., Mills Bldg. Archts. 
est. $1,500,000. Noted Sept. 14. 

W. Va., Bluefield—Hospital—St. Lukes 
Hospital, Bland St., 5 story and basement 
45 x 130 ft., rein.-con., stone, brick and 
steel, to C. W. Hancock & Sons, Lynchburg 
Va., and Bluefield. Archts. est. $150,000. 
Noted Aug. 17. 


Ga., Atlanta—Hotel—Dinkler Hotel Co. 
12 story and basement rein.-con. additio! 


to Ansley Hotel on Forsyth St., to H. J 
Carr & Co., Chandler Bldg., $270,000. Noted 


Aug. 24. 


0., Canton—Bank and Office—First Nat! 
Bank, Market Ave. and Tuscarawas St. 
S.W., 14 story, 85 x 87 ft., brick, steel and 
concrete, to Walbridge-Aldinger Co., Penob- 
scot Bldg., Detroit, Mich. Archts. est 
$1,000,000. Noted Aug. 17. 


0., Cleveland—Commercial—Upper Eucli'! 
Co, c/o W. A. Greenlund, Williamson Bldg 
2 story and basement, 60 x 150 ft., brick 
steel, stucco and marbie, 9999 Euclid Ave. 
to Craig-Curtiss Co., 4614 Prospect Avé 
Archts. est. $175,000. Noted Sept. 28. 

0., Cleveland—Hotel—Hotel St. Regis 
Co., c/o G. Hale, 621 Hanna Bidg.. will 
alter 6 story, 8205 Euclid Ave., by day 
labor. $200,000. H. T. Jeffrey, 621 Hanna 
Bldg., archt. 

0., Cleveland—Store and Office—J. Babin 
8272 Superior Ave., 2 story and basement. 
60 x 234 ft., brick and steel, 9701 Fuclid 
Ave., to Piscopi Constr. Co., Murray Hi! 
Rd. Archts. est. $200,000, 

Mich., Detroit—Apartment—P. Gordon. 
1037 Detroit Savings Bank Bldg. 3 story 
and basement, 36 ft. high, 75 x 100 ft., con- 
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crete, brick and steel, 
Medbury Ave., to W. S. 
mond Bldg., $160,000. 

Mich., Mt. Pleasant—Dormitory—T. E. 
johnson, secy. State Bd. Educ., Lansing, 
» story and basement, concrete, brick and 
steel, plain foundation, to Prost, Forde & 
Westall, Penobscot Bldg., Detroit, $179,000. 
Noted Sept. 28. 

l., Chicago — Hall, Store and Office — 
Maccabees Council of Austin,. c/o C. A. 
Eckstrom, archt., 5 North La Salle St., 2 
story, 120 x 128 ft., rein.-con., brick and 
steel, Chica o Ave. and Woller St., to F. O. 
Johnson, 4856 Christiana Ave. Archts. est. 
$2 00,000. 

Ill, Chieago—Hotel—E, L. Ohrman c/o 
J. E. O. Pridmore, archt., 38 South Dear- 


lain, foundation, 
ocock, 815 Ham- 


born St., first unit 10 story, 160 x 348 ft. 
rein.-con., brick and steel, Bway. and 
Sheridan Rd., to Caldwell & Son Co., 508 


State Savings and Trust Bldg., Indian- 
apolis, Ind. Second unit, will be 100 x 348, 
third unit 83 x 348. Archts, est. $5,000,000, 


lll., Chicago—Store, Office and Apart- 
ment—Levy & Kline, archts., 111 West 
Washington St., 2 story, 82 x 227 ft., rein.- 
con., brick and ‘steel, State St. and Bellevue 
Ave., to Kadeshewitz & Buckel, 1305 Inde- 
pendence Blvd. Archts. est. $500,000. 


Ill, Evanston — Museum and Library— 
Garret Biblical Institute, 2 story and base- 
ment, rein.-con., brick and_ steel, to A. 
Brundage, 110 South Dearborn St., Chi- 
cago, Archts. est. $600,000. Noted Aug. 
18, 1921. 

Wis., Milwaukee—Lodge and Club—Owl 

Realty Co., c/o T. C. Massett, 67 Keefe 
Ave., 2 story and basement, brick and con- 
crete, plain foundation, Port Washington 
Rad., to H. Schmitt & Son, 430 Farwell Ave. 
Archts. est. $150,000. 

Ia., Blioomfield—School—Bd. Educ., gen- 
contract, 2 story and basement, rein.-con., 
brick, tile and stone, to Garmer-Stiles Co., 
519 14th St., Des Moines, $130,000. Noted 
Sept. 21. 

Ia., Cedar Rapids—Junior High School— 
Bd. Edue., general contract 3 story and 
basement, 160 x 200 ft., rein.-con., brick, 
tile and stone, 20th St. and Ave. B, East, to 
T. Stark & Co., 118 South 11th St., $307,577. 
Noted Sept. 14. 

Ia., Des sieinen—-Apestment—C. H. Eddy, 
26th and Clark Sts, story and basement, 
65 x 118 ft. rein.-con., brick and Stone, 
Park Blvd. and Lakeview Ave., to W. F. 
Kucharo & Co., 622 Hubbell Bldg., $230,000. 


Ia.. Waterloo — Apartment — Walnut 
Realty Co., 302 Walnut St., general con- 
tract 4 story and basement, 100 x 230 x 315 
ft.. brick, steel, stone and tile, Walnut, 
Pine and Iowa Sts., to H. Evers, 656 Build- 
ers Exch. Bldg., Minneapolis, Minn., about 
228,000. Noted Oct. 56. 


Minn., Duluth—Hotel—Andray Hotel Co., 
c/o Quigley & Doran, Andray Hotel, Hib- 
bing, 12 story, 100 x 140 ft., rein.-con., 
brick, stone and terra cotta, Ist St. and 
4th Ave. W., here, to Jacobson Bros., 619 
Columbia Bldg., $1,500,000. 


Minn,, St. Paul — High School — Dept. 
Educ., City Hall, quaeral contract 3 story 
and basement, 150 x 250 ft., with 1 story, 
48 x 90 ft. wing, rein.-con., brick, tile and 
stone, to Gauger-Korsmo Constr. Co., 301 
Endicott Bldg., $282,981. Noted Oct. 12. 


Neb., a tien cee — Patten Hotel, 
c/o W. at te ih 2 5 story, 75 x 142 ft. 
6th and Court Sts., to J. Black Masonry & 
Contg. Co., World Theatre Bldg., Omaha. 
Archts, est. $300,000. 


Mo., St. Louls—High School—Bd. Educ., 
9th and Locust Sts., general contract Theo- 
dore Roosevelt High School, 3 story and 
basement, 410 x 410 ft., rein.-con. and brick, 
plain foundation, Hartford St. between 
Louisiana and Compton Aves., to E. C. Ger- 
hard Bldg. Co., Post- Dispatch Bidg., $1,- 
148,000; blast fan heating and ventilating 
system, tunnel distribution, 3 air fans, heat- 
ing and ventilating pumps, etc., to Sode- 
mann Heat & Power Co., 2306 Morgan St., 
$117,847; electric wiring conduits, silent 
calls, to: WW, € oo Electric Co., 1532 
Olive St., $57,000 

Mo., St. Leuls—Hospital—Libert Hos- 
pital Assn., Pendleton and Delmag Aves., 
Story, 40 *x 200 ft., brick and concrete, 
Washington and Tay lor Aves., to H. O. 
Hirsch . Wainwright Bldg. Archts. est. 
290,00 


_ Utah, Sale Lake City—Bank and Office— 

Continental Bank, 21 East 2nd St., and 

Natl Bank of Republic, — St.. 20 "story, 

Main and 2nd St., J. Walker Co., 

Monadnock Bldg. 4 oy Francisco, Calif. 
250,000. Noted June 2 


Calif., San Francisco — aah aie — D. 
McKillop, 540 Cole St., will build 5 story 
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WATER SUPPLY PROJECT—TULSA, OKLA 
Bids were opened Sept. 25, by city, for constructing major portion of Spavinaw 


Water Supply Project, 
Standard Paving Co.., 

tors, Inc., Omaha, Neb. ; 
conduit, (A) Engineer's Estimate, 
Bros., Dallas; (D) Walbridge-Aldinger Co., 
contract) ; 
Bros., Tulsa; (C) Standard Paving Co., 
Contr. No. 7, Mohawk Reservoir, 
Tulsa, (awarded contract) ; 
Contr. No, 11, 
Contg. Co., Tulsa; 
unit bids were as follows: 


Contr. No. 3, Spavinaw 
321 North Boston St., 
(D) O'Rourke Eng. Co., 


Tulsa ; 
Constr. 
2356 Penobscot Bidg., 
Contr. No. 5, tunnel and approaches, (A) Engineer's Estimate ; 
(awarded contract) ; 
(A) Engineer's Estimate ; 
(C) Allen & Harrison, Okmulgee ; 
high pressure reservoir, (A) Engineer's Estimate; 
(awarded contract on gunite floor); (C) Standard Paving Co. The 


(B) Byrne Bros. 


Dam, (A) 
(awarded contract); (C) 
Contr. No. 4, 


Engineer's Estimate; (B) 
Allied Contrac- 
60 in. concrete 
Co., Chicago; (C) Smith 
Detroit, (awarded 
(B) Williams 
(D) Byrne Bros., Chicago ; 
(B) R. M. Davies & Son, 
(D) L. O. Hales, Topeka ; 
(B) Trailor-Dewey 











Contract No, 3 A B Cc dD 
16,400 cu.yd. earth excavation. ...... $0.50 $0.50 $0.25 $0.50 
4,800 cu. yd. earth excavation in core wall trench. . 1.00 .75 .25 50 
= 300 cu.yd. shale excavation ‘ 1.00 1.20 1.00 1.50 
1,600 cu.yd. rock excavation above elevation 631 3.00 3.00 1.50 2.00 
2 500 cu.yd. rock excavation below elevation 631 6.00 5.00 3.50 4.00 
1,750 cu.yd. rock excavation in cut-off and core wall trench 6.00 7.50 4.50 4.00 
182,000 cu.yd. embankment earth section of dam 40 0 .30 40 
2,200 squares grassing. . Taagtiek xe hes 2.20 1.00 1.00 1.30 
1 yeee ead, stone paving........ 1.50 2.50 1.50 1.00 
2,500 cu.yd. broken stone or orm backing 1.75 1.75 1.50 1.00 
100 lin.ft. — holes in rock or masonry . .. 2.00 1.00 1.00 5.00 
57,400 cu.yd - eyetopen, opean concrete. 7.00 6.50 7.50 6.% 
13,660 cu.yd. ‘C”’ concrete. . 9.00 9.50 9.00 11.00 
8,100 cu.yd. class ““D" concrete. . 10.50 10.00 10.25 9.50 
he couse. = See ; 16.00 12.00 11.20 17.00 
100 cu.yd. grout ‘ , 30.00 30.00 30.00 20.00 
4,000 Ib. reinforcing steel. 06 .05 .07 05 
24 tons B. & 8. cast iron pipe and specials 120.00 90.00 120.00 100.00 
42 tons flanged pipe and specials 150.00 125.00 150.00 90.00 
1,000 Ib. cast iron soil pipe and specials 15 .07 oa 07 
Sluice gates (ump sum)... .. 4,200.00 4,150.00 4,200.00 3,000.00 
Gate House and concrete balustrade, superstructure above 
elevation 692 (lump sum). 16,590.00 16,750.00 17,400.00 18,000.00 
Stop planks (lump sum). 550.00 500. 00 550.00 2,000.00 
Screens and racks (lump sum) 2,450.00 2,500.00 2,450.00 2,400.00 
Crane (lump sum)..... . 1,300.00 1,500.00 1,500.00 3,500.00 
Iron castings (lump sum) 2,400.00 2,400.00 2,400.00 ,000. 00 
48-in. Venturi meter (lump sum). 5,000.00 5,000.00 ,000.00 2,000 00 
400 lb. copper for e aoe joints....... .60 45 .50 60 
Drainage for berm ( ome) eee ae ka 500.00 500.00 500.00 2,000 00 
2,800 sq.ft. ae nis .20 ae .20 25 
Extended totals.......... $825,365 $787,610 $807,722 $820,334 
Contract No. 4 A B* Cc* D* 
100 acres clearingright-of-way. . $50.00 $25.00 $50.00 $25.00 
184,000 cu.yd. earth excavation 33} .16 4 
. 490.cu. ase. shale excavation. ... 1.50 3.00 .65 1.00 
15,000 yd. loose rock excavation .50 1.25 .65 1.00 
26, 000 cu, ca. solid rock excavation. . 3.50 4.00 2.00 3.50 
100,000 cu.yd. backfill. . ote .10 .20 20 
147,600 lin.ft. 60-in. pre-cast reinforced concrete pipe laid in 
trench etait 13.11 9.51 11.60 12.55 
30 cu.yd. concrete in beams for pipe support 30.00 15.00 40.00 40.00 
50 cu.yd. concrete in piers and culverts. ...... 40.00 15.00 40.00 40.00 
200 cu.yd. extra concrete... ....... 20.00 15.00 40.00 20.00 
70 ton cast iron bends or specials. . .. 100.00 200.00 180.00 140.00 
25,000 cu.yd. drainage ditches. . . . ; 30 .20 50 .30 
Spavinaw Creek Crossing exclusive of pi » ump sum).. 4,000.00 4,000.00 22,000.00 10,000.00 
Grand River Crossing exclusive of pipe (lump sum). 0,000.00 55,000.00 64,000.00 45,000.00 
Wolfe Creek Crossing exclusive of pipe (lump sum) bid 3,000.00 2,500.00 2,500.00 10,000.00 
Pryor Creek Crossing exclusive of pipe (lump sum)....... 15,000.00 3,000.00 5,000.00 10,000 00 
To oS. as 6nd 0 snnsadss $2,200,858 $1,660,266 $2,010,580 $2,136,980 
Contract No. 5 A B Cc D 
6,950 lin.ft. excavation for tunnel 84-in. diameter $17.90 $16.70 $18.50 $24.70 
$osere- ft. lining tunnel with 6-in. concrete —. 15.00 14.87 14.75 10.00 
55,000 cu.yd. earth excavation in approach cuts.............. .30 .27} 30 53 
2,700 cu cuys. shale excavationin approach cuts. .............. 1.50 1.50 75 3.00 
100 cu loose rock excavation in approach cuts. .. 1.50 1.50 1.25 3.00 
5,000 cu.yd. solid rock excavation in approach cuts. . . 3.50 3.00 ' 3.00 4.00 
1,400 cu.yd. concrete in 84-in. monolithic conduit in solid rock... 28.00 26.70 25.00 17.00 
8.100 cu, yd. backfill on 84-in. conduit...... .20 15 .20 .10 
90 cu.yd. concrete in place in overflow wier and “Y" con- 
SIS os biseed a Fa¥ene cécceneneest ‘ 32.00 30.00 30.00 25.00 
eS Ad olay cei ea aodgrhealameeh $305,150 $295,031 $304,057 $304,675 
Contract No. 7 A B Cc D 
DLE DELLE ALCCET OT ECCT TT TT $50.00 $50.00 $50.00 $25.00 
SO mares QrUbbING. ...00.0 2. ese ecresseeressccssersaecscess 70.00 150.00 70.00 60.00 
15,000 cu.yd. om aves where excavation is not required. ...... 80 .50 .60 .40 
8, 800 cu a, excavation for diversion canal......... 30 .27 35 35 
350 cu.yd. eartn excavation for core wal's and pipe lines. . 1.00 75 1.00 .60 
450 cu.yd. shale excavation for core walls and pipe lines. . 2.00 1.25 2.00 .90 
560 cu.yd. concretein core walls and gate chambers 18.00 18.00 15.00 18.00 
Laying cast iron pipe and installing valves furnished me the 
Ri 5 63 ve dos chav sted sa ye wews os 4,000.00 4,500.00 4,500.00 1,600.00 
300 000 cu. embankment for reservoir. ..... .40 244 .32 36 
2,500 cu.yd. earth embankment for diversion levee.......... .40 .27 35 30 
SETS BS St CRORE EEE EERE ETT $155,070 $105,956 $127,205 $132,925 
Contract No, 1! A B Cc 
3,900 cu.yd. earth excavation for reservoir........ 2... 0.6.60 ee ee eee eee $0.50 £0.45 $0.55 
70 cu. — I ck nerd ds kadnee nga tune temas 1.00 45 75 
28,2 . sandstone excavation for reservoir... ..... 1.50 1.70 1.25 
650 wy ssindstone excavation in trenches, gate house and column 
footings. . divas ; 2.00 1.70 1.50 
1 ,450 squares grassing ‘and placing loam. . cab b a a eve 4.00 1.76 3.50 
2:700 cu. . concrete class “A”... ..... 18.00 15.00 18.00 
350 cu. auuacean a, St Mints a CORK «on dane abe Os aut 20.00 15.00 25.00 
1, 350 cu.yd. IE nn ga wcdeg ca poet aus sas 16.00 14.96 17.50 
64, 700 oat. gene, 3-in. thick......... 1a sbsehaternthh aceite Bante te een 334 35 45 
4st, 600 Ib forcing steel............ : 044 .04 
ving pi geting valves, floor stands, etc. (ump sum).. 1,900.00 3,360.00 1,850.00 
100 in.ft. tile .20 .30 18 
Gate House, oaperheanans (ump MM: Dee Sous cn cee ee RR asa 4,000.00 3,200.00 4,000.00 
Extended totals (concrete floor)...........0....... ae we eee aA OKs $150,592 $148,105 $149,185 
PT EOI ncncasedciseficecseeevcevseiesened caer 150,592 150,554 154,675 
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Buildings (Continued) 


and basement, 45 x 100 ft. concrete, Geary 
St. near Hyde St., by day labor. $150,000. 
Private plans. 

Calif.. San Francisco — Apartment — 
Sacramento-Powell Co., c/o Macdonald & 
“ouchot, archts., 234 Pine St., 9 story and 
basement. rein.-con., Powell and Sacra- 
mento Sts, to Macdonald & Kahn, 130 
Montgomery St. $500,000, 


Calif., San Francisco—Church—Fourth 
Church of Christ Scientist, 1 story, rein.- 
con., Funston Ave. near Clement St., gen- 
eral contract to C. Coburn, 180 Jessie St.; 
concrete work to Mission Concrete Co., Call 
Bldg. Noted Aug. 24. 


Calif., San = Franciso—Hotel—Whitcomb 
Estate, Whitcomb Hotel, 7 story and base- 


ment, rein.-con., addition, (102 bedrooms 
and 114 bathrooms) Market St. near 8th 
St.. to Macdonald & Kahn, 130 Montgom- 
ery St., $275,000, 

Calif.. San Francisco—Oftice, etc.—Mac- 


Donald & Kahn, 130 Montgomery St., will 
build 3 story, 182 x 275 and 50 x 218 
ft., concrete office, studio and workshop, 
on block bounded by Pierce, Steiner, Turk 
and Eddy Sts., by day labor. $200,000. 
Foster & Kleiser Co., 287 Valencia St., 
lessee. Weeks & Day, 921 California In- 
surance Bldg., archts. 

Calif., San Franciseo—Store and Apart- 
ment—G. PD. Smith, 735 Taylor St., 10 
story, rein.-con., Sutter St. near Taylor St., 
to Clinton Constr. Co., Townsend St., $500,- 
000. Noted July 12. 

Que., Montreal—City Hall—Steel work for 
new city hall, Notre Dame St., to Domin- 
ion Bridge Co., Lachine, $124,450. Noted 
Oct. 12. 

Ont., London—Art—J. M. Moore, archt., 
489 Richmond St., 3 story, 100 x 300 ft. 
stone, also 2 story, 60 x 100 ft. central 
heating plant, Western University, to P. 
H. Secord & Sons, 133 Nelson St., Brant- 
ford. $308,000 and $50,000, respectively, 
cement smoke stack to Weber Chimney Co., 
332 South Michigan Ave., Chicago, Il. 
Noted Aug. 10. 


Federal Government Work 
PROPOSED WORK 


R. I., Providence—Repairing Jetty—U. S. 
Engineer rejected bids repairing east jetty 
at entrance to Nantucket Harbor, Mass. 
Noted Sept. 28. 

N. Y., Tupper Lake—Hospital—Spec. 4710 
—Bureau Yards & Docks, Navy Dept. 
Wash., D. C., for administration and sub- 
sistence buildings, infirmary, 5 ward build- 
ings and power house at U. S. Veterans’ 
Hospital, here, (1) work complete from G. 
Dekimpe. 141 Summit Ave., West Hoboken, 
N. J.. (1) $1,425,000 (360 days) (2a) 
deduct $1,500 (2c) add $3,800 (2d) add 
$6,650 (2e) deduct $500 (2f) add $5,000 
(2g) add $32,550 (2h) add $10,000 (3) $80; 
power house tunnels to be completed within 
200 days; Northeastern Constr. Co., 101 
Park Ave., New York (1) $1,478,000 (360 
days) (2a) add $1,600 (2b) add $347 (2c) 
add $4,507 (2d) add $4,700 (2e) deduct 
$1,346 (2f) add $24,418 (2g) add $15,000 
(2h) $4,700 (3) $2 per car; William Suther- 
land Building Co., 408 Compton Bldg., St. 
Louis, Mo., (1) $1,575,000 (360 days) (2a) 
deduct $1,900 (2b) add $2,200 (2c) add 
$5.680 (2d) add $6,000 (2e) deduct $400 
(2f) deduct $10,000 (2g) deduct $12,500 
(2h) add $5,000 (3) $50 per car. All bids 
rejected, Will readvertise. Noted Sept. 21. 

H. T., Pearl Harbor—Refrigerating and 
Ice-Making Plant—Spec. 4735 — Bureau 
Yards & Docks, Navy Dept., Wash., D.C., 
soon receives bids refrigerating and _ ice- 
making plant, at Naval Operating Base, 
here. Noted Oct. 12. 

BIDS DESIRED 

N. Y., Tupper Rate—-aniounent—-Seee. 
4721—Nov. 15, by Bureau Yards & Docks, 
Navy Dept., Wash., D. C., col and ash 
handling equipment at U. S. Veterans 
Hospital, here. 

N. Y., Tupper Lake—Equipment, etc.— 
Spec. 4720—Nov. 15, by Bureau Yards & 
Docks, Navy Dept., Wash., D. C., refriger- 
ating equipment, etc., at U. S. Veterans 
Hospital, here. R. E. Bakenhus, acting 
chief of Bureau; adv. this issue. 

N. ¥., Tupper Lake—Mechanical Equip- 


ment, ete.—Spec. 4719—Nov. 15 by Bu- 
reau Yards & Docks, Navy Dept., Wash 


D. C., mechanical equipment, etc.. for U. 8S. 
Veterans Hospital, here. R. E. Bakenhus, 
acting chief of Bureau; adv. this issue. 

N. Y¥., Tupper Lake—Radial Brick Stack 
—Spec. 4722—Nov. 15 by Bureau Yards & 
Docks, Navy Dept., Wash., D. C., for radial 
brick stack, at U. S. Veterans Hospital, 
here. R. E. Bakenhus, acting chief of 
Bureau ; adv. this issue. 

N. Y¥.. Tupper Lake—Water Tank—Spec. 
4724—Nov. 15 by Bureau Yards & Docks. 


Navy Dept., Wash., D. C., for steel tank, 
tower, etc., U. S. Veterans Hospital, here. 
R. E. Bakenhus, acting chief of Bureau; 
adv. this issue. 

Md,, Annapolis—Deferrization Plant, etc. 
—Spec. 4682—Nov. 1 by Bureau Yards & 
Docks, Navy Dept., Wash., D. C., deferriza- 
tion plant and high power radio station, 





here. Noted July 6 
Va., Yorktown — Standpipe, etc. — Spec. 
4609—Nov. 1, by Bureau Yards & Docks, 


Navy Dept., Wash., D. C., standpipe and 
piping, here. 


N. C., Cape Hatteras (Hatteras P. 0.)— 
Extension, etc.—Spec. 4706—Oct. 25 by Bu- 
reau Yards & Docks, Navy Dept., Wash., 
D. C., for extension to barracks and paint- 
ing, here. Noted Sept. 28. 

N. D., Fargo—Extension, ete.—Nov. 6, 
by Treas. Dept., Wash., D. C., extension to 
workroom and mailing vestibule, etc., U. S. 
Post Office, here. A. Wetmore, acting 
superv. archt. 

Idaho, Boise—Pumping Units—Dec. 6 by 
U. S. Recl. Service, Denver, Colo., for 2 
direct pumping units for Black Canyon 


pumping plant, here. M. Bien, acting dir.; 
adv. this issue. 


Nevada—Road—Oct. 31 by C. H. Sweet- 
ser, dist. engr., U. S. Bureau Pub. Rds., 
881 Mills Bldg., San Franciso., Calif., grad- 
ing and building structures on Currant 
Creek Rd. in Nevada Natl. Forest, here, 
44.5 acres clearing and grubbing, 3,000 cu. 
yd. rock and 45,000 cu.yd. earth excav., 
260 cu. yd. Class B concrete, ete. Former 
bids rejected. Noted Sept. 21. 


Calif., Chollas Heights—Gas Tank, etc.— 
Spec. 4714—Nov. 8 by Bureau Yards & 
Docks, Navy Dept., Wash., D. C., for gas 
tank and pumps, here. 

Calif., San_ Jose—Extension, etc.—Nov. 
7, by Treas. Dept., Wash., D. C., extension 
to building and driveway at U. §. Post Of- 


fice, here. J. A. Wetmore, acting s y 
archt.; adv. this issue. saa a 
BIDS RECEIVED 

N. Y., Chelsea—Treas. Dept., Wash., D. 
C., construction, of infirmary group for 
VU. Veterans Hospital, here, (1) work 
complete, from Northeastern Constr. Co., 
101 Park Ave., New York, (1) $415,697 
(2) $220,697 (3) $419,274: M. Serreto, 3 
Tremont Row, Boston, Mass.. (1) $423,000 
(2) $231,000 (3) $429,000; Rosenthal Eng. 
& Contg. Co., 228 Jackson St., Brooklyn, 
(1) $439,997 (2) $219,495 (3) $386,370: 
mechanical equipment for above, from 8. 
W. Rittenhouse, 1327 Taylor St., N. W.. 

$124,333 (2) $157,498 


Wash., D.C., (1) 
(3) $70,228; W. G. Cornell Co., 19 Patter- 
Wash., D. C., (1) $137,300 (2) 


son St., 
S. Faith & Co., 2427 








$169.700 (3) $68,557: 


Pennsylvania _ Ave., Phila., Pa., (1) $142,- 
000 (2) $179,000 (3) $73,600. Noted 
Sept. 28. 


W. Va., Charlestown—Post Office—Treas. 
Dept., Wash., D. C., construction incl. me- 
chanical equipment of U. S. Post Office, 
here, from E. G. Heflin, 23 Law Bldg., 
Fredericksburg, Va., $59,381; Pearce Bros., 
220 West 42nd St., New York City, $62,220: 
Deitrick & Devault, Canton, O. (street 
—s not available) $65,720. Noted 
sept. . 


Idaho—Bridge—District Engineer, U. S. 
Bureau Pub. Rds., Missoula, Mont., 2 
timber pile trestle bridges on Wolf Lodge 
Bay, Beauty Bay and Lake Coeur d’ Alene, 
Kootenai o., here, one 1,615 x 18 ft. 
with 133 wye connections and other 57 x 
18 ft. from A. B. Lafferty Tug Line, 
Coeur @’ Alene, $22,863; H. H. Boomer, 
515 Zeigler Bldg., Spokane, Wash., $25,434 ; 
Siems & Carlson, 412 Realty Bldg., 
Spokane, Wash., $26,112. 


Idaho—Roads—District Engineer, U. S. 
Bureau Pub. Rds., Missoula, Mont., im- 
proving 7.36 mi. Kootenai-Cabinet, Hope- 
Pack River, Sect. N.F.R., Bonner Co., 42,000 


cu.yd. earth and_ 137,000 cu.yd. rock 
excav., 29.5 acres clearing. 7.36 mi. finish- 
ing, etce., from Sloan Constr. Co., 210 


Columbia Bldg., Spokane, Wash., $172,409, 
Pacific Coast Paving Co.. 910 Rust Blde., 
Tacoma, Wash., $187,040, Montague-O’Reilly 
Co., 11 North 6th St., Portland, Ore., $193,- 
916; 7.14 mi. North Pacific Highway, 
Cataldo-Schoolhouse Sect. N.F.R., Kootenai 
Co.. 80,700 cu.yd. earth and 22,900 cu.yd. 
rock excav., 20 acres clearing, 7.14 mi. 
finishing, etc. from General Constr. Co., 
307. Spokane Savings & Loan Bldg.. 
Spokane, Wash. $69,225, H. S. Barr, 
Colfax, Wash., $74,917, H. H. Boomer, 515 
Ziegler Bldg., Spokane, Wash., $78,800. 
Wash., ore a—Bridge—C. H. Purcell, 
dist. engr. U. S, Bureau Pub. Rds., Post 
Office, Portland, Ore., Dosewallips River 
Bridge near Olympia Natl. Forest, Jeffer- 
son Co., here, 240 ft. steel truss span with 
two 22 ft. concrete approach spans, from 


ee 


Ward & Ward, Inc., Tacoma, (str: 
not available) $41,355; Owens | 
Angeles, $41,750; Amer. Pile Dr ng 
Everett, $42,153. A 


California — Road —C. H. Pp) la 
engr. Bureau Pub. Rds., Post Ot)... : 
land, Ore., grading 12.8 mi. Gra 
Crescent City Highway, Del Nop. « 
here, (A) concrete pipe, concrete | 
(b) corrugated pipe, rubble maso he 
walls, from Pacific Coast Pavin; 4 
Rust Bldg., Tacoma, Wash., (4) 4 
(b) $376,410; Utah Constr. Co. pp 
Bidg., Ogden, Utah (a) $407,502 «:,) 
712; Rajotte & Winters, Portlan.| 
address not available) (a) $4093.655 1), 
$387,555. 


Calif., Mare Island — Remodeling ~ Spex 
4601—Bureau Yards & Docks, Navy Dery 
Wash., D. C., remodeling barrack's buildinc 
53 at Navy Yard, here, (1) work complet, 
from _ F. H. Warren, 1032 Carolina 
Vallejo, (1) $23,350 (120 days) (2) goa, 
B. Ward, Los Angeles (street address po: 
available) (1) $25,598 (120 days) (2) sgn 
J. Moton, 593 Market St., San Francise, 
(1) $26,617 (2) $620. Noted Sept. 21. 


Calif.. San Diego—Quarters, etc.—Spo, 
4665—Bureau Yards & Docks, Navy ae 
Wash., D. C., for quarters, wings to mess 
hall, barracks, administration building anq 
pump house at Naval Base Training Statjoy 
and Barracks, here, (1) work 
from R. E. Campbell, 1190 State 
716, Salt Lake City, Utah, (1X) $446.564 
(2X-3X-4X-5X-6X-7X-8X) $18,295 each 
(9X) $31,041 (10X) $27,077 (11X) $159. 


complete k 
St.. Box 


694 (12X) $31,041 (13X) $27,077 (14x 
$104,439 (15X) $18,295 (16X) sis an 


(17X) $186,297 (18X) $18,295 (19X) $37. 
635 (20X) $56,655 (21X) $81,148 (22X) 
$81,148 telegraphic modification increase al! 
bids 3%; K. E. Parker, 519 California st 
San Francisco, (1X) Marine Barracks 
$130,000, Training Station, $270,000 totai 
$400,000 (2X-3X-4X-5X-6X-7X) $15,000 
each (8X) $17,000 (9X) $60,000 (10x) 
$50,000 (11X) $190,000 (12X) $50,000 (13x) 
$100,000 (14X) $60,000 (15X) $15,000 (16X) 
$25,000 (17X) $120,000 (18X) $15,000 (19x) 
$25,000 (20X) $40,000 (21X) $50,000 (22x) 
$60,000 telegraphic modification add $79.00 
to Marine Barracks, $23,000 to Naval Train- 
ing Station; Lange & Bergstrom, 819 Tim- 
ber Bldg., (1X) Marine Barracks $162.00), 
Naval Training Station $262,000 (2X-3x. 
4X-5X-6X-7X-8X) $18,000 each (9X) $42.- 
000 (10X) $38,000 (11X) $172,000 (12x) 
$42 000 (13X) $80,000 (14X) $90,000 (15X) 
$18.000 (16X) $36,000 (17X) $162.000 (18X) 
$180,000 (19X) $36,000 (20X) $54,000 (21) 
$72,000 (22X) $72,000 telegraphic modifi- 
cation add $28,000 to Naval Training Sta- 
tion, $66,000 to Marine Barracks: David 
Godon Building and Constr. Co., Burnett 
and North Aves., Cincinnati, O., cost plus 


5%. Noted Sept. 21. 
CONTRACTS AWARDED 
N. Y., Buffalo—Dredging—U. S. Engi- 


neer, dredging and rock excavation in San- 
dusky Harbor, O., to Duluth-Superior 
Dredging Co., foot of 45th Ave., Duluth 
Minn., $86,800. Noted Aug. 31. 


N. Y¥., New York—Dredging, etc.—U. S$ 
Engineer, 39 Whitehall St., dredging and 
rock removal in East River, to New Jerse) 
Ship-building and Dredging Co., Foot 0! 


28th St., Bayonne, N. J., $695,096. Noted 
Sept. 7. 

Del., Wilmington—Jetties—U. S. Engi- 
neer, Wilmington, jetty construction at 


mouth of Smyrna River, Delaware, to 
General Ship Repair Co., 113 Walnut St. 


Phila., $52,900. Noted Aug. 24. 


W. Va., Parkersburg—Extension—Treas 
Dept., Wash., D. C., extension to U. S. 
Post Office, remodeling interior and im- 
roving driveways, here, to Pearce Bros. 
ne., 220 West 42nd St., New York City 
$11,958 (120 days). Noted Oct. 12. 


Ga., Savannah—Walls—U. S. Engineer 
raising training wall, here, to J. W. Fitz- 
gerald, Natl. Bank Bldg., Savannah, $3/0.- 
000. Noted Aug. 31. 


Ala., Florence—Turbine—U. S. Engineer 
1,000 hp. turbine with generator, draft 
tubes, ete., to S. Morgan Smith Co., York 
Pa., $17,060. Noted Aug. 24. 


La., New Orleans—Dikes—U. S. Enzi- 


neer, Custom House, dikes at Head © 
Passes, Mississippi River, to T. O. Hotard. 
235 Lavergne Ave. $104,970. Noted 
Sept. 21. 


La., New Orleans—Spur-dikes—U. S. En- 
ineer, 329 Custom House, spur-dikes 4! 
Southwest Pass, Mississippi River, to L. F. 
Alexander Co., Inc., Audubon Bldg., $666. 
867. Noted Sept. 21. 

Tenn., Memphis—Levee Work—Missi* 
sippi River Comn., 1st and 2nd Dist. (us 
ton House, levee work in Lower St. Franc's 
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Federal Government Work (Continued) 

tevee Dist., to Roach, Stansell, Lawrence 
pros. & Co. North Memphis Savings Bank 
Bldg, $35,160. 

Mo. St. Louis—Earthwork—Mississippi 
River Comn,, 1311 International Life Bldg., 
varthwork in Bay Island Drainage and 
ievee Dist. 1, IL, Sect. M. R. D., to La 
Crosse Dredging Co., 405 Plymouth Bldg., 
Minneapolis, Minn. $103,550. Noted 
Sept. 28. 

Tex., Galveston—Repairs to Dam—U. S. 
Engineer, Galveston, repairs to Caddo Lake 
Dam near Mooringsport, La., to Blodgett 
Constr. Co., Shreveport, La., $58,511. 
Noted Aug. 24. 

N. M., Ft. Bayard — Quarters — Treas. 
Dept., Wash., D. C., officers and employees 
quarters at U. S. Veterans’ Hospital, here, 
to R. E. McKee, 1918 Texas St., El Paso, 
Tex., $141,150 (5 months). Noted Oct. 5. 


Utah, Eureka — Post Office — Treas, 
Dept., Wash., D. C., for U. S. Post Office, 
here, to G. A. Whitmeyer & Sons, 2759 
Grant Ave., Ogden, $35,200 (1 year). Noted 
Oct, 12. 

Wash., Grays Harbor—Dredge—vU. S. In- 
terior Dept., Wash., D. C., for dredge, here, 
to Sun Shipbuilding Co., Chester, Pa. Cost 
over $500,000. 

Calif. Los Angeles—Stone—U. S. Engi- 
neer, stone for silt diversion channel, to 
Russell-Foell Co., Los Angeles (street 
address not available) $124,813, Bly Bros. 
and McGilliard Stone Co., Los_ Angeles, 
(street address not available). $64,138. 





FEDERAL POWER COMMISSION 
Applications for Licenses and Permits: 
Applications 
846—Pike Rapids Power Co., Royalton, 
Minn.—Wants preliminary permit for dam 
45 ft. high, in Mississippi River at point 

near Royalton, in Morrison Co. 

347—A. B. Jones, c/o B. M. Jones, Day- 
ton Morgan Eng. Co., Pueblo, Colo.— Wants 
preliminary permit to develop 3 power proj- 
ects on Middle and North St. Vrain Creeks, 
Boulder Co, 

348—Home Builder Mining & Develop- 
ment Co, 528 Hutton Blidg., Spokane, 
Wash.—Wants license for power develop- 
ment on Wolf Lodge Creek in Coeur 
d'Alene Natl. Forest, Kootenai Co., Idaho, 


Miscellaneous 
PROPOSED WORK 


Pier, Golf Course, etce.—Gloucester, Mass. 
—Wolf Hill Country Club plans pier, golf 
course, tennis courts, club house, etc, $50,- 
00. W, E. Kern, chn, building com. Engi- 
neer not selected, 

Coal Breaker — Pittston, Pa.— Hillside 
Coal & Iron Co., soon takes bids for 25,000 
ton daily capacity coal breaker at Butler 
Colliery, steel on concrete foundation, to 
exceed $100,000, 


Monument—Wilkes-Barre, Pa.—G. A. R. 
Veterans, ¢/o R. Smith, attorney, Wilkes- 
Barre, plan monument in Public Sq. $100,- 


000. 


Dock — Jacksonville, Fla. — Soon takes 
bids extending municipal dock system. 
Work will be followed promptly by contract 
for placing 3,350 cu.yd. concrete, and fur- 
nishing and lacin 41 mooring posts. 
$100,000. G. H. Hills Co., Barnett Bldg., 
engrs, 

Fill—Jacksonville, Fla.—Soon takes bids 
placing 650,000 cu.yd. earth fill by hy- 
draulie ems, for filling in pier. $200,000. 
G. B. Hills Co., Barnett Bldg., engrs. 


Transit Shed—Jacksonville, Fla.—Soon 
takes bids steel transit shed, 850 ft. long, 
100 ft. clear inside span will be built on 
pier, 540 ton structural steel and roofed 
and sided with Robertson Process metal or 
zinc. $50,000. G. B. Hills Co., Barnett 
Bldg., engrs, 

Transmission Line—Pikesville, Ky.—See 
Industrial Works.” 


Lighting System—Cleveland, 0O.—Plans 
installing white way lighting system on 
Superior and Hough Aves. from East 79th 
St. to Ansel Rd., Wade Park Ave. from 
Addison Rd, to East 105th St., St. Clair 
\\e. from East 53rd to East 79th Sts., 
“uclid Ave, from East 90th St. to Univer- 
; $150,000. G. Beckwith, City 








dl, engr, 


Transmission Line—Chilton, Wis.—Calu- 
' Service Co, making plans transmission 
‘o serve surrounding cities incl. Calu- 
Harbor, Charlesburg and Stockbridge. 
*-).000. Private plans. 
Golf Course, ete.— Stoughton, Wis.— 
Stoughton Golf Club, Ine., c/o F. J. Vea, 
bians 9 hole golf course, club house, locker 
r 8, ete, $50,000, 


Fire Alarm System—Amarillo, Tex.— 
Plans electric fire alarm system. $30,000 
available. Address L. D. Marrs, mayor. 


Enlarging Port—Corpus Christi, Tex.— 
City and Nueces Co. election Oct. 31 to vote 
on $1,000,000 bond issue for enlarging port 
as per recommendation of Federal Engi- 
neers, Address H. R. Sutherland, co, judge. 


Wharf and Warehouse Facilities—Hous- 
ton, Tex.—Harris Co. Port Comn,. plans 
$3,000,000 bond issue for wharf and ware- 
house facilities. E. A. Penden, chn. 


Levee Improvements—Kaufman, Tex.— 
Attorney Generals Dept., Austin, approved 
$55,000 for Levee Impvt. Dist. 7 of Kauf- 
man Co. Address W. P. Williams, co. 
judge, or State Recl. Depr., Austin. 


Electric Traveling Crane—San Francisco, 
Calif.— Yuba Development Co., Hobart 
Bldg., will soon be in market for 20 ton 
electric traveling crane. 


Parks, ete—San Francisco, Calif.—City 
and San Francisco Co., having plans pre- 
pared laying out parks; constructing con- 
crete swimming tank, 100 ft. wide, 1,000 
ft. long; clubhouse, tennis courts and 5 
baseball diamonds. J. McLaren, supt. of 
parks, 


Steel Pipe—San Francisco, Calif.—Yuba 
Development Co., Hobart Bldg., soon takes 
bids 340 lin. ft. riveted steel Penstock pipe, 
ranging from 7 ft. 6 in. to 8 ft. 9 in., 20 
lin. ft. 24 in. air relief stand pipe. 


Park—San Mateo, Calif.—Voted $80,000 
bonds to purchase and improve park lands. 
E. W. Foster, city clk. 


High Power Line—Montreal, Que.—Mon- 
treal Light, Heat & Power Co., 83 Craig 
St. W., plans 9,700 ft. high power line, 24 
in. c.i. pipe, from Hochelaga Gas Wks. to 
Hochelaga St. and Pie IX Ave., $56,090, 
2,886 ft. 4 in. pipe in Marquette St. $5,599, 
300 ft. 6 in. pipe in St. Zotique St. from 
Marquette to Fabre Sts. $807, 250 ft. 6 in. 
pipe in St, Zotique St. from Marquette St. 
to Papineau Ave. $673, 1,594 ft. 4 in. pipe 
in Fabre St. $3,092, 325 ft. 6 in. pipe in 
Beaubien St. $875, 1,405 ft. 6 in. pipe in 
Garnier St. $3,274, 700 ft. 4 in. pipe in Park 
and Atlantic Aves. $1,772, 175 ft. 8 in. pipe 
in Hutchison St. $550, 400 ft. 8 in. pipe 
across Canadian Pacific Ry. on Hutchison 
St. $1,926. 


Arena — Brantford, Ont. — Brantford 
Arena Co, having plans prepared ice arena 
and artificial ice plant. $200,000. Prices 
wanted on equipment and steel. A. Ballyn- 
tyne, pres. Noted Aug. 24. 


BIDS DESIRED 


Subway—Long Island City, N. Y¥.—See 
Railways under New York.” 

Rip Rap, ete.—New York, N. ¥.—Oct. 25, 
by Bd. Purch., Municipal Bldg., furnishing 
and delivering rip rap, structural steel, 
oak, pine and spruce lumber to Dept. Plant 
& Structures. 


Wire Mesh Fences—New York, N. Y.— 
Oct. 26, by Park Bd., Municipal Bidg., 
furnishing and erecting wire mesh fences 
around certain lawns in various city parks 
in Manhattan Boro. 


Stone—Cape May, N. J.—Oct. 24, provid- 
ing and placing meecenmnately 1,400 ton 
stone along beach bulkhead. H. W. Bell, 
city engr.; adv. this issue, 


Heating Plant—Winton, N. C.—Oct. 23, 
by Bd. Comrs. Hertford Co., installing and 
furnishing heating plant and other equip- 
ment for court house. $25,000. J. A. 
Northcott, clk. 


Dock System—Jacksonville, Fla.—Oct. 23, 
constructing 2,933 lin.ft. bulkhead wall 
necessary to the construction of new pier, 
1,000 ft. long, 350 ft. wide. Bulkhead con- 
struction will include placing of (3,442 ton 
steel sheet piling and fabricated master 
piles, already purchased from Lackawanna 
Steel Co.) and furnishing and placing 275,- 
480 lin.ft. wood piling and 655,000 ft. lum- 
ber in construction of wooden relieving 
platform. G. B. Hills Co., Barnett Bldg., 
engrs. . 

Lumber—New Orleans, La.—Oct. 26, by 
Bd. Port Comrs., New Court Eldg., 60,000 
ft. untreated yellow pine, and 120,000 ft. 
creosoted lumber. A. Walsh, genl. mgr. 


Structural and Tank Steel—New Orleans, 
La.—Nov. 9, by Bd. Port Comrs., New 
Court Bldg., furnishing and erecting struc- 
tural and tank steel for grain elevator 
sacking plant shed and bins; adv. this 
issue, 


Trenching Machine—Memphis, Tenn.— 
Oct. 24, at office Memphis Artesian Water 
Dept., 105-107 North 2nd St., gasoline en- 
gine driven trenching machine. J. Sheahan, 
acting genl. supt.; adv. this issue. 


Steam Heating Plant—Wausau. Wis.— 
Fraternal Realty Corp., taking bids steam 
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heating plant for store, office and lodg:« 
building. $25,000 H. E,. Schuler, pres 
Private plans, 

Excavator—W oonsocket, S. D.—J. Jen 
sen, Route 1, in market for one economy) 
or Universal drag line excavator. 

Stone—Olympia, Wash.—Oct. 30, by © 
V. Savidge, secy. State Capitol, furnishing 
exterior cut Wilkenson stone for Legisla 
tive Building. $25,000. Wilder-White, 1 
East 41st St.. New York City, and Bebb 
Gould, 710 Hoge Bldg., Seattle, archts. 

Concrete Pipe—Delhi, Calif.—Oct. 25 
by E. C. Fortier, resident engr., laying 
68 mi. 8-24 in. concrete pipe, for Division 
of Land Settlement, (State of California). 

Hoist and Trailers—San Jose, Calif.— 
Nov. 16, by H. A. Pfister, clk. Santa Clara 
Co., furnishing 1 or more 1A Heil hydro 
hoist 5 with all steel dump body 4 yd 
with double acting tailgate to be installed 
on Liberty trucks, also for 1 or more 4 ton 
Lee trailers. 

BIDS RECEIVED 


Asphalt Wearing Surface Sand, etc. — 
New York, N. Y.—H. Bruckner, pres. Bronx 
Boro, Tremont and 3rd Aves., opened bids 
Oct. 9, furnishing and delivering 3,500 
cu.yd. asphalt wearing surface sand, from 
Z. Mahoney, 557 46th St., Brooklyn, $3,900, 
Cc. W. Crane, 17 Battery PIl., $4,305, M. T 
Colgan, $4,515; 3,000 cu.yd. binder stone, 
from Calvin Tompkins, 30 Church St. 
$5,220; 350 ton asphalt cement, from War- 
ner Quinlan Co., 79 Wall St., $6,556, Stand- 
ard Oil Co., 26 Bway., $7,350; 200 ton 
limestone dust or other suitable inorganic 
dust, from E. Meyer Co., 25 Church St, 
1,240, New York Trap Rock Co., 101 Park 
Ave., $1,392. Noted Oct. 5. 

Fire Alarm Signal System—Minneapolis, 
Minn.—Opened bids Oct. 11, materials for 
fire alarm signal system in underground 
conduits, 99,878 lin.ft. cable, 3-55 pairs, 
6-110 conductors, from Standard Under- 
ground Cable Co., Conway Bldg., Chicago, 
$54,869; Safety Insulated Wire Cable Co., 
108-116 South Desplaines St., Chicago, $58,- 
557; Hazard Mfg. Co., 81 East Ross St., 
Wilkes-Barre, $60,636. 


CONTRACTS AWARDED 


Wire Conduit—East Springfield (Spring- 
field P. O.), Mass.—United Electric Light 
Co., 95 State St., Springfield, about 2 mi. 
conduit for wires, etc., with manholes, here, 
to F. T. Ley & Co., Inc., 499 Main St., 
Springfield. Engrs. est. $50,000, 

Granite Paving Blocks, ete.—New York, 
N. Y.—Bd. Purch., Municipal Bldg., fur- 
nishing and delivering granite paving 
blocks to Dept. Plant & Structures, to J. 
Leopold Co., Woolworth Bldg., $10,275; 
structural steel, to Amer. Bridge Co., 30 
Church St., $58,450. Noted Oct, 5 


Wood Paving Blocks—New York, N. Y.— 
J. Miller, pres. Manhattan Boro, Municipal 
Bidg., furnishing and delivering 300,000 
wood paving blocks, to Amer, Creosoting 
Co,, 17 Battery PL, $12,591. Engrs. est. 
$12,600. Noted Oct, 5. 


Fire Wall, ete.—New Orleans, La.—Bd. 
Port Comrs., New Court Bldg., 100 ft. con- 
crete fire wall, ratproofing Market St. shed 
rebuilding large part of dock,, new roadway, 
to Dahgren Constr. Co., 303 Louisiana 
Bldg., $91,886. 


Foundation—Neenah, Wis.—Valley Pa- 
per Mills, 145 West Wisconsin Ave., plain 
foundation for 1 and 2 story and basement. 
80 x 627 ft. mill and 112 x 144 ft. ware- 
house, brick and steel, to Appleton Constr. 
Co., I. O. O. F. Bidg., College Ave., Appleton. 


Subway, etc.—Clinton, Ia.—Chicago & 
Northwestern Ry., Franklin St. and West 
Jackson Blvd., Chicago, for 2nd St. subway 
and elevation of tracks, here, to White & 
Duffey, Box 248, Clinton. 


Gravel and Sand—St. Paul, Minn.— H. 
W. Austin, city purch. agt., to J. L. Shiely 
Co., 305 Dakota Bldg., 1,400 cu.yd. 2 in. 
ring gravel at $2.65 per cu.yd., 700 cu.yd. 
washed sand $1.45. Noted Sept. 14. 


Sand and Gravel—Washington—State 
Hy. Comn., Olympia, placing 46,300 yd. 
sand’and gravel in stock piles, for paving 
Pacific Highway from Kalama to Toledo, to 
Pioneer Sand & Gravel Co., Leary Bldg. 
Seattle, $110,021. 


Oll Storage RKeservoir—Tracy, Calif.— 
Pacific Oil Co., 79 new Montgomery Sit 
oil storage reservoir, 750,000 bbl. capacity. 
to Shattuck Constr. Co., Underwood Bldg. 
San Francisco, $100,000. Owner furnishes 
fabric roofing, cement and lumber, con- 
tractor furnishes sand and rock. Noted 
Oct. 

Curb Stone—Montreal, Que—To Villeras 
Cut Stone Co., 848 Du Rosaire St., 10,000 
ft. straight curb stone $1.10 per ft., 1,000 
ft. curved curb stone $1.20, total $12,200. 
Noted Sept, 28. 
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OFFICIAL PROPOSALS 


Oct, 24. 


Bids: 
Road Work 


Trenton, N. J. 
Notice is hereby given that sealed bids 


will be received by the State Highway Com- | 


mission of New Jersey for the construction 
of the followin: 


Route No. 4, Section No. 7-A, New Gretna | 


Alternate, Burlington County; 
amount of gravel surface eight (8) 
thick is 13,618 square yards. 

Bids will be received at the office of the 
State Highway Commission at the Broad 


estimated | 
inches 





OFFICIAL PROPOSALS 


Oct. 24. 


Highway Work 


Albany, N. Y. 


Sealed proposals will be received by the 
undersigned at their office, No. 55 Lancas- 
ter Street, Albany, N. Y., at one o’clock 
P. M., on Tuesday the 24th day of October, 
1922 for the improvement of highways in 
the following counties: 





Bids: 


HAMILTON .cccccccs (one highway: 3.57) 
f+ vss ew ekes oa (one highway: 3.71) 
RELI RUE. 40's 00 0'0 00.6 (one highway: 2.67) 


Street Bank Building, Trenton, New Jersey, | 


on Tuesday, October 24, 1922, at 11:00 A.M. 
oo opened and read immediately there- 
after. 

Drawings, specifications and form of bid, 
contract and bond for the proposed work 
are on file in the office of the State High- 
way Department, Trenton, New Jersey, and 
may be inspected by prospective bidders. 


SUFFOLK ....(two highways: 2.41 & 0.09) 
ALSO FOR THE RECONSTRUCTION 
OF THE FOLLOWING: 


SEERA UREEED 0000000 --+-.(one contract: 2.27) 
| CHEMUNG ..........(one contract: 3.00) 
CE, o4 «65440008 (one contract: 3.19) 
PD 26a wees s se -.-(one contract: 2.00) 
STEUBEN ...........(one contract: 2.50) 
RE 9 6s ba eens 8s (one coitract: 2.36) 
WESTCHESTER .....(one contract: 2.67) 


Plans will be furnished on deposit of Ten | 


Dollars ($10.00) upon application to the 
State Highway Department, 9th _ floor, 
Broad Street Bank Building, Trenton, New 
Jersey. Bids must be made on the stand- 
ard proposal forms in the manner desig- 
nated therein and as required by the 1922 
specifications, same to be enclosed in sealed 
special addressed envelopes bearing the 
name and address of bidder and the name 
and section of the Route on the outside, and 
must be accompanied by a_ certified check 
drawn to the order of the Treasurer of the 
State of New Jersey for not less than ten 
per cent (10%) of the amount of the bid, 
provided that said certified check shall not 
be less than $500.00 or more than $20,000.00 
and be delivered at the above place on or 
before the hour named. Copies of the 
standard proposal form and special ad- 
dressed envelopes will be furnished on ap- 
plication. 
velopes will be considered informal and will 
not be opened, 

Each bidder must accompany his bid with 
a certificate from a surety company duly 
authorized to do business in this State, 


Maps, plans, specifications and estimates 
may be seen and proposal forms obtained 
at the office of the Commission in Albany, 


| N. Y., and also at the office of the Givision 


Bids not enclosed in special en- | 


stating that such surety company will pro- | 
vide said bidder with a bond in such sum | 
as is required in and in accordance with | 


the provisions of said specifications, condi- 


provisions of the contract and specifications. 
Each bidder must also accompany his bid 
with a Statement of Equipment properly 
filled out. 

By order of the State Highway Commis- 


sion. 
A. LEE GROVER, 
Chief Clerk. 


Bids: Nov. 2. 


Sewer Tunnel 


Tulsa, Okla. 


Sealed proposals will be received by the 
Roard of Commissioners of the City of 
Tulsa, Oklahoma. until five o'clock P.M., 
November 2nd, 1922, for the construction of 
a Storm Sewer 5,700 feet long, 5,100 feet 
of which will be in tunnel cut. Approxi- 
mate size 144 x 153 feet. Bond issue 
$900,000. Estimates payable in cash. Certi- 
fied bidding check five per cent. 

Plans and profiles, etc., may be secured 
from City Engineer, upon deposit of $25, 
which will be refunded to all parties sub- 
mitting a bona fide bid. 

CHARLES SCHULTZ, 


City Engineer. 
W. W. HORNER, 
Consulting Engineer, 
St. Louis, Mo. 


tioned for the faithful performance of the | office of the 


engineers in whose division the roads are 
to be improved or reconstructed. The ad- 
dresses of the division engineers and the 
counties in_which they are in charge will 
be furnished upon request. 

The especial attention of bidders is 
called to “Geueral Information for Bid- 
ders” in the itemized proposal, specifica- 
tions and contract agreement. 

HERBERT 8S. SISSON, 
Commissioner, 
State Commission of Highways, 
J. C. FINCH, Secretary. 


Bids: Oct. 24. 


Sewage Disposal Plant 


Albuquerque, N. M. 


Sealed proposals will be received at the 
City Clerk of the City of 
Albuquerque, New Mexico, until 2:90 o'clock 
p.m. on Tuesday, the 24th day of October, 
1922, for constructing a certain sewage dis- 
posal plant for the City of Albuquerque, 
New Mexico. Each bidder will be required 
to deposit with the City Clerk to the credit 
of the City of Albuquerque without en- 
dorsement a certified check of deposit in 





| the sum of ten per cent of the total amount 





bid, as a guaranty that the bidder will 
enter into contract and execute all bonds 
and guaranty in the forms provided within 
ten days after the notice of award of con- 
tract to him. 


Bidders are expected to inspect the site 
of the work and to inform themselves re- 
garding all local conditions. Instructions 
to bidders, proposal and contract forms, 
plans and specifications are on file at the 
office of the City Engineer, City Hall, Al- 
buquerque, New Mexico. Copies of plans 
und specifications may be secured from the 
city engineer on or after October 5th, 1922, 
upon deposit of $50.00, to be returned to 
contractor upon submission of a bona fide 
bid on the work with plans and specifica- 
tions, or upon returning plans and specifi- 
cations intact prior to the date of receiving 
bids. Otherwise the deposit will be for- 
feited to the City of Albuquerque. 

The City of Albuquerque reserves the 
right to reject any or all bids. 

. H. CALKINS, City Manager. 
FRANK KIMBALL, City Engineer. 
IDA V., MALONE, City Clerk. 





en 


OFFICIAL PROPOSAL 
Oct. 25. 
. 
Highway Work 
Raleigh, N. ¢. 
Sealed bids for the construction of th, 
following Projects will be received by th: 
North Carolina State Highway Commission 
at Raleigh, N. C., until 10.00 a.m., on th 
25th day of October, 1922, when they wil! 
be opened and read: ‘ 


Hard surface (Concrete or  Asphaltic 
Paving Projects), including grading, rein- 


Bids: 





forced concrete or cast iron pipe, struc- 
tures, etc, 
Project No. County Length (Miles) 
101 Beaufort 4.23 
105-A Beaufort 2.00 
105-B Beaufort 5.04 
113-B Chowan 9.89 
220 & 282 Duplin-Wayne 28.75 
901 Buncombe 7. 
Topsoil, Sand Clay, or Gravel Projects, 
including grading, drainage pipe, struc- 
tures, etc. 
133 Gates-Pasquotank 14.09 
152 Hyde 10.89 
BRIDGE PROJECT 
254 Lenoir-Pitt 1 70 ft. low 


steel truss, 1 78 
ft. Strauss 
cule and 5 40 ft. 
R. C. Deck Gir- 
der approach 
spans, 
Specifications, proposal forms, etc., ma) 
be obtained from the State Highway Com- 
mission at Raleigh, N. C. 
Plans may be seen in the Raleigh office 
or in the offices of the District Engineers 
Bridge plans may be obtained from th 
State Highway Commission at Raleigh 
N. C., upon payment of five ($5.00) dollars 
per set. 
The right is reserved to reject any or all 
bids. 
By order of the North 
Highway Commission. 


Carolina State 





Bids: Oct. 24. 


Concrete Water Reservoir 


Albuquerque, N. M. 


Sealed proposals will be received at the 
office of the City Clerk of the City of Al- 
buquerque, New Mexico, until 2:00 o'clock 
p.m, on Tuesday, the 24th day of October, 
1922, for constructing a certain reinforced 
concrete water reservoir for the City of Al- 
buquerque, New Mexico. Each bidder will 
be required to deposit with the City Clerk 
to the credit of the City of Albuquerque 
without endorsement a certified check of 
deposit in the sum of ten per cent of the 
total amount bid, as a guaranty that the 
bidder will enter into contract and execute 
all bonds and guaranty in the forms pro- 
vided within ten days after the notice of 
the award of the contract to him. 

Instructions to bidders, proposal and con- 
tract forms, plans and _ specifications are 
on file at the office of the City Engineer 
City Hall, Albuquerque, New Mexico. Copies 
of plans and specifications may be secured 
from the City Engineer on and_ after 
October 5th, 1922, upon deposit of $15." 
to be returned to the contractor upon sub- 
mission of a bona fide bid on the work 
with plans and specifications, or upon re- 
turning plans and specifications intact prior 
to the date of receiving bids. Otherwise 
the deposit will be forfeited to the City of 
Albuquerque. ; 

The City of Albuquerque reserves the 
right to reject any or all bids. 

B. H. CALKINS, City Manager. 
FRANK KIMBALL, City Engineer. 
IDA V. MALONE, City Clerk. 






































nay 
om- 


hee 
ers 
the 
igh 
ars 


all 


ate 


yn- 
ire 
er, 
ies 


ler 


nO, 
h- 
rk 
or 
se 
of 


he 





dctober 19, 1922 


ng. News-Record 


Gi SEARCHLIGHT SECHIOK 


55 








OFFICIAL PROPOSALS 


—_—__ 


gids: Oct. 31. 
Hospital Construction 
New York, N. Y. 


gealed proposals for Construction, Heat- 
nz, Sanitary and Electric Work, for Cen- 
tral Heating _and Lighting Plant, Kitchen 
‘id Dining Room Building and Buiidings 
for Chronic Patients (North and South), 
and Construction of Tunnels at the Creed- 
moor Division, Brooklyn State Hospital, 


creedmoor, Borough of Queens, ons 
island, N. ¥., will be received by the State 
Hospital Commission, Room 1046, 25 


Broadway, New York City, N. Te until 12 
clock noon (Standard Time), on Tuesday, 
oetober 31st, 1922, when they will be pub- 
«ly opened and read. Proposals shall be 
enclosed in an envelope furnished by the 
siate Architect, sealed and addressed, and 
shall be accompanied by a certified chesk 
in the sum of five per_cent (5%) of the 
amount of proposal. The contractors to 
whom the awards are made will be required 
io furnish surety company bond in the 
sum of fifty per cent (50%) of the amount 
f contracts within thirty (30) days after 
official notice of award of contracts and in 
accordance With the terms of Specifications 
Nos. 3979, 3980, 3981, 3982, 3983, 3984, 
3985, 3986, 3987, 3988, 3989, 3990 and 3995. 
The right is reserved to reject any or all 
bids. Drawings and specifications may be 
examined at the Brooklyn State Hospital, 
Lrooklyn, N, Y., at the New York Office of 
the Department of Architecture, Room 1058, 
25 Broadway, and at the Department of 
Architecture, Capitol, Albany, N. Y. Draw- 
ings, specifications and blank forms of 
proposal may be obtained at the Depart- 
ment of Architecture, Capitol, Albany, N. Y., 
upon the deposit of a certified check in the 
sum of $25.00 made payable to the State 
of New York for each set of plans and 
specifications, which check will be returned 
if plans and specifications are returned in 
good condition to the State Architect, L. 
F, Pilcher, Capitol, Albany N. Y. 
L. M. FARRINGTON, 
Secretary, State Hospital Commission. 
Dated: September 21, 1922. 





Bids: Oct. 24. 
Bridge Repairs 


Trenton, N. J. 

Notice is hereby given that sealed bids 
will be received by the State Highway 
Commission of New Jersey for the follow- 
ing:— 

For repairs to bridge over Barnegat Bay 
from Seaside Heights to Island Heights, in 
the Municipality of Dover, County of Ocean. 

Bids for the above will be received at the 
office of the State Highway Commission, 
Broad St. Bank Building, Trenton, N. J., on 
October 24th, 1922, at 11:00 A.M., and 
opened and read immediately thereafter. 

Drawings, specifications and form of bid, 
contract and bond form for the proposed 
work are on file in the office of Mr. John L. 
Vogel, Bridge Engineer, 772 Broad_ St., 
Newark, N. J., and may be inspected by 
prospective bidders. Plans will be _fur- 
nished on deposit of ten ($10.00) dollars, 
for doing this work ee application to 
Mr. John L. Vogel, Bridge Engineer, 772 
Broad St., Newark, N. J Bids must be 
made on the standard proposal form in the 
manner designated therein and as required 
by the specifications for this work; same 
to be enclosed in sealed special addressed 
envelopes, bearing the name and address 
of bidder and the work bid upon on the 
outside, and must be accompanied by a 
certified check drawn to the order of the 
State Treasurer for not less than ten (10%) 
per cent of the amount of the bid, provided 
the said certified check shall not be less 
than $500.00 nor more than $20,000 and be 
delivered at the above place on or before 
the hour named. Copies of the standard 
proposal form and special addressed en- 
venpe will be furnished on application to 
Mr. John L. Vogel, Bridge Engineer, 772 
‘road St.. Newark, N. J. Bids not en- 
closed in special envelopes will be consid- 
ered informal and will not be opened. 

‘h bidder must accompany his bid with 
ifieate from a Surety Company duly 
rized to do business in this State, 
AR that such Surety Company will pro- 
bed ‘id bidder with a bond in such sum 
ih is required in and in accordance with 
ful. cifleations, conditioned for the faith- 
‘ul performance of the provisions of the 
Cont ct and s ifications. 

order of the State Highwhy Com- 


Mission, 
A. LEE GROVER, 
Chief Clerk. 


a cer 
auth 


tat 
Statir 


visions of Chapter 53 
as follows: 


tions, engineer’s estimate of 
proposal blanks, forms of contract and 





OFFICIAL PROPOSALS 
Bids: Nov. 1. 


Construction of Power House 


Albany, N. Y. 


Sealed proposals will be received by the 
undersigned at his office in the Capitol at 
Albany, N. Y., until twelve o’cl noon 
of Wednesday, November Ist, 1922, at 
which place and hour they will be publicly 
opened and read, for the development of 
canal water power Toots to the pro- 

of the Laws of 1922, 


CONTRACT B-3—VISCHER FERRY 
POWER HOUSE 
For constructing a power house and work 
incidental thereto, at Vischer Ferry dam, 





County of Saratoga. 


Sheets 1-15, inclusive, 
Plans may be seen and detailed specifica- 
quantities, 


v»onds required, and other information for 
yroposers, may be had at the office of the 
Superintendent of Public Works at Albany, 
N. Y., at the office of the Assistant Super- 
intendent of Public Works for the Eastern 
Division, Wedgeway Building,, Schenectady, 
N. Y.; at the office of the Assistant Super- 
intendent of Public Works for the Middle 
Division at Syracuse, N. Y.; at the office 
of the Assistant Superintendent of Public 
Works for the Western Division, at Roches- 
ter, N. Y.; at the offices of the Superintend- 
ent of Public Works, Erie Basin Terminal, 
Buffalo, N. Y., and Terminal Warehouse, 
Pier 6, East River, New York City. 
Blueprint copies of plans will be furnished 


by the State Engineer and Surveyor upon 


the receipt at his office in the Telephone 
Building, Albany, N. Y., of payment at the 
rate of fifteen cents (15c.) per sheet. Re- 
fund will not be made for any blueprints 
which may be returned. 

Monthly estimates will be paid of ninety 
per centum (90 per cent) of the work done 
at the contract price. Every proposal for 
said work must be accompanied by a money 
deposit in the form of a draft or certified 
check upon some good aeaing institution 
in the city of Albany or New York, issued 
by a national or state bank in good credit 
within the state and payable at sight to 
the Superintendent of Public Works for 
five per centum (5 per cent) of the amount 
of the proposal. 

The person whose proposal shall be ac- 
cepted will be required to execute a con- 
tract and furnish bonds within ten days 
from the date of notice of award delivered 
to him or them in person or mailed to the 
address given in the proposal. 

Upon execution of the contract and ap- 
proval of bond, the certified check or draft 
will be returned to the proposer unless the 
same shall have been presented for collec- 
tion prior to such time, in which case the 
amount of the deposit will be refunded by 
the Superintendent of Public Works. 

The deposit of bidders other than the one 
to whom the award of contract shall be 
made will be returned immediately after the 
award has been made, 

The bond required for the faithful per- 
formance of the contract shall be in such 
sum as shall be fixed by the Superintendent 
of Public Works, which sum shall not be 
less than twenty per centum (20 per cent) 
of the estimated cost of the work, accordin 
to the contract price, and an additiona 
bond known as the labor bond, in the sum 
of ten per centum (10 per cent) of the 
amount of the estimated cost of the work 
according to the contract price, will be re- 
quired as security that the contractor will 
pay in full at least once in each month all 
laborers employed by him upon the work 
specified to be done in the contract. 

In the event that more than one surety 
company is offered as surety on said bonds 
co-insurance only will be accepted. 

Each proposal must be addressed to the 
Superintendent of Public Works, Albany, 
N. Y., and must be endorsed on the envel- 
ope with the name of the construction for 
which the proposal is made, 

Award, if made, will be made to the per- 
son or persons whose proposal shall be low- 
«st in cost to the state for en the work, 
and, which shall comply with all provisions 
required to render it formal. Before any 
award shall be made the lowest bidder will 
be required to satisfy the Superintendent of 
Public Works of his ability to provide suit- 
able equipment and materials for the proper 
performance of the. work. 

The right is_ reserved to reject all pro- 
posals and readvertise and award the con- 
tract in the regular manner, if, in the judg- 
ment of the undersigned, the interests of 
the state will be enhanced thereby. 

CHARLES L. CADLE, 
Superintendent of Public Works. 
October 7th, 1922. 


OFFICIAL PROPOSALS 
3ids: Oct. 31. 


Barge Cana! Terminals 


Albany, N. Y. 


Sealed proposals will be received by the 
undersigned at his office in the Capitol at 
Albany, N. Y., until twelve o’clock noon 
of Tuesday, October 31st, 1922, at which 
place and hour they will be publicly opened 
and read, for the construction of Barge 
canal terminals pursuant to the provisions 
of Chapter 746 of the Laws of 1911, and 
amendatory laws, and Chapter 402 of the 
Laws of 1920, as follows: 


TERMINAL CONTRACT NO. 91. 


For paving a portion of the terminal site 
at Hallets Cove, New York City. 

Contract plans, sheets 1 to 3 inclusive. 

Plans may be seen and detailed specifica- 
tions, engineers’ estimates of quantities, pro- 
posal blanks, form of contract and bonds 
required and other information for pro- 
posers may be had at the office of the Su- 
perintendent of Public Works at Albany, 
N. Y., at the office of the Assistant Super- 
intendent of Public Works for the Middle 
Division at Syracuse, N. Y., at the office of 
the Assistant Superintendent of Public 
Works for the Western Division at Roches- 
ter, N. Y., at the offices of the Superintend- 
ent of Public Works, Erie Basin Terminal, 
Buffalo, N. Y., and Terminal Warehouse, 
Pier 6, East River, New York City. 

Blueprint copies of plans will be fur- 
nished by the State Engineer and Surveyor 
upon the receipt at his office in the Tele- 
phone Building, Albany, N. Y., of payment 
at the rate of fifteen cents (15c.) per sheet. 
Refund will not be made for any blueprints 
which may be returned. 

Monthly estimates will be paid of ninety 
per centum (90 per cent) of the work done 
at the contract price. Every proposal for 
said work must be accompanied by a money 
deposit in the form of a draft or certified 
check upon some good banking institution 
in the city of Albany or New York, issued 
by a national or state bank or trust com- 
pany in good credit within the state and 
payable at sight to the Superintendent of 
Public Works for five per centum (5 per 
cent) of the amount of the proposal, 

The person whose proposal shall be ac- 
cepted will be required to execute.a con- 
tract and furnish bonds within ten days 
from the date of notice of award delivered 
to him or them in person or mailed to the 
address given in the proposal. 

Upon execution of the contract and ap- 
proval of bonds, the certified check or draft 
will be returned to the proposer unless the 
same shall have been presented for collec- 
tion prior to such time in which case the 
amount of the deposit will be refunded by 
the Superintendent of Public Works. 

The deposits of bidders other than the 
one to whom the award of contract shall 
be made will be returned immediately after 
the award has been made. 

The bond required for the faithful per- 
formance of the contract shall be in such 
sum as shall be fixed by the Superintendent 
of Public Works, which sum shall not be 
less than twenty per centum (20 per cent) 
of the estimated cost of the work, according 
to the contract price, and an additional 
bond known as the labor bond, in the sum 
of ten per centum (10 per cent) of the 
amount of the estimated cost of the work 
according to the contract price, will be re- 
quired as security that the contractor will 

ay in full at least once in each month all 
ee employed by him upon the work 
specified to be done in the contract. 

In the event that more than one surety 
company is offered as surety on said bonds 
co-insurance only will be accepted. 

Each proposal must be addressed to the 
Superintendent of Public Works, Albany, 
N. Y., and must be endorsed on the en- 
velope with the name of the construction 
for which the proposal is made, 

Award, if made, will be made to the per- 
son or persons whose proposal shall be 
lowest in cost to the state for doing the 
work, and which shall comply with all pro- 
visions required to render it formal, Before 
any award shall be made the lowest bidder 
will be required to satisfy the Superintend- 
ent of Public Works of his ability to pro- 
vide suitable equipment and materials for 
the proper performance of the work. 

The right is reserved to reject all pro- 
posals and readvertise and award the con- 
tract in the regular manner if, in the judg- 
ment of the undersigned, the interests of 
the state will be enhanced thereby. 


CHARLES L. CADLE, 
Superintendent of Public Works. 


September 28, 1922. 
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OFFICIAL PROPOSALS 


Bids: Nov. 1. s 
Hospital 
Irvington, N. J. 


Sealed proposals for furnishing all the 
necessary iabor and materials for the erec- 
tion and completion of the new Irvington 
Hospital, will be received by the Board of 
Commissioners of the Town of Irvington. 
N. J., and will be publicly opened and read 
at a meeting of the said Board of Commis- 
sioners to be held in the Town Hall, Irving- 
ton, N, J., at 8 p.m., Wednesday, November 
Ist, 1922 (standard time). 

The building will be located on the south- 
east corner of Chancellor Avenue and Park 
Place, Irvington, N. J. 

Proposals will be received for the fol- 


lowing: 
Item No. 1. Mason work; carpenter 
work; iron and steel work; sheet metal 


and roofing work; glazing; painting; ele- 
vator and dumb waiter. 

Item No. 2. Plumbing and gas fitting. 

Item No. 3. Heating and ventilating. 

Item No, 4. Electrical work. 

Contractors may bid on any or all items, 
but separate bids must be submitted for 
each item. 

Each proposal must be accompanied by a 
certified check for 5 per cent of the amount 
of such bid, payable to the order of the 
Board of Commissioners of the Town of 
Irvington, N. J., or a bid bond in the 
amount of 5 per cent of such estimate, is- 
sued by a surety company approved by the 
said board, and authorized to conduct busi- 
ness in the state of New Jersey. The suc- 
cessful bidder will be required to furnish 
the said board within ten days of the 
award of the contract by the said Board of 
Commissioners, a bond executed by an ap- 
proved surety company in the sum of one 
hundred per centum (100%) _ of the amount 
of said contract, conditioned on the faith- 
ful performance of the contract. 

Should the bidder refuse or neglect to 
sign the said contract and furnish the said 
bond within ten days after notification 
from the Board of Commissioners that the 
contract has been awarded to him, he shall 
agree to forfeit the certified check accom- 
panying the bid, or the amount of the bid 
bond, and said amount shall become the 
property of the Board of Commissioners. 

Plans and specifications of items No. 1 
and No. 2 may be seen at the office of Jos. 
B. Allen, Architect, 1091 Sanford Ave., 
Irvington, N. J., and of items No. 3 and No. 
4 at the office of Runyon and Carey, Engi- 
neers, 843 Broad Street, Newark, N. J., be- 
tween the hours of 9.30 a.m. and 4.30 p.m. 
and copies may be obtained from them by 
depositing the sum of twenty-five dollars 
($25), which will be returned after bids 
are received and on return of the plans 
and specifications. 

Any contractor obtaining plans and 
specifications and not submitting a bid 
must forfeit his deposit. 

The Board of Commissioners reserves the 
right to waive informalities and to accept 
or reject any or all bids. 

All proposals must comply in all respects 
with the instructions and general condi- 
tions forming a part of the specifications. 

Each contractor shall state in his pro- 
posal the time he will require for complet- 
ing the work and shall guarantee comple- 
tion in such time. 

Each proposal must be enclosed in a 
sealed envelope properly endorsed with the 
name of the bidder and marked “Proposal 
for erection of Irvington Hospital,” and 
must state the kind of work for which the 
proposal is submitted. 

HENRY P. BEDFORD, 
Director Parks and Public Property. 
W. H. JAMOUNEAU, 
Town Clerk, 
Irvington, N. J. 
October, 1922. 


Bids: Dec. 1. 
Cast Iron Pipe and Castings 


San Juan, Porto Rico. 

Sealed proposals for the furnishing of 
about 20,020 tons of cast iron pipe and of 
250 tons of special castings, or its equiva- 
lent in steel pipe and specials, delivered at 
San Juan, Porto Rico, for the City of San 
Juan, will be received in the office of the 
Commissioner of Public Service until De- 
cember 1, 1922, at 10 a.m. 

All plans, specifications, instruction to 
bidders, blanks, forms for proposals and all 
other information may be obtained at the 
office of the City Commissioner of Public 
Works at San Juan, Porto Rico. 

wie right is reserved to reject any and 
a ‘as, 





MARTIN TRAVIESO, 
Commissioner of Public Service. 
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OFFICIAL PROPOSALS 
Bids: Oct. 31. 


Construction of Viaduct 


Trenton, N. J. 


On Tuesday, the 31st day of October, 
1922, at 2:30 o’clock in the afternoon, at 
its regular place of meeting, in the Court 
House, Trenton, New Jersey, the Board of 
Chosen Freeholders of the County of Mercer 
will receive proposals: 

For performing all work and labor and 
furnishing all the materials, tools and 
equipment necessary or incident to the con- 
struction and completion of a through plate 
girder viaduct containing a vertical lift 
span of the wire-rope type, over the Dela- 
ware and Raritan Canal and the Pennsyl- 
vania_ Railroad at Olden Avenue in Tren- 
ton, Mercer County, New Jersey, to be 
known as the “Olden Avenue Viaduct,” in 
accordance with plans and_ specifications 
prepared by J. A. L. Waddell, and on file 
in his office, 35 Nassau Street, New York 
City, or in the office of the Mercer County 
Engineer at the Court House, Trenton, New 
Jersey, to which bidders are particularly 
referred for detailed information and for 
necessary proposal forms. Copies of plans 
and specifications may be _ obtained at 
either of the above named offices upon de- 
posit of Ten Dollars ($10.00). 

The length of steel viaduct is 400 feet 
including the lift span of 75 feet. Revision 
of the approaches brought about by a slight 
raise of grade, includes a small amount of 
embankment, pavement, sidewalk, and con- 
crete railing. The total length of ap- 
proaches is 400 feet. 

The approximate quantities of the prin- 
cipal items are as follows: 

$00 tons of structural steel, 

50 tons of reinforcing rods. 

2,000 cu.yds, of excavation, 

2,000 cu.yds. of all classes of concrete. 

75,000 lbs. of machinery, cables, sheaves, 
etc. 

Bidders’ attention is called particularly 
to the fact that the specifications provide 
for a bonus of Twenty Dollars ($20.00) for 
each any every day that the work is com- 
pleted in advance of the specified time of 
completion, and a ponemty of the same 
amount per day for delay in completing the 
work. The entire work is to be completed 
within eleven (11) months after the execu- 
tion of the contract. 

Each bid must be accompanied by the 
written proposal of a surety company ful- 
filling the requirements of section 507 
chapter, 185, laws of 1918, and the form otf 
bond required will be substantially as de- 
scribed in chapter 75 of the laws of 1918. 
The amount of the bond required will be 
the full amount of the contract price. Each 
proposal must also be accompanied by cash 
or a certified check, in the amount of Ten 
Thousand Dollars ($10,000.00) payable to 
the order of Edgar G. Weart, County Treas- 
urer, and deposited upon condition that as 
against the successful bidder the same will 
be retained by the county as liquidated 
damages should he fail to execute a valid 
contract and furnish an acceptable surety 
company bond within seven days from the 
awarding of the contract. 

The right is reserved to reject any or all 
bids and to waive any immaterial defect 
or informality in any bid should it 
deemed to the interest of the county to 


do so. 
CHARLES H. REICHERT, 
Director of Dept. of Bridges. 








Bids: Nov, 7. 
- 
Sewage Disposal 
Miami, Fila. 

Sealed proposals will be received by the 
Commission of the City of Miami, Florida, 
at their regular meeting, November the 7th, 
1922, until 9 a.m., for furnishing: 

1 Motor driven sewage screen, including 
motors and necessary equiqment; capacity 
2100 gallons per minute. 

2 Motor driven centrifugal pumps, in- 
cluding motors and necessary equipment; 
capacity 2100 gallons per minute, against 
total head of 30 feet. 

2400 feet 16 inch Class B Cast Iron ot. 

Each proposal must be accompanied by 
a certified check for 24 per cent of the 
amount of the bid, or by bidders bond, to 
insure the execution of the contract as pro- 
vided by Section 56 of the City Charter. 

The Commission of the. City of Miami 
reserves the right to reject any or all bids. 

Detailed specifications and bidders blank 
form can .be obtained from Chas. W. 
Murray, Director of Public Service, upon 
deposit of $10.00, this deposit to be re- 
turned to those submitting a bona fide bid. 
} . H. WHARTON, 

\ City Manager. 


Bids: Oct. 31. 
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Sewage Disposal Plant 
Indianapolis, Ing, 


Sealed proposals will be receiy, 
Board of Sanitary Commissioners, 
District of Indianapolis, at its office in ty, 
City Hall, Indianapolis, Indiana, yy1\)°) 
A.M., October 31st, 1922, at w) 
bids will be publicly opened and 
and awards made as soon ther oaftey 
practicable, for the construction of So. 
3, Division III, and furnishing anid «;, 
mechanical equipment for the Sew 
posal Plant of the Sanitary District of 1, 
dianapolis, in accordance with plans ang 
specifications on file at the office of th, 
Board. This construction and equipmey, 
consists of the following items :— Pi 
1. Activated Sludgc Plant: 

a. Aeration and Settling Tanks, inolyg 
ing Pipe Gallery and Connecting Coy 
duits. 

b. Air Mains, Air Distribution System 
Sewage, Sludge and Drain Piping. 

c. Sluice Gates and Gate Valves. 

d. Air Control and Drain Valves, 

e. Diffuser Plates. 

f. Air and Sewage Meters and Recorders 
. Sludge Removal Equipment, Erected, 
ower Plant Availiary Hquinment: 

a. Boiler Settings and Breeching. 

b. Coal Storage Bunker. 

c. Coal Handling Equipment. 

d. Power Plant Piping. 

e. Boiler Feed Pumps and Regulators, 

f. Feed Water Heaters and Softening 
System. 

Each bidder shall be required to deposit 

with his bid a certified check in the amoun: 

as provided in said specifications and in 
formation to bidders, to secure the execy 
tion of the contract for which bid is made 

Copies of plans and specifications and 
general information may be obtained at th 
office of Charles H. Hurd, 1405 Merchants 
Bank Building, Indianapolis, Indiana. 

The Board reserves the right to rejec 
any and all bids, 

aeakD OF SANITARY COMMISSION 
JAY A. CRAVEN, President. 
JOHN L. ELLIOTT, Vice-Pres. 
LUCIUS B. SWIFT. 


by the 


Ze Dis 





Bids: Oct, 21. P 


Water System 
Mayfield, N. Y 

Sealed proposals for furnishing all labor 
and material for the construction of water 
system for the village of Mayfield, N. Y. 
will be received the 21st day of Oct., 1922 
at the office of the village clerk, until 2 

.m. of that day. A_ certified check o: 

Y. draft for $2,500.00 to accompany 
plans. 

The work includes approximately 3 miles 
of water a with appurtenances. Plans 
and specifications may be obtained fron 
the village clerk or engineer. Deposit of 
$5.00 required. 

For all information address Clerk of the 

of Trustees or the Engineer. 
FRED J. WARNER, .. . 
OTK 
MORRELL VROOMAN, 
Engineer. 

At the same time and place, proposals 

for furnishing and erecting a 150,000 gal. 





elevated st water tank will be received 
FRED J. WARNED. . 
Aerk, 
MORRELL VROOMAN 
Engineer 
Bids: Oct. 24. 


Trenching Machine 
Memphis, Tenn. 
The Memphis Artesian Water Depart- 
ment will receive pro) Is at its offices, 
105-107 North Second Street, Memphis, 
Tennessee, up to 12 o'clock noon Tuesday, 
October 24, 1922, for furnishing delivered 
F.O.B.. Memphis, Tennessee: 
One Gasoline Engine Driven Trenching 
Machine—cutting depth zero to not less 
than 6 feet nor more than 10 feet; 
minimum width of trench approxi- 
mately 24 inches, maximum, approx!- 
mately 30 inches; machine to be o! 
standard manufacture. 
Complete specifications, 
ete. to accompany bid. 
must also be stated. 
The right is reserved to reject any ° 
all bids. S 
Address proposals to Board of Water 
Commissioners, Memphis Artesian Watt? 
Department, Memphis, Tennessee; mark 
“Bid on Trenching Machine”. 
JAMES HAN, 


A SHEA 
Acting General Superintendent 


erformance tes! 
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a ate 
pids; Oct. 256 
State Hospital Work 
Buffalo, N. Y. 

sealed proposals for Construction, Heat- 
Sanitary and Electric Work, Additional 
sccoommodations for Patients (Dining 
Room Accommodations), at_ the Buffalo 
vate Hospital, Buffalo, N. Y., will be re- 
ed by the State Hospital Commission, 








( spitol, ‘Albany, N. Y., until 3 o’clock p.m., 
on Wednesday, October 25, 1922, when they 
will be publicly opened and read. Pro- 
als shall be enclosed in an envelope 





shed by the State Architect, sealed and 
ssed, and shall be accompanied by a 
ed check in the sum of five per cent 
of the amount of proposal, The con- 
tractors to whom the awards are made 
will be required to furnish surety company 
hond in the sum of fifty per cent (50%) 
f the amount of contract within thirty 
(30) days after official notice of award of 
contract and in accordance with the terms 
if Specifications Nos, 3950, 3951, 3952 and 
453, and Addenda dated October 9, 1922. 
The right is reserved to reject any or all 
bids. Drawings and specifications may be 
examined at the Buffalo State Hospital, 
Buffalo, N. Y.; at the New York Office of 
the Department of Architecture, Room 1058, 
2» Broadway, and at the Department of 
{rchitecture, Capitol, Albany, N. Y. Draw- 
ings, specifications and blank forms of pro- 
posal may be obtained at the Department 
of Architecture, Capitol, Albany, N. Y., 
upon reasonable notice to and in the dis- 
cretion of the State Architect, L. F. Pilcher, 
Capitol, Albany, N.Y. 
L. M. FARRINGTON, 

Secretary, State Hospital Commission, 

Dated: October 10, 1922. 









Rids: Oe °6 


Drainage and Levee Work 


Carrollton, Ill. 

Sealed proposals for levee and ditch con- 
struction will be received by the Commis- 
sioners of the Keach Drainage and Levee 
District at the office of F. A. Whiteside, 
\uorney, at Carrollton, Illinois, until 1:00 
pm. Thursday, October 26th, 1922. 

The work consist of repair and construc- 
Uon of levees, the construction and cleaning 
out of ditches and other work, divided into 
ten items, as follows: 


Item No. 1. Levee Repair, 254,000 cu.yd. 

Item No, 2. Levee Construction, 123,600 
cu.yds, 

Item No. 3. Clearing, 

Item No. 4. Brush Dams. 

Item No. 5. Earth Excavation, New 
Ditch, 17,000 cu.yds. 

Item No. 6. Earth Excavation, Main 


Ditch, 90,000 cu.yds. 
Earth Excavation, Bowman 
Ditch, 8,000 cu.yds. 
Earth Excavation, East Lat- 
eral Ditch, 7,000 cu.yds. 
20-inch Tile, 80 lin.ft. 
10. 12-inch Tile, 500 lin.ft. 
lans, profiles, specifications and pro- 
posal blanks may be obtained at the office 
of the engineers, Kelker, De Leuw & Co., 
1206 Conway Building, Chicago, upon pav- 
ment of $10.00, which will be refunded upon 
their return in good condition before 
November 15th, 
Board of Commissioners of Keach Drain- 
age and Levee District. 
a 


Bids 


Item No, 7. 
Item No. 8 


Item No. 9. 
Item No. 
Pl: 





Nov. 4, 


Grain Elevator 


New Orleans, La. 
Sealed proposals will be received by the 
Board of Commissioners of the Port of New 
Orleans at their office, Suite 200, New Court 
Building, until 3:00 P.M. November 9, 1922, 
and then publicly opened for furnishing and 
erecting approximately 265 tons of Struc- 
ural and Tank Steel required for the Grain 
Elevator Sacking Plant Shed and Bins. 
ant deposit of $1,000.00 in cash or certified 
heck is required with each »roposal. 
wi bond ‘o the amount of 50% of the sum 
. is required with notarial contract. 

fil: pdecifications and ones forms are on 
~ in the office of the Supervisor of Pur- 
cnases, at No. 1 Canal Street, New Orleans, 
~ usiana. Complete sets will be furnished 
whiesective bidders on deposit of $5.00, 
a eS 1 will be refunded to depositors who 
eee proposals, or return sets in good 
wee right is reserved to re 
all bids and to waive informalities. 

J. H. WALSH, 

General Manager. 


| 
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Bid, Nov. 1. 


State Road Work 


Providence, R. I 


Sealed proposals for the construction of | 


the following sections of State Highway 
will be received by the State Board of 
Rublic Roads at its office State House, 


Providence, R. I. until 12M on Wednesday, 
November Ist, 1922, at which time they 
will be opened and read in public: 


Contract No. 2205—Lincoln-Smithfield 
Avenue, Pawtucket Line to Lonsdale 
Ave., 1.32 miles—Sheet Asphalt Pave- 


ment with Concrete Base 

Contract No. 2206—North Kingston-Ten 
Rod Road, Wickford Junction easterly 
to Tower Hill road, 1.8 miles—Bitu- 
minous Macadam. 

Contract No. 2207—South Kingston-King- 
ston Road, Usquepaug to West King- 


ston Station, 2.46 miles—Bituminous 
Macadam. 

Contract No, 2208—Warwick-Apponaug 
Road, Pawtuxet Bridge to Elmwood 
Avenue, 2.05 miles—Bituminous Maca- 
dam. 

Bids must be made upon blank forms 


to be furnished by the Board. No bids 
will be accepted unless accompanied by a 
certified check for the sum of $200.90, 
payable to the State of Rhode Island. 
The Board reserves the right to reject 
any and all bids, and to give preference to 
towns or cities, in accordance with Section 
V of Chapter 84 of the General Laws. 
Plans may be examined and specifica- 
tions and bidding blanks may be obtained 
at the office of the State Board of Public 
Roads, State House, Providence, R. I. on 
and after Friday, October 20, 1922, every 
week day (except holidays and Saturdays), 
between the hours of 9 a.m. and 5 p.m, 
Saturdays 9 a.m. to 12 m. 
State Board of Public Roads. 
ABRAM L. ATWOOI). 
BENJAMIN F. ROBINSON. 
FRANK COLE. 
J. HINRY WOODARD. 
ALTON HEAD. 





Bids: Nov. 17. 


Road Work 


Tampa, Fla. 


Sealed proposals will be received by the 
Board of County Commissioners of Hills- 
borough County, Florida, until 11.00 a.m., 
on November 17th, 1922, for the construc- 
tion of approximately one hundred and 
sixty (160) miles of nine (9) and fifteen (15) 
foot roads, to be paved with either brick, 
asphalt, block, sheet asphalt, asphaltic 
concrete, cement concrete, or bituminous 
macadam, as set forth in the specifications. 

Specifications may be obtained on ap- 
plication from the Clerk of the Circuit Court 
of Hillsborough County, at Tampa, Florida. 
A deposit of $5.00 will be required for 
specifications. 

A certified check or bidder's bond exe- 
cuted by a reputable bonding company 
authorized to do business in the State of 
Florida, in the sum of Five (5%) per cent 
of bid must be attached up to a bid of 
Five Hundred Thousand ($500,000.00) Dol- 
lars. Any contractor bidding on more 
than amount of work up to and including 
the total project may make a_ check or 
bidder’s bond for only Twenty-Five Thou- 


sand ($25,000.00) Dollars, able to 
Charles T. Friend, Chairman of the Board 
of County Commissioners. A bond must 


be submitted with each proposal. 

Bidders may submit proposals on each 
road a or on the combined project 
as a whole, it being understood, however, 
that the Board reserves the right to award 
this work as they deem best, either sepa- 
rately or as a whole. 

The right is reserved to Select the type 
of curbing and paving for each road and 
to reject any or all bids. 

Bids will also be received for road build- 
ing materials; such materials to conform 
to the requirements as set forth in the con- 
struction specifications. A certified check 
or bidder’s bond must accompany each pro- 

sal for materials, payable to Charles T. 

riend, Chairman of the Board of County 
Commissioners, for the sum of One Thou- 
sand ($1,000.00) Dollars. The right is re- 
served to reject any and all bids. Address 
all bids to C. T. Friend, Chairman Board 
of County Commissioners, same Florida. 

CHARLES T. IEND, 
Chairman Board of County Commissioners. 
Date, October 13th, 1922. 


GI SEARCHUIGHT SECTION i " 
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Oct 31. 
Highway Work 


Baltimore, Mad. 


Sealed proposais for building eight sec 
tions of State Highway, as follows: 

Garrett County—Cont. G-24—One section 
of state highway from Luke to Blooming- 
ton, a distance of 0.5 miles (Penetration 
Macadam), 

Allegany County—Cont. A-22—One sec- 
tion of state highway along the Williams 
Road, for a distance of 1.6 miles (Concrete). 

Howard County—Cont. HO-26—One sec 
tion of state highway along the Old Fred- 
erick Road from the end of St. Johns Lan 
to the Woodstock Road, a distance of 2.4+ 
miles (Concrete). 

Montgomery County—Cont, M-39—On: 
section of state highway thru Laytonsville 
for a distance of 1.0 miles (Concrete). 

Montgomery County—Cont. M-38—One 
section of state highway from Dawsonvill+ 
toward Beallsville for a distance of 
miles (Concrete). 

Montgomery County—Cont. M-37—On+ 
section of state highway from Dawsonville 
towards Seneca, for a distance of 1.0 miles 
(Concrete). 

Montgomery County—Cont. M-40—On« 
section of state highway from Seeks Corner 
to the Pr. Geo. County Line, for a distance 
of 0.7 miles (Concrete). 

Anne Arundel County—Cont, AA-26—On: 
section of state highway from Tracy’s Cor- 
ner toward Nutwell, a distance of 1.0 miles 
(Gravel) 
will be received by the State Roads Com- 
mission, at its offices, 601 Garrett Building, 
Baltimore, Maryland, until 12 M., on the 
31st day of October, 1922, at which time 
and place they will be publicly opened and 
read, 

Bids must be made upon the blank pro- 
posal form which, with specifications and 
plans will be furnished by the Commission 
upon application and cash payment of $1.00, 
as hereafter no charges will be permitted 

No bids will be received unless accom- 
panied y a certified check for the sum 
of Five Hundred ($500) Dollars, payable 
to the State Roads Commission. 

The successful bidder will be required to 
give bond, and comply with the Acts of 
the General Assembly of Maryland, respec- 
ting contracts. 

The Commission reserves the 
reject any and all bids. 

By order of the State Roads Commission 





Bids: 


right to 





this llth day of October, 1922. 
JOHN N. MACKALL, 
Chairman 
L. H. STEUART, 
Secretary 
Bids: Dec. 11. 
Labor-Material Percentage 
Contract 


New Orleans, La. 


Sealed proposais will be received at the 
Sewerage and Water Board, Room 401, 
No. 526 Carondelet Street, New Orleans, 
La., up to 12 o'clock noon of Monday, De- 
cember llth, 1922, on Labor-Material Per- 
centage Contract for year 1923. 

Specifications and blank forms of pro- 
posal may be obtained at the office of the 
Board. 

a right is reserved to reject any or all 


8. 
October 12th, 1922. 
A. G. MOFFAT, 
Secretary. 
GEO. G. EARL, 
General Superintendent. 





Bids 


Filtration Plant and Reservoir 


San Juan, Porto Rico. 


Sealed proposals for the furnishing of 
all laber and material for the construction 
of a 8,000,000 gals. filtration plant and a 
10,600,000 gals. filtered water concrete res- 
ervoir for the City of San Juan will be re- 
ceived in the office of the Commissioner of 
a Service until November 29, 1922, at 


Nov, 29. 


All plans, specifications, instruction to 
bidders, blanks, forms for proposals and all 
other information may be obtained at the 
office of the City Commissioner of Public 
Works at San Juan, Porto Rico. 

ae right is reserved to reject any and al) 


8 ay 
MARTIN TRAVIESG 
Commissioner of Public 








OFFICIAL PROPOSALS 


Nov 7 " 
Bridge 


Vicksburg, Miss. 
Sealed alternate bids will be received by 
the Board of Supervisors of Warren County, 
Miss., at the office of the Chancery Clerk 
until 12 o’clock noon, Tuesday, November 
7th, 1922, and at that time publicly opened 
for a bridge over Big Black River on the 
South Scenic Highway 4 miles south of 
Yokena, Miss., on the Mississippi River 
Scenic Highway between Vicksourg and 
Port Gibson. 
The principal items of work are as fol- 
lows, approximately: 
628.26 Cu.Yds,. Class “A” 





Lids 


















Concrete. 










9,640 Lbs, Steel Reinforcing, 
158,000 Lbs. Structural Steel. 
301.3 Sq.Yds. Asphalt Paving. 
347 Lin.Ft. Gas Pipe Railing. 
206,800 Ft. B.M. Creosoted Lumber. 
10,600 Ft. B.M. Untreated Lumber. 
13,000 Lin.Ft. Creosoted Piling. 
2,000 Lin.Ft. Untreated Piling. 
257 Cu.Yds. Gravel Ballasi. 
and for all materials in connection with 






said work. 

Plans and specifications are on_file in the 
oftice of the Chancery Clerk, Vicksburg, 
Miss., and at the office of the Warren 
County Highway Engineer. On the receipt 
of check for $5.00, Contractors will be fur- 
mahed with a set of plans and Bidder’s 

ank. 

Any additional information may be se- 
eured from H. R. Rhodes, County Highway 
Engineer, Vicksburg, Miss, The right to 
reject any or all bids is reserved, 

Cash or certified check for $3,000.00 
made payable to the Board of Supervisors 
of Warren County, must accompany each 
bid as evidence of good faith and as a 
guarantee that if awarded the contract 
the bidder will execute the contract and 
give bond as required 

By order of the Board of Supervisors. 

J. G. SHERARD, 
Chancery Clerk. 

























Bids: Nov. 2. 


Grading 
Newton, N. J. 

iven that sealed bids 
he County of Sussex 
for the grading of Lakeside Boulevard in 
the Boro of Hopatcong in the County of 
Sussex. Estimated amount of excavation 
16,453 cu.yds, and opened and read in public 





Notice is hereby 
will be received b 















at the Freeholders Office, Newton, N. J. on 
November 2, 1922, at 11:30 A. M. 
Drawings, specifications and forms of 


bid, contract and bond for the proposed 
work, prepared by Harvey Snook, County 
Engineer, and approved by the Board of 
Chosen Freeholders of the County of Sussex 
have been filed in the office of said Engi- 
neer at Newton, N. J. and may be inspected 
by prospective bidders during _ business 
hours. Bidders will be furnished with a 
copy of the specifications and blue prints 
of the drawings by the Engineer on proper 
notice and payment of cost of preparation, 
Bids must be made on the standard pro- 
posal forms in the manner designated therein 













and required by the Specifications, must 
be enclosed in sealed envelopes, bearing 
the name and address of the bidder and 


name of the road on the outside addressed 
to The County of Sussex, Newton, N. J. 
and must be accompanied by a_ bonding 
Company’s Certificate and a certified check 
for not less than 10% of the amount bid 
and be delivered at the place and on the 
hour above named. The standard proposal 
form is attached to the specifications, copies 
of which will be furnished on application 
to the Engineer. 
By order of The County of Sussex. 
WILLIAM 5S. btatea . 
Cler 


; sAUNOEUDERERGOUEUE DENSON CEHOREEENTEETETERETEeTeoeEETOE eenneneonsernenscenne: 


Wanted — GRADING 





For full ading outfit, Model O, Thew 
Shovel and full grading equipment. South 
preferred. 


DAYTON CONSTRUCTION CO., 
Elkins, W. Va. 


nenenenenenenene: 
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Bids: Nov 








1 
e 
Drainage Work 
Bolton, N. C, 

hereby given that sealed pro- 
posals for repair and improvement of the 
main ditch of Columbus County Drainage 
District No. 2, will be received until twelve 
o‘clock noon, Eastern Standard time, No- 
vember 4, 1922, at the office of the Board 
of Drainage Commissioners, Bolton, N, C. 

The work to be performed consists of 
removing earth from the main ditch for 
a distance of approximately three miles, 
between laterals D and G, by means of a 
drag line. Earth to be deposited on one 
side. 

The yardage of earth to be removed 
is approximately 168,000 cubic yards. The 
date of completion to be five months from 
date of awarding contract. 

A certified check in the amount of 
$2,000,00 payable to the Board of Drainage 
Commissioners of Columbus County Drain- 
age District No. 2. must accompany each 
proposal. Checks of unsuccessful bidders 
will be returned within ten days of award- 
ing of the contract. 

The said board reserves the right to reject 


Notice is 


any or all bids, Plans and specifications 
are on file at the office of the Board, 
Bolton, N. C. or same will be mailed 


upon application when same is accompanied 
by a deposit of $10.00, which will be re- 
funded if plans are returned in good con- 
dition. 

3y order of the Board of Drainage Com- 
missioners, Columbus County Drainage 
District No. 2. 

G. T: MEYER, Secretary. 








oF. 
Street Paving 
Augusta, Ga. 

Sealed proposals will be received by the 
Streets and Drains Committee of The City 
Council of Augusta, Georgia, until 12 
o’clock (noon), at the City Hall, Thursday, 
October 26, 1922, and at that time and 
place publicly opened, for paving Greene 
Street, from East Boundary to Fifteenth 
Street. Approximate quantities as follows: 

89,000.00 square yards of pavement. 

11,500.00 lineal feet re-set curb. 

1,500.00 lineal feet new granite curb. 
900.00 lineal feet marginal curb. 

31,900.00 eubie yards excavation. 

42,000.00 lineal feet 30” x 6” gutter. 

Proposal form, plans and specifications 
may be obtained from the undersigned by 
depositing the sum of $10.00, which will be 
refunded upon the return of the plans and 
specifications. 

As a guarantee that the bidder will 
execute the contract if awarded, all bids 
must be accompanied with a certified check 
in favor of The City Council of Augusta, in 
five per cent (5%) of the total amount bid. 

Address all bids to J. W. Westmoreland, 
Clerk of Council, marking on envelope 
“Proposal for paving Greene Street, from 
East Boundary to Fifteenth Street, Au- 
gusta, Ga.” 

The City reserves the right to reject any 
and all bids, 

W. H. WISE, 


City Engineer and Commissioner of 
Public Works. 


sidis: 


Oct. 


October 12, 1922. 
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TOSUBLET | 


Hauling of Material on 13 
Mile Concrete Base-Contract, 
in Southern Kentucky—Av- 
erage Haul 244 Miles—In- 
dustrial Equipment Pre- 
ferred— 


METZEL & O’HEARN 


Covington, Ky. 
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8 (=. CONTRACT BONDS FOR RESPONSIBLE CONTRACTORS 


tna stands for the highest ‘quality of insurance and surety bonds. 


" ZETNA:CASUALTY AND SURETY COMPANY 
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: S-Recorg Oe 
OFFICIAL PROPOSA is = 
Bids: Nov. 14. : ae 
Yellow River Bridce ” 
a : 
Sealed proposals for co: Pia. ™ 
Yellow River Bridge on th « 
Walton Road about eight m on 
of Milton and located within Flor, 
National Forest, State of Florida ¢, 
of Santa Rosa, will be re by 
Board of County Commissio: ts ; 
Rosa County at the County | H str 
Milton, Florida, until twelve (\2) 6; me 
M., on the 14th day of Noy.) oe 
at which time and place wi tol 
publicly opened and read. ‘4 righ ne 
reserved to reject any and bids, ay 
none will be considered exce; sa fs Tr 
contractors ascertained to be ¢xperien ba 
and responsible. : au 
The length of the project be , 
structed is approximately 0.872 miles | an 
the principal items of work are apr a 
mately as follows: Clearing § acres de 
construction of about 4,450 fect os “3 
treated timber trestle of 10-ft ar 
With four turnouts, and_ the i: at 
of two old 80 ft. steel spur ver t _ 
channel. The steel spans shall be sh ) 
from the site where they are in 
over the Yellow River on the County p 7 
between Milton and Holley about nin e 
one-half miles upstream from t prom = 
bridge site. The right to cut timber of 
use in the construction of this bridg, 4 
National Forest land will be gi ! ‘ 
contractor, as stated under the sect ms 
the Specifications entitled “Goyer bi 
Stumpage.” : 
Alternate bids will be = reeeived uy ib 
piles of creosoted pine timber in lieu of r th 
cypress of juniper herein specified 
The work embraced in this contract s} ri 
be completed with in 200 weather works d 
days (page 11), following the execution di 
the contract by the Board of (po 
Commissioners, Ww 
The contract form and the maps, pl 0! 
specifications and estimates of quantit is 
may be examined by responsible contract h 
at the following addresses: : 
(Extra copies of plans, etc., are ay 7 
able upon deposit of $10.00 at the firs ‘i 
named office only). ( 
Office of Clerk of Board of County Co I 
missioners, Milton, Fla. s 
U. S. Bureau_of Public Roads, R t 
917, Bell Bldg., Montgomery, Ala. a 
All proposals must be made on forms a 
and in accordance with instructions forp f 
ing a part of the specifications aboye 1 | 
ferred to, and must be accompanied | I 
proposal guarantee in an amount at | ‘ 
equal to five (5) per cent of the | \ 
amount of the proposal. 
Cc. H. OVERMAN 
County Engine 
Santa Rosa County, Flori ( 
Bids: Oct 30. 
Southwest Trunk Sewer | 


Owosso, Mic! 

Sealed proposals will be received by t 
Clerk of the City of Owosso, Michigan, up 
to 7:30 o‘clock p.m. Central Standard Tiny 
of the 30th day of October, 1922, for t! 
construction of approximately 4707 linea 


feet of combination main drain and ma 
house sewer with manholes, inlets 
other appurtenances. 


The plans and specifications under w 
the work is to be done may be examine 
at the office of the City Clerk, Owoss 
Michigan, or at the office of the Engineers 
Ann Arbor, Michigan, and copies of th 
plans and specifications may be obtained 
by making a deposit of five dollars which 
will be refunded upon their return in good 
condition. 

A certified check for a sum not less tha! 
5 per cent of the amount of the propos 
will be required with each proposal 

The right to reject any or all proposals 
and the right to waive defects in proposa’s 
will be reserved by the City. s 

B. K. LUCAS, City Cler 
HOAD, DECKER, SHOECRAFT 
and DRURY, 

Consulting Engineers, 

Ann Arbor, Michigan. 












AGENTS EVERYWHERE 
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Ens. News-Record 


OFFICIAL PROPOSALS 
i 


pids Nov. 9. 
School Building 


Trenton, N. J. 





sealed proposals for the complete con- 
uruction of a new Elementary and Inter- 
“ate Public School Building will be re- 
wed by the Board of Education of Tren- 
tr. in the county of Mercer, at the meet- 
‘> room of the board in the Administra- 
a Building, No. 9 South Stockton Street, 
rrenton, New_Jersey, at 8:30 0 clock p.m., 
fastern Standard Time, on Thursday, the 
ah day of November, 1922, at which place 
nd time all bids received will be unsealed 
iv the contents publicly announced. No 
hids will be received previous to the time 
designated, and none will be received there- 


“ul bids shall be presented to the board 
it the place and time mentioned by the par- 
ses bidding, or their agents when called for 
hy the president of the board. _ 

“gids for the general construction for the 
heating and ventilating, for the plumbing, 
nd for the electrical work, will be taken 
separately. 

q certified check for five (5%) per cent 
of the amount of the bid must accompany 
vach proposal, made payable to the Board 
of Education of the city of Trenton, to be 
treated is liquidated damages in case the 
pidder receiving the award shall fail to ex- 
,cute a contract and furnish the required 
ond, Within ten days after notification of 
the acceptance of their bid. 

The Board of Education reserves the 
right to reject any or all bids, or to waive 
defects or informalities in any bid if it be 
deemed to the interest of the city so to do. 

Copies of the plans and_ specifications 
will be on file at the office of the secretary 
of the Board of Education, in the Admin- 
istration Building, for the purpose of esti- 
mating. 

A limited number of copies of the plans 
and specifications will be loaned to the 
prospective bidders on deposit of a certified 
check drawn to the order of the Board of 
Education, Trenton, New Jersey, in the 
cum of $25.00. These plans and specifica- 
tions may be obtained by oepmontne to the 
architect, Ernest Sibley, Edgewood Lane 
and Bluff Road, Palisade, New Jersey, or 
from Wm. Slack & Son, associate architects, 
144 East State Street, Trenton, New Jersey. 
Deposits will be forfeited unless plans and 
specifications are returned to the architects 
within ten days after bids are opened. 


(Signed), 
ROBERT C. BELLVILLE, 
Secretary, for the Board of Education, 
City of Trenton, N. J. 
Dated Oct. 16, 1922, 





Bids: Oct. 30. 


Street Improvement 


Laurel, Miss. 
Sealed proposals will be received by the 
Mayor and Board of Commissioners of the 
City of Laurel, Mississippi. until two 
o'clock P.M., October 30th, 1922, at the 
office of the City Clerk of said city for 
constructing approximately: 
19,865 sq.yds. brick pav’t concrete 
foundation. 
16,160 sq.yds. gravel surfacing. 
20,243 lin.ft. combined curb and gutter. 
3,000 sq.yds. concrete sidewalk. 
1,357 lin.ft. 8-in. sanitary sewer with 
all appurtenances thereto. 
Plans and profiles may be seen, specifi- 
ations and proposal forms may be obtained 
it the office of the City Clerk cof the City 


f Laurel. 
J. H. PACE, 
Street Commissioner. 





Bids: Oct. 24, 


Stone Bulkhead 


: Cape May, N. J. 
Sealed bids will be received by the Com- 
Missicners of the City of Cape May, N. J. 
until eleven o’clock a.m., October 24, 1922, 
YA providing and placing approximatel 
1400 tons of stone alon Beach Bulkhead. 
Specifications and additional information 
a he obtained from the office of the 
ity Engineer, 
ones, must be accompanied by certified 
‘eck for five per cent of the amount bid. 
The Commissioners reserve the right to 
reject any or all bids. 
HARRY W. BELL, 
City Engineer, 


OFFICIAL PROPOSALS 


Bids: Nov. 2. 
Wells and Water Main 


Nokomis, IL 


Sealed proposals will be received by the 
City Council of the City of Nokomis, Il- 
linois, until 7 p.m., Thursday, November 2, 
1922, and then publicly opened and read, 
for furnishing all material and labor for 
the construetion of the following work: 

4 Wells, 10 inches in diameter and 4° ft. 
deep, including screens, suction line, fit- 
tings and manholes. 

4,300 feet of 8 inch Class B water main 
with hydrants, valves, et¢., complete in 
place. 

Separate bids will be received on the 
wells and on the mains. 

Each proposal must be accompanied by a 
certified check for not less than 10% of 
the bid and the successful bidder will be 
required to furnish a bond for the amount 
of the contract. 

— for the work will be made in 
cash. 

Plans and specifications are on file at the 
office of the City Clerk at Nokomis, Ii- 
linois, or they may be obtained from the 
Engineers, Taylor & Woltmann, 428 Unity 
Bidg., Bloomington, Illinois. <A charge of 
$3.00 will be made for each set. 

Th? right is reserved to reject any or 


all bids. 
FRANK KROEGER, JR., 
Mayor. 
WM. BOTE, 
City Clerk. 
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Contractors 
Everywhere Read 
These 
Advertisements 


to see where bids are desired on 
contracts suited to their available 
plant and organization. The sug- 
gestion is therefore made to ad- 
vertisers that they word their 
advertisements so that the con- 
tractor will get a good idea of 
the s ze and kind of work to be 
let, and perhaps the plant needed. 
This should result in an increased 
number of desirable bidders, 


U. S. GOVERNMENT 


ANC ONOSTORD SEEN ORESEDERENORSOEODRE FONE LALE DEED EDEN OAD EL EDAAA Tit: 





OUDUOGEDOGUETOONTONTEROEREODORODORDOSHOREE EDT SEORas TED 


‘Ransnevessacscesenssecnens 





TREASURY DEPARTMENT, Office of the 
Supervising Architect, Washington, i 
Oct. 6, 1922.—Sealed proposals will be 
opened in this office at 3 P.M., Nov. 1, 1922, 
for construction (including Mechanical 
Equipment) of a one story laundry build- 
ing covering 5,130 square feet, for the 
United States Veterans’ Hospital at the 
Bronx, New York, N. Y., to be completed 
within four months from award of con- 
tract. Drawings and specifications may be 
obtained at this office in the discretion of 
the Supervising Architect. Proposals will 
be considered only from individuals, firms, 
or corporations possessing’ satisfactory 
financial and technical ability, equipment, 
and organization to insure speedy comple- 
tion of the contract, and who have estab- 
lished a record for expedition on contracts 
of similar character and magnitude. Before 
drawings and specifications are forwarded 
to prospective bidders, applicants must cite 
at least one specific instance where a rec- 
ord for speed has been established on a job 
of equivalent magnitude, giving date of 
award of contract, amount of contract, 
specified time for completion and date of 
actual completion. The fact that any con- 
cern obtains a set of the plans and specifi- 
cations from any source whatever and sub- 
mits a bid shall not constitute a waiver of 
the foregoing stipulations. Jas. Wet- 
more, Acting Supervising Architect. 





U. S. ENGINEER OFFICE, MILWAU- 
KEE, WIS., Sept. 30, 1922. Sealed pro- 
posals will be received here until 2 p.m., 
Nov. 6, 1922, and then opened, for con- 
structing pile pier, removing old timber- 
crib pier, and dredging at Racine Harbor, 
Wis. Further information on «application. 





















Gi SEARCHLIGHT SECTION le " 





U. S. GOVERNMENT 


U. S. ENGINEER OFFICE, BUFFALO 
N. Y.—Sealed proposals will be received 
here until 11 a.m., November 6, 1922, and 
then opened, for construction of three 400 
cu.yd. steel dump scows. Further informa 
tion on application, 





Uv. S. ENGINEER OFFICE, PROVI 
DENCE, R. Ll. Sealed proposals will be re- 
ceived here until 12 o’clock noon, Oct. 23, 
1922, and then opened, for dredging in New 
Haven Harbor, Conn... Further information 
on application. 





SEALED PROPOSALS, indorsed “Pro- 
posals for Refrigerating Equipment, Tup- 
per Lake, N. Y. Specification No. 4720," 
will be received at the Bureau of Yards and 
Navy Department, Washington 
PD. ¢., until 11 o'clock a.m., November 15 

22, and then and there publicly opened 
for refrigerating and ice-making equip- 
ment, using as refrigerant any satisfactor) 
substance, except ammonia, and consisting 
of two motor-driven compressors, conden- 
sers, liquid receiver, two motor-driven brine 
pumps, a combination freezing and brine 
cooling tank with expansion coils, a water 
precooler tank with coils, two charcoal fil- 
ters, brine agitator, water agitating system 
by compressed air, automatic can filler, 
hand operated can hoist, automatic can 
dump and ice chute, ice cans, oil and scale 
traps, piping and other accessories; and 
for cold storage rooms with insulation for 
eight compartments including doors, floors 
and ny for the storage and hand 
ling of goods in the subsistence building 
at the U. S. Veterans’ Hospital, Tupper 
Lake, N. Y. Drawings and_ specification 
No. 4720 may be obtained on application 
to the Bureau of Yards and Docks De- 
posit of a check or postal money order 
for $19, payable to the Chief of the Bureau 
of Yards and Docks. is required as security 
for the safe return of the drawings and 
specification. R, E. BAKENHUS, Acting 
Chief of Bureau, October 6, 1922. 





SEALED PROPOSALS, indorsed ‘“Pro- 
posals for Boiler Plant Equipment and 
Steam Distribution, Tupper Lake, N. Y.. 
Specification No. 4719,” will be received at 
the Bureau of Yards and Docks, Navy 


Department, Washington, D. C., until 11 
o‘clock a.m., November 15, 1922, and then 
and there publicly opened, for Mechan- 


ical equipment, piping and an outside steam 
distributing system consisting of brick set 
tings on concrete foundations for 5 water 
tube boilers, side-feed mechanical stokers 
with extension furnaces, smoke flue, feed 
water heater, storage tank, feed water and 
vacuum pumps, combined twin pump and 
receiver, drip traps, an incinerator plant 
equipped with two incinerators and hot 
water heating and sterilizing equipment 
and complete piping systems for all equip- 
ment; the installation of 5 marine type 
water tube boilers furnished by the Govern- 
ment, and an outside steam distribution 
system including condensate and vacuum 
return lines; all at the U. §. Veterans’ 
Hospital, Tupper Lake, N. Y. Drawings 
and Specification No. 4719 may be obtained 
on application to the Bureau of Yards anid 
Docks. Deposit of a check or postal mone, 
order for $20, payable to the Chief of the 
Bureau of Yards and Docks, is required as 
security for the safe return of the draw- 
ings and specification. R. E. BAKENHUS. 
Acting Chief of Bureau, October 5, 1922. 





SEALED PROPOSALS will be received 
and publicly opened by the Director of the 
U. S. Veterans Bureau in the office of the 
Quartermaster General, 2306 Munitions 
Ruilding, Washington, D. C., at 11:00 A.M.., 
November 14, 1922, for the construction 
of a 400 bed neuro-psychiatric hospital at 
Camp Sherman, Chillicothe, Ohio. Work 
will include construction of twenty-two 
buildings, built of reinforced concrete and 
brick, complete with water, lighting, heat- 
ing and sewer systems, roads and walks. 
Plans and specifications may be obtained 
after October 14, upon deposit of $109. 
from the Quartermaster General, 2312 
Munitions Building, Washington, D. C., or 
from the Constructing Quartermaster, Chilli- 
cothe, Ohio. One set of plans and s»ecifi- 
eations will be on exhibition at each of 
the following stations: Constructing Quar- 
termaster, 39 Whitehall. Street, New -York 
City, Constructing Quartermaster, Scott 
Field, Belleville, TWilinois; Quartermaster 
Supply Officer, Chicago General Inter- 
mediate Depot, 1819 West Pershing Road, 
Chicago, Tlinofs, 
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P ROPOSALS, ° 
posals for Stack, Tupper Lake, N. 
Specification No. 4722,” will be received 
at the Bureau of Yards and Docks, Navy 
Department, Washington, D. C, until 11 
o‘olock a.m., November 15, 1922, and then 
and there publicly opened, for a_ radial 
brick stack on a concrete foundation, at 
the U. S. Veterans’ Hospital, Tupper Lake, 
N Y. Specification No. 4722 may be ob- 
tained on application to the Bureau of 
Yards and Docks. Deposit of a check or 
postal money order for $10, payable to 
the Chief of the Bureau of Yards and 
Docks, is required as security for the safe 
return of the specification. R. E. BAKEN- 
oe Acting Chief of Bureau, October 5, 
°° 


indorsed “Pro- 


DEPARTMENT OF THE INTERIOR, 
UNITED STATES RECLAMATION SERV- 
ICE, Washington, D. C.,, October 9, 1922. 
Sealed proposals for furnishing two direct 
pumping units for the Black Canyon Pump- 
ing Plant, Boise Project, Idaho, will be re- 
ceived at the office of the United States 
Reclamation Service, Denver, Colorado, 
until 2 o'clock p.m., December 6, 1922. and 
will then be opened. For particulars ad- 
dress the United States Reclamation Serv- 
ice, Washington, D. C., or Denver, Colorado. 
Morris Bien, Acting Director, 


POSITIONS 
VACANT 


UO 





POSITIONS VACANT 


ASSISTANT engineer wanted, experienced 
in survey work. Must be a good draughts- 
man, college graduate preferred. Salary 
$150.00 per month. State experience, 
when available and give referencs, P- 
138, Eng. Nws-Record 








ESTIMATOR. Well established Cleveland 
Construction Co, expanding their opera- 
tions have an opening for an experienced 
estimator familiar with general contract- 





ing, should be in position to make small 
investment with services, Opportunity 
for ambitious man to get started in his 
own business and in short time work 
into worthwhile income P-149, Eng. 
News-Record, Leader-News Bldg., Cleve- 
land, Ohio. 

EXPERIENCED estimator wanted, fully 


acquainted with taking off quantities for 
all types of buildings. Reinforced con- 
crete especially. State experience and 
salary expected. Information confidentiai, 
P-137, Eng. News-Record, 


DRAFTSMEN, experienced, wanted for 
structural steel buildings; apply by mail 
only, giving age, nationality, education. 
experience and salary expected. Post & 
McCord, 101 Park Ave., New York. 








DRAFTSMEN, experienced 
structural or reinforced 
details, experience, 
desired, P-111, Eng. 


DRAFTSMAN, must be expert letterer for 
general drawing and map work in office 
of consulting engineer of large railroad 
system. Apply by letter stating nation- 
ality, age, education, experience and 
salary desired. P-132, Eng. News-Record. 


on 
concrete, give 
education and salary 
News-Record. 
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Construction Men 


Learn “Line” and “‘Grade” 
by Actual Practice. 


Level, Transit, and Plane Table Work. 


Running” of Farm. Stadia, Highway and 
Railroad Surveys. 


Estimating 
Day and evening courses. Booklet. 


The Pan-American 
Engineering School 


39 West 17th St., New York City 
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SE ALED P ROPOS ALS, indorsed “py ro- 
posals for Steel Water Tank, Tupper Lake, 
N. Y., Specification No. 4724,” will be re- 
ceived at the Bureau of Yards and 
Docks, Navy Department, Washington, 
I>. C., until 11 o‘clock a.m., November 15, 
1922. and then and there publicly opened, 


steel tank with tower 
and appurtenances at the U. S. Veterans’ 
Hospital, Tupper Lake, N. Y. Specification 
No. 4724 may be obtained on application 
to the Bureau of Yards and Docks. Deposit 
of a check or postal money order for $5, 
payable to the Chief of the Bureau of 
Yards and Docks, is required as security 
for the safe return of the_ specification. 
R. E. BAKENHUS, Acting Chief of Bureau, 


October 5, 1922. 


TREASURY DEPARTMENT, Supervising 
Architect's Office, Washington, DD. C., Oct. 
13, 1922.—Sealed proposals will be received 
at this office until 3 p.m., Nov. 7, 1922, 
and then opened for an extension to the 
building and driveway, at the United States 
Post Office at San Jose, Calif., in accord- 
ance With the specifications and drawings 
mentioned therein. Copies of which may 
be had at this or at the office of the Cus- 


for 200,000 gallon 





todian, in the discretion of the Supervising 
Architect. Jas. A. Wetmore, Acting Super- 
vising Architect. 





POSITIONS VACANT 


FIRST class structural steel detailers and 
checkers with experience on mill build- 
ings, office buildings, etc. Position in 
Pittsburgh district. State e xperience and 
salary desired, P-525, Eng. News- 
Record, Leader-News Bldg. Cleveland, 
Ohio, 








FOREMAN wanted, experienced on sewer 
and rock work, one who can produce re- 
sults and is not afraid of work; no other 
need apply. State age, salary expected 
and experience in first letter. Position 
open now. R. Relly Contracting Co., 
Brownville, N. ¥, 





ORNAMENTAL iron draftsman, familiar 
with the designing and detailing of all 
kinds of ornamental and miscellaneous 
iron work for buildings. Apply by letter, 
stating experience, references and salary 
desired, to James McKinney & Son, 925 
Broadway, Albany, N. Y. 








SALES engineer; headquarters probably 
New York City; salary and travelling 
expenses; preferably one having had 
sewer design and construction experience. 
State experience and salary desired. P- 
115, Eng. News-Record, Leader-News 
Bldg., Cleveland, Ohio. 


he leaves college. 
tural designing offices. 
education. Only high-grade 











Get our free literature, if you are 
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PROPOSALS FOR CONC re Cals 
SON BREAKWATER. — U. Bnginen 
Office, Room 1201, 5 Sou Deart 7 
Street, Chicago, Illinois.—Sea pre opona 
for constructing concrete cai -o; a 
water at Indiana Harbor, Ind Will | 
received here until 10 a.m... November ¢ 
1922, and then opened. Furt! incorma 
tion on application, ai 

SL 

PROPOSAL FOR PIER EMOVa] 
ETC.—U. S. Engineer Office, Room 1951 
537 South Dearborn Street, Chicago, 1 
linois. Sealed proposals for picr remoyal 
dredging, ete., in Calumet Harbor, Ilinois 
will be received here until 10 a.1., Octobe 
24, 1922, and then opened Further jn. 

| formation on application. 

| U. S. ENGINEER OFFICE, PRoyt. 

| DIENCE, R. I. Sealed proposals ll be re 
ceived here until 12 o'clock, noon, Oct, 39, 
1922, and then opened for maintenance 
dredging in Milford Harbor, Conn. Further 
information on application 

U. S. ENGINEER OFFICE, BUFFALO 
N. Y.—Sealed proposals will be received 
here until 11 a.m., October 30, 1922, and 
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HIGHER ENGINEERING 


(BY MAIL) 


Intensive Reinforced Training for Young Engineers 


Reinforced Concrete Engineering 
Steel Designing, (Estimating) 
Bridges, Steel and Concrete. 


Wilson Courses provide the practice that every young engineer so badly needs after 
They duplicate actual designing just as it is done in first-class struc- 
They are actual experience work, meant to round out your 
men are enrolled for this work. 


ambitious, 


WILSON ENGINEERING CORPORATION 


10 Broadway, Hanover, Mass. 
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then opened for constructing stone-concrete 
superstructure on breakwater, Buffalo 
Harbor, N. Y. Further information on ap- 
plication. 


POSITIONS VACANT 


SALES engineer to represent 
manufacturer of material 








Well-known 
handling ma 


chinery in Chicago district. Products 
consist of wagon loaders, portable belt 
conveyors, clamshell buckets and water 


front and railroad unloading machinery, 
commission arrangement desired. State 
experience, age and qualifications. P 
116, Eng. News-Record. 





STRUCTURAL steel detailers for buildings 
and bridges and general structural work 





Must be able to produce results, Stat 
in application, age, nationality, education 
experience, salary expected, date avail 
able. Pittsburgh District. P-135, Eng. 
News-Record, Real Estate Trust Bldg 
Phila., Pa. 





STRUCTURAL engineer wanted at once to 
take charge of structural department 
of 15 to 25 men in architects office, Must 
have had wide experience in architectural 
engineering including designing ani 
checking of all types of steel and con 
crete structures as well as executive di 
rection of staff. Location Detroit, Michi 
gan. State full details including salary 
requirements in first letter. P-134, Eng. 
News-Record, Leader-News Bldg., Clev 
land, Ohio, 
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Wate 


La. 
cember, 
voted, 

sldg., 

Ind.., 


rworks (Continued) 


Pontchatoula— Takes 
waterworks system. 
Swanson & McGraw, 
New Orleans, consult. engrs. 


Mishawaka — Had plans 
500,000 gal. rein.-con, reservoir, 
motor driven pumps. $40,000. 
McDonnell, 402 Interstate Bidg., 
City, Mo., consult. engr 


Mo., Milan—Soon takes bids extending 
present mains, also new purification plant. 
$30,000. E. T. Archer & Co., 609 New Eng- 
land Bidg., Kansas City, engrs. 

Mo., Paris—Nov. 21, to vote on 
bonds for improvements to present water, 
light and ice plants, incl. two 200 hp. oil 
engines to be leased from Fairbanks Morse 
Co., 217 South 8th St., St. Louis. W. P. 
Rollins & Co., 521 R.R. Exch. Bidg., Kansas 
City, engrs 

Okla., Cyril—Nov. 6, to vote on $31,000 
bonds for new waterworks system. V. V. 
Long & 1300 Colcord Bldg., Oklahoma 
City, engrs. 

Ore., Portland—Plans new Bull Run pipe 
line, 10 mi. 60 in. and 14 mi. 52 in. riveted 
steel pipe, or 10 mi. 58 in. and 14 mi. 50 
in. lock bar pipe, clearing and grubbing 16 
Acres three 80 ft. combined highway and 
pipe spans with abutments. $1,000,000, 
F. Randlett, ch. engr. 

Ore., The Dalles - 
studies and estimates 
election, for earth dam and pipe line be- 
tween Mill Creek and east fork of Hood 
River $300,000. Stevens & Koon, Spaul- 
ding Bldg.. Portland, consult. engrs 

Ont., Whitby—Pub. Utilities Comn. hav- 
ing plans prepared for 1,000 ft. intoke and 
slow sand filter. $55,000 F. W. Thorold, 
54 Admiral Rd., Toronto, engr. 


BIDS DESIRED 


Elmsford—Nov. 1, by Bd. 
Lawn Ave., extending 
Ce., Natl Bank Blidg., 
adv. this issue. 

City—Oct. 31, by Bd 
000 lin.ft. 36 in. ci. 
5 Hollan‘, 


bids in De- 
$65,000 bonds 
United Fruit 


prepared 
inci, 3 
Burns & 
Kansas 


$57,000 


Co.,, 


Making preliminary 
preparatory to bond 


S Ve 
Trustees, 
Wulff Eng. 
town, engrs. ; 

N. J., dersey 
‘omrs., about 5 

various streets, E. J 
elk.; adv. this 

Ala., Birmingham—L. Holt, 
for Tennessee Coal, Iron and R.R. Co., 
ltrown-Marx Bidg., taking bid laying 
11,000 ft. of 10 in., 1,750 ft. 8 in. and 8.150 
ft. 16 in. c.i. pipe. $65,000, A. F. Haswell, 
Ensley, engr 

Tenn., Memphis—Nov. 24, by Id. 
Memphis Artesian Water Dept., super- 
structures for new water supply works, 
incl. Contrs. 7, 8 9 and 10. Fuller & 
McClintock, 170 Bway., New York City, 
engrs.; adv. this issue. 

Tenn., Nashville—Nov. 3, by S. H. 
Kay, secy. Bd. Pub. Wks., 125 water 
ters, § in. with necessary couplings. 

Ill.. Gridley—Nov. 10, for 299 ft. 
ete., Taylor & Woltmann, 428 Uni y 
Bloomington, engrs.; adv. this issu 

1... Marshall — Nov. 9, by Mayor 
City Council, removing old pumps 
pumping station, putting in new 
floor, wWater-proofing walls and floors, fur- 
nishing and J motor 


Village 
mains, 
Tarry- 


City 

mains 

ciiy 
Issue 


purch,. agt. 


Comrs. 


Mc- 
me- 


well, 
Bids., 


and 
from 
concrete 


installing 2 driven tri- 
plex pumps, 350 g.p.m,. each, furnishing and 
erecting transmission line incl. transform- 
ers and lighting fixtures from power house 
to pumping station (about 1.8 mi.) w. Es 
Wileox. Chemical Bldg., St. Louis Mo., 
engr. Noted Sept. 14. 

Wis., Cedarburg — Nov. 2, by F. G. 
Schuette, city clk., furnishing two hundred 
8 in. and { in. water meters. ° 

Minn., St. Paul—Oct. 30, by H. W. 
Austin, city purch. agt. 4 lime tanks and 
agitators, 800 cu.vd. gravel and 1.500 cu.yd. 
sand, for Water Dept. C. Claussen, city 
ener. 

N. D., 
svstem 
mains, 
math 
1 Pan 
village 

Tex. 


Colo., 
rein.-con. 
402 Interstate 
engrs 


Abercrombie—Oct. 30, waterworks 
incl. 8,125 lin.ft. golvanized iron 
2, 24 and 3 in., 9 hydrants, pneu- 
pressure tank, pumping plant of 
gal. capacity. $15,000. J. Wicklein, 
elk, 

Lubbock 
Boulder 


reservoir. 
Bidg., 


See “Sewers.” 
Nov. 1. 1% 
Burn: & 
Kansas 


00,000 gal. 


McDonnell, 
City, Mo., 


BIDS RECEIVED 

N. J... Newark—North Jersey Dist. Water 
Supply Comn., 20 Clinton St.. opened bids 
Oct. 19 for . notch tunnel and ap- 
proaches, Contr. 3, from Heyman & Good- 
man Co,, 15 Exch. PL, Jersey City, $918,- 
297 T. A. Gillespie Co., 7 Dey St.. New 
York City, $978.543; Mason & Hanger Co., 
62 Vanderbilt Ave., New York City, $1,158,- 
441; Contr. 4, from Heyman & Goodman 
Co., 25 Exch, Pl, Jersey City, $978,000, 
Patrick McGovern, Inc., 50 East 42nd St., 


ENGINEERING NEWS-RECORD 


New York City, $1,295,000, Frederick Snare 
Corp., 8 West 40th St., New York City, 
$1,412,000. Noted Sept. 7. 

Md., Baltimore — Opened bids Oct. 18, 
storm water drains in Dist. P-8, Contr. 55, 
from D. Catalana, 34 Knickerbocker Bidg, 
$3 58; Aiello Constr. Co., 76 Knicker- 
bocker Bldg., $43,674; Ryan Constr. Co., 
735 Real “Estate Trust Bidg., Phila., 
$45,349. 

La., Cedar Grove—Opened bids Oct. 3, 
waterworks and sanitary sewerage sys- 
tems, from James Conte. Co., Dallas, Tex., 
(street address not available), $179,357; 
C. H. Everett, Hutchison, Kan., $186,905; 
Merkel Mchy. Co., 1733 Walnut St., Kansas 
City, Mo., $189.048. Contract awarded to 
lowest bidder. Noted Sept. 28. 


CONTRACTS AWARDED 


Tenn., Memphis — Memphis Artesian 
Water Dept., rein.-con. reservoir and rein.- 
ecn, substructures for pumping station, 
iron removal plant and aerator, also fur- 
nishing and installing c.i. pipe, valves, 
drains, ete.,.to D. D. Thomas & Sons, 463 
North Dunlap St. Noted Sept. 21. 


O., Cleveland—For 10,400 lin.ft. 60 in. 
steel pipe for Fairmount Water Project, to 
P. F. Connolly, Commonwealth Bldg., $398,- 
841. Noted Oct. 12. 

0., Wickliffe—Mains 
B. H. Whittaker, 343 
land, $16,716; Wade 
343 The Arcade, 
involves 7,300 ft. 
Sept. 28. 

Ia., Bedford—For 19.046 lin.ft. 4 in. Class 
B c.i. mains, 3.3 ton Class D specials. 28 
fire hydrants, etc., to Cowan & Smith, 1733 
Walnut St., Kansas City, Mo.; labor to N. E. 
Stucker & Son, Lawrence, Kan., total 
$18,500. 

Colo., 


in Worden 
The 
Ave. 
Cleveland, 
4-8 in. ci 


Ave., to 
Arcade, Cleve- 
to J. B. Lynn, 
$3,536. Work 
pipe. Noted 


Glenwood Springs—For 4,100 ft. 
tunnel and 1,500 ft. concrete and metal 
flume and appurtenances thereto for city 
water supply, to White & Johnson, Cham- 
ber Commerce’ Bldg., Denver, $70,000. 
Noted Sept. 21. 


Sewers 
PROPOSED WORK 

Mass., Fall River—Plans sewerage exten- 
sion North Main St. nerth of New 8S! 
£100,000 A. Wolstenholme, city engr 
Noted May 4. 

Pa., Butler — City 
$300,000 bond issue 
plant. 

La., Pontchatoula—Takes bids in Decem- 
ber, sewerage system. $65,000 bonds voted. 
Swanson & McGraw, United Fruit Blidg., 
New Orleans, consult, engrs. 

Kan., Pittsburg—Nov. 7, to vote on $125,- 
000 bonds for sewers and sewage disposal 
plant Black & Veatch, 701 Mutual Blidg., 
Kansas City, Mo., engrs. 

Kan., Robinson—Voted $25,000 bond issue 
for sewers. E. T. Archer & Co., 609 New 
England Bldg., Kansas City, Mo., engrs. 

Colo., Denver—Having plans and esti- 
mates prepared storm sewer in Park Hill 
Storm Sewer Dist. $1,000,000. A. K. Vick- 
ery, City Hall, engr. . 

Calif... Sanger—Had plans prepared 23,- 
760 lin.ft. 6 in. and 2,138 lin. ft. 8 in. vitr. 
sewers, 3,930 ft. 30 in., 1,414 ft. 28 in., 
1,980 ft. 14 in., 1,760 ft. 12 in. and 850 ft 
8 in. precast concrete sewers, etc. R. 
Phillips, Sanger, engr. Noted Sept. 21. 

Ont., Grimsby—Plans new sewerage sys- 
tem. W. F. Randall, town elk. Engineer 
not selected. 


authorized 
disposal 


Council 
for sewage 


BIDS DESIRED 


N. Y.. Long Island City—Oct. 31, by M. 
Kk. Connolly, pres. Queens Boro, Queens 
Subway Bldg., sewers in Depot Rd., Bar- 
clay, Orontes, 88th and 106th Sts, etc. 

Ind., Indianapolis—Nov. 14 
date), by Bd. of Sanitary Comrs., 
constructing Sect. 3, Div. 3, 
and erecting mechanical equipment for 
sewage disposal plant. J. A. Craven, pres. ; 
adv. this issue. Noted Oct. 12. 

Tex., Lubbock—Nov. 3, by P. Spencer. 
mavor, sewage disposal plant, sewers and 
water mains. $100,000. S. Sanders, city 
ener. J. B. Hawley, Cotton Exch. Bldg., 
Ft. Worth, engr E. E Sands, Mason 
Bldg., Houston, engr. Noted Aug. 31. 

Colo., Denver—Nov. 1, by Dept. Impvts. 
and Parks, 36,040 ft. 8-10 in. vitr. pipe sewer 
and 134 manholes in Berkeley Special 
Sanitary Sewer Dist. $49,412. Rs! ae 
Vickery, City Hall, engr. 

BIDS RECEIVED 
Cleveland—Openred bids Oct. 12, for 
1.440 ft. 4-5 ft. circular and 380 ft. 12-14 
in. vitr. tile sewer in (1) Bessemer Ave., 
1.000 ft. 3 ft. circular sewer in (2) Dugway 
Brook, 275 ft. 24 in. vitr. tile sewer in (3) 
Lake Shore Blvd., from P. W. Graham, 


(change of 
City Hall, 
and furnishing 


0o., 


Vol. g: 


1274 West 108th St., (1) $46.6 
Constr. Co., 335 The Arcade, ( 
J. C. Kenny, 6817 Bridge Ave., 
Kassouff Co., 3182 West 25th s: 
500 (3) $4,168. Noted Oct. 5, 

O., Maple Heights (Worthing: 
Opened bids Oct. 5 for (1) By 
(2) Outfall Sewer, from Manson « 
neers Bldg., Cleveland, (1) 
Hadded Mall Co., Schofield Bldg,, « 
(1) $166,954 (2) $37.629; GC. Ww 
10714 Amor Ave., Cleveland, (2) 
Noted Sept. 28, 

Neb., Omaha—Storm sewers in 
from 33rd St and Redman Avy: 
and Fort Sts., 276 lin.ft. 18-30 
pipe, 116 lin.ft. 7 ft. 3 ring brik 
ft. 7 ft. to 8 ft. 3 ring brick fu; 
lin.ft. 8 ft. 3 ring brick, 118 ij 
3 in. 8 ft. to 8 ft. x 8 ft. brick 
con. funnel, 52 vertical ft. 9 ft, 
4,185 lb. cast iron, 50 cu.yd. f 
concrete, from J. J. Hanighen 
South 14th St., $38,973; H. J. 
Co., 403 Farnham Bldg., $41,545; 
& Willadsen Co., $42,623. 

Calif., Oakland—Sewers in Melro: 
(1) 17,960 ft. 8 in. vitr. pipe, (2) 3 
holes (3) 21 standpipes (4) 63 la: 
from W. J. Schmidt, 2025 Shattuck 
Berkeley, (1) $1.50 (2) $100, (3) 10 
$10; Heafey, Moore-MecNair, 2030 Hig} 
(1) $1.60 (2) $85 (3) $30 (4) $25 
& Borland, Oakland Savings Bank 
(1) $1.88 (2) $90 (3) $45 (4) 
Downer, Richmond, (1) $2.25 (¢: 
$20 (4) $18; Oakland Paving 
sway., (1) $3.75 (2) $130 
$35. Noted Sept. 21. 

Que., Montreal—Opened bids 2 
sewer in (1) Sherbrooke St. (2) Bell 
St (3) Cote Des Neiges Rd. fron 


(3) 


(2) $1,619 (3) $5,182; 

Hubert St., (1) $21,989 (2) 

$5,266; Rondou, Corlier & Co., 

tophe Colomb St., (1) $29,312 (2) $ 

(3) $4,377; Boyd, Rossi & Devito, 40: 

James St., (3) $4,707. 
CONTRACTS AWARDED 


N. Y., Brooklyn—FE. 
rres., Boro Hall, 
ete., to J. F. Cogan, 
$417,000. Engrs. 
19. 

N. Y, Syracuse—Syracuse 
Sewer Bd., 104 City Hall, machinery 
equipment for sew°®re pumping station 
erit chamber, to Roberts Filter Mfg. 
6th and Columbia Sts., Darby, 
ring), $76,100 

La., Cedar Grove—See “Waterwork 

Ia., Carroll—For 9,000 lin.ft. 8 in. 
tary sewers, 2 pumping stations, 8 
bination manholes, etc., 
age Co,, Slayton, Minn., 
Oct. 12. 

Ia., Cascade—For 32,000 ft. sewers 
disposal plant, to W. B. Carter, 606 U 
tank Bldg., Sioux City, $46,543 and $2 
respectively. 

Que., Hull—Building sewers in va 
strcoets, to Laflamme & Laflamme, 40 L: 
vin St., $42,695. 


. 
Waste Disposal 
PROPOSED WORK 
Pa., Harrisburg— Nov. 7 to vote on 
000 bonds for 1 story and basement 
54 ft. incinerator, 85 ton daily cap: 
R. R. Seaman, clk. 
BIDS DESIRED 
Tex., Waco—Novy. 6, by R. L. 
city comptroller, 20 ton 
Seward, Waco, engr. 


. 
Bridges 
PROPOSED WORK 

N. Y¥.. Moosick Falls—Making 
steel bridge. $40,000. G. S. 
town engr. 

N. Y¥., Millersport — Town of Am 
plans new steel bridge with concrete 
to replace present structur on Transit 
here. To exceed $30,000. J. Wehrle, 
liamsville, superv. 

Tenn., Lawrenceburg—State Hy. C 
Nashville, plans 200 ft. rein.-con. and 
bridge over Shoals Creek, here. D. Q 
Comb, ch, engr. 

Ia., Ft. Dodge — Webster Co. mi: 
plans and takes bids about Jan, 1. 
con. bridge, three 390 ft. spans $4 
J. L. Parson, Court House, engr. 

Missouri—State Hy. Dept., Jefferson 
takes bids about Nov. 21, 3,072 ft. 
con. and steel bridge, 20 ft., across 


$1,662 
3506 C 


Riegelmann 
sewer in Gravesend 
17th Ave, and 
St., est. $425,000. 


Oct 


$22,174. 


plan 
Thom 


souri River in city of Lexington, Lafa 


and Ray Counties. $900,000, Wadd 
Son, 800 Graphic Arts Blidg., Kansas 
engrs, Noted Oct. 19. 
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Bridges (Continued) 
Tex., Newton—See “Streets and Roads.” 
Ore, Astoria — State Highway Comn., 
salem, plans bridge over Columbia River, 
here, $3,000,000. C. B, McCullough, state 


bridge engr. 
_— BIDS DESIRED 


Mass., Bridgewater—Oct. 31 by Towns of 
Bridgewater and Middleboro and_ State 
Dept. Pub, Wks., Div. Highways, at State 
House, Boston, 150 ft. rein.-con. beam 
pridge. 40 ft. wide, between here and 
Middleboro. $35,000. A, W. Dean, State 
House, Boston, engr. 

Louisiana—See “Streets and Roads.” 

Tennessee—Nov. 10, by State Dept. High- 
ways, Nashville, 202 ft. rein.-con. and 
steel bridge on Federal Aid Project 62, 
sta. 68-77, to have three 26 ft. and one 
114 ft. spans. D. Q. McComb, Nashville, 
ch. engr. 

Tennessee—See “Streets and Roads.” 

Illinois—Oct. 31, by Dept. Pub. Wks. and 
Buildings, Div. Highways, Springfield, sub- 
structure for steel, Project 25, Sect. 6-B, 
Grundy Co.; superstructure for steel, Proj- 
ect 25, Sect. 6-C, Grundy Co.; 1 steel 
complete, Project 25, Combination R, Grundy 
Co, C. H. Older, ch.eengr. 

Illinois—Oct. 31, by Dept. Pub. Wks. and 
Buildings, Div. Highways, 2 concrete bridges 
toute 16, Sect. 13-B, Shelby Co., 4 concrete 
approach spans, Route 2, Sect. 52-B, De 
Witt Co., 1 steel superstructure Route 2, 
Sect, 52-C, De Witt Co. Two last projects 
incorrectly noted as Clinton Co., Oct. 19 
issue. 

Il, Sterling—Oct. 30, at City Hall, Ster- 
ling, for Ist Ave. Bridge over Rock River, 
rein.-con. open spandrel, arch bridge, twelve 
80 ft. 6” spans, 28 ft. roadway, two 7 ft. 
sidewalks, in Sterling Twp. $185,000. E. 
0. Hills, Morrison, supt. highways of 
Whiteside Co. Noted March 2. 

Kan., Ottawa—Nov. 2, at office of Clerk 
Franklin Co., Ottawa, Rattlesnake Hill 
Bridge in Osage and Franklin Counties, on 
New Santa Fe Trail Rd., Sects. 3 and 34, 
Twp. 16 and 17, Range 17 East, 1 mi. 
northeast of Lomax or 3 mi. west of 
Pomona, alternate plans, one for 183 ft. 4 
in. steel span with 20 ft. roadway, other 
for 120 ft. steel span with 20 ft. roadway. 
S. Oleott, Lyndon, clk. Osage Co. : 

Missouri—State Hy. Dept., Jefferson City, 
takes bids about Nov. 11, for 600 ft. rein.- 
con, and steel bridge, 20 ft., across _Gas- 
conade River, Gasconade Co. $115,000, 
Waddell & Son, 800 Graphic Arts Bldg., 
Kansas City, engrs. Noted Oct. 19. 

Tex., Ft. Worth — Nov. 2, by W. E. 
Yaney, aud. Tarrant Co., 3_ rein.-con. 
bridges over Little Fossil, Walnut and 
Marys Creeks $58,827. R. V. Glenn, co. 


engr. 
BIDS RECEIVED 


Pennsylvania—See “Streets and Roads.” 

Idaho, Wallace—W. I. Bassett, dist. engr. 
Bureau Highways, Coeur d'Alene, four 90 
ft. steel bridges, concrete substructures 
hetween here and Kellogg, from W. A. 
Byers, 1204 Mansfield St., Spokane, Wash., 
$45,030; MeGuire & Blakesley, Great Falls, 
Mont., $45,711. Noted Oct. 12. 

Calif., Sacramento—Bd. Supervs. Sacra- 
mento Co., constructing (1) Paintersville 
Bridge, 1,019,500 Ib. structural steel, 55,500 
Ih, machinery, 308 cu.yd. concrete for coun- 
terweight, 15,000 Ib. reinforced steel, 1,960 
sq.yd. flooring, 110 cu. yd. Class A concrete 
1-2-4, 500 cu.yd. earth fill, 1,124 vd. Class 
\ concrete 1-24-5 mix. ete., (2) Steamboat 
Slough Bridge, 601,000 Ib. structural steel, 
19.530 Ib. machinery for bascule span, 294 
cu.yd, 1-8-6 mix concrete for counter- 
weights, 14,400 Ib. reinforced steel, 936 
cu.yd. concrete 1-24-5 mix. in piers and abut- 
ments, ete., (3) both bridges, from Jenkins 
& Elton, 36th and Y Sts., (1) $197,400 (2) 
$143.600 (3) $333,846; A. W. Kitchen, 110 
Market St., San Francisco, (1) $204,000 (2) 
$155,000 (3) $355,000; Healy-Tibbitts 
Constr. Co., 9 Main St., San Francisco, (1) 
Sout’ ak (2) $161,554 (3) $359,254. Noted 

CONTRACTS -AWARDED 

Virginia—See “Streets and Roads.” 


La., New Orleans — H. A. Klorer, city 
ener, rolling lift bridge over new basin 
canal, South Broad St., to Scherzer Bridge 
Co., 58 West Jackson Blk., $75,000. Bids 
W be taken in about 2 months for sub- 

ucture, $12.000-$15,000. 

_ la. Centerville—Supervs. Appanoose Co, 

to Ellis Constr, Co., Centerville. 7 box culé 

S $3,080; Alexander & Highbie, 2733 
Ave., Des Moines, 23 box culverts, one 

, Tt. and one 120 ft. steel high truss 
ize, $45.838. Noted Oct. 19. 

‘a., Fairfield—Jefferson Co., 66 rein.-con. 
culverts, 7 extensions, one 40 x 20 ft. 
: girder, one 40 x 20 ft. and one 24 x 

I beam bridges, to Ottumwa Supply 
onstr, Co., Ottumwa, $19,638; O. Holm, 
rly, $11,200; O, Jorstad. Wallingford, 


$14,000, and C. H. Kearns, Fairfield, $10,- 
816. Noted Oct. 5. 

fa., Waterloo—Supervs. Washington Co., 
for 322 ft. steel deck truss bridge, one 100 
ft. and two 70 ft. main spans, two 40 ft. 
I beam approach spans, over English 
River near Kalona, to lowa Bridge Co., 
1263 East 19th St., Des Moines, $29,999. 
Noted Oct. 19. 

Kan., Coffeyville—Montgomery Co. (In- 
dependence) bridge over Verdigris River, 
Project 37-1, here, to Western Bridge Co., 
Harrisonville, Mo., $34,612. 

Colorado—See “Streets and Roads.’ 

Calif., Los Angeles—Bd. Harbor Comrs., 
Room 312, Byrne Bldg., superstructure of 
double leaf bascule bridge on concrete piers, 
3adger Ave., incl. 3 truss double leaf heel 
trunnion type Strauss bascule span, 220 ft. 
centre to centre of main trunnions with 50 
ft. tower at each end, 2 railroad tracks, 2 
roadways and 1 sidewalk, to Ross Constr. 
Co., Van Nuys Hotel, $542,400. Noted 


Sept. 14. 
Dams 


PROPOSED WORK 


Ore., Bend—See “Industrial Works.” 

Ont., Paisley—See ‘Industrial Works.” 

Calif., Long Beach—Soon takes bids in- 
cinerator, $125,000. 


Railways 
PROPOSED WORK 


Washington—J. H. Hall, Wilcox Bldg., 
Portland, Ore., filed articles of incorpora- 
tion for Yakima Southern Ry., with head- 
quarters at Vancouver. Company plans 
railroad between Yakima and Underwood, 
to connect with Spokane, Portland & 
Seattle Ry. at Underwood, $1,000,000 
capital stock. E. E. Lytle, 634 Tillamook 
St., and H. E. Reed, 465 Montgomery Dr., 
both of Portland, Ore., incorporators. 

Ontario—Grand Trunk Ry., MeGill St., 
Montreal, Que., plans new railway yards 
at Kitchener. $95,000. C. Forrester, Lon- 
don, div. supt. 

South Africa—Government plans 22 ex- 
tensions aggregating 850 miles of 3 ft. 6 
in. gage except two 24 in. lines, 60 Ib. rails 
or lighter, $22,000 and $8,000 per mi. re- 
spectively. Address W. W. Hoy, genl. mer. 
Railways & Harbors, Johannesburg, South 
Africa. 


Excavation, Drainage, 


7 . 
Irrigation 
PROPOSED WORK 
Ark., Texarkana—Index—Sulphur D. D., 
Miller Co., had plans prepared for flood- 
way consisting of 36.8 mi. levees and 14.35 
mi. open channel, interior drainage system 
includes 89.47 mi. channels and 34.7 mi. 
bayou clearing, also 1,000 hp. pumping 
plant, area of district 111,340 acres, 177 
sq. mi., 6,021,000 cu.yd. earth excav. in 
levees and channels, for draglines, dredges 
and dry land machines. $1,658,000. Mor- 
gan Eng. Co., Goodwin Institute Bldg., 
Memphis, Tenn., engrs. 
BIDS DESIRED 


N. J., Newark—Nov. 13, at office of T. 
L. Raymond, dir. Dept. Streets & Pub. 
Impvts., City Hall, dredging portion of 
City of Newark Channel at Port Newark 
Terminal; adv. this issue. 

Ont., Lions Head—Nov. 1, by J. H. Cook, 
elk. Eastnor Twp., draining and excav. 
for Judges Creek Drain, incl. 24,000 cu.yd. 
earth and 900 cu.yd. rock excav. $30,000. 


CONTRACTS AWARDED 


Fla., Kissimmee—City will fill in Lake 
front, 300,000 cu.yd., by day labor. J. R. 
Gilbert, city clk. 

Ill., Carrotiton—Hartwell Levee & Drain- 
age Dist., extension and improvement in 
Hartwell Levee and Sanitary Dist., com- 
prising 12,000 acres, incl. 350,000 ft. hydrau- 
lic dredgework and _ straightening 3 mi. 
Apple Creek, to McWilliams Dredging Co., 
332 South Michigan Ave., Chicago, $177,000. 

Colo., Ordway—Ordway D. D. 1, Crowle 
Co., 600,000 cu.yd. excavation in 10° mi. 
open ditch, to M. R. Amerman, 248 North 
Market St., Wichita, Kan., $0.07 per yd., 
total $42,000. Noted Sept. 7. 

Wash., Aberdeen—See “Miscellaneous.” 


Streets and Roads 


PROPOSED WORK 
N. ¥., Little Valley — Cattaraugus Co. 





plans election to vote on $150,000 bonds_ 


constructing roads throughout county. 
Virginia—Falls Church and Providence 
Dists. near Alexandria, will vote on $275,- 
000 bond issue Nov. 2, to defray portion 
cost building 8 mi. Lee Highway_ from 
Broad and Washington Sts., Falls Church 
to Fairfax Court House, Fairfax Co. Ad- 


dress G. P. Coleman, 
highway comr. 

Fla,, Gainesville—Alachua Co. soon re- 
ceives bids paving 80,000 sq.yd. Gainesville- 
Archer Rd.; 150,000 sq.yd. Gainesville- 
Fairbanks-Waldo Rd. 

La., Ruston—Having plans prepared pav- 
ing work. $200,000. E, T. Archer & Co., 
609 New England Sldg., Kansas City, Mo., 
engrs., 

Ky., Earlington—City soon takes bids 
concrete curbing and _ guttering, laying 
sewers and paving with rock asphalt or 
bituminous macadam, various streets, 
$125,000. R. C. Griffin, consult. engr. 

O., Cleveland Heights (Warrensville 
P. O.)—Plans resurfacing with tar and 
macadam Grandview Ave., Chestnut Hill 
Dr., Fairmoun , ®uclid, Lincoln and Wash- 
ington Blvds., Clarkson, Corydon, Cole- 
ridge, Scarborough, Sillman, Edgehill, 
Yorkshire, Lamberton, Kast Overlook, 
Woodward, Redwood, Hampshire, Wilton, 
Coldwell, Hyde Park, Bellfield, Stratford, 
Guilford, Wellington, Dartmoor, North 
Woodland, Arlington and Elandon Rds. 
$300,000. F. A. Pease Eng. Co., Marshall 
Bldg., Cleveland, engrs. 

Ind., New Albany——Floyd Co. plans pav- 

ing 11,180 ft. Mount Tabor Rd., 16 ft., stone 
macadam. $25,412. M. M. Boland, New 
Albany, engr. 
_ Ind., Valparaiso—Porter Co. plans grad- 
ing and gravel surfacing 0.697 mi. Seder- 
berg Rd., 18 ft. $28,900. EF. R. MecNeice, 
Valparaiso, engr. 

Michigan—State Hy. Dept., Lansing, soon 
takes bids grading and gravel surfacing 
12 mi. Federal Aid Project 80, Sect. F, 
Machinac Co., 18 ft. wide, 44 mi. State 
Trunk Line Rd. 22-6, Sect. B, Benzie Co., 
16 ft. wide. F. F. Rogers, state highway 
comr. 

Kan., Wichita — Resolutions passed ex- 
cavating, curbing, guttering and paving 
Wellington Pl. from 18 to 20th Sts., 
Douglas Ave from Madison to Spruce Sts., 
Market St. from Boston to Hary Sts., 
Harrison Ave. from Woodrow to Coolidge 
Sts.. and alley west of Water St. from 
English to Waterman Sts. P. L. Brock- 
way, City Bldg., Engr. 

Neb., Pawnee City—Plans paving streets, 
various types to be considered. E. T. 
Archer & Co,, 609 New England Bldg., 
Kansas City, Mo., engrs. 

Wryo., Casper—Plans paving 6 or 8 blocks 
South Beech St., 34 and 44 ft., $60,000; 
paving and sewers in West 14th and South 
Willow Sts., Railroad Ave. and adjoining 
cross streets, 34 ft., $100,000. Alternate 
bids will probably be asked on concrete 
and bitulithic types of pavement, F. 8. 
Knittle, Box 1143, city engr. 

Montana’— State Hy. Comn., Helena, 
making plans grading. surfacing and build- 
ing structures on 13.5 mi, Billings-Hardin 
Rd., Federal Aid Project 187, Yellowstone 
Co., 81,500 ecuv.yd. excav., 16,500 cu.yd. 
crushed gravel, $70,000, 15 mi. Broadus 
North Rd., Federal Aid Project 198, Powder 
River Co., $129,000, 14.5 mi. Cascade-Ulm 
Rad., Federal Aid Project 182, Cascade Co., 
150,000 eu.yd. common and 3,300 cu.yd. rock 
and intermediate excav., 26,000 cu.yd. 
erushed gravel, $139,000, 47 mi. Glacier 
Park Trail. Sects. C, LF and H, Federal 
Aid Project 84, Roosevelt Co., 282,000 cu.yd. 
excav., 64,000 cu.yd. gravel, $369,000, 7 mi. 
Medicine Lake-Reserve Rd., Federal Aid 
Project 193, Sheridan Co., 68.000 cu.yd. 
excav., 12,600 cu.yd. gravel, $57.000, 16.5 
mi. Hardin-Crow Agency Rd., Federal Ata 
Project 188, Big Horn Co., 48,000 cu.yd. 
excav., 24.000 cu.yd. gravel, $196,000, 5.8 
mi. Ravalli-St. Ignatius Rd., Federal Aid 
Project 194, Missoula Co., 45,000 cu.yd. 
earth and 5,900 cu.yd. rock excav., 7,850 
cu.yd. crushed gravel, $45,000; takes bids 
during winter for 31.5 mi. Pablo-Ro!lins 
Rd., Federal Aid Project 191, Flathead Co., 
246.650 cu.vd. earth and 43,000 cu.yd. rock 
excav., 37,800 cu.yd. surfacing and one 30 
ft. bridge, $287,000, 15 mi. Nashua-Frazer 
Rd., Federal Aid Project 189, Valley Co., 
75,000 cu.vd. common excav., 27,000 cu.yd. 
crushed gravel, $163,000, 16.5 mi. Brown- 
ing-Carlow Rd., Federal Aid Project 196, 
Glacier Co., 116,000 cu.yd. excav., 22,400 
cu.yd. gravel, $112,000, 40 mi. Duvuyer- 
Glacier Park Rd., Federal Aid Project 190, 
Glacier Co., 373,000 cu.yd. earth and 27,000 
cu.yd. rock excav., 72,000 cu.yd. crushed 
gravel, $425,000, 12 mi. Arlee-Ravalli Rd., 
Federal Aid Project 192, Missoula Co., 97.- 
600 cu.yvd. earth, 6,890 cu.yd. intermediate 
and 9,600 cu.yd. rock excav., $136,000, 12 
mi. McDonald-Knowles Rd., Federal Aid 
Project 186, Sanders Co.,. 98,700 cu.yd. 
earth, 10,600 cu.yd. intermediate and 19,300 
cu.yd.. rock excav., 14,400 cu.yd. crushed 
gravel, one 30 ft. and one 24 ft. bridge. 
$167,000, 8.8 mi. Dixon East Rd., Federal 
Aid Project 197, Sanders-Missoula Co., 50,- 
000 cu.yd. earth and 12,500 cu.yd. rock 
excav., 12,000 cu.yd. crushed gravel, $100,- 
000. All foregoing 21-24 ft. J. N. Edy, 
ch, engr. 


Richmond, state 
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Streets and Roads (Continued) 
State Hy. Dept. at div. office 
rejected bids opened Aug. 28, 
mi. road from Lamar to Springfield, 
Federal Aid Project 159 A, Dade Co., 
9 cu.yd. earth and 297 cu.yd. rock 
excav., 3,050 cu.yd. borrow, 125. cu.yd. 
concrete masonry, 8,408 Ib. reinforcing for 
concrete masonry, 28,481 sq.yd. specifica- 
tion C gravel pavement, ete. B. H. Piep- 
meier, Jefferson City, state highway engr. 
Missouri—State Hy. Dept., Jefferson City, 
plans 5.062 mi. road from McKittrick 
S.R.D., 24 ft.. Federal Aid Project 141, 
Montgomery Co., 26,423 cu.yd. earth and 
1,201 cu.yd. rock excav., 6,399 cu.yd. bor- 
row, 301.6 cu.yd. concrete masonry, 29,313 
sq.yd. specification C gravel pavement, etc. 
B. H. Piepmeier, state highway engr. 
Missouri—State Hy. Dept., Jefferson City, 
plans 2.061 mi. road from Cairo to Poplar 
Bluff. State Rd. Route 16, Sect. 94, Mis- 
sissippi Co., 5,564 cu.yd. earth excav., 15,- 
703 cu.yd. borrow, 2,176 cu.yd. gravel, 
2,176 cu.yd. gravel 4 mi. haul, 3,970 cu.yd. 
gravel additional 4 mi. haul, 10,882 sq.yd. 
1 course concrete pavement, ete.; 5 mi. 
road from Milan to Green City, 24 ft., 
State Project 6, Sect. 34, Sullivan Co., 50,- 
906 cu.yd. earth excav., 660 cu.yd. borrow, 
83.2 cu.yd. concrete masonry, etc.; 2.886 mi. 
road from Sante Fe Trail, State Project 
toute 20, Sect. 10, Lafayette Co., 10,092 
cu.yd. earth excav., 17,349 cu.yd. borrow, 
30.561 sq.yd. concrete pavement, 18 ft. wide, 
7 in. at center and edges, 209.4 cu.yd. con- 
erete masonry, etc.; 4,896 mi. road from 
Bolivar to Buffalo, State Project Route 15, 
Sect. 80, Dallas Co., 18,876 cu.yd. earth 
and 441 cu.yd. rock excav., 15,879 cu.yd. 
borrow, 11,743 cu.yd. gravel surface 4 mi. 
haul, 69,943 cu.yd. gravel surface course 
additional 4} mi. haul, 254.2 cu.yd,. concrete 
masonry, ete.; 5 mi. road from Douglas Co, 
line to Howell Co. line, 26 ft., State Project 
5, Sect. 95, Ozark Co., 35,077 cu.yd. earth 
xcav., 800 cu.yd. borrow, 31.5 cu.yd. con- 
crete masonry, etc.; 4.061 mi. road from 
Vienna to Osage Co. line. State Project 
Route 7, Sect. 55, Maries Co., 21,445 lin.ft. 
grading, 9,796 cu.yd. 1 course gravel sur- 
facing } mi. haul, 58,779 cu.yd. gravel sur- 
facing additional 3 mi. haul, 16 ft. wide, 9 
in. at center and edges, etc.; 5 mi. road 
on Capitol Highway, State Project Route 
12, Sect. 30, Moniteau Co., 10,418 cu.yd. 
earth excav., 76.5 cu.yd. concrete masonry, 
11,880 cu.yd. 1 course gravel surfacing 4 
mi. haul, 108,066 cu.yd. gravel surfacing 
additional 3} mi. haul, 13,960 lin.ft. grading, 
ete.; 4.991 mi. road from Jefferson City to 
Eldon, 24 ft., State Project 15, Sect. 56, Miller 
Co., 23,937 cu.yd. earth excav., 3,997 cu.yd. 
borrow, 228.3 cu.yd. concrete masonry, etc. ; 
1.403 mi. McBride Hill Relocation, State 
Project Route 51, Sect. 3, Perry Co., 7,409 
lin.ft. grading, 2,644 cu.yd. gravel surfac- 
ing 16 ft. wide, 9 in. at center and edges, 
2.644 cu.yd. 1 course gravel 4 mi. haul, 
10,377 cu.yd. gravel additional } mi. haul, 
etc.: 3.078 mi. road from Jefferson City 
to Eldon, 24 ft., State Project Route 15, 
Sect. 57, Miller Co., 10,493 cu.yd. earth 
and 1,320 cu.yd. rock excav., 2,470 cu.yd. 
borrow, 106.4 cu.yd. concrete masonry, etc. ; 
mi. road on Capitol Highway, 24 ft., 
State Project Route 12, Sect. 29, Moniteau 
Co., 6,514 cu.yd. earth and 200 cu.yd. rock 
excav., 101.2 cu.yd. concrete masonry, etc. ; 
4.866 mi. road from Centerville to Ellington, 
24 ft., State Project Route 21, Sect. 25, 
Reynolds Co., 50,056 cu.yd. earth and 610 
cu.yd. rock excav., 5,498 cu.yd. borrow, 
164 cu.yd. concrete masonry, etc.; 2.585 mi. 
road on Kings Highway from Jackson to 
Perry Co. line, 26 ft., State Project Route 
25, Sect. 19, Cape Girardeau Co., 17,856 cu. 
yd. earth and 3,144 cu.yd. rock excav., 
4.413 cu.yd. borrow, 103.8 cu.yd. concrete 
masonry, etc.; 3.24 mi. road from Monett 
to Eureka Springs, State Project Route 37, 
Sect. 10, Barry Co., 161,798 cu.yd. earth 
and 2,185 cu.yd. rock excav., 7,756 cu.yd. 
1 course gravel surfacing } mi. haul, 38,784 
cu.yd. 1 course gravel surfacing additional 
i} mi. haul, 210.5 cu.yd. concrete masonry, 
ete.; 4.914 mi. road from Monett to Eureka 
Springs, State Project Route 37, Sect. 7, 
Barry Co., 20,583 cu.yd. earth and 200 
cu.yd. rock excav., 1,390 cu.yd. borrow, 11,- 
702 cu.yd. 1 course gravel surfacing } mi. 
haul, 58.510 cu.yd. 1 course gravel surfac- 
ing additional 4 mi. haul, 16 ft. wide, 9 in. 
at edges and center, 363.3 cu.yd. concrete 
masonry, ete.: 4.375 mi. road from Douglas 
Co. line to Howell Co. line, 26 ft., State 
Project Route 5, Sect. 96, Ozark Co., 24,- 
114 cu.yd. earth excav., 40.7 cu.yd. concrete 
masonry, ete.; 3.3 mi. road from. Wright 
Co. line to Ozark Co. line, 24 ft., State 
Project Route 5, Sect. 94, Douglas Co., 18,- 
577 cu.yd. earth excav., 19.4 cu.yd. con- 
crete masonry, ete.; 2.01 mi. road from 
Wright Co. line to Ozark Co. line, 24 ft., 
State Project Route 5, Sect. 93, Douglas 
Co., 14,209 cu.yd. earth and 2,366 cu.yd. 
rock excav., 198 cu.yd. borrow, 45.6 cu.yd. 
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* Kingshighway to Union St., 
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masonry, etc. B. A. Piepmeier, state high- 
Way engr. 

Mo., St. Louis—Bd. Pub. Serv. takes bids 
within 3 months paving and granite curb- 
ing 3,550 ft. Meramec St. from 38th to 
Gravois Sts., 14,290 sq.yd. trinidad asphalt, 
$67,850, 5,200 ft. Nebraska St. from Park 
to Magnolia Sts., 16,505 sq.yd. asphalt or 
warrenite, $60,900, 1,425 ft. Hebert St. from 
Parnell to Glasgow Sts., 4,965 sq.yd. war- 
renite, $24,600, 2,500 ft. Kossuth St. from 
Prairie to Fair Sts., 11,390 sq.yd. warrenite, 
$52,200, 425 ft. Soulard St. from 12th to 
l4th Sts., 4,160 sq.yd. trinidad asphalt, 
$17,900, 2,400 ft. 12th St. from Soulard to 
Chouteau Sts., 12,320 sq.yd. trinidad as- 
phalt, $63,200, 1,850 ft. 12th St. from Rus- 
sell to Soulard Sts., 9,530 sq.yd. trinidad 
asphalt, $47,500, 5,140 ft. West Florissant 
St. from Union St. to Kingshighway, N.W., 
29,105 sq.yd. asphalt, $152,500, 2,250 ft. 
Taylor St. from Bway, to West F! ssant 
St., 10,355 sq.yd. warrenite, $53,356, 550 
ft. Wilson St. from Cooper to Edwards Sts., 
1,695 sq.yd. brick, $10,150, 575 ft. Missouri 
St. from Keokuk to Chippewa Sts., 1,855 ft. 
asphalt, $8,800, 1,250 ft. East Virginia St. 
from Bates to Wilmington Sts., 3,040 sq.yd. 
brick, $17,300, 700 ft. Macklind St. from 
Southwest to Botanical Sts., 2,805 sq.yd. 
brick, $16,900, 1,250 ft. San Francisco St. 
from Kingshighway to Geraldine St., 4,395 
sq.yd. brick, $35,600, 700 ft. Scott St. from 
Taylor St. westward, 1,950 sq.yd._ brick, 
$15,600, 750 ft. McRee St. from Kings- 
highway westerly, 2,540 sq.yd. brick, $16,- 
250, 1,250 ft. Madison St. from wharf to 
Bway., 4,375 sq.yd. granite, $34,600, 950 
ft. Theresa St. from Market to Laclede 
Sts., 4,090 sq.yd. granite, $29,600, 6,400 ft. 
Choteau St. from Bway. to Jefferson St., 
32,530 sq.yd. recut granite, $119,025; pav- 
ing and concrete curbing 500 ft. Osceola 
St. from Ohio St. to Bway., 1,735 sq.yd. 
concrete, $7,500, 1,250 ft. Smiley St. from 
Ivanhoe to Frisco Sts., 3,630 sq.yd. con- 
crete, $16,800, 525 ft. Emercon St. from 
Harney to Florissant Sts., 820 sq.yd. war- 
renite, $7,200, 550 ft. Garnet St. from For- 
est to McCausland Sts., 1,470 sq.yd. asphal- 
tic concrete, $8,200, 950 ft. Smiley St. from 
Leola to Ivanhoe Sts., 3,255 sq.yd. asphaltic 
concrete, $14,500, 745 ft. Glasgow St. from 
Kossuth to 22nd _ Sts., 1,265 ft. brick, 
$8,000, 900 ft. Geraldine St. from Lillian to 
Thekla Sts., 3,435 sq.yd. warrenite, $17,400, 
525 ft. Neosho St. from Kingshighway 
westerly, 1,625 sq.yd. warrenite, $7,500, 500 
ft. Glase St. from Bway. to Kuhs. Sub., 
1,530 sq.yd. concrete, $6,900, 700 ft. Wiese- 
han St. from Kingshighway to Korn S8t., 
2,355 sq.yd. asphaltic concrete, $9,500, 750 
ft. Beacon St. from Lillian to Prange Sts., 
2,645 sq.yd. asphalt or warrenite, $11,700, 
800 ft. Bancroft St. from point 240 ft. west 
of Brannon to Macklind Sts., 2,485 sq.yd. 
asphaltic concrete, $9,380, 275 ft. Brannon 
St. from Sutherland to Bancroft Sts., 1,100 
sq.yd. warrenite, $4,600, 4,000 ft. Delor St. 
from Grand to Ray Sts., 20 ft., 8,985 sq.yd. 
concrete, $41,700, 1,300 ft. Delor St. from 
tay to Gravois Sts., 6,145 sq.yd. warrenite, 
$32,650, 1,250 ft. Slevin St. from Kings- 
highway to Geraldine St., 3,740 sq.yd. brick, 
$25,300, 1,150 ft. Wilmington St. from Colo- 
rado to Grand Sts., 3,830 sq.yd._ brick, 
$21,350, 750 ft. Schollmeyer St. from Korn 
St. to Kingshighway, 2,820 sq.yd. concrete, 
$13,500, 1,100 ft. Tyrolean-Elmer St. from 
Korn to Gravois Sts., Sts., 4,265 sq.yd. con- 
crete, $20,500 900 ft. Gimblin St. from Halls 
Ferry to Newby St., 3,070 sq.yd. concrete, 
$16,100, 1,050 ft. Lansdowne St. from Mack- 
lind to January Sts., 3,295 sq.yd. bituminous 
macadam, $20,400, 1,100 ft. Lansdowne St. 
from January to Hampton Sts., 3,815 sq.yd. 
asphaltic concrete, $22,100, 1,470 ft. Sa- 
loma St. from Wren to Partridge Sts., 4,236 
sq.yd. warrenite, $29,100, 1,000 ft. Sulpher 
St. from Columbia to Elizabeth Sts., 3,507 
sq.yd. brick, $25,300; paving 1,725 ft. Shaw 
St. from Grand to 39th Sts., 6,750 sq.yd. 
asphalt or warrenite, $26,700, 1,100 ft. Utah 
St. from Louisiana to Grand Sts. 4,320 
sq.yd. warrenite, $18,100, 2,700 ft. Enright 
St. from Kingshighway to Union St., 9,405 
sq.yd. asphalt or warrenite, $20,800, 3,900 
ft. Hamilton St. from Delmar to Plymouth 
Sts., 9,055 sq.yd. asphalt, $24,500, 4,700 ft. 
Chouteau St. from Manchester-Vandeventer 
St. to Kingshighway, 21,245 sq.yd. asphalt, 
$61,400, 1,900 ft. Chouteau St. from Comp- 
ton to Grand Sts., 7,590 sq.yd. asphalt, $16,- 
400, 5,609 ft. Clayton St. from Vandeventer 
St. to Kingshighway, 22,560 sq.yd. asphalt 
or warrenite, $57,200, 1,100 ft. Kingsbury 
St. from Laurel St. easterly, 2,625 sq.yd. 
warrenite, $6,050, 750 ft. Pershing St. from 
Euclid St. to Kingshighway, 3.240 sq.yd. 
warrenite, $14,700, 2,740 ft. Page St. from 
13,120 sq.yd. 
warrenite, $30,800, 5,850 ft. Bates St. from 
Grand to Gravois Sts., 20 ft., 13,300 sq.yd. 
concrete, $52,200, 2,100 ft. Forest Park 
from Grand to Vandeventer Sts., 15,000 
sq.yd. asphalt or warrenite, $42,250, 3,800 
ft. Forest Park from Boyle St. to Kings- 
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highway, 21,100 sq.yd. asphalt 

ite, $63,000, 1,700 ft. Pershin, 
Wabash to Des Peres Sts., 5.17 
phalt or warrenite, $14,650, 1,00 

bury St. from Rosedale to Ss} 
2,850 sq.yd. asphalt or warre: 

950 ft. McPherson St. from De} 
Laurel Sts., 3,250 sq.yd. asphalt 

ite, $9,000, 2,300 ft. McPhers 

Nina to Skinker Sts., 6,510 sq 

or warrenite, $19,300, 900 ft 

St. from Laurel to De Givervill 
sq.yd. asphalt or warrenite, $6,3/ 
Washington St. from Des Peres 

Sts., 4,455 sq.yd. asphalt or war: 

000, 1,525 ft. Westminster St. fr 

ton to De Baliviere Sts., 4,620 sq 

or warrenite, $13,200, 1,750 ft. \\ 

St. from Skinker to Des Pere; 
sq.yd. asphalt or warrenite, $13 
Compton St. from Lucas to M 
1,470 sq.yd. asphalt, $3,900, 1,750 

ard St. from Morgan to Easton 
sq.yd. asphalt or warrenite, $14 

ft. Arsenal St. from 59th St. to 
Frisco R.R., 17,365 sq.yd. 7 in.. 
$80,400, 3,100 ft. 7th St. from ¢C} 
Market Sts., 12,115 sq.yd. recut 
$82,700, 1,090 ft. Beacon St. fro 

St. to Kingshighwaye 3,300 sq 
$19,000, 2,350 ft. Arsenal St. fro: 
Jefferson Sts., 8,615 sq.yd. asphalt 
lithic, $49,400, 1,200 ft. Arsenal S 
Bway. to 13th St., 4,650 sq.yd. r 

ite, $11,800; grading 800 ft. Cutter s 
Plateau to Dale Sts., 4,130 ecu.yd 
1,450 ft. Kraft St. from Dale 
Sts., 21,760 cu.yd., $14,550, 650 ft. M 
ald St. from Russell to Oak Hill st 
cu.yd. $2,200, 860 ft. Esther St. from 
beth to Wilson Sts., 5,600 cu.yd., $7 
3,000 ft. O'Dell St. from point 474 ft. 
of Clifton St. to tracks of St 
and San Francisco R.R., 21,280 
$17,600, 2,000 ft. Geraldine St. 
Brown to Bircher Sts., 15,695 
$20,000, 700 ft. Tennessee St. from 
to Fillmore Sts., 5,035 cu.yd., $5,200. 3 
ft. Goodfellow St. from Maffitt si 
Natural Bridge, 28,100 cu.yd., $17,400. 1 
ft. McCune St. from Tamm St. to tr 
of St. Louis & San Francisco R.R.. 
cu.yd., $7,500. W. M. Horner, Cit 
ener. 

Tex., Brownsville — Brown 

Nov. 18 to vote on $1,185,000 
constructing and resurfacing 
Nichols, Georgetown, engr. 
; Tex., Corpus Christi—Nueces Co. mak- 
ing plans surfacing road already graded 
with 5 in. shell base, 5 in. gravel surfac: 
and 1 in. bituminous topping, 11.17 mi. 
State Highway 12 from Texas Mexican 
Railroad Crossing to west line Precinct 4, 
18 ft., $192,174; 11.74 mi. State Highway 
12, 18 ft. $211,914; 10.42 mi. Corpus 
Christi-Bishop Rd., 18 ft., $183,430. C.E. 
Cocke, co. engr. 

Tex., Meridian—Bosque Co. soon lets con- 
tract gravel surfacing 14.35 mi. State High- 
way 2, 16 ft. $27,500. C. H. Van Eman, 
Glen Rose, engr. 

Tex., Newton—Newton Co. making plans 
grading, gravel surfacing and building 580 
ft. creosoted pile trestle bridge on 20.5 mi. 
Jasper-Newton Rd., 18 ft. $230,006. W.T. 
Bolton, co. engr. 

Tex., San Angelo—Tom Green Co. mak- 
ing plans grading 23.44 mi. Ballinger-Sher- 
wood Rd., 28 ft., $50,000; 16.44 mi. Wall- 
Van Court-Eden Highway, 28 ft., $53,138. 
G. Gilchrest, San Angelo, engr. in charge. 

Okla., Tulsa—Tulsa Co. plans construct- 
ing % mi. Skiatook Rd., $15,309; 2 mi. Jinks 
Rd., $57,383. D. Patton, co. engr. 

Colorado—State Hy. Dept., Denver, re- 
jected bids concrete paving 1.003 mi. 
road, Federal Aid Project 225, 
and Arapahoe Counties. $36,000. D 
Blauvelt, state highway engr. Noted Oct. 5. 

California—State Hy. Dept., Sacramento, 
takes bids latter part of November, grad- 
ing 3 mi. highway from point 500 ft. north- 
east from west portal of Southern Pacific 
R.R. tunnel at Donner Summit extending 
easterly over new rights of way to point 
on present State road at west end of 
Donner Lake, (Sta. 20 plus 00 to Sta. 1/9 
plus 00), Nevada Co. A. B. Fletcher, 
state highway engr. 

Calif.. Arcata — Having plans prepared 
paving 40 blocks, asphaltic concrete, 3 in. 
base, 2 in. surface. W. S. Farley, Monad- 
nock Bldg., San Francisco, engr. 


Calif., San Anselmo—Had plans prepared 
improving streets in Barber Tract, 2,009 
cu.yd. grading, unclassified, 86,770 sq.yd. 
grading surface, 86,770 sq.ft. 4 in. asphaltic 
macadam, 2 course, 9,900 lin.ft. concrete 
curb, 15,540 sq.ft. concrete gutter. 39! 
cu.ft. concrete curbwall, etc. J. J. Jessup, 
San Anselmo, engr. ; 

Calif., Stockton-—Supervs. San J: .quin 
Co., rejected bids opened Oct. 3, paving with 
oil macadam 2 mi. Mt. Diablo Ave., 20 I 
F. E. Quail, co. surv. Noted Oct. 19 
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zreets and Roads (Continued) 

* ont., Hamilton—Plans 2,500 ft. asphalt 
t on Napier St., incl. 8,500 sq.yd. 
$40,000. KE. R. Gray, city engr. 


BIDS DESIRED 


Massachusetts—Nov. 14, by Dept. Pub. 
Wks. Div. Highways, Boston, paving 39,940 
* road in towns of Otis and Sandisfield, 
hituminous macadam, 18-20 ft. A. W. 
Dean, ch. engr. 5 

N, ¥.. New York—Oct. 31, by J. Miller, 
pres. Manhattan Boro, Municipal Bldg., re- 
naving roadway of Manhattan Ave. from 
Cathedral Parkway to 116th St. also road- 
way of Amsterdam Ave. (curb to rail) from 
9th to 86th Sts., sheet asphalt on concrete. 
“n, J. Avon—Oct. 31, by Boro Council, 
poro Hall, reconstructing Ocean Blvd., war- 
renite bitulithic and sheet asphalt on _con- 
crete. G. K. Allen, 60 Broad St., Red Bank, 
civil engr.; adv. this issue. 

N. J.. Mays Landing — Nov. 8, by Bd. 
Freeholders Atlantic Co., Guarantee_ Trust 
Bidg., Atlantic City, reconstructing Sect. 6 
of Route 14, Hamilton Twp., _ warrenite 
pitulithic on 6 in. concrete. A. H. Nelson, 
636 Guarantee Trust Bldg., Atlantic City, 
eo. engr.; adv. this issue. Noted Aug. 31. 

N. J., Mays Landing—Nov. 8, vy_ id 
Freeholders Atlantic Co., Guarantee Trust 
Bldg. Atlantic City, reconstructing Cedar 
and Landis Aves. from Mays Landing- 
Downstown Rd. in Richland to line petween 
\tlantic and Cumberland Counties. F, W. 
Willetts, clk; adv. this issue. 

s. €., Columbia—Nov. 1, by Richland 
Co.,, improving 11.15 mi, Monticello 
Rd., 120,000 cu.yd. common excav., 33,000 
cu.yd. gravel or top soil surfacing, 14,000 
cu.yd. solid rock excav., 480 lin.ft. 15 in. 
corrugated metal culvert, 880 lin.ft. 18 in. 
plain concrete culvert, 670 lin.ft. 24 in., 200 
lin.ft. 30 in., and 105 lin.ft. 36 in. rein.-con. 
pipe culverts, 930 cu.yd. concrete, 138,800 
ib. reinforcing. Cost to exceed $75,000. R. 
Pennell, Arcade Bldg., engr. 

Ga., Decatur—Nov. 3, by J. S. Looney, 
city mgr. improving 1,216 ft. 3rd Ave. 
9431 lin.ft. granite curb, 850 sq.yd. rubble 
gutter, 3,260 sq.yd. slag macadam, 3, oc 
sq.yd. asphaltic concrete, B. F. W illiams, 
City Hall, engr. 

Fla., Tampa—Nov. 17, by Comrs. Hills- 
borough Co., paving with brick, asphalt 
block, sheet asphalt, asphaltic concrete, ce- 
ment concrete or bituminous macadam, 
14.74 mi. road from Hopewell to Tampa, 9 
or 15 ft., 42,055 or 77,815 sq.yd. paving, 
35,000 cu.yd. excav., 165,630 lin.ft. concrete 
or granite curbing, $250,000; 4.78 mi. road 
from Seffner to Thonotosassa, 9 or 15 ft., 
25,233 or 42,055 sq.yd. paving, 15,000 cu.yd. 
excav., 50,466 lin.ft. concrete or granite 
curbing, $75,000; 6.06 mi. Lake Magdalene 
Ra., 9 or 15 ft., 32,000 or 53,332 sq.yd. pav- 
ing, 12,000 cu.yd. excav., 64.000 lin.ft. gran- 
ite or concrete curbing, $150,000; 6.75 mi. 
Temple Terraces, 9 or 15 ft., 34,650 or 57,- 
750 sq.yd. paving, 20,000 cu.yd. excav., 69,- 
300 lin.ft. concrete or granite curbing, 
$150,000; 10.91 mi. road from Plant City to 
Thonotosassa, 9 or 15 ft., 57,580 or 95,966 
sq.yd. paving, 33,000 cu.yd. excav., 115,160 
lin.ft. curbing, $200,000; 6.65 mi. Midway 
Rd., 9 or 15 ft., 35,113 or 58,521 sq.yd. pav- 
ing, 25,000 cu.yd. excav., 70,266 lin.ft. con- 
crete or granite curbing, $100,000; 11.16 
mi, Lithia Rd., 9 or 15 ft., 58,907 or 98,179 
sq.yd. paving, 45,000 cu.yd. excav., 117.814 
lin.ft. curbing, $200,000; 28.02 mi. Bay- 
shore Rd. to Manatee Co, line, 147,937 or 
246,561 sq.yd. paving, 150,000 cu.yd. excav., 
295,874 lin.ft. curbing, $500,000; 17.11 mi. 
road from Plant City to Picnic, 9 or 15 ft., 
90,321 or 150,535 sq.yd. paving, 70,000 
cu.yd. excav., 180,642 lin.ft. concrete or 
granite curbing, $230,000; 2.35 mi. Wim- 
anma Rd., 9 or 15 ft., 12,440 or 20,714 sq.yd. 
paving, 8,000 cu.yd. excav., 24,880 lin.ft. 
concrete or granite curbing, $50,000; 15.13 
mi. Citrus Park Rd., 9 or 15 ft.. 79,906 or 
133,176 sq.yd. paving, 159.812 lin.ft. grax- 
ite or concrete curbing, $250,000; 3.56 mi. 
Armenia Ave., 15 ft., 21,333 sq.yd. paving, 
8.000 cu.yd. excav., 37,600 lin.ft. curbing, 
$75,000 ; 2.02 mi, Waters Ave., 15 ft., 17,752 
sq.yd. paving 6,000 cu.yd. excav., 21.302 
lin.ft. concrete or granite curbing, $50,000; 
14.74 mi. Interbay Rd., 15 ft., 129,627 sq.yd. 
paving, 40,000 cu.yd. excav., 165,630 lin.ft. 
concrete or granite curbing, 250,000; 
widening from 9 to 16 ft. and paving with 
brick, asphalt, sheet asphalt, asphaltic con- 
‘rete or cement concrete 12.23 mi. River 
Brick Rd., 16 ft., 61,832 sq.yd. old 
prick relayed 46,366 sq.yd. new paving, 
1.00 cu.yd. excav., 125,200 lin.ft. curbing, 
-''.000. A. Pimm, Court House, co. engr. 
Noted May 11, 

\la., Birmingham—Nov. 7, by C. Rogers, 
r. Jefferson Co., resurfacing present 
b pavement on 1 mi, 3rd Ave. from 
as to 18th Sts., 45 ft., 22.000 sq.yd. as- 
$33,000; grading Toadvine Hill, 
120 cuyd. exeav., $6,000. 
6, BB Pascagoula— Nov. 21, by Bd. 
S')- rvs, Jackson Co. at office of Chancery 


pavem 
asphalt. 
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Clerk, improving 8.444 mi, State Trunk Rd 
between Moss, Point and Alabama State 
Line, Federal Aid Project 126, Sect. A, 
12.2 acres clearing, 7,052 cu.yd. common 
and 83,457 cu.yd. borrow excav., 177.12 
cu.yd. concrete in culverts, 31.2 cu.yd. con- 
crete in headwalls, 14632 cu.yd. concrete 
in bridges, 89,038 sq.yd. concrete paving 
on concrete base course, 84,084 sq.yd. brick 
sheet asphalt, rock asphalt or asphaltic 
concrete. H. C. Dietzer, Jackson, state 
highway engr. 

Louisiana—Nov. 7, by State Hy. Comn., 
Redmond Bldg., Baton Rouge, grading and 
gravel surfacing 14.5 mi. Ruston-Arcadia 
Highway, incl. 100 ft. steel span on concrete 
piers near Ruston. 

Tennessee — Nov. 10, by State Dept. 
Highways, Nashville, improving 9.8 mi. road 
between Newport, Tenn., and North Caro- 
lina State Line, Federal Aid Project 23, 
108,292 cu.yd. common, 37,067 cu.yd. solid 
rock, 3,480 cu.yd. borrow and 1,112 cu.yd. 
dry execav., 2,900 sq.yd. searifying old maca- 
dam, 93,645 sq.yd. hand placed base course 
C, 1,949.92 cu.yd. concrete, 182,322 Ib. de- 
formed steel bars, bridges over 20 ft. span 
located as follows, sta. 565-57.5 two 20 ft. 
spans, sta. 799-10, three 18 ft. spans; 4.8 
mi. road between Jacksboro and La Follette, 
Federal Aid Project 37, Sect. B, Campbell 
Co., 21,622 cu.yd. common, 7,913 cu.yd. solid 
rock and 956 cu.yd. dry excav., 1,184 sta.yd, 
overhaul, 50,669 sq.yd. one course plain ce- 
ment concrete pavement, 676.11 cu.yd. con- 
crete, 61,583 Ib. deformed steel bars, etc. 
D. Q. McComb, Nashville, ch. ener. 

Tenn., Altamont—Oct. 30, by Grundy Co. 
Hy. Com., grading 54 mi. Pelham Valley 
td. from Franklin Co. line to foot of moun- 
tain in Paynes Cove. J. B. Cochran, co. 
engr. Noted Sept. 28. 

0., Cleveland—Oct. 28, by Comrs. Cuya- 
hoga Co., paving Brookpark Rd., $58.636; 
Short, Crossview and Chestnut Rds., $107,- 
855. EF. Lander, Court House, engr. 

Mlinois—Oct. 31. by Dept. Pub. Wks. and 
Buildings, Div. Highways, Springfield, pav- 
ing 6.82 mi. Route 4, Sect. 5 Grundy-Will 
Co., 6.29 mi, Federal Aid Project 25, Sect. 
6, Grundy Co., 18.11 mi. Route 4 and Fed- 
eral Aid Project 25, Combination Q, 
Grundy-Will Co.; grading 46,700 yd. Route 
16, Sect. 13-A, Shelby Co. C. H. Older, ch. 
highway ener. Noted Oct. 19 

Illinois—Oct. 31, by Dept. Pub. Wks. and 
Buildings, Div. Highways, Springfield, pav- 
ing 5.2 mi. Route 3, Sect. 18, Rock Island 
Co., 18-20 ft.; 2.5 mi. Federal Aid Project 
38, Sect. 47, Schuyler Co., 6.14 mi. Federal 
Aid Project 38, Combination S, Schuyler 
Co., 6.14 mi, Federal Aid Project 38, Com- 
bination T, Schuyler Co., incl. grading 1 
section; all 18 ft.; grading 15,267 vd. Proj- 
ect 25, Sect. 6-A, Grundy Co., C. H. Older, 
ch. highway engr. 

Ind., Evansville—Nov. 2, by aud. Van- 
derburgh Co., grading and graveling 15,400 
ft. E. I. Smith Rd., 16 ft. $26,947. A. 
Pfafflin, Evansville, engr. 

Ind., Ft. Wayne—Nov. 2, by aud. Allen 
Co., grading and paving with crushed stone 
and tarvia, 1.81 mi. Pruesse Rd., 16 ft. 
$29,235. A. W. Grosvenor, Ft. Wayne, 
engr. Noted Oct. 19. 

Ind., Goshen—Nov. 2, by aud. Elkhart 
Co.,. grading and graveling 31,700 ft. 
County Unit Rd. 37, 16 ft., $35,805; gravel- 
Ing 15,883 ft. County Unit’ Rd. 11, 16 ft., 
$30,650. C. L. Kinney, Goshen, ener. 
Noted Oct. 19. 

Ind., Goshen — Nov. 3, by aud. Elkhart 
Co., grading and paving 13.840 ft. Grimes 
Rd., 18 ft., 31,680 sq.yd. concrete on con- 
crete, $74,460. C, L. Kinney, Goshen, ener. 

Ind., Laporte—Nov. 4, by Auditor La- 
porte Co., grading and gravel surfacing 
15,150 ft. Schumaker Rd., 16 ft. $28,964. 
P. Summy, Laporte, ener. 

Ind., Logansport—Nov. 18, by aud. Cass 
Co,. graveling 21.300 ft. John Long Rd., 16 
ft. $31,974. J. Bennett, Logansport, engr. 
Noted Oct. 19. 

Ind., Monticello—Nov. 8, by aud. White 
Co., grading and graveling 15,555 ft. Bur- 
ley Rd.. 16 ft. $33,509. G. A. Thomas, 
Monticello, engr. Noted Oct. 19. 

Ind., Warsaw—Nov. 6, by aud. Kosciusko 
Co.. grading and graveling 13,740 ft. Perry 
Dull Rd., $26,172; 12.200 ft. Shroyer Rd., 
$25,855; 15,150 ft. Welty Rd., $28,056; 14.- 
190 fi. Baugher Rd., $25,344; 14,280 ft. 
Shook. Rd., $27,442; all foregoing 18 ft. 
S. S. Boggs, Warsaw, engr. 

Ia., Ft. Madison—Oct. 31, by Auditor Lee 
Co., grading 23.553 mi. Primary Rd. Project 
149. from Keokuk northwest, also branch 
to Montrose, 233,421 cu.yd. excav. 

Minn., Duluth—Nov. 9, by F. W. Borgen, 
aud. St. Louis Co. graveling 20 mi. State 
Rd. 35 between Tower and Ely., 30 ft- 
R. W. Acton, Courthouse, engr. 

Kan., Great Bend—Oct. 30, grading and 
paving Washington St., 7,590 sq.yd. paving, 
3.250 ft. curb and gutter and 3,120 ft. curb. 
Bids on brick, asphaltic concrete and con- 
crete. 

Kan., Topeka—Nov. 7, by Comrs. Shaw- 
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nee Co, paving 4.3 mi. Capitol Highway, 
Federal Aid Project 46, Sect. A, 43,031 
yd. concrete, brick or bituminous macadam, 
6,000 yd. execav.; 43,298 yd. Meridian Spur 
Rd., Federal Aid Project 86, concrete, brick 
or bituminous macadam, 6,000 yd. excav. 
A. C, Legerwall, co. engr. Noted Oct. 12. 

Mo., Lamar—QOct. 30, by Comrs. Barton 
Co., grading and laying Joplin chats, etc., 
on 1§ mi. road from Missouri state line to 
Minden Mines, 16 ft. R. Dunlap, Lamar, 
div. engr. 

Tex., Austin—Oct. 31, by G. S. Mathews, 
judge Travis Co. surfacing 14 in. bituminous 
topping, 54 in. crushed stone base, 3.2 mi 
State Highway 20 between here and Manor, 
16 ft., 2,608.6 cu.yd. concrete, 686 cu.yd. 
earth excav., 4,602.6 cu.yd. stone, quarried, 
crushed and hauled, 28,183.3 sq.yd. bitumi- 
nous macadam, 18,902 Ib. reinforcing and 
83,270 Ib. structural steel, $53,000, O, 
Leonard, co. engr. 

Tex., Daingerfield—Oct. 31, by J. W. 
Cason, judge Morris Co. clearing, grading 
and gravel surfacing 2.81 mi. State High- 
way 1 from Naples to county line, 16 ft., 
26,510 cu.yd, earth excav., 3,667 cu.yd. bor- 
row, 388.7 cu.yd. concrete, 34,740 Ib. rein- 
forcing, 5,859 cu.yd. gravel furnished by 
county. $37,200. J. V. Curnutte, Sims, 
ener. 

Okla., Marietta—Nov. 2, by C. W. Cam- 
eron, mayor, 25,100 sq.yd. paving, 16,200 
ft. curb and gutter, 10,160 cu.yd. excav., 
1,320 ft. headers, 240 ft. c.i. culverts, Elrod 
Eng. Co., Interurban Bldg., Dallas, Tex., 
eners. 

Utah—Nov. 6, by State Rd. Comn., Salt 
Lake City, grading and gravel surfacing 
7.8 mi. road from Morgan to Patterson,.Fed- 
eral Aid Project 41, 18 ft., Morgan Co., 61,- 
530 cu.yd. excav. $62,000. H. C. Means, 
state highway engr. 

California—Nov. 6, by State Hy. Comn., 
Sacramento, surfacing 0.5 mi. highway 
through Tipton, Tulare Co., 850 ton as- 
phaltic concrete. A. B. Fletcher, state 
highway ener. 

Calif., Fresno—Nov. 6, by Supervs. 
Fresno Co., improving 1.053 mi. Ventura 
Ave., alternative bids for 5 in. cement con- 
crete pavement and 34 in. asphaltic con- 
crete base with warrenite and Fresno 
County Type A surface, Proposition 1, in- 
cludes 7,165 cu.yd. excav., 1,729 cu.yd. 5 in. 
concrete pavement, 112,023 sq.ft. surfacing 
for above paving, 14 in. thick, Proposition 
2, 7,165 cu.yd. excav., 112,023 sq.ft. 34 in. 
concrete base with 14 in. warrenite bitu- 
lithie or Fresno County Type A surface; 
grading and paving with gravel macadam, 
to be oiled, rolled, 2 grades of oil 60 per 
cent and 90 per cent and topped with 
screenings, 4.97 mi, road through Riverdale, 
8,020 cu.yd. excav., 14,633 ton gravel mac- 
adam; grading and paving with asphaltic 
concrete base, 14 in. warrenite bitulithic 
or Fresno County Type A surface, 2.494 mi. 
road from Camden to Riverdale, 4,420 cu.yd. 
excav., 210,970 sq.ft. pavement, ete. C,. 
Jensen, Cory Bldg., engr. Noted Aug. 24. 

Calif., Santa Rosa—Nov. 14, by Supervs. 
Sonoma Co., improving 3.05 mi. Petaluma- 
Sonoma Highway, Sect. B, 9,000 cu.yd. 
excav., 2,680 cu.yd. crushed rock, 32,166 
sq.yd. asphaltic surfacing, etc.; 13.35 mi. 
Guerneville-Jenner Highway, 89,000 cu.yd. 
excav., 500 cu.yd. concrete, 2,000 sq.ft. 
R. W. log cribbing, incl. 3 in. drift pins, 
2,000 lin.ft. 12 in., 1,000 lin.ft. 18 in., 2000 
lin.ft. 15 in. and 100 lin.ft. 24 in. corru- 
gated metal pipe, 3,000 cu.yd. crushed rock 
or gravel. KE. A. Peugh, co. surv. Noted 
Sept. 28. 

Calif., Santa Rosa—Nov. 14, by Supervs. 
Sonoma Co., improving 1.79 mi. road from 
Sonoma to State Highway Rd., Sect. B, 
19,000 sq.yd. asphalt surfacing, 3,500 cu.yd. 
excav., 1,580 cu.yd. crushed rock, etc.; 1.04 
mi. Dry Creek Rd., Sect. B, 4,000 cu.yd. 
excav., 9,780 sq.vd. asphalt surfacing, etc. ; 
0.58 mi. Geyserville-Kimtown Rd., Sect. A, 
between State Highway and Russian River, 
1,400 cu.yd, excav., 510 cu.yd. crushed rock, 
6,110 sq.yd. asphalt surfacing, etc. D. A. 
Peugh, co. surv. 

Calif., Stockton—Nov. 7, by Supervs. San 
Joaquin Co., improving 24 mi. Rd. Dist 
Impvt. 4, near town of Victor, 3,060 cu.yd. 
grading, 5,500 ton crushed rock, 830 ton 
pea gravel, 700 bbl. asphaltic oil, 10 cu.yd. 
concrete, $25,000; improving road in Dist. 
5 near town of Victor, 1,000 cu.yd. grading, 
2.200 ton road gravel, 360 ton pea gravel, 
300 bbls. asphaltic oil. F. E. Quail, co. 
surv. 

Que., Pointe Claire—Oct. 31, at Town 
Hall, 9,500 lin.ft. macadam road and grad- 
ing 12,500 lin.ft. various streets, also 3,700 
ft. macadam road on part of Sources Rd. 
within limits of Dorval and Pointe Claire. 
O. Beaudouin, 71a St. James St., Montreal, 


civil engr. 
BIDS RECEIVED 
N. Y¥., Brooktyn—F. Riegelmann, boro 
pres., Boro Hall, opened bids Oct. 19, grac- 
ing, curbing and flagging (1) Bay Ridge 
Ave. (2) Clinton Pl. (3) Ave. H (4) Kings 
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Streets and Roads (Continued) crete, (1) Jasper St. from Highland St. to ‘rein.-con., Application 2095, Rk 
Highway (5) East 19th St (6) 76th. St. (7) end of street (2) Kellogg St from Slocum Quarryville Boro., Lancaster 
Rutls cS i Rd a) 7Rth St (9) £ ‘st. (10) to Delaware Sts. (3) Merriman Ave. from Swanger-Fackler Constr. Co., In 

t anc td. (8) 76th St. (9) 58th St. (10) . : . ieee : oan "Ped 7 

St. (11) Narrows Ave. (12) 88th St. Messena to Geddes Sts. (4) Shuart Ave. Canal Sts., Lebanon, $14,801, 
77th St. paving (14) Kingston Ave. from Sedgwick to Teall Aves. (5) Teall Bros. Co., 9 Penegar Bldg. ©¢ 
East ‘13th St (16) Kings Highway AVe: from James to Peck Sts. (6) Shotwell $14,830, Souder Constr. Co., 349 
East s7th St. (18) East 8th St. (19) to Melrose Aves. (7) Highland St. from Bldg., Lancaster, $14,878; 2.89 
‘inton Pl. “s 10) Midwood St. (21) East 8th Highland to Park Aves. (8) Grand Ave, course rein.-con, Route 77, New ( 
et ») East 7th St (23) Newport St. (24) from Delaware St. to city line (9) Cole- North Beaver Twp., Lawrence 
eee trecht Ave (25) Ave R, grading ridge Ave. from Wilbur to Whittier Aves. Jamieson & Narlee, Fredonia, $26 

and paving (26) Rutland “Ra. (27) Ave. S (10) East Castle St. from South State St. Kirker Co., Beaver Falls, $36, 6 

and Paving (<6 ee ee ae ie to Renwick Ave., resurfacing (11). Walnut Scanlon, 16 Cherry St., New C 

(28) Sneideker Ave (29) Montgomery St. c f a S . sity P ° 4,077 f 

(30) 77th St. (31) 77th St. (32) 78th St. St. rom Harrison to University c (12) 2 77 ft. one course rein. cae R 

a a : ° : oF on South Crouse St. from Fayette St. to Uni- Application 1523, North Whitehall! 

(33) 86th St. (34) 88th St. (35) 83rd St., versity Pl f . 3 Dickis Uni delt > 1 I Z 

all foregoing permanent asphalt on 6 in. versity a ane trom G. B. = sone more ere WPS., Le high Co., fron 

concrete. from 438 e(3u) 420-007 ¢ 10 2c We oe 410 ee. Bldg., Phila., 

. . " ” a a 88 0,007 (7a) $27,612 (7b) $26,912 econco Eng. & Contg. Corp., 11 
1) 54.366 (3) $i Se0' hh sats 4a $3488 (10a) $21,004 (10b) $20,570 (12a) $43,385 New York City, $172,016, Ww ae 
oo. (Ty $3 393 (9) $1,100 (10) $1, 019, (12b) $44,768; C. T. Hookway, Bastle & Co., Smethport, $175,174; 2.02 
hears . be a alton. St (1) $4, 396 Bldg., (la) $25,222 (1b) $24,646 (2a) $31,- course rein.-con., Application 2107 
ersicano, 35 3 (4 3.676 G $3.7 136 (2b) eee (3a) $19,992 (3b) $19,629 Twp., Mercer Co., from Jamieson & 
1,383 &) $2.25 3° $3 O54. %) v4 (4a) $31,695 (4b) $31,104 (5a) $24,105 Fredonia, $18,088, McQuiston Pp 
See need eee a. iay es. (6) (5b) $23,585 (6a) $17,114 (6b) $16,800 Constr. Co., Inc., 514 Spearman A 

os yg te ty 16, esa’ 12 Ae 3 (9a) $46.4 426 (9b) $45,522 (10a) $20,596 rell, $18,997, Minteer & Anderson, 

Be eee ene teeee (11) $16 ( , 3 (10b) $2 , Gla) $38,880 (12a) $42,840 mington, $22,121 ; 7,051 ft. bitumi: 

ane By acer 9 Dale Eng. Co., Mann Bldg., adam on broken stone, Applicati 

,T- B. Scott, 671 Halsey “si fs) 93 5.414 (1b) $24,937 (2a) $31... Pocono and Paradise Twps. Mon, 

s 1.227 (12 ) $7 813 (13) $3. (10 $974 1 (ba) $25, 189 (5b) $24,611 from H. B Sproul Constr. Co. i. 

J. F, Winter, Jr., of? 2 een ir b) $28,554 (9a) $46,418 zoe Adams Ave., Scranton, $37,680 
. ae 89 (6) $4.02 129 29th St, +3) $5, 25 ‘ oa ,9 Gallup, Union Bldg., (2a) Constr. Co., 401 Bennett Bldg. 
$3,689 (6) $4,027 (7) $5, (8) “ ‘ ‘ 9,743 (3a) $19,215 (3b) $18,- Barre, $46,005, W. R. Wolfinger 
$ (4b) $31,626 (6: a) $17.4 448 town, $49,279 ; 4,786 ft. one course rm 
Cie 1m $28,763 (7b) $2 2 and Hillside vitr. brick, Route 165. | roy 
>, 352 (10b) $19, f Boro., Northampton .Co., from Neumver 
(12a) $46,5 (12 Bros., 1416 East 4th St., Bethleher | 
* Baker, Universit s ‘ 315, H. B. Sproul Constr. Co., In 
5 @ McNeal, "Ine, 102 10836. M 

an : : 92 c¢ McNeal, ne., 702 orthampt 

, Sik ilian Asphalt _ Paving Co., Al Park 55 (9b), $44, 467 (11a) sui ae (i1b) Bank Bldg., Easton, $74,428: hoe 

Row, .New York City, (14) $10,792 £20) ; J. C. Dempsey, 308 East Kennedy course rein.-con., Application 1981, Rous 

$13,080 (23) $5,191 (26) $14,202 (28) $5,382 St.,’ (8c) $42,372; Mondo Constr. Co., City ville Boro., Venango Co.. from F. SW) 

(29) roe a 52 9th St.. (14) $11,273 Bank Bldg., (8c) $44,187. Noted Oct. 5. Kittanning, $44,434, H. P. Stre icher 

(15) $8,145 16) Ps 20, $4,040 (8) Pennsylvania—State Hy. Dept, Harris- 3)%.f¢rminal Bldg. Toledo, 0. $ 

$8.094 : (21) $11 - burg, opened bids Oct. 17, building 29,200 wie o ie een a rein.-con. and Hi 

a cons ry 5 ft. one course rein-con. and hillside vitr. V! S eoeene toutes 250 and 333, Fairview 

g > brick, on Route 187, Wilkins, Penn and ee verry Twps., York Co., from Kumer 

Patton Twps., Allegheny Co., from R. H, & Graeber, Shamokin, $215,365, Si 

Cunningham & Sons Co., 617 Penn Ave., ter: $335 ont Ad Woolworth Bldg. I 

. , ‘ncLing. Turtle Creek, $383,216, H. W. Horst Co., tet $225,957, W. C. Guncheon & Co., 

Geyer Hl ct 54) $6 Pushing Horst Bldg., Rock Isiand, Ill, $418,211, Port, $227,781; 22,640 ft. one cours: 

ce a ; sl or Corrado & Galiardi, Colonial Natl. Bank, ©”. and Hillside vitr. brick, Route: 
$14,936 (28) $5,561 : Connellsville, $488,029 ; 5,621 ft. one course and 333, Fairview Twp., York C: 
Borough Asphalt Co., 1301 Metropolitan a ; "st atc Ch aah SO wine y Kumer & Graeber, Shamoki ¥ 

4 - . ¢ - 47. Tein.-con. on Routes 70 and 72, Shaler Twp., , ~“_ “ n, 

Ave., (15) $8,35 $19,104 (17) $4.4 ‘ Allegheny C fre Burgess & Dorrier W. C. Guncheon & Co., Smethport, $273,67% 
(20) 914.0083 (21) 2UCeney er. case tn wit Teen. | W.H. Murphy @ Sons. 2100 State St. fy 
$5,491 (24) $6,629 Scottsville, Va., $151,443, Fort Pitt Constr. ist a $280,376 : eee eet at ate St., Har- 

5 © » ¢ “a § ’ - re ° ~ » ridge } 

; (30) $4,106. (31) Co., 207 Martin Bldg., Federal St., Pitts-  } ~ ae aol 376, _rein.-con. bridge _ 

5.421 (32) $7,192 2 31,872 (34) $17,813 bush, $163,970, W. H. Wilkey, 317 Fayette four 35 ft. clear spans, Sta. 1112, Sugar 

Sen en \ oe oo 3) $31,872 (34) $17, Title & Trust Bldg., Uniontown, $270,171; Creek Twp., Venango Co., from Trim 

35) $7,004, c 407 22,107 ft. one course rein.-con., Route 214, Whipkey, Casselman, $20,188, — Milliror 

TEE sentee of Ths cis) “19 381 Bradys Bend Twp., Armstrong Co., from D. S10 Sth a et ae A: C. Bailey 

(17) $4,212 (18) $8 423, (20) $13,693 (21) Schoentag, Inc., 68 Ulster Ave., Saugerties, “°° * St, lipsburg, $27,271. 

$16 303 (22) e7 870 (25) $4,047 (26) $14 817 N. Y., $206,7 63, R. V. Baldwin, 1361 4th Florida — State Hy. Dept., Tallahasse« 

(27) $3,055 (29) $8.316 (30) $4 146 (31) Ave., Coraopolis, $214,436, S. Gamble Co., surfacing (1) highway between Sharpes 

$5.473 (32) $6.683 (33) $31 060 (34) $17,- Glass St., Carnegie, $214,596; 2,689 ft. one and Titusville, Brevard Co., (2) road be- 

, 3 (35) $6 824. Noted Oct 12 ; ’ course rein.-con., and Hillside vitr. brick, tween Bonaventure and Eau Gallie, Brevard 

ays ¢ _ = — ss Route 77, Homewood Boro, Beaver Co., Co., (3) road between Lake City and Wel- 

N. Y¥., Long Island City—M. E. Con- from A. Dahl, 425 Wayne Ave., Ellwood born, Columbia and Suwannee Counties, 
nolly, pres. Queens Boro, Queens Subway City, $56,184, McQuiston Paving & Constr. ft., (a) bituminous macadam, (b)_ sh 

Bldg., opened bids Oct. 23, grading, (1) Co., 514 Spearman Ave., Farrell, $56,339, asphalt, from Maule Paving Co., Orlando 

Hantett St, paving (2) 101st St. (Jerome M. J. Scanlon, 16 Cherry St., New Castle, (la) $243,637 (2a) $239,307; J. F. Morgan 

Ave.), (3) 115th St. (4) 5th St., grading, $67,919; 21,978 ft. one course rein.-con. or Paving Co., Jacksonville, (street address 

curbing and laying sidewalks on (5) 126th bituminous surface on concrete, Route 243, not available), (1a) $246,607 (1b) $271,735 

St. (6) 115th St. (7) Beach 25th St., from Industry Twp., Beaver Co., from H. Renick, (2a) $241,518 (2b) $266,683 (3a) $2: 

J. Condon, 241 Carmelia Ave., Astoria, (1) Williamsport, O., $207,672, Connell, Laub & (3b) $322,571; J. Y. Wilson, Clark Bldg 

$12,670; Welsh Bros, Contg. Co., 32 Queens Bracht, Zelienople, $209,859, D. Schoentag, Jacksonville, (1a) $256,296; W. P. McDon- 

St., Astoria, (1) $15,347; Peconca Eng. & Inc., 68 Ulster Ave., Saugerties, N. Y., $211,- ald, Orlando, (1b) $246,281 (2b). $2 3 

Contg. Co., (1) $17,612; Boro Asphalt Co., 330; 16,500 ft. one course rein.-con. or bitu- (3a) $301,883 (3b) $308,689; E. C. . 

1301 Metropolitan Ave., Brooklyn, (2) $28,- minous surface on concrete, Route 243, Bor- ston, Palatka, (1b) $282,644; Noll & Noll! 

105 (3) $11,810; Cranford Co., 52 9th St.. ough and Industry Twps., Beaver Co., from Crescent City, (2a) $251,737 (2b) $274,681 

Brooklyn, (2) $28,894 (3) $12.45 5; W. P. D. Schoentag, 68 Ulster Ave., Saugerties, Barber-Fortin Co., Gainesville, (3a) $295,- 

McDonald, Inc., 17 West 42nd St., New WN. Y., $177,231, Connell, Laub & Bracht, 486. Noted Oct. 12. 

York, (3) $13,330; F. J. Clancy, 460 Lock- Zelienople, $178,766, H. Renick, Williams- 0., Cleveland—Cuyvahoga Co. grading 

wood St., Astoria, (4) $22,090 (6) $6,725; port, O., $178, 811; 11,237 ft. one course Royalton Rd., from Petro Di Giorio, Iren 

Peace Bros., Inc., 20 Main St., Flushing,  rein.-con., Application 1664, Richmond Ave., $9,583; Cedar Rd. from J. W. Chap- 

(4) $23,255 (6) $6,995; Kennedy & Smith, Twp., Berks Co., from Juniata Co., 410 man, Cleveland Heights, $11,004; Chardor 

93 Amity St., Flushing, (4) $23,840; So- Empire Bldg., 13th and Walnut Sts., Phila., Rd. from J. Lehman, Pavers Exch., Society 

viero & Britten, 10111 114th St., Richmond $75,995, Peconco Eng. & Contg. Corp., 1170 for Savings Bldg., $7,000. Work involves 

Hill, (5) $4,296 (6) $6,790; H. J. Mullen Bway., New York City, $79,559, Fish-Ruth- 19,000 cu.yd. earth excav. 

Contg. Co., Jamaica Ave. and 144th St., erford, Inc., 702 Real Estate Trust Bldg., 0., North Olmsted—Opened bids Oct. 14 

Jamaica, (5) $4,348; Galeor Contg. Co., Phila., $82,126; 26,506 ft. one course rein.- grading and laying (a) stone (b) concreté 

(5) $4,580 (7) $6,920; R. A. Hess, Inc., 14 econ. or bituminous surface on concrete, sidewalks on (1) Lorain Rd. (2) Cl 

Queens St., Astoria, (7) $6,305; E. Block, Route 4, Scott and Center Twps., Columbia Rd., from Cleveland Stone Co., 1836 Euclid 

(7) $7,960. Noted Oct. 19. : Co., from Trinidad Asphalt Paving Co., Ave., Cleveland, (la and 2a) $49,220; E 

N. ¥., New York—Dept. Parks, Municipal Larksville, $185,688, Highway Constr. Co., Cesa, 2462 Baldwin Rd., Cleveland (1b 

Bldg., opened bids Oct. 19, furnishing and 1835 Land Title Bldg., Phila., $197,965, $40,331. Noted Oct. 5. 

setting curb-stones and paving with sheet H. B. Sproul Constr. Co., Inc., 218 Adams O., Wickliffe—Opened bids Oct. 2. grad- 

asphalt roadway of Morningside Dr., from Ave., Scranton, $203,136; 21,788 ft. one ing and laying 52,500 sq.ft. (a) concrete or 

Cc. D. Beckwith, 2875 Bway., $62,150; As- course rein.-con. or bituminous surface on (b) stone sidewalks on Taylor Rd. an 

phalt Constr. Co., 208 Bway., $63,076; In- concrete, Route 4, Center Twp. and Briar Euclid Ave., from F. B. Stein, Euclid. (a) 

terboro Asphalt Co., 233 Rw: ay., $71,476. Creek Boro., Columbia Co., from Trinidad $19,947, Cleveland Stone Co., 1836 Euclid 

Noted Oct. 12. Asphalt Paving Co., Larksville, $161,746, Ave., Cleveland, (b) $22,318. Noted Sept. 

N. Y¥., St. George—J. A. Lynch, pres. B. G. Coon Constr. Co., 274 Union St., Lu- under “Waterworks.” 

tichmond Boro, opened bids Oct. 17, repav- zerne, $172,317, Highway Constr. Co., 1835 Ind., Princeton—Gibson Co. cru 

ing (1) Castleton Ave. from Burgher to Land Title Bldg., Phila., $173,189; 1,921 ft. stone surfacing 36,187 ft. Graper Rd 

Bard Aves. (2) Castleton Ave. from Bard one course rein.-con. and Hillside vitr. grading and gravel surfacing 20,086 

to Cebra Aves. (3) Richmond Ave. from brick, Application 1958, Brookville Boro., Barrett Rd., both 16 ft.. from Thomas 

John St. to Washington Ave., all bituminous Jefferson Co., from W. C. Quick & Co., Knowles, Princeton, $62,874 and $41,1°0 re- 

concrete, from J. E. Donovan, 2205 Rich- Brookville, $43,511, L. H. Hileman Constr. spectively. Noted Oct. 5. 

mond Terrace, Port Richmond, (1) $32,- Co., 217 First Natl. Bank Bldg., New Kens- Mich., Detroit—Opened bids 34 in. sheet 

352 (2) $53,486 (3) $28.335; W. P. Me- ington, $47,192, Minns Bros., 601 First St., asphalt pavement on 18 in. concrete, 

Denese. 342 Madison Ave., New York, (1) DuBois, $47,763; 5,861 ft. one course rein.- Broadstreet Ave. (2) Cherrylawn Av: 

2.568 (2) $54,001 (3) $28,211; J. John- con. or bituminous surface on concrete, Davison Ave. (4) Dumbarton Rd 

eal eee 455 Bway., West New Brighton, Application 1975, Old Forge Boro., Lacka- Greendale Ave. (6) Goddard Ave 

(1) $35,945 (2) $59, 681 (3) $32,500. Noted wanna Co., from M. Rosato & Son Co., 1145 Leuschner Ave. (8) Rochester Ave.. f 

Oct. 12. Sloan Ave., Scranton, $40,224, Boyle Constr. Detroit Asphalt Paving Co., 20 Mc! 

N. Y., Syracuse—Bd. Contract & Supply, Co., 401 Bennett Bldg., Wilkes-Barre, $44,- Bldg., (1) $44,260 (2) $9,806 (3) $45. 
opened bids Oct. 16, paving with (a) as- 256, B. G. Coon Constr. Co., 274 Union St., (4) $26.908 (5) $37,923 (6) $13.2 
phak (b) bituminous concrete (c) con- Luzerne, $46,091; 1,452 ft. one course $20,692 (8) $42,856; Cleveland Tri: 


rR. 

allagher, 745 Dean St. (4) $3,426 
d ‘677 ° 

Castle (a Inc., Johnson PL, (5) $3,435 
(7) $5,696 (11) $16,580. 

Caponi Contg. Co., 1320 25th St., (11) 
$15,445. 
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streets and Roads (Continued) for concrete pipe $51,924, corrugated $51,- sq.yd., (17) Regent St. from St. James St. 


ying Co. 402 Hammond Bldg., (1) $47,- 2933 W. D. Miller, Klamath Falls, (1) Unit to Canadian Pacific Ry., 1,172 sq.yd.. (18) 
) (2) $10,834 (3) $51,840 (4) $28,4 32 1 concrete $59,351, corrugated $57,939, Unit Laverdure St. from existing sidewalk to 
$38,619 (6) $13,534 (7) $21,505 (3) 2, concrete $97,287, corrugated $95,744, Lamarche St., 235 sq.yd., (19) St. Zotique 


+716. G. R. Cooke, 1260 Penobscot Bldg., Units 1 and 2 combined concrete $153,414, St. from DeLaRoche to Boyer Sts. 900 sq. 


1) $49,322 (5) $36,885 (6) $13,072. corrugated $150,452; J. L. Calvert, Grants yd., (20) Florence St. from Gouin Blvd. to 
* Missouri—State Hy. Dept. at div. office Pass, (1) 1 nit 1 concrete $65,052, corru- Summerville Sts., 139 sq.yd., (21) Perras 
ehillicothe, opened bids Oct. 6, 6.015 mi. gated $64,793, Units 1 and 2, concrete $168,- St. from St. Charles to Peloquin Sts., 175 
sid from Chillicothe, northerly, 24 ft, 801, corrugated $168,485; Dunn & Baker, sq.yd., (22) Christophe Colomb St. from [e- 
state Project 20.190, Livingston Co., (a) OUretown, (1) Unit 2, concrete $83,097, cor-  fleurimont St. to Des Carrieres Rd., 1,200 
*y 262 cu.yd. earth excav., (b) 17,680 cu.yd, Tusated $82,834; Warren Constr. Co., Park sq.yd., (23) Bellechasse St. from Christophe 
borrow, etc. from E. P. Olson, 2901 Mon- Rose, Portland, (1) Unit 2 concrete $102,- Colomb to DeNormanville Sts., 430 sq.yd., 


trey St., St. Joseph, (a) $0.30 per cu.yd., 196, corrugated $100,665 Units 1 and 2 com- from Duranceau & Duranceau, 152 Hamii- 
) $0.26, total, $25,144; A. L. Cook, Ot- bined, concrete $174,254, corrugated $171,- ton St., (8a) $1 (8b) $1 (8c) $1.70 (sd) 
tawa, Kan., (a) $0.31 (b) $0.31, f 2; 223 (2) $46,545; V. R. Dennis Constr. Co, $1.30, total $9,550, (10a) $1 (10b) $1 (lve) 
piemer Williamson Constr. Co. Brook ic ia. McMinnville, (2) $41,625; J. H. Crane (ad- $1.70 (10d) $1.30, total $7.055, (12a) $0.80 
ia) $0.30 (b) $0.30, $25,842. Noted Sept. dress not available), (2) $35,175; Wolke & (12b) $0.80 (1l2c) $1.40 (12 rd) 0.90, total 
nowt Hy. Dept. at div. oe Schroeder, Grants Pass, (3) $27,763; J. L. $17,160; Quinlan, Robertson & Janin, Ltd 
Gallatin, opened bids Sept. 26, 12.32 mi, Logan, Grants Pass, (3) $28,508 ; J. C. Kin- 52 Duluth Bldg., (9a) $1 (9b) $1 (9c) $1.75 
oma from Winston-Gallatin to Trenton, 24 caid, Grants Pass, (3) $31,478; Tillamook (9d) $1.35, total $2,448, (17a) $0.60 (lib) 
State Aid Project 20.206, Daviess Co., © Court, Tillamook, (4) $38,207; Solem $1 (17c) $1.60 (17d) $1.40, total 6,871; 
(1) 4.497 cu.yd. earth excav. (2) 10,261 & Gustafson, Astoria, (4) $42,771. D. B. Boyd, Rossi & Devito, 409 St. James St., 
Lyd. borrow, ete., from Capitol Constr. Plymate, Bandon, (5) concrete $73,662, (10a) $0.67 (10b) $0.72 (10c) $1.54 (10d) 
‘9. 1207 Cherry St., Des Moines, Ia., (1) Cedar $68,468; Hagquist & Bjorquist, $1.76, total $6,543, (12a) $0.60 (12b) 
r cu.yd. (2) $0.30, total’ $381539; Marshfield, (5) concrete $76,500, cedar $74,- 0.755 (12c) $1.56 (12d) $0.83, total $16,- 
sampson, Pickett Rd., St. Joseph, (1) 515; Payne & Padrick, Marshfield (5) con- 8; Leger & Lamoureux, 78 Bernard St. 
e (2) $0.35, $42,032; Cook-O'Brien crete $75,950, cedar $72,470. la) $1.25 (l1b) $1.25 (lle) $1.25 (11e a) 
Constr. Co., 305 Ry. Exch., Kansas City, California—State Hy. Comn., Sacramento, , total $6,688, (12a) $1 (12b) $1 (12 
(1) $0.86 (2) $0.34, $42,888. Noted grading and 5 in. gravel surfacing 13.5 (12d) $0.70, total $16,280, (13a) 1 50 
14. mi. road between Sneath Rd. and Half 3b) $1.50 (13c) $1 (13d) $1, total $750, 
4a) $1 (14b) $1 (14c) $1 (14d) $1, total 
410, (18a) $1 (18b) $1 (18e) $1 (18d) 
, total $11,279, (19a) $1 (19b) $1 (19e) 
(19d) $0.75, total $3,375, (20a) $1.50 
Ob) $1 (20c) $1 (20d) $1, total $626, 
1b) $1 (21c) $1 (21d) $1, total 555 
2a) $1 (22b) $1 (22c) $1 (22d) 
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Sept. ( 
Missouri—State Hy Dept. at div. office Moon Bay Rd., (1) 272,400 cu.yd. excay. ( 
Liberty opened bids Sept. 25, 10.6 mi. road (2) 34,290 cu.yd. gravel surfacing (3) 1,155 3 
orth of Kansas City to Liberty, Federal cu.yd. Class A portland cement concrete $ 
Aid Project 99, Clay Co., (1) concrete pav- (culverts and monuments) (4) 210 cu.yd. $ 
ing (2) waterbound macadam paving, from Class C portland cement concrete (retain- (2 
Amer. Paving Co., 411 Finance Bldg., ing walls), etc., from P. L. Burr, 512 Mis- (- 
Omaha, Neb., (1) $315,196; Capitol Constr. sion St. San Francisco, (1) $0.68 (2) $3.25 G 5. 
Co., 1207 Cherry St., Des Moines, Ia. (1) (8) $24 (4) $20, total $336,814; J. P. total $5. 300, (28a) $1 (23b) $1 (28c) $1 
$316,182; Carterville Constr. Co., Carter- Holland, San whaakiean, (street address not (23d) $0.75, total $3,710; Rondou, Corlier 
(1) $316,476; Unit Constr. Co., Title av: vilable) (1) $0.69 (2) $3.24 (3) $25 (4) & Co., 3506 Christophe Colomb St., (lla) 
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Guarantee Bldg., St. Louis, (2) $269,566. $25, total $341,577; J. Phillips, 1909 4th $1.23 “(11b) $1 (llc) $1.60 (11d) $1, total 
Noted Sept. 14. Ave., Sacramento, (1) $0.65 (2) $3.65 (3) $6,938, (12a) $1 (12b) $0.50 (12c) $1.50 

Tex., Dallas—Dallas Co. grading, surfac- $25 (4) $25, total $345,783. Noted Sept. 28. (12¢ 1) $1, total $17,600, (18a) $0.85 (18b) 
ing and topping 14.12 mi. State Highway 6, Calif., Fresno—Supervs. Fresno Co., im- $0.50 (18c) $1.50 (18d) $1, total $11,755, 
Lancaster Pike, 20-22 ft., (a) 2 in. modi- proving 2.14 mi. Mountain Rd., 3 mi. north (19a) 0.55 (19b) $0.50 (19¢c) $1.50 (19d) 
fied Topeka mixture, (b) Uvalde rock as- east of Auberry, in Canyon of San Joaquin $1, total $3,195, (20a) $0.85 (20b) $0.50 
phalt, (c) Oklahoma rock asphalt, (d) River, from Isbell Constr. Co., Bank of (2c) 1.50 (20a) $1, total $535, (21b) ise 50 


Amiesite, (e) bitulithic, (f) warrenite, (g) Italy Bldg., $31,749; M. J. Bevanda, Au- (21c) $1.50 (21d) $1, total $1,388, (22a) 
sheet asphalt, from Wear & Thomas, Rog- burn, $41,955; Frederickson & Shannon, $0.63 (22b) $0.50 (22c) $1.50 (22d) $1, 






ers, and Texas Road Co., Southwestern Cory Bldg., $48,226. Noted Oct. 5. total $4.956, (23a) $0.60 (238b) $0.50 (28c) 
Life Bldg., a) 9380, 023 (b) $407,538 (c) Calif., Oakland—Improving 14th St. be- $1.50 (23d) $1, total $2,658; F. Lapan, 601 


$391,852 (d) $375,167 (e) $376,786 (f) tween Peralta and Pearl Sts., (a) 61,924 Lacordaire St., (15a) $0.70 (15b) $0.70 
$436,961 (g) $418,868; Smith Bros., Sump- sq.ft. grading (b) 229 ft. concrete curb (15c) $1.69 (15d) $0.60, total $4,428, (16a) 
ter Bldg. (a) $398,879 (b) $419920 (c) with steel guard (c) 2,217 ft. concrete curb $9.70 (16b) $0.70 (16c) $1.60 (16d) $0.60, 
735 (d) $387,549 (e) $389,168 (f) without steel guard (d) 2,632 ft. concrete total $3,690; B. Brault Ltd., 2855 Rose- 













$439,343 (g) $431,242; Hill, Wilson & Wat- gutter (e) 59,292 ft. asphaltic concrete mount Blvd., (17a) $0.70 (17b) $1.10 (17¢) 
son, 503 Slaughter Bldg., (a) $411,333 (b) pavement, ete., from Warren Constr. Co., $1.80 (17d) $1.50, total $7,457; P. Desantis, 
$ 4,282 (c) $408,096 (d) $391,910 (e) Bacon Bldg., (a) $0.07 (b) $1.45 (c) $1.25 3929 St. Hubert St., (18a) $1 (18b) $1 (18¢) 
$393.529 (f) $443,703 (2) $435,611. (d) $0.35 (e) $0.315; Hutchinson Co., 1706 $2.50 (18d) $0.40, total $10,975; A. and R. 


Tex., Johnson City — Blanco Co, clearing, Bway., (a) $0.06 (b) $1.60 (c) $1.30 (d) Billett, 6158 Peloquin St., (21b) $1 (21c) 
grading and gravel surfacing 5.99 mi. Aus- $0.39 (e) $0.31; Oakland Paving Co., 5000 $1.15 (21d) $0.55, total $1,249; A. Kelly, 
tin-Fredericksburg Highway, 18 ft., from Bway., (a) $0.06 (b) $1.38 (c) $1.20 (d) as St. Denis St., (23a) $0.97 (23b) $0.97 


H. J. Evans, 602 West 6th St., Austin, $46,- $0.315' (e) $0.311; Bates & Borland, Oak- (23c) $1.46 (23d) $0.97, total $2,604, Noted 
691; C. F. Tom, Gonzales, $48,148; G. land Bank of Savings Bldg., (a) $0.06 (b) Sept. 28. 
Alvis, Winnsboro, $50. 896. ‘ Noted i oe aS fc) $1.30 (d) $0.30 (Ce) $0.30. Noted CONTRACTS AWARDED 
Tex., Orange—Orange *o. openec ids Sept. 21. — 3 klyn—E elma 
grading and surfacing (a) gravel, (b) Que., Montreal — R. Bauset, city clk., pres, cae Tall, foe y ye * — 


shell, (ec) does not include surfacing, (1) opened bids asphalt pavements (a) er rading o MN O'H: 

25 mi. Lower Beaumont Rd., 14-18 ft. (b) concrete foundation (c) 3 in. asphalt, Ry spats koe smiles 6th, St., 
(2) 10.66 mi, East Texas Highway 8, (1) Casgrain St. from Maguire St. to Ca- ties Contg. Co., $12,389; South 9th St., to 
18-24 ft. (3) 7.8 mi _ Mauriceville Rd., ae nadian Pacific Ry., 8,300 sq.yd. (2) La- FF, Donovan, $4,749 all foregoing grade 1 
ft. (4) 4.15 mi, Oil Field Ri, 18 ft. (5)  casse St. from St. Jacques to Richilieu Sts., granite; Utica Ave., to Borough Asphalt 
3.12 mi. city street extensions 18 ft., fr om 2.100 sq.yd., (3) Dechateaubriand St. from (o,, 1301 Metropolitan Ave., $13,588; Nep- 
Walling, Havalson & Adams, Carter Bide, Gaston to Mistral Sts., 6,300 sq.yd., (4) Des tune Ave., to Brooklyn Alcatraz Asphalt 
Houston, (1e) $14.333 (2c) $12,527 (3) Erables St. from Mt. Royal ‘to Gilford Sts. Co. 407 Hamilton Ave., $54,942, both as- 
$21,460 (4c) $13,874 (5) $84,087; Houston 3,500 sq.yd., (5) Regent St. from St. James phalt on 6 in. concrete. Noted Oct. 12 
Constr. Co., 3102 McKinney Ave., Houston, St. to Canadian Pacific Ry., 3,643 sq.yd., N. ¥., New York—J. Miller, pres. Man- 
(la) $43,306 (1b) $43,615 (2a) $37.778 (6) Belmore St. from Sherbrooke to Terre-  hattan joro, Municipal Bldg., curbing 
(2b) $38,862 (8a) $78,499 (3b) $80,848 bonne Sts., 2,600 sq.yd., (7) Bordeaux St. flagging, reflagging and asphalt paving 
(4a) $41,061 (4b) $41,971 (5) $115,662; from Gauthier to Rachel Sts., 2,066 sq.yd.. West 163rd St. and Isham Ave., to Asphalt 
Smith Bros., Crockett, (la) $44,446 (1b) from Sicily Asphaltum Paving Co., 60 St. Paving Co., 1301 Metropolitan Ave., Brook- 
$44,949 i $39,353 (2b) $40,398 (3a) Viateur St., (la) $0.80 (1b) $1.65 (le) $1.65, lyn, $8,173 and $7,672 respectively; grad- 
$80,994 (3b) $82.959 (4a) $42,371 (4b) total $38, 242, (2a) $1 (2b) $1.70 (2c) $1.80, ing. curbing and’ asphalt. paving West 
$43.431 (5) $119,449. Noted Sept. 28. total $11,925, (3a) $1 (3b) $1.70 (3e) $1. 62, 157th St. and laying sidewalks on Park 
Tex., Palo Pinto—Palo Pinto Co. grad-_ total $37,836, (4a) $1 (4b) $1.65 (4c) $1.75, Ave., to Burnside Contg. Co., 270 Burn- 
ing and surfacing 3.99 mi. Bankhead High- total $18, 941, (7a) $1.10 (7b) $1.65 (7c) side Ave., $11,070 and $10,397 respectively ; 
ay, State Highway 1. 18 ft., from T. J. $1.62, total $10,748; B. Brault Ltd.. 2855 repaving 24th St., wood block, to vale 
Green, Mineral Wells, $72.474; Tibbetts Rosemount Blvd., (la) $0.90 (ib) $1.75 cts) Kearns, 2306 Creston Ave., $18,747. Noted 





Constt. Co., 2094 West 8th St. Ft. Worth, $1.71, total $39,967, (2a) $1,05 (2b) $1.75 Oct. 19. 
75,59 McClung Constr. Co., Cleburne, (2c), $1.80, total $12,325, (3a) $0.90 (ib) N. J., Bradley Beach—Bd. Boro Comrs., 
Noted Oct. 5. 75 (3c) $1.55, total $35,855, (4a) $0.99 Boro Hall, paving Ocean Ave., 30 ft., bi- 





F ' Oregon—State Hy. Comn., Salem, grad- (4b) $1.70 (4c) $1.65, total $18,160, (5a) tuminous concrete, to Newark Paving Co., 
and surfacing (1) Lamms Mills Mill- $1.20 (5b) $1.80 (5c) $1.80, total $17,486, 308 Adams St., Newark, $73,261. Noted 





F Klamath Sect., Dalles-California High- (6a) $1.20 (6b) $1.80 (6c) $1.80, total $13,- Oct. 5, 
way, Klamath Co., Unit 1, 9.57 mi. grading, 830, (7a) $0.90 (7b) $1.70 (7c) $1.45, total Pa., Phila.—Asphalt and granite block 
44.000 cu.yd. common, ‘050 cu.yd. inter- $9,912; Quinlan, Robertson & Janin Ltd., pavement on Lancaster Ave., to Barber 


mediate and 250 cu.yd. solid rock excav., 52 Duluth Bldg., (2a) $1.25 (2b) $1.75 (2c) Asphalt Paving Co., Land Title Bldg., $33,- 
ete., Unit 2, 9.47 mi. grading and surfacing, re 80, total $12,480, (5a) -$1.15 (5b) $1.80 568; asphalt pavements on Clearfield and 
415,090 cu.yd. excav., 18,500 cu.yd. broken (5c) $1.75, total $17,122, (6a) $1.25 (6b) Diamond Sts. and Anderson, Btting and 
stone, ete, (2) 2.8 ‘mi. bituminous resur- $1.75 (6c) $1.75, total "$13, 550; concrete Sansom Sts., to Eastern Paving Co., Col- 
f - Rice Hill Sect., Pacific Highway, sidewalks incl. (a) grading (b) stone foun- onial Trust Bldg., $24,524 and $28,045 re- 
Douglas Co,, 28,509 sq. ya. bituminous con- dation (c) concrete foundation (d) wearing spectively; grading Algar St. to J. McCool, 
Tete, ete, (3) grading 3 mi. Bear Creek surface, 8) Notre Dame de Grace Ave. 124 Albanus St., $31,151. Noted Oct. 19. 

mect. Oregon Caves frighway, Josephine from Girouard <o Hingston Aves., 1,550 sq. Virginia — State Hy. Dept., Richmond, 
Co.. 13,700 eu.yd. common, 7,300 cu.yd. in- yd., (9) Belmore St. from St. James St. to constructing 3.434 mi. road between Mar- 
ter jiate and 2,000 cu.yd. solid rock Canadian Pacific Ry., 480 sq.yd., (10) Old tinsville and Daniels Creek, Project 170, 
exc... ete, (4) grading and surfacing 2.63 Orchard Av>. from St. James St. to Ca- Route 3, 18 ft., concrete, to W. W. Boxley, 
mi. \'nit B, Clatsop Co. Line, Mohler Sect., nadian Pacific Ry., 1,211 sq.yd., (11) Laver- Roanoke, $119, 484, (this contract is condi- 
Coast Highway, Tillamook Co., 21.600 cu. dure St. from Kelly St. to Lot 256-47, 1,250 tional upon the people of locality raising 59 
yd mmon, 6,200 cu.yd. intermediate and sq.yd., (12) De LaRoche St. from Gouin er cent of money); 1.99 mi. road between 
«0 cu.yd. solid rock excav., 6.000 cu.yd. Blvd. to city limits, 4,400 sq.yd., (13) La- urkes Garden Siding and Tazewell, Proj- 
t n stone, ete, (5) 4.73 mi. grading cosse St. from Notre Dame St. to Canadian ect 256, Route 11, 16 ft., bituminous mac- 
Par rsburg Sect. Coast Highway, Coos Co., Pacific Ry., 139 sq.yd., (14) Jeanne Mance adam, incl. 3 bridges. to G. T. Franklin & 
11 % ecu.yd. common, 19,000 cu.yd. in- St. from Beaumont to North Sts., 300 sq. Co,. Bassetts, $45,593; 3.86 mi. road be- 
ter liate and 4,000 cu.yd. solid rock yd., (15) Rosemount Blvd. from Papineau tween Greenville and Fairfax Rd., Project 
ex . from K. K. Hodgman, Cleveland, O., to Iberville Sts. 1,200 sq.yd., (16) 9th 192-A, Route 3, 18 ft. macadam, to Pace 
(st. et address not available), (1) Unit 1 Ave. from Masson to St. Jerome Sts., 1,000 Constr. Co., Roanoke, $137,661; 1.03 mi. 
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Streets and Roads (Continued) 


road between Clintwood and Fremont, Proj- 
ect 217, Route 11-2, 12 ft. wide, macadam, 
to Clintwood Constr. Co., Clintwood; 1.84 
mi. streets in Halifax, Halifax Co., Project 
S-219, Route 18, 18 and 24 ft., concrete, to 
Southern Constr. Co., Petersburg, $58,745; 
9.28 mi. road between Greenwich and Mil- 
ford Mills, Project 130, Route 25, 12 ft., 
waterbound macadam, and 1.405 mi. road 
between New Baltimore and Greenwich, 
Project 203, 12 ft., waterbound macadam, 
to L. J. Chandler, Virgilina, $20,352 and 
$32,663 respectively. Noted Sept. 28. 

Ga,., Savannah Resurfacing 6 streets 
with Lake Asphalt, to Dixon Contg. Co., 
Real Estate Bldg., $59,662; Jefferson St., 
to Hutton Eng. & Constr. Co., Kelley Bldg., 
$40,774. 

Tennessee—State Hy. Comn., Nashville, 
improving Project 87, Davidson Co., bitu- 
minous surface on concrete, to G. B. How- 
ard Co., 148-B 4th Ave., Nashville, $99,420, 

Tenn,, Manchester—Coffee Co. Hy. Comn. 
grading and surfacing 7.42 mi. road to 
Grundy Co. line, to Smith, Pitts & Sons, 
Lawrenceburg, 20,433 cu.yd. excav. $0.35, 
8,703 cu.yd. borrow $0.35, 60,973 sq.yd. 
hand placed base $0.59, 69,973 cu.yd. 
24 in. crushed stone surface $0.23, 36.78 
cu.yd, Class A concrete $29, 79.28 cu.yvd. 
Class B concrete $19, etc., total $63,381. 
Noted Oct. 12 

Ohio—Dept. Highways and Pub. Wks., 
Columbus, widening and surfacing 5.54 mi. 
Sect. “A” Elyria-Lorain Rd., Lorain Co., 
bituminous concrete and sheet asphalt, to 
Highway Constr. Co., Elyria, $92,220. 
Noted Oct, 19. 

_@., Cleveland—Paving Baltic Rd., 3,356 
lin.ft. stone curb, 8,600 cu.yd. earth excav., 
3,350 sq.yd. asphalt, ete., to Cleveland 
Trinidad Paving Co., The Arcade, $47,376 

0., West Park (Cleveland P. O.)—For 
concrete walks on various streets, to B. J. 
Fay, Cleveland (street address not avail- 
able), $19,604; stone walks, to Cleveland 
Stone Co., 1836 Euclid Ave., Cleveland, and 
Ohio Quarries Co., Citizens Blidg., Cleve- 
land, $45,825 and $18,384 respectively. 
Work involves 500,000 lin.ft. stone and 
concrete sidewalks. 

Ind., Princeton—Gibson Co., to Lefter & 
Wirth, Francisco, concrete paving 5,858 ft. 
Montgomery Rd., 16 ft., 10,414 sq.yd. con- 
crete, $26,818, crushed stone surfacing 13,- 
200 ft. Englehart Rd., 16 ft., $25,906, 13,- 
200 ft. Townsley Rd., 16 ft., $25,836, 2.5 
mi. Lemme Rd., 16 ft., $25,335; to C. C. 
James, Francisco, crushed stone surfacing 
15,450 ft. Chappel Rd., 16 ft., $27,098. 
Noted Oct. 5. 

Ind., Winamac — Pulaski Co., to Kain 
Bros., Winamac, paving 2.75 mi. Redline 
Rd., 18 ft., gravel and stone, $31,995, engrs. 
est, $29,000; grading and graveling 15,800 
ft. Burns Rd., 16 ft., $27,000, est. 
$28,000, Noted Oct. 19. 

Mich., Detroit—To Detroit Asphalt Pav- 
ing Co., 20 McGraw Bldg., paving Bordeau 
Ave. $16,509, Indiana Ave. $26,549, Semi- 
nole Ave. $23,169, St. John St. $36,740, 
Six Mile Rd. $72,477, Wyoming Ave. $22,- 
476; to Otis Cement Constr. Co., 806 Ham- 
mond Bldg., Alley 1599, $10,584, Alley 1606, 
$6,373, Alley 1594, $4,130; to G. Nunn, 6409 
3rd Ave., Alley 1600, $4,152, Alley 1602, 
$3,551, Alley 1595, $1,536, Alley 1598, $2,- 
142; to R. J. Powelson Co., 6415 Iroquois 
Ave., Alley 1601, $4,840, Alley 1603, $5,555, 
Alley 1607, $5,148; to DeLisle & Cooper, 
402 Ford Bldg., Alley 1604, $2,122; to A. 
F. Lester, 309 Sun Blidg., Alley 1605, 
$2,094, Alley 1608, $1,927, Alley 1609, $2,- 
095; to Smith Trucking Co., 3325 West 
Euclid St., Alley 1610, $3,093; to Bishop 
& Weir, 400 Penobscot Bldg., Alley 1589, 
$2.609, Alley 1590, $4,632, Alley 1591, $5,- 
305, Alley 1592, $4,807, Alley 1593, $4,742; 

Porath, 34 McGraw Bldg., Alley 1597, 
28. 

Il., Chicago—Grading and paving 9,000 
sq.yd. Narragansett Ave., asphalt and bin- 
der course on 6 in. portland cement con- 
crete, 3,634 cu.yd. grading, 1,400 cu.yd. fill- 
ing, 5,500 lin.ft. concrete curb and gutter, 
to White Constr. Co., 17 North La Salle 
St. Engrs. est. $64,500. 

Ia., Des Moines — Removing old_ brick 
pavement and repaving with Class B con- 
crete, 11.270 sq.yd. Woodland Ave. from 
15th to 19th Sts., to Wright Constr. Co, 
211 Flynn Bidg., $2.64 per sq.yd. 

Ia., Sioux City—Sioux Co. grading 8.5 
mi. Primary Rd. Project 223, south of 
Maurice and northeast of Rock Valley to 
Cc. F. Betz, 2909 Pierce St.. 109 263 cu.yd. 
excav. $0.207 per cu.yd.; P. Zee and G. 
Vander Mheen, Alton, 35,023 cu.yd. excav., 
$0.20, 

Kan,, Caney—Vitr. brick paving various 
streets, to J. K. Shinn, Independence, Mo., 
$26,654. 

Kan., Peabody—Vitr. brick paving vari- 
ous streets, to Kaw Paving Co., 506 N. E. 
Bldg., Topeka, $71,034. 

Mo., St. Louis—Bd. Puo. Serv., recutting 
old granite block and supplying new granite 


engrs. 
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where needed, etec., on 5,000 ft. Bway. from 
Chippewa to Arsenal Sts., 40 ft., to F. A. 
Stiers Constr. Co., 4500 Enright St., $120,- 
698. Noted Oct. 12. 

Tex., Brownsville—Cameron Co. 2 course 
rein.-con. pavement on 10.48 mi. Sect. F. 
incl. 110,650 sq.yd. concrete, and 10.32 mi. 
Sect. G, 109,221 sq.yd. concrete, both 18 ft. 
wide, to F. P. McElwrath, Corsicana, $343,- 
754 and $337,453 respectively. 

Tex., Coleman — Coleman 
grading and graveling 17.72 
7, Federal Aid Project 194, 16, 20 and 50 
ft., 2,867.6 cu.yd. concrete, 41,256 cu.yd. 
roadway excav., 31.2 acres clearing, 90,312 
cu.yd. borrow, 315,583 Ib. reinforcing and 
83,270 Ib. structural steel, etc., to Womack 
Constr. Co., Sherman, $135,857. Eenegrs. 
est. $149,443. County to furnish 38,880 
cu.yd. shipped gravel at $58,000 

Tex., Dallas—To Central Bitulithic Co., 
Deere Bldg., paving with 2 in. bitulithic on 
5 in. concrete, 3,585.6 sq.yd. Prescott St. 
from Lemmon to Cedar Springs Sts. $3.20 
per sq.yd.; 3,780.5 sq.yd. Vandalia St. from 
Wycliffe to Hawthorne Sts. $3.20; 5,073.2 
sq.yd. Rawlins St from Wycliffe to Haw- 
thorne Sts. $3.20; 2,773.2 sq.yd. Hawthorne 
St. from Lemmon to Vandalia Sts. $3.20; 
3,487.8 sq.yd. Herschell St. from Lemmon 
to Cedar Springs Sts. $3.20; 4,428.7 sq.yd. 
Douglas St. from Cedar Springs to Lemmon 
Sts., $3.20, 2,713.6 lin.ft. curb and gutter 
$1.15 per lin.ft., etc., total $20,256; 23,679 
sq.yd. Travis St. from Browser to Hester 
Sts., $3.20, 12,731.5 lin.ft. curb and gutter 
$1.15 per lin.ft., etc., total $105,690; 17,577 
sq.yd. Junius St. from College to Fitzhugh 
Sts., $3.25, 10,000 lin.ft. curb and gutter 
$1.15, total $77,054. 

Tex., San Benito — Paving, curbing and 
guttering, Sam Houston, Travis, Bowie, 
Regan, Robertson, Stenger, Batts and Row- 
son Sts., 36-38-54 ft.. to Dodds & Wede- 
gartner, San Benito, 38,000 sq.yd. concrete 
$3.35 per sq.yd., total $127,300. Noted 
Oct. 5. 

Tex., Sherman—Concrete paving, curbing 
and guttering 5 mi. Cleveland, East Lamar 
and Loving Sts., 20-24 ft., 46,500 sq.yd. 
paving, 34.000 lin.ft. curb and gutter, 11,000 
cu.yd. excav., to McGuire & Cavender, Kan- 
sas City, Kan., (street address not avail- 
able) and $2.52 per sq.yd. Engrs. 


$2.50 
est. $150,000. 

Colorado—State Hy. Dept., Denver, grad- 
ing 1.453 mi. road beginning north of 
Dillon and extending toward Kremmling, 
Federal Aid Project 190, Summit Co., incl. 
100 ft. steel truss bridge over Blue River, 
to Colorado Bridge & Constr. Co., Gas & 
Electric Bldg., Denver, $36,504, engrs. est. 
$39,045; concrete paving 1.519 mi. road be- 
ginning at Broomfield and extending north 
toward Lafayette, Federal Aid Project 
222B, Boulder Co., to Miller, Douglas & 
Haines, 100 South York St., Denver, $56,- 
; engrs. est. $72,000; gravel surfacing 
mi. Sante Fe Trail, Grenada State 
Line, Federal. Aid Project 219A, 18 ft., 
Prowers Co., to W. A. Colt & Son, Las 
Animas, $52,607, engrs. est. $58,900; 83 ft. 
concrete girder bridge over St. Charles 
River on Rye Rd. to Walsemburg, with 
gravel approaches, Federal Aid Project 173, 
Pueblo, to J. R. Donaghy, Colorado 
Springs, $24,650, engrs. est. $20,786. Noted 
Oct. 19. 

Colorado—State Hy. Dept., Denver, grad- 
ing 10.731 mi. road beginning 2 mi. north 
of Platteville and extending toward Greeley, 
Federal Aid Project 226-C, Weld Co., 16 
ft.. to C. R. Conover & Bro., 305 Bank 
Bldg., Denver, $32,997; 7.474 mi. road 
beginning 6 mi. west of Saguache and 
extending west toward Cochetopa, Federal 
Aid Project 119-B, to Girardet & Hotch- 
kiss, Deita, $44,654. Noted Oct. 5 

New Mexico—State Hy. Comn., Santa Fe, 
improving roads, incl. structures, 26.18 mi. 
Guam-Bluewater Rd., Federal Aid Project 
75, McKinley Co., to O. C. McElrath Constr. 
Co., Mesa, Ariz., $137,007; 21.082 mi. Cliff- 
Mogollon Rd., Federal Aid Project 84, Grant 
Co., to C. A. Cunningham, Reserve, $137,- 
055; 4.259 mi. Pankeys Gate-Canoncita 
Rd., Federal Aid Project 90, Santa Fe Co., 
to Peterson, Shirley & Gunther, Woodmen 
of the World Bidg., Omaha, Neb., $47,303; 
10.18 mi. Willard-Lucy Rd., Federal Aid 
Project 95. Torrance Co., to McClure & 
Dobson, Magdalena, $44,031. All foregoing 
exclusive of 10 per cent for engineering 
and contingencies. : 

Idaho—Director of Highways, grading 
6.2 mi. Lewis and Clark Highway, between 
Orofino and Greer, Federal Aid Project 50, 
56,000 cu.yd. earth and 73,200 cu.yd. rock 
excav., etc., to Triangle Constr. Co., Realty 
Bldg., Spokane, Wash., $84.604 plus 10% 
for engineering and contingencies ; 13.7 mi. 
Yellowstone Highway from Blackfoot to 
Bonner Co. Line, Federal Aid Project 61, 
51,000 cu.yd. earth and 20,000 cu.yd. rock 
excav., 33,000 cu.yd. gravel, etc., also 3.1 
mi. Custer Co.-Salmon City Rd., Federal 
Aid Project 56, 26,700 cu.yd. earth and 28,- 
800 cu.yd. rock excav., 4,900 cu.yd. 


Co. clearing, 
mi, State Hy. 


885, 
5.375 


crushed rock, etc., to Gleim & S 
tello, $50,827 and $52,478 respe: 

Utah, Salt Lake City—Conc: 
and guttering 54,000 ft. in ¢ 
Dist.. to Gibbons & Reed, Ke: 
$154,335. Noted Sept. 28. 

Wash., Aberdeen—See 

Wash., Seattle—Paving Orca 
5,450 lin.ft. asphaltic concret 
cu.yd. earth excav., 2,000 sq.yd. 
9,675 sq.yd. 6 in. concrete, to J. | 
Inc., 3220 9th Ave., $37,721, 
$38,911; Findlay St. et al, 9 
asphaltic concrete curb, 4,000 « 
excav. and 16,225 sq.yd. 6 in 
V. Ramaglilia, 4415 Corliss Av 
engrs. est. $44,702. 

Oregon—State Hy. Comn., Sale: 
12.12 mi. Hayden Creek-Keno 
land-Klamath Falls Highway. K} 

17,000 cu.yd. common, 19,000 cu 
mediate and 26,500 cu.yd. solid r: 

etc., to J. Hampshire, Ashland; 
Keene Creek-Hayden Creek Sect 
Klamath Falls Highway, Unit 1 
Jackson Co., 24,000 cu.yd. broken sto; 
to S. S. Shell, Ashland, $79,210 

9.83 mi. Klamath Co., 19,000 ecu.vd 
stone, etc., to W. C. Stone, 654 East 
St., Portland, $65,110; grading 9.35 
and surfacing 15.65 mi. Madras-W 
Line Sect., The Dalles-California Hig! 
Jefferson Co., 36,000 cu.yd. commor 
cu.yd. intermediate and 7,500 ecu.yd 
rock excav., 16,500 cu.yd. broken stone, 17.- 
500 cu.yd. crushed gravel, etc., to Moore 
& Anderson, Heppner. $81,843; 6 mi. grad- 
ing Alsea Mountain Sect., Alsea Highway, 
3enton Co., 43,000 cu.yd. common, 93,000 
cu.yd. intermediate and 110,000 cu.yd. solid 
rock excav., to Joplin & Eldin, Portland 
(street address not available). 

Calif., Stockton — Supervs. San Joaquin 
Co., to C. Moreing & Sons, Commercial & 
Savings Bank Bldg., improving Thomas 
Wall Rd. $15,550, 4 mi. Peters Rd. $ 5 
3.39 mi. Willow Glenn Rd. $18,230, 3 mi 
Morrison Rd. $21,130, 8 mi. road 24 mi. east 
from Jack Tone Rd. $26,988; to C. O. Hol- 
den, 433 East Locust St., Lodi, 14 mi. Jack 
Tone Rd. $12,465, 24 mi. Kettleman Rd. and 
Quimby Ave., $20,710, 3.04 mi. Brackharsh- 
ner Rd. $21,677. Noted Oct. 19. 

Calif., Tracy—Bd. Trustees, grading, pav- 
ing, curbing, guttering and laying sewers 
Taft, 6th, 9th, Roosevelt Sts., etc., to J. E. 
Johnston, 315 Savings & Loan Bank Bldg,, 
Stockton, $59,787. Noted Oct. 19. 

Ont., Toronto—To Constr. & Paving Co., 
Confederation Life Bldg., 25,000 sq.yd. as- 
phalt pavements on Yonge St. from Farnum 
Ave. to Heath St., $32,237, and from Craig- 
hurst to Lawrence Aves., $89,482, 8,000 
sq.yd. Annette St., $39,000; to Warren Bitu- 
minous Paving Co., 54 University Ave. 
20,000 sq.yd. bitulithic pavement on Yonge 
St. from Lawrence Ave. to city limits, $96,- 
761, 1,000 sq.yd. Pincrest and Clendenau 
Rds., $5,242; to Godson Contg. Co., Man- 
ning Chambers, 7,000 sq.yd. asphaltic con- 
crete pavement, Yonge St. from Glen Elm 
to Merton Aves., $36,877, 19,000 sq.yd. as- 
phalt on concrete, Yonge St. from Heath to 
Hillsdale Aves., $85,118; to Kilmer & Bar- 
ber, 24 Adelaide St. W., 24,000 sq.yd. as- 
phalt pavement Yonge St. from Hillsdale to 
Craighurst Aves., $113,736. 


Industrial Works 


PROPOSED WORK 


N. H., Plaistow—Merrimack Clay Prod- 
ucts Co., 185 Devonshire St., Boston, soon 
lets contract 1 and 2 story, 200 x 600 ft. 
plant, steel and wood, plain foundation 
$200,000. Noted June 15. 

Mass., Worcester—Queensbury Mills, Inc., 
Quinsigamond Ave., plans several large ad- 
ditions to plant, brick and steel. Archi- 
tect not selected. 2 

N. Y., Brooklyn — C. D. Strang, 105 
South Portland St., soon takes bids 5 story 
64 x 115 ft., brick, steel and concrete ware- 
house addition, plain foundation, Coney 
Island Ave. $250,000. A. Goldberg, 164 
Montague St., archt. and engr. b 

N. Y., Niagara Falls—T. K. Thomson, 50 
Church St., New York, and P. A. Porter 
414 Delaware Ave., Buffalo, engrs., mak- 
ing tentative plans for hydro-electric de- 
velopments in Niagara Gorge to develop 
2,000,000 hp. This corrects report in Oct.o 
issue. 

Pa., Bloomsburg—Bloomsburg Paper Co., 
plans to rebuild factory recently destroyed 
by fire. $75,000. 

Pa., Phila—Cocoanut Specialty Co., 1214 
North Crese St., soon takes bids 4 and 
story, 80 x 180 ft. rein.-con., brick and 
steel factory, plain foundation, Wayne 
Junction, $250,000. Lachman & Murphy, 
Drexel Bldg., archts. a 

Pa., Phila.—J. B. Stetson Co., 5th St 
and Columbia Aves., having plans pre! ared 
by J. O. Potts, archt., 5th and Montgomery 
Aves., 8 story, 62 x 75 ft. factory, 1 story, 
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ndustt Works (Continued) 

aie x 1 ft. garage and work shop, 1 story 
-- y 124 ft. machine and repair shop, 4th 
wd Columbia Aves. 

) Wash, — Milburn-Heister Co., 
10 14th St., N. W., preparing plans 
tation. $70,000. Owner’s name 






ld 

New Orleans—Lukens Steel Co., 
e, Pa., having plans prepared by 
law, consult. engr., Hibernia Bank 

+ “unit. plant here along Navigation 
il. 75 x 250 ft. warehouses, etec., 


0. Caldwell—Caldwell Colleries Co., 
ns rebuilding generating and_ hoisting 
t Florence Mine, destroyed by fire. 








o.. Cleveland—Denby Wire & Iron Co., 
-119 Euclid Ave., had plans prepared 1 
stor 40 x 105 ft.. brick and steel fac- 
ry, 3005 East 8ist St. $40,000. Private 





plans, 

“Ohio, Cleveland—Lees Bradner Co., 6210 

carnegie Ave., plans 3 story, brick factory 
ddition. $100,000. E. J. Lees, pres. Pri- 

vate plans, 

Il, Chieago — L. G. Hallberg & Co., 
irchts,, 116 South Michigan Ave., soon re- 
celves bids 1 story, 68 x 190 ft. top addi- 
tion, rein.-con., brick and steel, 908 Gary 
.,, for Huguelet Bros, $50,000. 
Chilton—Hingiss & Bissler, c/o A. 
Kiel, plans 2 story, 60 x 100 ft. 

ume and repair shop, brick, rein.-con. 
al a steel, plain foundation, here, $45,000. 

Wis,. Fond du Lae—Model Laundry Co., 
66 Macy St., plans 2 story, 60 x_ 90 ft., 
addition to jaundry, rein.-con, and brick, 
nlain foundation, $40,000. Architect not 
selected. 

Wis., Green Bay—E. J. Bolza Co., 327 
Main St., having plans prepared 2 story, 
=) x 95 ft. factory, brick, rein.-con. and 
steel, plain foundation. $40,000. BE. J. 
Bolza, mgr. Private plans. 

Wis., Racine—Belle City Malleable Iron 
Co. plans 1 story, 45 x 50 ft. brick, rein,- 
on. and steel gas plant. $40,000. Archi- 
ect not selected. 

Mo., Kansas City — H. Von Unwerth, 
engr., Finance Bldg., soon takes bids for 1 
story and basement, 160 x 220 ft., rein.-con., 
brick and steel manufacturing building, 
plain foundation, for Electric Storage Bat- 
tery Co., 19th St. and Allegheny Ave., 
Phila. $120,000. 

Mo., Paris—See “Waterworks.” 

Tex., Cuero—Cuero Light & Power Co. 
plans $75,000 bond issue for extensions 
ind improvements to plant and lines. 

Colo., White River (Meeker P. 0.)—Rio 
Blanco Carbon Co,, 818 Symes Bldg., Den- 
ver, having plans prepared by O. D. Hor- 
ton, engr., 714 Commerce Bldg., Erie, Pa., 
1 story, 12 x 16 ft., 2 story, 20 x 40 ft. 
ind 1 story,e14 x 110 . manufacturing 
plant, corrugated sheet metal and _ steel, 
here, $60,000, 

Ore., Bend—Bend Water, Light & Power 
Co, takes bids early in spring, power de- 
velopment on Deschutes River, incl. con- 
crete dam 270 ft. high, 800 ft. long at top, 
120 ft. long at base, to develop 106,000 hp. 
wer house, penstocks, power line, tur- 
ines, generators, transmsision lines, ete. 
T. H. Foley, vice-pres., in market for power 
ind electrical equipment for above. V. H. 
Reineking, Spaulding Bldg., Portland, engr 

Calif., Fresno—See “Buildings.” 

o-., Paisley—Plans power plant and 

crete dam, on Little Saugeen River. $60,- 

00, A. James, 36 Toronto St., Toronto, 
engr, 

B. C., Powell River—Powell River Co. 
td, having plans prepared by R. Bell- 
g, archt, Powell River, 2 story, 40 ft. 
80 x 360 ft. plant, rein.-con. and 
$200,000 


BIDS DESIRED 


_Conn., Hartford—Frisbie Pie Co., 363 
Kossuth St., Bridgeport, receiving bids 2 
story. 90 x 100 ft. bakery and warehouse, 
brick and steel, here. $50,000. Private 








yis., 






N. ¥.. New York—S. M. De Pasquale, 
J. Kessler, archt. and engr., 529 
nd Ave. 2 story, brick, steel and 

nerete garage, plain foundation, Webster 

\ve. and Mosholu. Parkway. $120,000. 
Work will be done by separate contracts. 
Pa. Phila, — Neubauer & Supowitz, 
I 929 Chestnut St., taking bids 

nd basement, 50 x 100 ft. rein.-con., 
orl steel and stone garage, plain founda- 
tion. \Vyoming Ave. and Mascher St., for 
*. Ro dolph, 41st and Poplar Sts. $100,000. 
Ind. Crawfordsville — Nov. 6, by City 
ers. 1 story, 40 x 60 ft. power and light 
plat — also 200 ft. radial brick stack. 
$50 C. Carroll, 511 Traction Ter- 
mit indeneineeee engr. 


‘3 A Chicago—E,. FE, 


stor 


McClellan, archt., 
ttage Grove Ave., receiving bids 1 
“0 x 100 ft. garage, rein.-con., brick 


and steel, Halsted and 76th Sts. $40,000. 
Owner’s name withhe ‘ld. 

Ill., Chicago—E. c McClellan, archt., 
7441 Cottage Grove Ave., receiving bids 1 
and 2 story, 200 x 200 ft. factory addi- 
tion, rein.-con., brick and steel, 15th St. 
and Keeler Ave., for Victory Ice and lee 
Cream Co, $100,000, 

Ill., Chieago,—A. S. Alschuler, archt., 28 
East Jackson Blvd., receiving bids 3 story, 
105 x 175 ft., rein.-con., brick and steel 
printing plant, Congress and Laflin Sts. 
$250,000. Owner’s name withheld. Noted 
Sept. 28 under “Buildings.” 

Wis, Chippewa Falls—Chippewa Valley 
Auto Co., 16 River St., taking bids 2 story, 
124 x 130 ft. garage and repair shop, brick, 
rein.-con, and steel. $75,000. KE. J. Han- 
cock, Laycock Bldg., Eau Claire, archt. 

Wis., Milwaukee—Leenhouts & Guthrie, 
archts., 424 Jefferson St., taking bids 1 
story, 120 x 120 ft., brick and concrete 
garage, plain foundation, for Luick Ice 
Cream Co., 183 Ogden Ave. $60,000, Noted 
Oct. 5. 

Wis., Milwaukee—C. F, Ringer & Son, 
archts., 432 Bway., taking bids 1 story and 
basement, 50 x 150 ft., brick and concrete 
garage, Dlain foundation, 9th St., for O. 
Jaeger Baking Co., 914 Central Ave. 
$40,000. 

Wis., Milwaukee—H. G. Lotter, archt.. 
427 Milwaukee St., taking bids 2 story, 60 
x 135 ft., brick and timber factory, plain 
foundation, for A. C. Beck Co., 1 East St. 
Noted Oct. 12. 

Wis., Waukesha—M. H. Blake, archt., 
Andrews BIk., taking bids and will open 
same about Oct. 30, on structural steel for 
1 story, 65 x 200 ft., brick and concrete 
garage addition, plain foundation, for 
aoe City Auto Co. Total $50,000. Noted 
July 27, 

Wash., Tacoma—Northern Furniture Co., 
South Water St., Sheboygan, Wis., taking 
bids 4 story, 110 x 150 ft., brick, rein.-con. 
and steel factory, plain foundation, Edi- 
son St., here. $60,000. W. C. Weeks, 720 
Ontario Ave., Sheboygan, Wis., archt. 


BIDS RECEIVED 


D. C., Wash.—Corby Baking Co., Georgia 
Ave. and Trumbull Sts., N. W., addition to 
bakery, from A. L. Smith Co., Woodward 
Bldg., (1) $143,292 (2) $195,000 (3) $45,- 
774; P. F. Gormley Co., Union Trust Bldg., 
(1) $148,105 (2) $206, 298 (3) $54,707; 
F. L. Wagner, 1413 H St, N. W. ()) 
$149,191 (2) $203,270 (3) $49, 300. 

O., Cleveland—Bd,. Educ., East. 6th St. 
and Rockwell Ave., opened bids Oct. 16, 4 
story, 104 x 144 ft., brick, steel and_con- 
crete warehouse, East 63rd St. and Water- 
=a Ave., from F. Hohloch, 311 Federal 

Bldg., Youngstown, $228,000; W. Moore Co., 
1276 West 4th St., $232,000. Noted Sept. 28. 


CONTRACTS AWARDED 


Mass., Somerville—J. W. Knowles, 660 
Bway., 1 story, 15 ft. high, 90 x 150 ft. 
garage, ete, brick and_ concrete block, 
plain foundation, Highland Ave. and East- 
man Rd., to Brayley & Knowles, 660 Bway. 
Archts." est. $40,000. 

Mass., Worcester—A. A. Wheeler, 159- 
163 Mechanic St. 2 story, 30 ft. high, 
garage and service station, brick and con- 
crete, Mechanic St., to J. Miles & Sons 
Co., 393 Main St. Archts. est. $100,000. 

RK. I, Providence—Olneyville Realty Co., 
Ine., 18 Plainfield St., 1 story, 60 x 175 ft. 
garage and service station, brick and steel, 
plain foundation, Plainfield St., to C. 
Bigney Constr. Co., 357 Westminster St. 
Archts. est. $40,000. Noted Oct. 5. 

Conn., Bridgeport—Huber Ice Cream Co., 
800 Seaview Ave., 3 story and basement, 
60 x 102 ft. factory addition, rein.-con. and 
brick, Eagle St. and Seaview Ave., to T. J. 
Pardy Constr. Co., 1381 Seaview Ave. 
Archis. est. $190,000. Noted Oct. 12. 

Conn., New Britain—Landers, Frary & 
Clark, Commercial St., 6 story factory ad- 
dition, brick and timber, plain foundation, 
Stanley St., to Torrington Bldg. Co., 
197 Water ‘St.. Torrington. Archts. est. 
$75,000. 

N. Y., Buffalo—Pillsbury “Flour Mills Co., 
302 Metropolitan Life Bldg., Minneapolis, 
Minn., general contract, 10 story and base- 
ment, 100 x 268 ft., concrete and steel mill, 
here, to Fegles Constr. Co., 706 ist Ave. 
es ienenper, Minn. $1,600,000. Noted 
Oct. 

N. Y. New York—Cantor Constr. Corp., 
c/o F. Parker, archt, and engr., 44 Court 
St., Brooklyn, 2 story, 150 x 195 ft., brick, 
steel and concrete fase. plain foundation, 
Park Ave. and 164th St. by day labor. 
$150,000. 

N. ¥., New York — Four Twenty Five 
West 54th St. Realty Co., c/o F. A. Rooke, 
archt. and engr., 15 East 40th St., 6 story, 
75 x 90 ft., brick, steel and concrete garage 
and service station, plain foundation, 421 
West 54th St., by day labor. $125,000. 


Y., New York—W. F. Harving, c/o J. 
P. ly archt, and engr., 153 East 
40th St., will build 1 story, 135 x 150 ft. 
brick, steel and concrete garage, plain 
foundation, Webster Ave. by day labor. 
$75,000, 

Pa., Pittsburgh—Harmony Creamery Co., 
407 Liberty Ave., 2 story, 56 x 115 ft. con- 
crete and steel garage, Reedsdale Ave., to 
Lawrence Steel Constr. Co., 3324 Smallman 
St. Archts. est. $40,000 

W. Va., Huntington — Armstrong Mfg. 
Co,, 1 story, 108 x 201 ft. addition to plant, 
brick and steel, to C. H. Smith, Robson- 
Prichard Bldg. 

Tenn., Kingsport — Mead Fibre Co., 2 
story, 75 x 275 ft. paper mill, brick, etc, 
to W. A. Allen, Kingsport Engrs. est. 
$350,000. Noted Oct. 5. 

O., Cleveland—F. Svoboda, 5377 Bway.., 
2 story, 45 x 139 ft. garage, steel girders, 
Bway. and Mumford Ave., to Cleveland 
Cuyahoga Constr. Co., 110 Engineers 
Bldg. Archts. est. $60,000, Noted Sept. 14. 

0., Cleveland Heights (Warrensville 
P. O.)—Heights Battery Co., c/o J. Her- 
man, 2777 Mayfield Rd., 2 story, 50 x 100 
ft.. brick and steel garage, 2770 Mayfield 
Rd., to T. H. Walker, 3131 Washington 
Bivd. Archts. est. $40,000. 

0., Euclid—Municipal Realty Co., e/o A. 
Bloom, supt. of construction, Hanna Bldg., 
Cleveland, will build warehouse and lum 
ber mill, 1 story each, brick and _ steel, 
Bliss Rd, and St. Clair Ave., by day labor. 
$150,000. Private plans. 

0., Salem—Deming Co., Etna St., 1 story, 
brick and steel foundry, to Austin Co., 
16112 Euclid Ave., Cleveland. Archts. est 
$50,000, 

Mich., Detroit—Dept. Street Rys., Shoe- 
maker and St. Jean Aves., will build 1 
story, 100 x 200 ft. paint shop, brick and 
steel, plain foundation, Woodward Ave., by 
day labor. $100,000. W.C. Markham, 312 
Marquette Bldg., engr. 

Il, Chicago—McDonald Loose Leaf Co. 
638 Federal St., 1 story, 95 x 125 ft. fac- 
tory, rein.-con., brick and timber, 1809-17 
Summerdale Ave., to J. Christensen, 1250 
East 69th St. Archts. est. $50,000. Noted 
Sept. 7. 

IL, Chicago—E. J. Brach & Sons, 215 
West Ohio St., 3 story, 100 x 300 ft. factory, 
rein.-con., brick and _ steel, Kinzie and 
Cicero Sts., masonry and carpentry to H. 
Erickson Co. 139 North Clark St. Archts. 
est. $1,000,000. Noted Oct. 19. 

Wis., Baraboo—G. McCarthur & Sons Co. 
will build 1 story, 50 x 65 ft. brick, rein. 
con. and steel power plant, plain founda- 
tion, by day labor. $40,000. C. N. Ward, 
c/o University of Wisconsin, Madison, 
archt, 

Wis., Delavan—State Bd. Control, Madi- 
son, 1 story, brick and rein.-con. cold stor- 
age plant, to Lipman Mfg. Co., Beloit. 
Engrs, est. $40,000. 

Wis., Green Bay—Brown Co., c/o H. F. 
Wittig, clk., Court House, will build 2 
story, 70 x 95 ft., brick and rein.-con. laun- 
dry, plain foundation, by day labor. $40,- 
000. Foeller & Schoeber, Nicolet Bldg., 
archts. Noted Sept. 14. 

Wis., Milwaukee—F. Kraning, 1147 For- 
est Home Ave., 2 story and basement, 30 
x 80 ft. garage addition, brick and con- 
crete, plain foundation, to Klupp Bros., 
860 14th Ave. Archts. est. $40,000. Noted 
Oct. 12. 

Wis., Milwaukee—Milwaukee Air Power 
Pump Co., 886 3rd St., 1 story, 130 x 150 
ft. factory and office building, brick and 
concrete, plain foundation, Keefe Ave., to 
Universal Constr. Co., 915 Chestnut St. 
Engrs. est. $50,000. 

Wis., Milwaukee—Waukesha Dairy Co., 
342 6th St., 4 story and basement, 48 ft. 
high, 50 x "78 ft. addition to dairy, brick 
and concrete, plain foundation, 6th St., to 
E. S. Steigerwald Co., 3603 Viiet St. Engrs. 
est. $50,000. 

Wis., Mosinee—Wausau Sulphite Fibre 
Co. will build 1 story, 60 x 100 ft. brick, 
rein.-con. and steel, power plant, plain foun- 
dation, will also raise rein.-con, and steel 
dam incl. 2 steel and concrete gates. by 
day labor. $50,000. Private plans. 

Wis., New Holstein—New Holstein Can- 
ning Co. will build 1 story, 60 x 160 ft., 
brick, rein.-con., and tile canning factory, 
plain fovwndation, by day labor. 
W. C. Weeks, 720 Ontario Ave., Sheboygan, 
archt. 

Wis., Oconto—Elmore Veneer Co. will 
build 1 story, 90 x 150 ft., brick and rein.- 
cor. factory, plain foundation, by day 
labor. $40,000. Private plans. 

Wis., Racine—Wisconsin Gas & Electric 
Co., 305 6th St., 1 story, 50 x 95 ft., brick, 
rein.-con. and steel addition to gas plant, 
plain foundation, to Nelson & Co.,, Inc., 
Janes Bldg. Archts. est. $40,000, "Noted 
Aug. 10. 

Wis., Fhinelander—Wisconsin Regrind- 
ing Co., Sheboygan Falls, will build 1 


$40,000.54 
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Industrial Works (Continued) 

story, 50 x 90 ft., brick, rein.-con. and 
steel machine shop, plain foundation, here, 
by day labor. $40,000, Private plans. 
Noted Oct. 12. 

Wis., Union Grove—State Bd. Control, 
Madison, 1 story, 50 x 90 ft., brick, rein.- 
con, and steel laundry, plain foundation, at 
State Home for Feeble Minded, here, to 
Bonnett Constr. Co., 808 South Pierce St., 
Milwaukee. Archts. est. $40,000. Noted 
Sept. 21 

Wibs., Concrete 
ft., brick, 
founda- 
Archts, 


West Bend—West Bend 
Products Co. 2 story, 50 x 65 
rein.-con, and steel factory, plain 
tion, to L. J. Yohr, West Bend. 
est. $40,000. 

la., Sioux City — Hanford Produce Co., 
ist and Court Sts., 3 story, 100 x 150 ft. 
cold storage warehouse and ice plant, brick 
and concrete, lst and Virginia Sts., to 
Younglove Constr. Co., United Bank Bldg., 
est. cost $100,000. 

Minn., Minneapolis—Ives Ice Cream Co., 
®nd and University Aves., S.E., general con- 
tract 3 story, 40 x 76 x 117 ft. addition, 
also adding 3rd stor yto present 41 x 117 
ft. building, rein.-con., brick and tile, to 
S. M. Klarquists Sons Co., Inc., 750 Secur- 
ity Bldg., $74,000. 

Calif., Pittsburg—Pioneer Rubber Mills, 
68 Sacramento St., San Francisco, 1 story, 
rein.-con. factory, here, to Cahill Bros., 110 
Sutter St., San Francisco, $141,000. Noted 


Aug. 17. 

Calif., Taft—Taft High School Dist., 1 
story garage, rein.-con., to Campbell 
Constr. Co., 3325 J St., Sacramento, $45,000. 
Noted July 20, under “Buildings.” 


Buildings 
PROPOSED WORK 


Conn., Bloomfield — Club House — See 
“Miscellaneous.” 

N. ¥., Geneva—High 
soon takes bids 2 story, 200 x 200 ft., 
brick, steel and stone, plain foundation, 
Pultney St. $300,000. W. Potter, 22 East 
17th St., New York, archt. and engr. Noted 
June 1. 

N. ¥., New York—Apartment—S. Rosen- 
berg, 605 West 170th St., soon takes bids 6 
story, 100 x 100 ft., brick, steel and stone, 
plain foundation, 41 University Pl. $225,- 
000. D. S. Lang, 110 West 34th St., archt. 
and ener. 

N. ¥., New York—Loft—G. A. Bagge & 
Sons, archts. and engrs., 299 Madison Ave., 
soon take bids 10 story, 45 x 100 ft., brick, 
steel and stone, plain foundation, William 
St. Owner's name withheld 

N. J., Trenton—High School—Bd. Educ. 
soon takes bids for Junior High School 
No. 3, 2 and 3 story, 385 x 410 ft., West 
State St. $1,000,000. J, O. Hunt, 219 East 
Hanover St., archt. E. Sibley, Edgewood 
Lane, Palisade, engr. Noted Sept. 14. 

D. C., Wash.—Theatre and Office—Cos- 
mos Theatre having plans prepared by C. 
H. Crane, archt., 400 Huron Bldg., Detroit, 
Mich., theatre and office building, 13th and 
E Sts., N. W., $1,750,000. <A. J. Bryloski, 
mer. 

Fla., Orlando—Bank—Orlando Bank & 
Trust Co., soon receives bids brick, stone 
and steel, plain foundation. $250,000. W. 
lL. Stoddart, 9 East 40th St., New York 
City. engr. and archt. 

Ala., Birmingham—Apartment Hotel—G. 
L. Miller & Co., Hurt Bldg, Aflanta, Ga., 
had plans prepared by J. E. Salie, archt., 
1129 Cullom St., 7 story, 133 x 240 ft. steel, 
brick and tile, South Highlands Ave. and 
Iroquois St. $1,300,000. 

0., Canton—Temple—Osgood & Osgood, 
archts., Fine Arts Bide. Grand Rapids, 
Mich., take bids about Dec. 15. 5 story and 
basement, 100 x 140 ft., brick_and_ stone, 
here, for Masonic Assn., c/o W. R. Zol- 
linger, 205 Market Ave. $650,000. W. H. 
Adams, Campau Bldg., Detroit, Mich., engr. 
Noted Aug. 24. 

0., Cleveland—Schools—Bd. Educ., East 
6th St. and Rockwell Ave., plans 3 story 
and basement, East 108th St. and Sandusky 
Ave., $900,000; 1 story addition to Glen- 
ville School, $150,000; 3 story and base- 
ment, 22 room, East 146th St. and Harvard 
Ave., $500,000, all brick, steel and concrete. 
W. R. McCormack, East 6th St. and Rock- 
well Ave., archt. 

Mich., Coldwater — High School —R. A. 
Leroy, archt., Pratt Bldg.. Kalamazoo, 
takes bids about Nov. 15, 2 or 3 story, 
90 x 120 ft. rein.-con., brick and stone, for 
Bd. Educ. $150,000. Noted Aug. 17. 

Mich., Detroit—Hotel—Hotel Tuller Co., 
Park and Adams Aves., having plans pre- 
pared by W. H. Adams, archts., 431 Gris- 
wold St., 14 story and basement, 60 x 120 
ft.. rein.-con., brick, steel and terra cotta 
addition, plain foundation, Bagley_Ave. 

Mich., Detroit—Office—Detroit Bd. Com- 
merce, Lafayette Ave. and Wayne St., plans 
20 story, 100 x 120 ft. rein.-con., brick and 


School—Bd,. Educ, 
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steel, Lafayette Ave H. E. dir. 
Architect not selected. 

Il., Chieago—Apartment—P. F. Olsen, 
archt., 127 North Dearborn St., soon re- 
ceives bids 3 story, 100 x 170 ft., rein.- 
con., brick and steel, Estes and Paulina 
Sts., for L. A. and A. N. Strohm, c/o archi- 
tect. $175,000. 

Ill., Winnetka—Temple—A. P. Allen, 
archt., 225 North Michigan Ave., Chicago, 
soon receives bids 2 story and basement, 
100 x 100 ft., rein.-con., brick and steel, 
Elm St. near Maple St., here, for Winnetka 
Lodge A. F. & A. M., c/o architect. Archts. 
est. $150,000. 

Ia., Atlantic—Hotel—C. R. Jones, soon 
receives bids 3 story and basement, 25 x 
100 ft., rein.-con., brick and stone, $165,000. 
F. L. Body, 723 Plymouth Bldg., Minne- 
apolis, Minn., archt 

Ia., Des Moines—Schools—Bd. Educ. re- 
jected bids for Adams School, 29th and 
Douglas Sts., and Monroe School 30th and 
Hickman Sts. Both 2 story, brick and 
concrete. Noted Oct. 19. 

Ia., Ft. Dodge—Hotel—T. G. Warden, c/o 
Hotel Wahkonsa, having plans prepared by 
Damon, O'Meara & Hills, archts., E. Moson 
Bldg., 8 story and basement addition to 
Hotel Wahkonsa, 140 x 180 ft., rein.-con., 
brick and stone. $700,000. 

Minn., Minneapolis — Auditorium, ete. — 
State Bd. Control, Capitol, St. Paul, plans 
4 story and basement, auditorium and ath- 
letic stadium, rein.-con., brick and stone. 
$1,500,000. Architect not selected. 

Kan,, Wichita — Club — F. Forsblom, 
archt., 405 Sedgwick Bldg., soon takes bids 
5 story and basement 140 x 150 ft., rein.- 
con, and brick, plain foundation, on Market 
St. between 1st and 2nd Sts., for B.P.O.E., 
c/o G. Boyd. $300,000. 

Mo., Kansas City—Office—S. E. Cham- 
berlain, archt., Ridge Bldg., preparing pre- 
liminary plans for brick and stone, 10th 
and Oak Sts. $3,000,000. Owners name 
withheld. 

Tex., San Antonio — School — City Com. 
takes bids about Nov. 10, 1 story, brick 
and concrete, plain foundation. $180,000. 
Phelps & Dewees, Gunter Bldg., archts. 

Colo., Denver—Schools—Denver School 
Dist., Mercantile Bldg., voted $2,000,000 
bonds for elementary schools, $2,400,000 
bonds for senior high schools and $1,750,- 
000 for junior high schools. Equipment to 
cost an additional $2,400,000. Architect 


not selected. 

Wash... Seattle—Apartment—E, Guenther, 
archt., Ry. Exch. Bldg., opens bids about 
Nov. 1, 5 story and basement, 60 x 120 
ft.. rein.-cdn., 7th and Olive Sts., for 
Williams & Co., Ry. Exch. Bldg. $175,000. 

Calif., San Francisco—Hall, etc.—Knights 
of Columbus, California Council 880, 1428 
Golden Gate Ave., plan hall, auditoriums, 
ete. $1,000,000. 


BIDS DESIRED 

N. Y., Attiea—High School—Nov. 1, by 
Bd. Educ., 3 story, 80 x 150 ft., rein.-con. 
and brick, Prospect St. To exceed $150,- 
000. Miller & McNeil, Root Bldg., Buffalo, 
archts. Noted Sept. 7. i 

N. Y., Brooklyn—School—Bd. Educ., 500 
Park Ave., New York, taking bids and 
opens same about Nov. 1, P. S. 190, 5 
story, 105 x 125 ft., brick, steel and stone, 
plain foundation, Georgia and Sheffield 
Aves. $300,000. C. B. J. Snyder, Concord 
St. and Flatbush Ave., archt. and engr. 

N. Y., Freeport—High School—Bd,. Educ. 
receiving bids and opens same about Nov. 
15, brick, steel and stone, plain foundation, 
Pine St. $600,000. W. Adams, 15 W. 38th 
New York, archt. and engr. Noted 

12. 

N. Y¥., Larchmont—Store and Apartment 

—Directors Building Corp., 55 Edgwood 
Rd., 5 story, hollow tile and stucco, plain 
foundation, Larchmont Ave. corner Post 
Rd. $175,000. Work will be done by 
separate contracts under supervision of F. 
A. Moore, archt. and engr., 109 East 29th 
St., New York. 
N. Y¥., New York—Apartment—Glick- 
tose Holding Corp., c/o D. S. Lang, archt. 
and engr., 110 West 34th St., 6 story, brick, 
steel and stone, plain foundation, West 
141st St. $200,000. Work will be done by 
separate contracts under supervision of 
architect. 

N. Y., New York — Apartment — M. 
Paterno, 200 West 72nd St., 14 story, 100 
x 135 ft., brick, steel and stone, plain foun- 
dation, Park Ave, and 89th St. $850,000. 
Work will be done by separate contracts. 
R. Candella, 200 West 72nd St., archt. and 
engr. 

N. ¥., New York—Hotel—Allerton House 
Inc., 132 East 57th St., 16 story, brick, steel 
and stone, plain foundation, Madison Ave, 
and 38th St., $2,250,000. Work will be done 
by separate contracts. Murgatroyd & Og- 
den, 369 Lexington Ave., archts. and engrs. 

N, Y., Theills—Assembly Hall, etc.—Nov. 
14, by M. B. Patterson, pres. Bd. Mers. 


Coffin, 


Letchworth Village, 7 Wall St 
for attendents’ home, assemb}, 
dustrial building, at Letchw 
here, L, F. Pilcher, Albany, 
adv. this issue. : 

N. J., Jersey City—Y. M. (. 
45th St., New York City, taki; 
open same about } 
steel and stone, plain 
Ave., here. $500,000, 
Bway., New York City, 
Noted May 11, 

N. J., May wood—Schoo]— N, 
Educ. in Public School Bldg. 
for new school, E. Sibley, ar 
Reeke, associated archt., Ede: 
and Bluff Rd., Palisade; adv. 
Noted Sept. 14 

N. J., Trenton 
Educ., 2 story, 


Nov. 1, 6 
foundat 
J. J 


archt 


—School—Noy. 
150 x 350 ft., s 
groes, brick and steel, Mont, 
$600,000. KE, Sibley, Edgewood 
sade, engr. W. Slack & Son. 
Bidg., archt. Noted Nov. 24. 
N. J., West Orange—Scehov! 
A. Wench, secy. Bd. Educ., 2 
114 ft., brick, steel and stone, 
dation, Gregory Rd. $200,000. « a 
Bettelle, 2 Lombardy St., Newark. archt« 
and engrs, 

Pa., Butler—HospitalNoy. 15. hy 
Tilton and E. P. Mellon, archts., 52 Y; 
bilt Ave., New York City, 3) story 
basement, brick and stone, Brady St. 
Butler Memorial Hospital, c/o T. Shuft 
Butler. $500,000, 

Pa., Oil City—School—Dec, 

Edue., new junior high school, 
000. E. E. Bailey, Oil City, « 

Pa., Phila.—Laboratory a. 
archt., Commonwealth Bldg., taking Is 
story and basement, 57 x 110 ft. rein.-co) 
brick, steel and stone, plain foundati 
19th and Cherry Sts., for Franklin Inst 
tute, 15 South 7th St. $250,000. 

Pa., Pittsburgh — Hospital — Oct. 30, 1 
City, 1. story, brick and steel addition ¢ 
hospital and power plant, Leech Farms 
$179,000. J. P. Brennan, Municipal Bldg 
archt. 

Pa., Pittsburgh—School—Nov. 2, by Bad 
Educe., Fulton Bldg., 3 story, basement and 
sub-basement, 135 x 160 ft. rein.-con., brick 
steel and stone addition, Fast Carson and 
10th Sts. $250,000. E. Stotz, Monongahela 
Bank Bldg., archt. 

Pa., Pittsburgh—School—Nov. 9, by Bd 
Educ., Fulton Bldg., 2 story and basement 
76 x 298 ft. rein.-con., brick and tile add 
tion, Rockland St. $250,000. P. C. Dowler 
Magee Bldg., archt. 

D. C., Wash.—Junior High Schools—Nov 
14 by Dist. Comr., 509 Dist. Bldg., for 2 
junior high schools. one at Gage, Emer 
and Rockingham Sts., other at 14th ar 
Taylor Sts., N. W., each $300,000. Noted 
Oct. 19. 

D. C., Wash.—Theatre—H. Crandall, ¢/: 
Metropolitan Theatre, 934 F St.. N. W. 
brick, steel and stone theatre, 14th St. and 
Park Rd. Work will be done by separaté 
contracts under supervision of T. W. Lam! 
archts. and engrs., 644 8th Ave., New York 
City. $500,000. Noted Oct. 19. 

0., Akron — Hotel and Theatre—J, FE 
Eberson, archt., 64 East Van Buren St. 
Cleveland, taking bids 10 story and_base- 
ment, 132 x 190 ft., brick, steel and con- 
crete, East Market St., here, for Akron 
Prospect Co., Commodore Perry Hotel, 32 
North Prospect St. $2,500,000. _ Former 
contract rescinded. Noted Dec. 15. 

Mich., Marquette—School—Oct. 28, by 
State Bd. Educ., 3 story, 44 ft. high, 64 x 
228 ft., rein.-con., brick and _ steel, plain 
foundation. $250,000. Smith, Hinchman & 
Grylls, 800 Marquette Bldg., Detroit, archts 

Ill., Chicago—Apartment—P. Ram, 222! 
West Division St., receiving bids 3 story 
107 x 110 ft., rein.-con., brick and _ steel, 
Division and Spaulding Sts. $150,000, E. 
Steinborn, 111 North Dearborn St., archt. 

Ill., Chieago—Bank, Store and Office— 
Loewenberg & Loewenberg, archts., 111 
West Monroe St., receiving bids 2 story, 
100 x 124 ft., rein.-con., brick and 
Roosevelt Rd. and Central Park, for Cen- 
tral Park State Bank, c/o architects. 

Wis., Milwaukee—Church—F. Howend, 
archt., 69 Wisconsin St., taking bids - 
story, 95 x 160 ft., brick, concrete an 
steel, plain foundation, Sherman Blvd., for 
First Church of Christ Scientist. c/o \\ 
B. Drescher, 1179 16th St. $165,000, Klug 
& Smith, 69 Wisconsin St., engrs. i 

Wis.. Milwaukee—Theatre and Business 
—M. Tullgren & Sons, archts., 425 East 
Water St., taking bids on 1,300 ton struc; 
tural steel and 25,000 cu.yd. excav., for | 
story and basement, 150 x 205. ft., brick, 
steel and concrete, plain foundation Grand 
Ave, and 6th St.. for Grand & Sixth Bide 
Inc., 425 East Water St. Total cost §- 
000,000, 4 = > 

Minn., Chisholm—Municipal—Nov. a+. 
story and basement, 142 x 241 ft., brick 
concrete, tile and stone, $180,000. Puck 
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Building (Continued) 

« Gilliuson, 600 Torrey Bldg., Duluth, 
rchts 

““tinn.. Minneapolis—High Schools—Nov. 
a) }. Edue., City Hall, 3 story and 
vnfinished basement, 45 x 250 x 300 ft., 
‘ith 1 story, 60 x 300 ft. wing, Sth St. 
¢ KE. and 13th Ave., $650,000; 3 mere and 
finished basement, 45 x 200 x 300 ft. 
with 1 story, 60 x 80 ft. wing, 26th St. 
ind Emerson Ave, $600,000; both rein.- 
“on., brick, stone and tile. G. F, Womrath, 
business supt, EB. H. Enger, 245 9th Ave., 
y.. archt. e 

‘ican, Winfleld—College—Nov, 1, _ by 
southwestern College, and_H. S. Conrow, 
vreht., #23 Beacon Bldg., Wichita, 3 story 
“nd basement, 150 x 170 ft., rein.-con. and 
prick. $200,000. H. A, Noble, Reliance 
ide. Kansas City, Mo. engr. Noted 
"he. St. Joseph — Hospjtal — Methodist 
Hospital Assn., receiving bids 7 story and 
hasement, 120 x 180 ft., rein.-con., brick 
and steel, 8th and Farson Sts. Steel struc- 
ture erected. $750,000. W. Boschen, 
Tootle Lacy Bank Bldg., archt. Ww. E. 
Gilham, 319 Mutual Bldg., Kansas City, 
("Er lit., Redwood City—High School—Nov. 
18. by Trustees Sequoia Union High School 
nist. three 1 story, rein.-con., school build- 
ings, State Highway and Bway. $300,000. 
Coffey & Werner, Humboldt Bank Bldg., 
san Francisco, archts. Noted June 22. 
Ont., Kitehener—City Hall—Nov. 8, by 
Schmalz & Jones, archts., 15 Queen St., 3 
sory, brick and sand stone. $250,000. 
Prices Wanted on materials. A. Harttung, 
chn. building com, 


BIDS RECEIVED 


Pa., Altoona—School—School Dist. opened 
bids 3 story and basement, 224 x 232 ft., 
6th Ave. and 15th St., general contract 


from H. J. Conrath Co., Ariel Bldg., Erie, , 


$551,714, Prahl Constr. Co., Marine Bank 
Ridge. Erie, $556,462, P. H. Kelly Co., 
Presser Bldg., Phila., $564,340; heating 
trom Sanitary Eng. Co., Anderson, Ind., 
$116.947, Freyn. Bros., 31 West Michigan 
\ve.. Indianapolis, Ind., $126,752, Becker- 
Siedel Co., 324 Prospect Ave., Cleveland, 
0.. $129,000; plumbing from R. T. Withers 
Co. 24 North Mercer St.. New Castle, 
$49.923. Freyn Bros., 31 West Michigan 
Ave... Indianapolis, Ind., $51,947, T. . 
Williams, Harrisburg, (street. address not 
available.) $54,500. Noted Sept. 31. 

0.. Athens—Gymnasium—Bd. Trustees 
Ohio University, opened bids Oct. 19, 2 
story and basement, 107 x 160 ft. brick, 
stone and concrete, on campus, from E. H. 
Latham Co., 60 East Broad St., Columbus, 
$219,358; Wood Constr. Co., Lima, $220,- 
400: Cc. P. Kireher, Athens, $234,000. Noted 
Sept. 28. 

0. Logan—High School—R. Bright, clk. 
Rd. Edue., opened bids Oct. 20, 2_story and 
hasement, 106 x 136 ft., brick and concrete, 
from J. S. Isabell, Bexley (Columbus P. O.), 
$127,830: J. H. and C. R. Anderson, Piqua, 
$130.717: C, P. Kircher, Athens, $132,200. 
Noted Sept. 28. 

Wis., Superior—High School—Bd. Educ. 
2 story and basement, 105 x 256 ft., rein.- 
con., brick, tile and stone, from Lindhart- 
Bayer Constr. Co., Eau Claire, $165,000; 
\. E. Rydlun, 2719 Lyndale Ave. N., 
Minneapolis, Minn., $198,000. Noted Oct. 5. 

Ore., Portland—High School—Bd. Educ. 
opens bids about January, U. S. Grant High 
School, 2 story, brick and _ terra cotta. 
$430,000. Knighton & Howell, U. S. Natl. 
Bank Bldg., archts, 


CONTRACTS AWARDED 


Me., Lewiston—Auditorium—Auditorium 
Com., 1 story and basement, 180 x 200 ft., 
brick and rein.-con., plain foundation, Lis- 
bon St., to T. F. Moreau & Co., Chestnut St. 
Archts. est. $150,000. 

Mass., Boston—Apartment—Washington 
Heights oer Corp., 1607 Common- 
wealth Ave., will build 4 story and base- 
ment, brick, stone and steel, plain founda- 
tion, 1619 Commonwealth Ave., by day la- 
bor. $150,000. Private plans. 

Conn, Winsted — Church — St. James 
Episcopal Chureh, Main St., 1 story and 
rasement, 45 x 115 ft., stone, brick and 


sterl, plain foundation, Main and Walnut 
1s. to J. F. Carey, Winsted. Archts. est. 
159.000. Noted Jan. 12 


__N. ¥., Brooklyn—Apartment—B. FE. Lig- 
a c/o Slee & Bryson, archts. and 
‘ners. 154 Montague St., 6 story, 50 x 125 
't., brick, steel and stone, plain foundation, 
a. msen St., by day labor. $175,000. 

_ Y¥.. New York — Court House — H. 
“ner, pres, Bronx Boro, Tremont and 
ves., brick, steel and stone, plain foun- 
'. East 161st St. between Washington 


1 ' Brook Aves, to L. M. Neckerman, Inc., 
rk Ave., $255,000. Noted Oct. 12. 


N. ¥., New York—Exchange—New York 
Telephone Co., 15 Dey St., 12 story, brick, 
steel and stone addition, plain foundation, 
West 36th St... to Tidewater Bldg. Co., 
16 East 33rd St. Archts. est. $1,200,000. 
Noted Sept. 28. 

N. J4., Atlantie City—Bank—Equitable 
Trust Co., 2024 Atlantic St., 2 story and 
basement, 48 x 96 ft., granite and limestone, 
to F. V. Warren & Co., 132 South 17th St., 
Phila. Archts, est. $180,000. Noted Oct. 19. 

N. J., West Orange—School—Bd. Educ 
brick, steel and stone, plain foundation, to 
J. Christianson, 270 Tremont Ave, Archts. 
est. $350,000. Noted Sept. 21. 

Pa., Phila.—School—C. J. McCummisky, 
archt., 118 West Sharpnack St., 3 story 
and basement, 100 x 184 ft. brick, steel 
and stone, plain foundation, 24th and Wal- 
lace Sts., to W. R. Dougherty, 1610 Sansom 
St., for Roman Catholic Church, Archts. 
est. $200,000. Noted Aug. 24. 

D. C,, Wash.—Convention Hall—Conven- 
tion Hall Assn, Co., Dist. Natl Bank Bldg., 
convention hall, seating capacity 5,000, 19th 
and 20th Sts.. N. W. and E St., to Parson 
& Hyman, 816 14th St. Archts, est. $375,- 
000. Noted Sept. 21. 

D. C., Wash.—Monastery—Sisters of the 
Visitation, monastery, to P. F. Gormley 
Co., Union Trust Bldg., $250,000. Noted 
Sept. 14. 

D. C., Wash.—Study Hall — Roman 
Catholic Order of Minor Conventuales, 
Syracuse, N. Y. (street address not avail- 
able) study hall, Michigan Ave. and 
Monroe St., N. W., Mere, to Boyle-Roberston 
Constr. Co., Evans Bldg., $150,000. Noted 
Oct. 12. : 

Ala., Birmingham—Market House—City, 
2 story, 140 x 200 ft., steel and hollow tile, 
3rd Ave. and 23rd St., to Inglenook Constr. 
Co., Realty Bldg., $195,000. 

Tenn., Memphis — Office— Al Chymia 
Masonic Lodge, 10 story, brick and terra 
cotta, South Front St. and Monroe Ave., 
to Kaucher, Hodges & Co., Exch. Bldg., 
$600,000. Noted Sept. 21. 

Ind., Ft. Wayne—Hotel—Keenan Hotel 
Co., 14 story and basement, 100 x 120 ft., 
rein.-con,, steel, brick and terra cotta, Har- 
rison St., to Fleisher Constr. Co., 608 Build- 
ers’ Exch., Minneapolis, Minn. Archts. est. 
$1,000,000. Noted July 13. 

Ind., Indianapolis—Hospital and Nurses’ 
Home—City Bd. of Health, 3 story and 
basement, 44 x 136 ft. with 36 x 40 ft. 
wing, and 4 story and basement, 40 x 197 
ft. with 38 x 48 ft. wing, brick, rein.-con. 
and hollow tile, to Cornell Eng. Co., Cornell 
St., $320,000. Archts. est. $400,000. Noted 
Oct. 19. 

Mich., Royal Oak (Detroit P. O.)—Bank 
and Office—Royal Oak Savings Bank, 401 
Main St., 2 story and basement, 40 ft. high, 
85 x 110 ft., rein.-con., brick, steel and 
stone, plain foundation, Main and 4th Sts., 
to N, A. Starr, 112 Howarth Bldg. Archts. 
est. $150,000. 

HL, Champaign—Apartment—Co-opera- 
tive Co., 3 story and basement, 140 x 165 
ft., brick, to North-Raffin Constr, Co., 914 
Chestnut St., Terre Haute, Ind. Archts. 
est. $200,000. 

Ill., Chicago — Apartment — J. Hedman, 
c/o P. F, Olsen, archt., 127 North Dearborn 
St., 3 story and basement; 116 x 132 ft. 
rein.-con., brick and steel, Everett Ave. near 
55th St., to Olson-Carlson Co., 5037 Dor- 
chester Ave. Archts. est. $250,000. 

Ml., Chicago — Bank — Logan Square 
Trust and Savings Bank, 2569 Milwaukee 
Ave., 1 story, 50 x 1380 ft., rein.-con., brick 
and steel, 2561 Milwaukee Ave., to W. 
Hammerstrom, 3127 Fullerton Ave. Archts. 
est. $150,000. 

Ill., Chicago—Home—Oak Haven Old 
People’s Home, c/o R. A. White. pres., 140 
South Dearborn St., 3 story, 90 x _ 96 ft. 
rein.-con., brick and steel, 113th St. and 
South Western Ave., to C, J. DeWitt, 11353 
Edebrook Ave. Archts, est. $200,000. Noted 
Sept. 22, 1921. 

Il., Oak Park—Bank and Office—Oak 
Park Trust and Savings Bank, 3. story, 
brick, steel and stone, Lake and Marion 
Sts., to Hoggson Bros., 485 5th Ave., New 
York City. $450,000. Noted Sept. 14. 

., Oak Park—Club-House—Oak Park 
Club, c/o Holmes & Flinn, archts., 8 South 
Dearborn St., Chicago, 2 story, 160 x 165 
ft., rein.-con., brick and steel, Ontario St. 
and Oak Park Ave., here, to Guy & Mc- 
Clintock, 107 North Park Ave. Archts, 
est. $300,000. Noted Aug. 3, 

lil., Oak Park — School—Rd. Educ. 2 
story, rein.-con., brick and steel addition 
to William Bye School, Ontario and Cuvler 
Sts, to Guy & McClintock, 107 North Park 
Ave. Archts. est. $150,000. 

Wis., Milwaukee — Apartment — Los 
Angeles Building Co., 373 Bway., 3_ story 
and basement, 58 x 120 ft., brick and con- 
crete, plain foundation, Summit Ave., to F. 
J. Hinton, 373 Bway. Archts. est. $150,000. 

Ia., Des Moines—Schools—Bd. Educ, gen- 
eral contract Wallace School, East 13th 
and Cleveland Sts., to J. A. Benson Constr. 
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Co., 422 Valley Natl Bank Bldg, $65,000; 
Elmwood School, 31st and Brattleboro Sts., 
to Western Constr. Co., 716 Park St., $66,- 
500. Both 2. story, brick and concrete. 
Noted Oct, 12. 

la., Lake City—High School—Bd. Educ., 
general contract, 2 story and basement, 80 
x 140 ft., rein.-con,, brick, tile and stone, 
to C. B. Campbell Co., Creston, $103,300. 
Noted Oct. 12. 

Minn., Minneapolis — School — MacPhail 
School of Music and Dramatic Art, 804 
Nicollet Ave., general contract, 4 story 
and basement, 50 x 55 x 157 ft., rein.-con., 
brick, tile and stone, 12th St. and La Salle 
Ave., to Carlsted Bros., 542 Builders Exch. 
Bldg., $146,204. Noted Sept. 28. 

Calif.. Exeter — High School — Exeter 
Union High School Dist., auditorium, 
gymnasium and domestic science buildings, 
for high school, general contract to Camp- 
bell Constr. Co., 3325 J St., Sacramento, 
$110,880; plumbing and heating to La- 
tourette-Fical Co., 907 Front St., Sacra- 
mento, $6,750 and 22,300 respectively. 
Noted Oct. 5. 

Calif... Oakland — School — Bd. Educ., 
Theodore Roosevelt scl§ool, general con- 
tract to R. W. Littlefield, 357 12th St., 
$365,300; brick and terra cotta, to H. 
Beckwith, 323 Newton Ave., $57,340. Noted 
Oct. 19. 

Calif., Sacramento—Hospital—Sisters of 
Providence Hospital, c/o R. A. Herold, 
archt., Forum Bldg., rein.-con. hospital, to 
Mathews Constr. Co., Forum Bldg., $200,000, 

Calif., Selma — Science — Selma Union 
High School Dist., 3 story, 145 x 151 ft., 
rein.-con., general contract to Olcester & 
Potter, Yuma, Ariz., $185,300. Noted 
Sept. 21. 

Calif., Taft — School — Conley School 
Dist., 2 story, general contract including 
carpentry, millwork and giazin to A. 
Johnson, Kingsburg Bank Bldg., Kingsburg, 
$65,635; concrete work to Frederickson & 
Shannon, Cory Bldg., Fresno, $17,800; brick 
work to P. Kindler, 145 North Van Ness 
St., Fresno, $42,000; lathing and plastering 
to McGruer & Simpson, 180 Jessie St., San 
Francisco, $34,943. Noted July 20. 

Ont., Windsor—School—Bd. Educ, 2 
story and hkasement, 100 x 220 ft. brick, 
steel and stone, Sandwich St., to Windsor 
Constr Co., Windsor, $256,041, 


Federal Government Work 


PROPOSED WORK 


N. H., Portsmouth—Roof—Spec, 4711— 
Bureau Yards & Docks, Navy Dept., Wash., 
D. C., rejected bids re-roofing Marine Bar- 
racks and boiler house, here. Noted Oct. 5. 

Va., Quantico—Storehouse—Spec. 4746— 
Bureau Yards & Docks, Navy Dept., plans 
storehouse, here. 

Montana—Roads—Dept. Interior, Wash., 
PD. C., takes bids in spring for Blackfoot 
Highway $120,000, North Fork Rd $243- 
000 gravel surfacing etc., Transmountain 
Rd., $650,000; bids in 1924 for Kintla Lake 
Rd. $25,000, Bowman Lake Rd. $30,000, 
Two Medicine Rd. $36,000. All foregoing 
in Glacier National Park and 16 ft. wide. 

Calif., Richmend—Repairing Superstruc- 
ture, ete.——-U. S. Engineer, Custom House, 
San Francisco, plans repairing and reshap- 
ing existing superstructure, placing 9,000 
ton rock riprap, building 800 ft. revetment, 
= ft. wide on top, slope of about 3 to 1, 

ere, 

H. T., Pearl Harbor— Remodeling—Spec. 
4745—Bureau Yards & Docks, oe Dept., 
Wash., D. C., plans remodeling bachelor 
officers’ quarters, here. 


BIDS DESIRED 


Pa., Pittsburgh—Steel Hull—Nov. 20 at 
office U. S. Engineer, 1 steel derrick boat 
hull; adv, this issue. 

W. Va., Huntington—Horses and Props 
—Nov. 20 at Office U. S, Engineer, fur- 
nishing horses and props for Ohio River 
Dam 32; adv. this issue, 

N. C., Moorhead City — Repairs — Spec. 
4739—Nov. 15 by Bureau Yards & Docks, 
Navy Dept., Wash., D. C., repairs to radio 
buildings, here. Noted Oct a 

8. C., Charleston—Dredging—Nov. 25, at 
cffice U. S. Engineer, Charleston, dredging 
western channel and Sampit River, Winyah 
Bay; adv. tkis issue. 

Ala., Montgomery—Barge—Dec. 1 at of- 
fice U. S. Engineer, Montgomery, for 1 
steel barge ; adv. this issue. 

La., Carville—Re-Roofing—Nov. 17, by 
Treas. Dept., Wash., D. C., re-roofing build- 
ings and structures for U. S. Marine Hos- 
pital. (Natl. Home for Lepers), here. J. 
A. Wetmore, acting superv. archt. 

0., Toledo—Roof—Nov. 20, by Treas. 
Dept., Wash.. D. C., for roof over extended 
mailing platforms, etc., U. S. Post Office, 
here, J. A. Wetmore, acting superv, archt. ; 
adv. this issue. 
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Federal Government (Continued) 

Mo., St. Louis—Earthwork—Nov. 23, at 
office Secretary Mississippi River Comn., 
1311 International Life Bidg., 380,000 cu.yd. 
earthwork, Kings Lake D.D.; adv. this 
issue 

Okla., Chandler—PDost Office 24 by 
Treas, Dept., Wash., D. C., for l’ost 
Office, here. J. A. Wetmore, acting superv. 
archt.; adv. this issue. 

Okla., Shawnee—Post Office—Nov. 16, by 
Treas. Dept., Wash., D. C., for U. S. Post 
Office, here J. A. Wetmore, acting superv. 
archt.; adv. this issue 

Utah, Vernal—Post Office—Nov. 15, by 
Treas. Dept., Wash., D. C., for U. S. Post 
Ottice complete incl. mechanical equipment, 
here. J. A. Wetmore, acting superv. archt. 

BIDS RECEIVED 

Mass. Fall River—Extension to Work- 
room—Treas. Dept., Wash., D. C., extension 
to workroom at U. S. Post Office, here, from 
Pearce Bros., Inc., 220 West 42nd St., New 
York City, $9.350; Garber & Cissel, Inc., 
Bethlehem, Pa., (street address not avail- 
able), $9,500; G. E. Wright, Inec., Monad- 
nock Bilk., Chicago, Ill, $11,400. Noted 
Oct. 5 

R. L., Providence—Dredging—U. S. Engi- 
neer, dredging in New Haven Harbor, 
Conn., 60,000 cu.yd. excav. from J. S. 
Packard Dredging Co., 1004 Turks Head 
Bldg., $0.194 per cu.yd.; Taylor Dredging 
Co., foot of Cummunipaw Ave., Jersey City, 
N. J., $0.1975; Columbia Dredging Corp.. 
30 Church St., New York City, $0.212. 
Noted Sept. 28. 

CONTRACTS AWARDED 

N. Y¥., Chelsea—Hospital—tTreas. Dept., 
Wash., D. C., wings for U. S. Veterans 
Hospital, here, to Northeastern Constr. Co., 
101 Park Ave., New York, $419,274 (8 
months.) Noted Oct. 19. 

Pa., Phila. — Foundations — Spec, 4736— 
Bureau Yards & Docks, Navy Dept., Wash., 
PD. C., foundations for existing frame build- 
ings at Navy Yards, here, to P. J. Carlin 
Constr. Co., Grand Central Terminal Bldg., 
New York City, $43,300. Noted Oct. 5. 

W. Va., Charleston—Post Office—Treas 
Dept., Wash., D. C. construction incl. me- 
chanical equipment, U. S. Post Office, here, 
to FE. G. Heflin, 23 Law Bidg., Fredericks- 
burg, Va., $56.964 (12 mos.) Noted Oct. 19. 

Tenn., Memphis — Levee Work Uv. §S 
Engineer Office, 1st and 2nd Dists., levee 
work in White River, to Roach, Stansell, 
Lawrence Bros. & Co., North Memphis 
Savings Bank Bldg., $20,930. 

Idaho—Roads—C. H. Purcell, dist. engr. 
t. S. Bureau Pub. Rds., Smead-Simons 
Rldg., Missoula, Mont., 4.84 mi. Wolf- 
Lodge-Squaw Bay Rd., from Harrison to 
Coeur d'Alene, here, 35,100 cu.yd. earth 
and 102,000 cu.yd. rock excay., 6,000 cu.yd. 
erushed rock or gravel surfacing, ete, H. 
H. Boomer, 515 Zeigler Bldg., Spokane, 
Wash., $0.096 per cu.yd. for rock excay., 
total $117,224. 

Idaho— Roads—C, H. Purcell, dist. engr., 
Bureau Pub. Rds. Missoula, Mont., grad- 
ing and surfacing 4.93 mi. Moyea Canyon 
Ra., Leonia to Buckhorn, Boundary Co., 
41.200 cu.yd. earth and 43,550 cu.yd,. rock 
excav., 8,900 cu.yd. rock or gravel, to 
Pacific Coast Paving Co., 910 Rust Bldg., 
Tacoma, Wash., $106,352. 

Idaho—Roads—C, H. Purcell, dist. engr., 
Missoula, Mont., 7.36 mi. Kootenai-Cabinet, 
Hope Pack River Sect., 42,000 cu.yd. earth 
and 137,000 cu.yd,. rock excav., etc., to Sloan 
Constr. Co., 210 Columbia Bldg., Spokane, 
Wash., $172,409. Noted Oct. 19. 

Calif., Los Angeles—Dredging—U. S. En- 
gineer, widening Los Angeles Inner Har- 
bor entrance channel, to San Francisco 
Bridge Co., Nevada Bank Bldg., San Fran- 
cisco, $190,000. Noted Aug, 24. 

Calif., Mare Island—Remodeling—Spec. 
1601—Bureau Yards & Docks, Navy Dept. 
Wash., D. C., remodeling Barracks Building 
53 at Navy Yard, here, to F. H. Warren; 
1022 California St., Vallejo, $19,595. Noted 
Oct. 19 

Calif., San Diego—Quarters, ete.—Spec. 
4665—Bureau Yards & Docks, Navy Dept.. 
Wash., D. C., for quarters, wings to mess 
hall, barracks, administration building and 
pump house at Naval Training Station and 
Rarracks, here, to R. E, Campbell, 1190 
State St.. Salt Lake City, Utah, $193,352. 
Noted Oct. 19. 


—~Nov 


U. S. 


Miscellaneous 


PROPOSED WORK 


Golf Course, ete, — Bloomfield, Conn. — 
Bloomfield Club, c/o Touro Club, 553 Farm- 
ington Ave., Hartford, plans 18-hole_ golf 
course club house, tennis courts, etc. 
$150,000 Engineer not announced : 

Monument—Scranton, Pa.—United Mine 
Workers of America plan memorial monu- 
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ment here. N. J. Ferry, McAdoo, member 
of com. $50,000. 

W harf—New Orleans, La.—Bd. Port 
Comrs. having plans prepared by engineers 
of Dock Bd., for 2,000 ft. modern shedded 
wharf along Industrial Canal. $1,500,000. 

Subway — Detroit, Mich.— Dept. Street 
Rys., Murphy Bldg., plans subway system 
in downtown section incl. dips on Wood- 
ward and Michigan Aves. Council appro- 
priated $50,000 for preliminary plans. 

River Wall—Waterloo, Ia.—River Front 
Comn., c/o H. R, Plowman, secy., making 
plans 300 ft. concrete river wall, $30,000. 
R. P. Slippy, Waterloo, engr. 

Stadium — Minneapolis, 
“Buildings.” 

Transmission Lines — Cuero, Tex. — See 
“Industrial Works.” 

Transmission Line, 
Bend, Ore,—See “Industrial 

Lighting System—Canby, Ore.—Takes 
bids about Nov. 14 electric lighting sys- 
tem. J. H. Ballneg, 512 Hancock St., Port- 
land, engr. 

Asphalt, ete.—Portland, Ore.—R. S. Dulin, 
supt. paving plant, takes bids in January, 
2,000 ton grade D asphalt, one 5 ton motor 
truck, 1 asphalt storage tank and 1 steam 


roller, 
Street Lights—Portland, Ore. — J. H. 
Utilities, City Hall, 


Minn, — See 


Equipment, etc.— 


Work.” 


Mann, comr. Public 
takes bids in January, 200 street lights. 

Electroliers—Berkeley, Calif.—City takes 
bids about Nov. 1, 151 electroliers, incl. 
transformer tops, underground conduits, 
ete., in University Ave. C,. L. Huggins, city 
ener. 

Electrolier System—Oakland, Calif.—G. E. 
Sheldon, secy. and mgr. of Up Town Assn., 
Albany Bldg., heads movement to install 
electrolier system on streets in uptown dis- 
trict. Cost 4.50 per front ft. To exceed 
$25,000. Property owners will finance. 

Gas Mains — Montreal, Que. — Montreal 
Light, Heat & Power Co., Craig St. W., 
plans 211 ft. 4 in. pipe in Thornhill Ave., 
$397, 784 ft. 6 in. pipe in Papineau Ave., 
$2,508, 105 ft. 6 in. pipe in Notre Dame 
de Grace Ave., $239, 178 ft. 4 in. pipe in 
Troie Ave., $408, 105 ft. 4 in. pipe Holt 
Ave., $247, 50 ft. 6 in. pipe Christophe 
Colomb St., $137, 250 ft. 6 in. pipe in 
Marquette St., $6,271, 2,640 ft. 12 in. pipe 
in Davidson St. from Rouen to St. Catherine 
Sts., $13,366, 540 ft. 8 in. in Davidson 
St., from St. Catherine to Notre Dame Sts., 
$2,851, 2.640 ft. 12 in. pipe in Bourbonniere 
St., $18,628, 3,720 ft. 12 in. pipe in Bennett 
St., $26,141. 

Electric Lighting and Power 
Sheddon, Ont.—Plans electric 
power distribution system, incl. line from 
St. Thomas. $40,000. Address W. Miller. 

Electrification of Railway — Mexico — 
Mexican Government Natl Rys plans 
electrification of 276 mi. stretch of Tam- 
pico-San Luis Potosi Division. Address G. 
lL. Trevino, Monterey, electrical engr. in 
charge. 


r System— 
lighting and 


BIDS DESIRED 


Dock Wall—Buffalo, N. ¥. — Nov. 2, by 
Commissioner Pub. Wks., Municipal Bldg., 
dock wall, low landing dock and rein.-con. 
bridged walk, foot of Porter Ave., crib con- 
struction, rein.-con., piles, earth excav., 
ete. To exceed $90,000. G. H. Norton, 
Municipal Bldg., city engr. Noted July 27, 

Broken Trap Rock Stone, etce.—New 
York, N. ¥.—Oct. 30, by H. Bruckner, pres. 
Bronx Boro, 3rd and Tremont Aves., fur- 
nishing and delivering 4,000 cu.yd. broken 
trap rock stone and 2,000 cu.yd. broken 
trap rock stone screenings. 

Coarse Aggregate—New York, N. Y.— 
Oct. 31, by J. Miller, pres. Manhattan Boro, 
Municipal Bldg., furnishing and delivering 
1,000 cu.yd, coarse aggregate for concrete, 

Jetties, ete.—Longport, N. J.—Nov. 4, by 
Bd, Boro Comrs., constructing or extending 
stone or slag jetties or stone sea walls, 
placing stone along toe of seawall, placing 
and sinking floats in position, bulkhead, or 
any or all of them on Atlantic Ocean, here. 
W. S. Gilmore, boro clk.; adv. this issue. 

Concrete Culvert Pipe—South Carolina— 
Nov. 4, by State Hy. Comn., Columbia, 
furnishing and delivering 6,800 lin.ft. 15 
in., 6.700 lin ft. 18 in., 4,200 lin.ft. 24 in., 
650 lin.ft. 30 in. and 900 lin.ft. 36 in, rein.- 
con, culvert pipe to contractors, for use in 
road work to be let during November, 
December and January. $20,000. C. H. 
Moorefield, state highway engr. 

Steel Shed—New Orleans, La.—Nov. 16, 
by Rd. Port Comrs., New Court Bldg., 
furnishing erecting and painting structural 
steel for 7th St. slted; adv. this issue, 

Foundation—Cleveland, 0. — Nov. 8, by 
Cleveland Public Library Bd., c/o A. Whit- 
lock, Kenney-Levan Bldg., concrete pile 
foundation for 1 story, 200 x 200 ft. con- 
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crete library, East 3rd St. 
Ave. Total cost $4,000,000. 
Weeks, 1900 Euclid Ave., archt 

Cement — Loretto, Mich. — \\, 
stone, engrs., Journal Blidg., Ma 
taking bids 5,000 bbl. cement, 
sular Power Co., Natl. Bank | 
son, Wis. 

Spillway Gates—Turlock, Cali; 
by Dirs. Turlock Irrigation Dist 
ing, fabricating and deliverin; 
gates for Don Pedro Dam, Sehed 
way gates, incl. 10 riveted stee| 
gates, 57 ft. long by 7 ft. 3 in. 1 
complete with hinge castings, } 
end seals, ete., 10 c.i. gate seat 
sisting of 14 sections with conn: 
and anchor bolts, ete.; Schedul: 
including 10 channel beams, 
hinge plates, 57 ft. long with ar 
and hinge cover plates, 20 pier 
gates, 10 right and 10 left hand 
36 in. trash racks with anchor | 
plete ; Schedule 3, sluice gates, t 
in. bronze mounted direct pres 
Sluice gates and ten 24 x 24 
mounted sluice gates, back pres 
complete with gate frames and spi; 
Stairs, stem guides and gate hoist 
gate hoists, stems and stem eu 
siphon outlets; Schedule 4, sipho; 
Schedule 5, ladders, ete. Bids may 
mitted on any or all schedules bu} 
posals will be considered for any 
schedule. R. V. Meikle, Turioc! 
Noted June 22. 


BIDS RECEIVED 

Foundation, ete.—New YVork, N 
Transit Comn.. 49 Lafayette St 
bids Oct. 20, foundations for 3rd 
to shops at Lenox Ave. and 148th St. \ 
from Rosenthal Eng. & Contg. (o._ 
Jackson St., Brooklyn, $2! 
Balso, 660 East 221st St., $305, 
& Strada, 3318 Olinville Ave., § 
furnishing and erecting structural st 
above (1) 19 A (2) 19 B (8) 206 A (4) 
20 B, from Jobson Gifford Co., 30 Kas 
42nd St., (1) $84.90 (2) $84.90) Donn 
Zane Co,, 233 Bway.. (1) $87.40, Mei 
& Marshall, 50 Church St. (1) 
(2) $95.40 (3) $78.60 (4) $86.60 Bet 
Steel Bridge Corp., 111 Bway.. (2) 
(4) $80.20, Phoenix Bridge Co., 132 Nas 
St., (3) $79.60 (4) $79.60, Post & Meo; 
101 Park Ave., (3) $20. Noted Oct. 1°. 


CONTRACTS AWARDED 


Coaling Station— Pa., Rikers (?P 
tawney P. O.)—Buffalo, Rochester & 
burgh R.R., 20 State St., Rochester 
1,200 ton coaling station, here, to 
Constr. Co., 28 East Jackson Blvd., ©) 

Mechanical Equipment—D. €.. Wash— 
C, Gilbert, archt., 244 Madison Av: Nev 
York City, mechanical equipment for of! 
building, here, to W. C. Cornell « 
Patterson St., N.E., for U. S. Chamber 
Commerce c/o L, A. Skinner, secy.. M 
Bldg. Archts. est. $200,000. Noted Oct. 19. 

Foundations—Grand Tower, Hl. Midd): 
West Power Co. of Illinois, foundatio: 
electric power house, incl. sinking 48 
concrete caissons, 8-74 ft. diam., neu! 
to Union Bridge and Constr. Co., 903 Sh 
Bldg., Kansas City, Mo., $350,000. 

Lighting System—Maywood, Il. 
underground street lighting system 
1.764 concrete posts, to Kelley Constr. 
210 Bridge St., Chippewa Falls 
$418,938. 

Pipe—Kansas City, Kan.—For 4 car 
class C, 6 in. c.i. pipe, to Nath C. IL. 
Co., 903 Commerce Bldg., Kansas 
Mo., $52.20 per ton, 

Dykes, ete.—Aberdeen, Wash.—(ira) 
Harbor Co, (Montesano) 4 mi. dykes, 3) 
mi, ditches, 10 mi. fill for streets and roads 
street work includes dyking, draining ant 
crowning ready for gravel, also clearing 
streets to width of 60 ft., to Parker-Schiram 
Co., Couch Bidg., Portland, Ore,, $80,000. 
Engrs, est. $90,000, 

Car Bodies—San Francisco, Calif—Bd. 
Pub. Wks., furnishing and delivering unde! 
Contr. 132, Municipal Ry. System 
more car bodies, f.o.b. place of manuf: 
ture, to Bethlehem Shipbuilding Corp 
and [Illinois Sts., $7,626 each. 

Aug. 17. 

Rock Fill—San Francisco, : 
Pub. Wks., 3,600 ton Class A and 13,6! 
ton Class B rock fill along Marina Blvd 
to Healy-Tibbitts Constr. Co., 9 Main 51. 
$42,960. Noted Oct. 5. 

Hydro Hoist and Lee Trailers—San Jo. 
Calif.—Santa Clara Co., furnishing one ° 
more 1-A Heil h'ydro hoist 5, with a! 
dump body 4 yd. with double actunsg tt! 
gate, to Artana-Geoffroy Co. Inc., > 
Clara and River Sts., $877 each: 
more 5 ton Lee trailers (only one \ 
purchased at this time) to Benson & \\ 

89 South Market St., $2,092. Noted Oct 
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be printed in the issue out Thursday. 


THESE ADVERTISEMENTS 


OFFICIAL PROPOSALS 


_—_—_  -ceoooon 


Bids Nov. 6. 


School Building 
Maywood, N. J. 


Sealed proposals for the complete con- 
struction of a new Public School Building 
will be received by the Board of Education 
of Maywood in the County of Bergen, at 
the meeting room of the Board in the Pub- 
lic School Building, Grove Street, May- 
wood, New Jersey, until 8:30 o'clock p.m., 
Eastern Standard time, on Monday, the 
sixth day of November, 1922, at which 
place and time all bids received will be 
unsealed and the contents publicly an- 
nounced. No bids will be received after 
the time designated. 

Bids for the general construction, for the 
heating and ventilating, for the plumbing, 
and for the electrical work, will be taken 
separately. 

rN certified check for One Thousand 
($1,000.00) Dollars, for the general con- 
struction, one for Five Hundred ($500.00) 
Dollars for the heating and ventilating, one 
for Three Hundred ($300.00) Dollars for 
the plumbing and one for One Hundred 
($100.00) Dollars for the electrical work, 
made payable to the Board of Education 
of Maywood, New Jersey, to be treated as 
liquidated damages in case the bidder re- 
ceiving the award shall fail to execute a 
contract and furnish the required bond, 
within ten days after notification of the 
acceptance of their bid. 

The Board of Education reserves the 
right to reject any or all bids, or to waive 
lefects or informalities in any bid if it be 
deemed to the interest of the Borough so 
to do, 

A limited number of copies of the plans 
and specifications will be loaned to_ the 
prospective bidders on deposit of a check 
drawn to the order of the Board of Educa- 
tion, Maywood, New Jersey, in the sum of 
$10.00. These plans and specifications may 
be obtained from the Clerk of the Board, 
W. J. Cuddy, 105 Pleasant Avenue, May- 
wood, New Jersey, or from the Architect, 
Ernest Sibley, George F. Reeke, Associated, 
Edgewood Lane and Bluff Road, Palisade, 
New Jersey. Deposits will be forfeited 
unless plans and specifications are returned 
to the Architect or Clerk of the Board of 
Education within ten days after bids are 


opened 
Signed W. J. CUDDY, 
District Clerk. 
For the Board of Education, Borough of 
aywood, N. J 


Dated Oct. 16, 1922. 





Nov. 29. 
Filtration Plant and Reservoir 


San Juan, Porto Rico. 
bor and material for the construction 
5,000,000 gals. filtration plant and a 
000 gals. filtered water concrete res- 

*rvoir for the City of San Juan will be re- 
d in the office of the Commigsioner of 
u a until November 29, 1922, at 


sane plans, specifications, instruction to 
‘idders, blanks, forms for proposals and all 
‘her information may be obtained at the 
. of the City Commissioner of Public 
' s at San Juan, Porto Rico. 

right is reserved to reject any and all 


: MARTIN TRAVIESO, 
Commissioner of Public Service. 
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Bids: Oct. 31. 


° ne ° ° 

Furnishing, Delivering and 

° e 
Laying Water Pipe 
Jersey City, N. J. 

Sealed proposals will be received by the 
Board of Commissioners of Jersey City, 
Tuesday, October 31st, 1922, at 3 p.m., in 
the Assembly Chamber, City Hall, Jersey 
City, N. J., for the Furnishing, Delivering 
and Laying of about 5,000 Lineal Feet of 
36-inch Cast Iron Water Pipe from Summit 
Avenue, through Jefferson Avenue to 
Palisade Avenue; Palisade Avenue to Hill 
Street to its easterly terminus; thence from 
the easterly terminus of Hill Street to 
Hoboken Avenue, a 36-inch steel pipe, as 
per plan; thence through Hoboken Avenue, 
a cast iron pipe to a point east of Jersey 
Avenue, to the Hoboken City Line, in ac- 
cordance with specifications on file m the 
office of the City Clerk. 

Said improvements to be made con- 
formably to the provisions of Chapter 152 
of the Laws of 1917. 

Blank forms of bid, showing estimate 
of quantities, and agreements of sureties 
must be obtained at the office of the Chief 
Engineer, City Hall, Jersey City, N. J. 

Proposals must be enclosed in sealed 
envelopes endorsed “Proposal for the fur- 
nishing, delivering and laying of about 5,000 
lineal feet of 36-inch cast iron water pipe 
from Summit Avenue, through Jefferson 
Avenue to Palisade Avenue; Palisade 
Avenue to Hill Street, ete...” directed to 
this Board and handed to the City Clerk 
in open meeting when called for in the 
order of business relating to sealed pro- 
posals, 

The bonds required to be furnished on 
proposals (and a possible subsequent con- 
tract) are those of some surety company 
authorized to do business in the State of 
New Jersey or a certified check will be ac- 
cepted in lieu of bond. Bonds must also 
comply with the provisions of Chapter 
P. L. 1918 of New Jersey. 

The Board reserves the right to reject 
any or all proposals if it is considered for 
the best interests of the City so to do. 

By order of the Board of Commissioners 
of Jersey City. 

Dated, City Clerk’s Office, 

Jersey City, Oct. 13, 1922. 
EDWARD J. HOLLAND. 
City Clerk. 


— 





75, 








Bids: Nov, 7. 
Sewage Disposal 
Miami, Fla. 

Sealed proposals will be received by the 
Commission of the City of Miami, Florida, 
at their regular meeting, November the 7th, 
1922, until 9 a.m., for furnishing: 

1 Motor driven sewage screen, including 
motors and necessary equiqment; capacity 
2100 gallons per minute. 

2 Motor driven centrifugal pumps, in- 
cluding motors and necessary equipment; 
capacity 2100 gallons per minute, against 
total head of 30 feet. 

2400 feet 16 inch Class B Cast Iron Pipe. 

Each proposal must be accompanied by 
a certified check for 24 per cent of the 
amount of the bid, or by bidders bond, to 
insure the execution of the contract as pro- 
vided by Section 56 of the City Charter, 

The Commission of the City of Miami 
reserves the right to reject any or all bids. 

Detailed specifications and bidders blank 
form can be obtained from Chas. W. 
Murray, Director of Public Service, upon 
deposit of $10.00, this deposit to be re- 
turned to those submitting a bona fide bid. 

F. H. WHARTON, 
City Manager, 


ere srnetnee Paes seen nts ee eee 


ARE WANTED FROM BIDDERS EVERYWHERE, 


NEWS-RECORD—Place 47 


Plans and Specifications for inspection by dis- 
tant bidders may be filed at any of the Engi- 
neering News-Record offices without charge 
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Bids: Nov. &. 


County Road Work 


Atlantic City, N. J. 


Notice is hereby given that sealed bids 
Will be received by the Board of Chosen 
Freeholders of the County of Atlantic, N. J, 
at 12 o'clock noon on November 8th, 1922, 
during a regular meeting of the Board at 
its meeting room in the Guarantee Trust 
Building, Atlantic City, N. J., for the re 
construction of Section 6 of Route No, 14 

|} in Hamilton Township, County of Atlantic 

und State of New Jersey, with a War 
renite-Bitulithic pavement on a_ six inch 
(6”) 1-3-5 concrete base. The estimated 
amount of pavement and of base is 8,123.51 
square yards, together with excavation 
extra embankment, gravel shoulders, drain 
age provisions and various other details 
required in the work The aforesaid bids 
will be opened and read in public at the 
time and place stated for receiving them. 

Plans, specifications and forms of bid, 
certificate of surety, contract and bond, as 
prepared by A. H. Nelson, County Engi- 
neer and approved by the State Highway 
Commission, have been filed at the office of 
the County Engineer at 636 Guarantee 
Trust Bidg., Atlantic City, N. J., and at 
the office of the State Highway Commission 
in Broad St. Bank Bldg., Trenton, N. J.. 
at which places they may be inspected by 
prospective bidders during business hours. 
Bidders will be furnished with a copy of 
said plans and specifications by the County 
Engineer on consideration of a deposit of 
$10.00 which. deposit will be refunded if the 
Plans and specifications are returned to him 
in good condition by noon of November &th 
1922. Each bid must be made on the 
standard proposal form, in the manner 
designated therein and required by the 
specifications, must be enclosed in a sealed 
envelope bearing on the outside the name 
and address of the bidder and the name 
of the road and the envelope must be ad- 
dressed to the Board of Chosen Freeholders 
Atlantic County, N. J. Each bid must be 
accompanied by a certificate of surety and 
by a certified check in an amount not less 
than 10% of the bid and must be delivered 
at the place and on the hour above stated 
for receiving bids. A contract will be 
awarded, if awarded at all, subject to the 
approval of the State Highway Commission 
ofr New Jersey and also subject to the sale 
and delivery of bonds, which will be is- 
sued for the purpose of paying for the 
proposed work. The Board reserves the 
right to reject any or all bids. 

By order of the Board of Chosen Free- 
holders of the County of Atlantic, N. J 

EF. W. WILLETTS, 
Clerk 





Bids: Dec. 1. e 


Cast Iron Pipe and Castings 


San Juan, Porto Rico. 


Sealed proposals for the furnishing of 
about 20,020 tons of cast iron pipe and of 
250 tons of special castings, or its equiva- 
lent in steel pipe and specials, delivered at 
San Juan, Porto Rico, tor the City of San 
Juan, will be received in the office of the 
Commissioner of Public Service until De- 
cember 1, 1922, at 10 a.m. 

All plans, specifications, instruction to 
bidders, blanks, forms for proposals and all 
other information may be obtained at the 
office of the City Commissioner of Public 
Works at San Juan, Porto Rico. 

The right is reserved to reject any and 


all bids. 
MARTIN TRAVIESO, 
Commissioner of Public Service. 
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OFFICIAL PROPOSALS 


Bids: Oct 31. 


Highway Work 


Baltimore, Md. 


Sealed proposals for building eight sec- 
tions of State Highway, as follows: 

Garrett County—Cont. G-24—One section 
of state highway from Luke to Blooming- 
ton, a distance of 0.5 miles (Penetration 
Macadam). 

Allegany County—Cont. A-22—One sec- 
tion of state highway along the Williams 
Road, for a distance of 1.6 miles (Concrete). 

Howard County—Cont. HO-26—One 
tion of state highway along the Old Fred- 
erick Road from the end of St. Johns Lane 
to the Woodstock Road, a distance of 2.56 
miles (Concrete). 

Montgomery County—Cont. M-39—One 
section of state highway thru Laytonsville, 
for a distance of 1.0 miles (Concrete). 

Montgomery County—Cont. M-3 
section of state highway from Dawsonville 
toward Beallsville for a distance of 1.0 
miles (Cou.crete). 

Montgomery County—Cont. M-37—One 
section of state highway from Dawsonville 
towards Seneca, for a distance of 1.0 miles 
(Concrete). 

Montgomery 


Sec- 


County—Cont. M-40—One 
section of state highway from Seeks Corner 
to the Pr. Geo. County Line, for a distance 
of 0.7 miles (Concrete). 

Anne Arundel County—Cont. AA-26—One 
section of state highway from Tracy’s Cor- 
ner toward Nutwell, a distance of 1.0 miles 
(Gravel) 
will be received by the State Roads Com- 
mission, at its offices, 601 Garrett Building, 
Baltimore, Maryland, until 12 M., on the 
31st day of October, 1922, at which time 
and place they will be publicly opened and 
read 

Bids must be made upon the blank pro- 
posal form which, with specifications and 
plans will be furnished by the Commission 
upon application and cash payment of $1.00, 
as hereafter no charges will be permitted. 

No bids will be received unless accom- 
panied by a certified check for the sum 
of Five Hundred ($500) Dollars, payable 
to the State Roads Commission. 

The successful bidder will be required to 
give bond, and comply with the Acts of 
the General Assembly of Maryland, respec- 
ting contracts. 

The Commission reserves 
reject any and all bids. 

By order of the State Roads Commission 
this llth day of October, 1922. 

JOHN N. MACKALL, 
Chairman 
STEUART 
Secretary 


the right to 


L. H. 


Bids Nov. 10. 


Well 


Til. 


by the 
Illinois, 


Gridley, 


Sealed bids will be received 
Trustees of the Village of Gridley, 
until 2 o’clock p.m., November 10, 1922, and 
then publicly opened and read, for fur- 
nishing all labor and material for the con- 
struction of one well, 8 inches in diameter 
and approximately 290 feet in depth, and 
equipped with a strainer, all in accordance 
with the plans and specifications for same 
on file in the office of the Village Clerk. 

Proposals must be made on blanks fur- 
nished by the Village and in accordance 
with the instructions furnished therewith 
and which may be had on application to the 
Village Clerk. 

Each proposal must be accompanied by 
cash or by a certified check payable to the 
order of the Treasurer, Village of Gridley, 
for an amount not less than 10% of the 
amount of the proposal. 

The person or persons to whom the con- 
tract is awarded will be required to file a 
bond, with good and sufficient sureties, to 
guarantee the faithful performance of the 
contract, 

Payment 
cash. 

Plans and specifications may be obtained 
from the Engineers, Taylor & Woltmann, 
428 Unity Bldg., Bloomington, Tllinois, 

The Trustees reserve the right to reject 
any or all bids. r 


for the work will be made in 


KLOPFENSTEIN., 
President. 


Clerk. 


A. 0. RUPP, 


OFFICIAL PROPOSALS 


Bids: Dec. 11, 


Labor-Material Percentage 
Contract 


New Orleans, La. 


Sealed proposals will be received at the 
Sewerage and Water Board. Room 401, 
No. 526 Carondelet Street, New Orleans, 
La., up to 12 o'clock noon of Monday, De- 
cember 11th, 1922, on Labor-Material Per- 
centage Contract for year 1923. 

Specifications and blank forms 
posal may be obtained at the office 
Board. 


of pro- 
of the 


The right is reserved to reject any or all | 


bids, 
October 12th, 1922. 
A. G. MOFFAT, 
Secretary. 
GEO. G. EARL, 
General Superintendent. 


Maximum Competition 


Is Assured 


these advertisers through Engi- 
neering News-Record’s large NA- 
TIONAL circulation, reaching al- 
most every worthwhile  con- 
tractor, dealer, and manufacturer 
in the country intererted tn 
bidding on public work con- 
tracts. It is the DOMINANT 
MEDIUM for advertising con- 
tracts for work. material. and 
supplies for towns, cities, coun- 
ties, state and government de- 
partments, and private organiza- 
tions. 


‘ThvnnvvnnncecsocnnssoeneeneeeneeeeeeeneRAAONRANOED ODOR EAeeereeenecsooseeetiostonenresseT 


Oct. 31. 


Road Reconstruction 


Avon, N. J. 

Notice is hereby given that 
will be received by the Council of the 
Borough of Avon for the Reconstruction 
of the Ocean Boulevard, Borough of Avon, 
N. J., with a Warrenite-Bitulithic Pave- 
ment on a concrete base and with a Sheet 
Asphalt Pavement on a concrete base and 
opened and read in public at the rooms of 
said Council, Borough Hall, Avon, N. J., 
on Oct. 31, 1922, at 2.00 p.m. 

Drawings and specifications for the pro- 
posed work, prepared by George K. Allen, 
Jr., Civil Engineer, have been filed in the 
office of said Engineer at 60 Broad Street, 
Red Bank, New Jersey, and at Borough 
Hall, Avon, New Jersey, and may be in- 
spected by prospective bidders during busi- 
ness hours. The standard proposal form is 
attached to the specifications, copies of 
which will be furnished on application to 
the Engineer. 

Plans and specifications will be furnished 
prospective bidders upon payment of ten 
dollars ($10.00), which amount will be re- 


sealed bids | 


funded upon return of plans and specifica- | 


tions before the time specified for the open- 
ing of bids. 

Bids must be made on the standard pro- 
posal forms in the manner designated 
therein and required by the specifications, 
must be enclosed in sealed envelopes, bear- 
ing the name and address of the bidder and 
names of proposed work on the outside, ad- 
dressed to the Council of Borough of Avon 
and must be accompanied by a certified 
check for a sum not less than ten (10) per 
cent of the amount bid on the work, pay- 
able to the order of the Collector of Bor- 
ough of Avon and a surety company certifi- 
cate stating that said surety company will 
provide the bidder with the required bond, 
and must be delivered at the place and 
before the hour above named. 

The Council of the Borough of Avon re- 
serves the right to reject any or al! bids 
if deemed to the best interests of the 
Borough so to do, 

By order of the of 
Avon. 


Council of Borough 


JOHN THOMSON, 
Mayor. 
Attest: 
RUTH A. DORN, 
Avon, N. J., Oct. 


Clerk, 
17, 1922. 


| practicable, 


Vol. 
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OFFICIAL PROPOSA\Ss 


Nov. 14. 


3ids: 


ee, 


Change of Date for Receiving 
Sewage Disposal Plant 
Proposals 


Sealed proposals will 
Board of Sanitary Commissioners 
District of Indianapolis, 
Indianapolis, 


City Hall, 
a.m. November 14th, 
bids will be publicly 
and awards made 
for the 


Indian: 
be 


at 
Indi 
19; »» a 


we, 


rece) 


its of 


pe 


nitary 
in the 
ina ntil ] 
t which tin, 


opened and 
as soon 
construction 


ther 


3, Division 111, and furnishing an 


mechanical equipment 
posal Plant of the 
Indianapolis, 
specifications 
Board. This 
consists of the 
1. Activated 


on file 


Sludge 


construction 
following items: 
Plant: 


for the 


‘ Sanitary 
in accordance with } 


the 
ar 


at 


Sew 
D 


offic: 
nd equipmer 


a. Aeration and Settling Tank 
ing operating Gallery 


ing Conduits. 
Air Mains, 
Sewage, 
Sluice 
Air Control 


b. 


Cc. 
d. 
e. 
f. Air and 
corders, 


Sludge 
Gates and Gate 
and 
Diffuser Plates, 
Sewage Meters 


and 


and ¢ 


Air Distribution Syste 
Drain Pipir 


Vaives 


Drain Valy 


and Re 


g. Sludge Removal Equipment erecte 
2. Power Plant Auxiliary Equipm: 


a. 
b. 
Cc. 
d. 
e. 
f. 


Coal Storage 
Coal Handling 


System. 


Boiler Settings 


and 
Bunker, 


Breec} o 


Equipment. 


Power Plant Piping. 
Boiler Feed Pumps and Regulators 
Feed Water Heaters and Softening 


Each bidder shall be required to depos 
with his bid a certified check in the amount 


as provided 
formation to bidders, 


tion of the contract for which bid 
and 
information may 


Copies of 
general 
the office 
Engineer, 
Indianapolis, Indiana. 

The 
any and all bids. 


plans 


of Charles 


in said specifications 


to secu 
speci 
be 


H. Hur 


1405 Merchants Bank 


Board reserves the right 


ind 


re the 


Is Made 


execu. 


fications and 


obtained 
d, 
Bu 


ding 


to 


Board of Sanitary Commissioners. 


JAY 
JOHN 
LUCIUS B. 


Bid. Nov. 1. 


A. 
L. 


CRAV t od 


Consulting 


reject 


President, 


ELLIOTT 
Vice-Pres 
SWIFT 


State Road Work 


Providence, 


R. I 


Sealed proposals for the construction of 


the following 
will be _ received 
Public Roads at 
Providence, 
November Ist, 


by 
its 


1922, 


sections 


of St 
the 
office 


at 


State 


ate 
Board 
State Hous 


R. I. until 12M on Wednesda 
which 


time 


will be opened and read in public 


Contract No. 
Avenue, 


Ave., 1.32 


ment with Concre 
2206—North 
Wickford Junction 
road, 


Contract No. 
Rod Road, 
to Tower Hill 
minous Macadam. 

Contract No. 


ston Station, 
Macadam. 
Contract No. 
Road. Pawtuxet 
Avenue, 
dam. 
Bids must be 
be 


to furnished by t 


certified check for 


2208— 


made 
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2207—South Kingstor 
ston Road, Usquepaug to West 
2.46 miles—Bituminou 
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Bridge 
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upon 
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sum 


Asphalt 


Base. 
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east 


miles 


Yarwick-Apponaug 


Highway 


they 


2205—Lincoln-Smithfield 
Pawtucket Line 
miles—Sheet 
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King- 
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blank forn 
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of $ 


payable to the State of Rhode Island 


The Board reserves 
any and all bids. 
towns or cities, 
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and to give prefere 
in accordance with Sect 
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V of Chapter 84 of the General Laws 


Plans may be 


examined 
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tions and bidding blanks may 


at the 
Roads, State House, 
and after Friday, Oct 
between the hours of 
Saturdays 9 a.m. 


to 12 


office of the State Board 
Providence, 
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State Board of Public Roads. 
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OFFICIAL PROPOSALS 


pids: Nov. 1. 
Construction of Power House 
Albany, N. Y. 


led proposals will be received by the 
vndersigned at his office in the Capitol at 
“ibany, N.Y» until twelve o'clock noon 
“Wednesday, November Ast, 1922, at 
which plaee and hour they will be publicly 
ned and read, for the development of 
anal Water power pursuant to the pro- 
sions of Chapter 532 of the Laws of 1922, 


Ses 


se RACT B-3—VISCHER FERRY 
POWER HOUSE 


For constructing a power house and work 
widental thereto, at Vischer Ferry dam, 
unty of Saratoga. 

Sheets 1-15, inclusive, 


Plans may be seen and detailed specifica- 
Jons, engineer's estimate of quantities, 
oposal blanks, forms of contract and 
nds required, and other information for 
roposers, may be had at the office of the 
superintendent of Public Works at Albany, 
x. Y., at the office of the Assistant Super- 
intendent of Public Works for the Eastern 
pivision, Wedgeway Building,, Schenectady, 
nN. Y.; at the office of the Assistant Super- 
‘ntendent of Public Works for the Middle 
pivision at Syracuse, N. Y.; at the_ office 
f the Assistant Superintendent of Public 
Works for the Western Division, at Roches- 
ter, N. ¥ 
ent of Public Works, Erie Basin Terminal, 
Buffalo, N. Y., and Terminal Warehouse, 
Pier 6, East River, New York City. 

Blueprint copies of plans will be furnished 
by the State Engineer and Surveyor upon 
the receipt at his office in the Telephone 
Building, Albany, N, Y., of payment at the 
rate of fifteen cents (15c.) per sheet. Re- 
fund will not be made for any blueprints 
which may be returned, 

Monthly estimates will be paid of ninety 
per centum (90 per cent) of the work done 
at the contract price. Every proposal for 
said work must be accompanied by a money 
deposit in the form of a draft or certified 
check upon some good banking institution 
in the city of Albany or New York, issued 
by a national or state bank in good credit 
within the state and payable at sight to 
the Superintendent of Public Works for 
five per centum (5 per cent) of the amount 
of the proposal, 

The person whose proposal shall be ac- 
cpted will be required to execute a con- 
ract and furnish bonds within ten days 
from the date of notice of award delivered 
io him or them in person or mailed to the 
address given in the proposal. 

Upon execution of the contract and ap- 
proval of bond, the certified check or draft 
will be returned to the proposer unless the 
sume shall have been presented for collec- 

n prior to such time, in which case_ the 
mount of the deposit will be refunded by 
the Superintendent of Public Works. 

The deposit of bidders other than the one 
to whom the award of contract shall be 
made will be returned immediately after the 
ward has been made, 

The bond required for the faithful per- 
formance of the contract shall be in such 
sum as shall be fixed by the Superintendent 
£ Public Works, which sum shall not be 
ess than twenty per centum (20 per cent) 
/f the estimated cost of the work, according 
'o the contract price, and an additional 
ond known as the labor bond, in the sum 
f ten per centum (10 per cent) of the 
‘mount of the estimated cost of the work 
ccording to the contract price, will be re- 
quired as security that the contractor will 
vay in full at least once in each month all 
laborers employed by him upon the work 
Specified to be done in the contract. 

In the event that more than one_ surety 

mpany is offered as surety on said bonds 
surance only will be accepted. 
| proposal must be addressed to the 

















“Superintendent of Public Works, Albany, 
N. Y.. and must be endorsed on the envel- 
ope with the name of the construction for 
Which the proposal is made. 

Award, if made, will be made to the per- 
son or persons whose proposal shall be low- 


t 


cost to the state for doing the work, 
i which shall comply with all provisions 
required to render it formal. Before any 
«word shall be made the lowest bidder will 
ve r-quired to satisfy the Superintendent of 
Public Works of his ability to provide suit- 
e quipment and materials for the proper 
performance of the work. 
‘© right is reserved to reject all pro- 
s and readvertise and award the con- 
_ in the regular manner, if, in the judg- 
_ of the undersigned, the interests of 
ate will be enhanced thereby. 

CHARLES L. CADLE, 

Superintendent of Public Works. 

tober 7th, 1922, 





; at the offices of the Superintend- | 
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| Bids: Oct. 30. 


| City of 





Street Improvement 


Laurel, Miss, 

Sealed proposals will be received by the 
Mayor and Board of Commissioners of the 
Laurel, Mississippi, until two 
o'clock P.M... October 30th, 1922, at the 
office of the City Clerk of said city for 
constructing approximately : 

19,865 sq.yds. brick pav’t 
foundation 

16,160 sq.yds. gravel surfacing. 

20,243 lin.ft. combined curb and gutter. 

3,000 sq.yds. concrete sidewalk. 

1,357 lin.ft. 8-in. sanitary sewer with 
all appurtenances thereto. 

Plans and profiles may be seen, specifi- 
cations and proposal forms may be obtained 
at the office of the City Clerk of the City 
of Laurel. 

J. H. PACE, 


Street Commissioner. 


concrete 
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A Bonding 
Company’s 
Suggestion to 

Official Proposal 


Advertisers 


“A large part of our contract 
bond business is submitted to us 
by wire, and I am a constant 
reader of the Official Proposals 
in order to find out the size and 
nature of the work that is re 
ferred to in the bond application. 
Very frequently I am unable to 
get any clear idea of what the 
advertisers are asking bids on, 
and of course the prospective 
bidder or contractor is also at a 
loss to know what kind of a job 
is being advertised. 















Mt 
















“Traveling expenses are heavy at 
the present time, and contractors 
pay out considerable sums dur- 
ing the course of a year in in- 
vestigating prospective con- 
tracts. This of course is a large 
charge that the owners eventually 
pay, and anything that will re- 
duce the general overhead of 
contract work will eventually 
be to the advantage of the 
owner, 





“One way to reduce this over- 
head is to word the advertise- 
ment so that the contractor 
sitting in his office will know 
whether or not he should in- 
vestigate and prepare a bid on 
the proposed work.” 


PO 


— 


Bids: Nov. 1. 
Water Main Extension 


Elmsford, N. Y. 


Sealed bids for the construction of the 
extension to the water mains in the Vil- 
lage of Elmsford, N. Y., will be_received 
by the Board of Trustees of said Village at 
t Corporation Rooms, Lawn Avenue, 
Elmsford, N. Y., until 8 o'clock p.m., 
Wednesday, November Ist. 

Plans and Specifications may be obtained 
at the office of the Wulff Engineering Com- 
pany, National Bank Building, Tarrytown, 
N.. Ye 

A certified check in the amount of three 
thousand ($3,000) dollars must accorapany 
each bid. 

The Board of Trustees reserve the right 
to reject any or all bids and to accept 
whatever bid they deem for the best inter- 
ests of the Village. 

Dated this 17th day of October, 1922, at 


| the Village of Elmsford, N 


| 
‘ 


es 
ALBERT T. WILSON, 
Village Clerk, 


Gi SEARCHUGHT SECTION —Ike 49 


OF FICIAL PROPOSALS 


Bids: Oct. 31 


Barge Canal Terminals 
Albany, N. Y¥ 


Sealed proposals will be received by the 
undersigned at his office in the Capitol at 
Albany, N. Y., until twelve o'clock noon 
of Tuesday, October 31st, 1922, at which 
place and hour they will be publicly opened 
and read, for the construction of Barge 
canal terminals pursuant to the provisions 
of Chapter 746 of the Laws of 1911, and 
amendatory laws, and Chapter 402 of the 
Laws of 1920, as follows: 


TERMINAL CONTRACT NO. 91. 


For paving a portion of the terminal site 
at Hallets Cove, New York City. 

Contract plans, sheets 1 to 3 inclusive 
_ Plans may be seen and detailed specifica - 
tions, engineers’ estimates of quantities, pro- 
posal blanks, form of contract and bonds 
required and other information for pro- 
posers may be had at the office of the Su- 
perintendent of Public Works at Albany, 
N. Y., at the office of the Assistant Super- 
intendent of Public Works for the Middle 
Division at Syracuse, N. Y., at the office of 
the Assistant Superintendent of Public 
Works for the Western Division at Roches- 
ter, N. Y., at the offices of the Superintend- 
ent of Public Works, Erie Basin Terminal, 
Buffalo, N. Y., and Terminal Warehouse, 
Pier 6, East River, New York City. 

_Blueprint copies of plans will be fur- 
nished by the State Engineer and Surveyor 
upon the receipt at his office in the Tele- 
phone Building, Albany, N. Y., of payment 
at the rate of fifteen cents (15c.) per sheet. 
Refund will not be made for any blueprints 
which may be returned. 

Monthly estimates will be paid of ninety 
per centum (90 per cent) of the work done 
at the contract price. Every proposal for 
said work must be accompanied by a money 
deposit in the form of a draft or certified 
check upon some good banking institution 
in the city of Albany or New York, issued 
by a national or state bank or trust com- 
pany in good credit within the state and 
payable at sight to the Superintendent of 
Public Works for five per centum (5 per 
cent) of the amount of the proposal. 

The person whose proposal shall be ac- 
cepted will be required to execute a con- 
tract and furnish bonds within ten days 
from the date of notice of award delivered 
to him or them in person or mailed to the 
address given in the proposal. 

Upon execution of the contract and ap- 
proval of bonds, the certified check or draft 
will be returned to the proposer unless the 
same shall have been presented for collec- 
tion prior to such time in which case the 
amount of the deposit will be refunded by 
the Superintendent of Public Works. 

The deposits of bidders other than the 
one to whom the award of contract shall 
be made will be returned immediately after 
the award has been made. 

The bond required for the faithful per- 
formance of the contract shall be in such 
sum as shall be fixed by the Superintendent 
of Public Works, which sum shall not be 
less than twenty per centum (20 per cent) 
of the estimated cost of the work, according 
to the contract price, and an additional 
bond known as the labor bond, in the sum 
of ten per centum (10 per cent) of the 
amount of the estimated cost of the work 
according to the contract price, will be re- 
auired as security that the contractor will 
pay in full at least once in each month all 
laborers employed by him upon the work 
specified to be done in the contract. 

In the event that more than one surety 
company is offered as surety on said bonds 
co-insurance only will be accepted. 

Each proposal must be addressed to the 
Superintendent of Public Works, Albany, 
N. Y., and must be endorsed on the en- 
velope with the name of the construction 
for which the proposal is made. 

Award, if made, will be made to the per- 
son or persons whose proposal shall be 
lowest in cost to the state for doing the 
work, and which shall comply with all pro- 
visions required to render it formal. Before 
any award shall be made the lowest bidder 
will be required to satisfy the Superintend- 
ent of Public Works of his ability to pro- 
vide suitable equipment and materials for 
the proper performance of the work. 

The right is reserved to reject all pro- 
posals and readvertise and award the con- 
tract in the regular manner if, in the judg- 
ment of the undersigned, the interests of 
the state will be enhanced thereby. 

CHARLES L. CADLE, 
Superintendent of Public Works. 


September 28, 1922. 
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OFFICIAL PROPOSALS 


Bids: Nov. 24. 


Superstructures, Chimney, Crane 
and Filter Plant 


Memphis, Tenn. 


addressed to the Board 
of Commissioners of the Memphis Artesian 
Water Department, and endorsed with the 
bidder's name and designation of the work 
bid upon will be received at the office of 
the Memphis Artesian Water Department 
eat Memphis, Ten., until 12 o’clock noon of 
the 24th day of November, 1922, and then 
publicly opened and read, for the construc- 
tion at Memphis, Tenn., of building super- 
structures for new water supply and for the 
furnishing and installing of machinery. the 
work being divided into contracts as 
follows 

<“ontract 7. Superstructures, chimney 
filter equipment. 

Contract 8. Coal 
tem. 

Contract 9, 
trifugal pumps 
Water-turbines, 

Contract 10, 
nected unaflow 
switchboard, 

Bids may be made 
tracts, but a bid upon 
include all work under 

Contract 7 includes the 
trim, steel frame and roof 
Station, approximately 125 
in plan and 50 feet high; the walls and 
stone trim of the iron removal plant ap- 
proximately 90 feet by 160 feet in plan and 
25 feet high; the superstructure of the aera- 
tor house; tile and cement floor finish; steel 
sash doors; roofing; plumbing, heating and 
lighting; a 15 ton 120 foot span traveling 
crane; a 9 foot by 225 foot radial brick 
chimney; sand, gravel, pipe laterals and 
operating tables for eight filters; two dry 
feed machines; and various incidental work. 

Copies of the bidding blanks, bonds, ¢on- 
tracts, specifications and drawings may be 
obtained from the office of the engineers, 
Fuller & McClintock, 421 Produce Exchange 
Bidg., Kansas City, Mo., or may be inspected 
at any of the following offices: 

Memphis Artesian Water 
Memphis, Tenn. 

Fuller & McClintock, 170 Broadway, New 
York City. 

Fuller & McClintock, 
Bldg., Toledo, Ohio. 

A charge of $20.00 
set of specifications 
refunded provided the 
turned Within 30 days 
ceived, 

The Water Commission 
to reject any or all bids, 
malities in the bids received. and to accept 
any bid or bids which they deem most fa- 
torable to the interests of the City of Mem- 
phis. 

By 


the 


Sealed proposals, 


and 


ash handling 


SVS- 


and 


Three 9 m.g.d. low-head, cen- 
direct conected to reaction 


100 k.w. direct-con- 
generator sets and 


Two 
engine 


upon any or all con- 
any contract must 
that contract. 

brick walls, stone 
of the pumping 


feet by 225 feet 


Department, 


319 Summit-Cherry 


wil be made for each 
which charge will be 
specifications are re- 
after bids are re- 


reserves the right 
to Waive any infor- 


order of the Board of Commissioners 


of Memphis Artesian Water Department, 


Bids: Nov. 4. 
Jetties, Sea Walls and Bulkhead 


Longport, N. J. 


Sealed proposals for the construction or 
extension of stone or slag jetties or stone 
walls; the placing of stone along the 
of the seawall; the placing and sinking 
of floats in position; and the construction 
of a bulkhead, or any or all of them, on the 
Atlantic Ocean, in the Borough of Longport, 
County of Atlantic, State of New Jersey, 
will be received by the Board of Commis- 
sioners of the Borough of Longport, at 3.00 
o'clock in the afternoon, November 4, 
1922, during a regular meeting of said 
Board of Commissioners, at the Commis- 
sion Chamber. Borough Hall, Longport, 
N. J.. said bids to be opened and read in 
public at the aforesaid time and place. 

Plans, specifications and form of bid, 
certificate of surety, contract and bond, 
covering proposed work, are on file in the 
office of the Borough Clerk, at Borough 
Hall, Longport, N. J.. where they may be 
inspected during business’ hours, Any 
prospective bidder will be furnished with 
a complete set of the plans and specifica- 
tions of the proposed work in consideration 
of a deposit of $10.00 and such deposit 
will be refunded if both plans and specifica- 
tions are returned in good condition on or 
before November 4, 1922. Each bid must 
be made on the standard proposal form in 
the manner required by the specifications, 
must be enclosed in a sealed envelope marked 
“Proposals for Construction of Stone Jet- 
ties or Stone Seawalls, ete., or any or all 


sea 


toe 


| certificate 
} shall 
| dressed 


|} envelopes must not be 


Bids: 


OFFICIAL PROPOSALS 


of them, at 
3:00 P.M., 


opened at 
and with the 
filled in, and 


Longport, N. J.. to be 
November 4, 1922, 
of surety properly 
enclosed in mer envelope ad- 
to William S. Gilmore, Borough 
Clerk, Borough Hall, Longport, N. a: * These 
marked in any other 
Each bid must be accompanied 
by a certified check payable to the Director 
of Revenue and Finance, or cash, in the 
amount of $1,000.00 and no bid will be re- 
= after the hour fixed for receipt of 
as, 

A contract will be awarded, if awarded at 
all, within one month of the date of receiv- 
ing bids. 

. ga right is reserved to reject any or all 

ric s 

By order of the Board of Commissioners 

the Borough of Longport, N. J. 

WILLIAM S. GILMORE, 
Borough Clerk. 


be 


manner, 


of 


Ue 


Contractors 
Everywhere Read 


These 
Advertisements 


OUePUNNNOOOOGOODENODENOORSEEEOROCHEOEOOEHOORS 


to see where bids are desired on 
contracts suited to their available 
plant and organization. The sug- 
gestion is therefore made to ad- 
vertisers that they word their 
advertisements so that the con- 
tractor will get a good idea of 
the size and kind of work to be 
let, and perhaps the plant needed. 
This should result in an increased 
number of desirable bidders, 


Coneeansensenenenny: NODNREOUOUSOEBODEREDDOBDODOE DEEDS 


Nov. 1. 


Metal Doors and Partitions 


Marcy, N. Y. 


Sealed proposals for Construction—Metal 
Doors and Partitions oo Water Closet Com- 
partments (One Building for Acute Patients; 
Two Buildings for Chronic Patients) at the 
Utica State Hospital—Marcy Division, 
Marcy, N. Y., will be received by the State 
Hospital C ommission, Capitol, Albany, N. 
Y., until 3 P.M., Wednesday, November 1, 
1922, when they will be publicly opened and 
read. Proposals shall be enclosed in an en- 
velope furnished by the State Architect, 
sealed and addressed, and shall be accom- 
panied by a certified check in the sum of 
five per cent (5%) of the amount of pro- 
posal. The contractor to whom the award 
is made will be required to furnish surety 
company bond in the sum of fifty per cent 
(50°) of the amount of contract within 
thirty (30) days after official notice of 
award of contract and in accordance with 
the terms of Specification No. 4010. The 
right is reserved to reject any or all bids. 
Drawings and specifications may be exam- 
ined at the Utica State Hospital, Utica, 
N. Y.; at the New York Office of the De- 
partment of Architecture, Room 1058, 25 
Broadway ; and at the Department of Archi- 
tecture, Capitol, Albany, N. ¥. Drawings, 
specifications and blank forms of proposal 
may be obtained at the Department of Ar- 
chitecture, Capitol, Albany, N. Y., upon 
reasonable notice to and in the discretion 
of the State Architect, L. F. Pilcher, Capitol, 


Albany, N. Y. 
L. M. FARRINGTON, 


Secretary, State Hospital Commission. 
Dated: October 17, 1922. 
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TO SUBLET 


Hauling of Material on 13 
Mile Concrete Base-Contract, 
in Southern Kentucky——Av- 
erage Haul 21, Miles—-In- 
dustrial Equipment Pre- 
ferred— 


METZEL & O’HEARN 


Covington, Ky. 


re, 
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OFFICIAL PROPOSALS 


Bids: Nov. 8. 


Road Reconstruction 


Atlantie Ci 


Sealed bids will be received | 
PS Chosen Freeholders of Atlant 
N, J., at 12 o’clock noon on Noy 
during a regular meeting of saiv 
the Freeholders’ Meeting Roo 
(juarantee Trust Bldg., Atlantic 
for the reconstruction of Cedar 
Avenues from Mays Landing-]) 
Road in Richland to the line b: 
Counties of Cumberland and Atk; 
a Warrenite-Bitulithic pavement 
inch (6”) 1-3-5 concrete base; 
amount of surface pavement and 
base required is 44,663 sq.yds, toget} 
gravel shoulders, excavation and 
ment, drainage provisions, g2uard 
other items; said bids to be « 
read in public at the aforesaid 
place, 

Drawings, specifications and 
bid, certificate of surety, contract 
covering proposed work, are on 
Office of the County Engineer at ¢ 
antee Trust Bldg., Atlantic Cit 
where they may be inspected and a 
tive bidder may secure a copy of th: 
cations and blueprints of the plans 
deposit of $10, which deposit will 
funded provided the plans and spe« 
are returned to the County Engineer's off 
in good condition by noon on Nov, &th, 182 
Each bid must be made on the standard 
proposal form in the manner required by 
the specifications and must be accor 
by a certified check, or cash, in the an 
of Ten (10%) per cent of the bid except t 
the amount need not exceed $20,900 

A contract will be awarded, if award 
at all, within one month of the date 
receiving bids and such award will be m: 
subject to the sale and delivery of bonds 
to be issued for the purpose of financing 
the reconstruction. The right is reser 
to reject any or all bids. 

By order of the Board of Chosen 
holders of Atlantic County, N. J. 

F. W. WILLE’ 


time and 


Free 


Bids: Nov. 4. 
Drainage Work 
Bolton, N.C 


Notice is hereby given that sealed p1 
Pposals for repair and improvement of t 
main ditch of Columbus County Drainage 
District No. 2, will be received until twe 
o'clock noon, Eastern Standard time, No- 
vember 4, lf , at the office of the Boa: 
of Drainage Commissioners, Bolton, N, C 

The work to be performed consists 0! 
removing earth from the main ditch 
a distance of approximately three n 
between laterals D and G, by means of 
drag line. Earth to be deposited 
side. 

The yardage of earth to be removed is 
approximately 168,000 cubie yards. _ TI! 
date of completion to be five months fro: 
date of awarding contract. 

A eertified check in the amount of 
$2,000.00 payable to the Board of Drainag 
Commissioners of Columbus County [ra 
age District No. 2, must accompany ¢a 
proposal. Checks of unsuccessful bidders 
will be returned within ten days of award 
ing of the contract. 

The said board reserves the right to 
ject any or all bids. Plans and spec ifica- 
tions are on file at the office of the boa 
Bolton, N. C., or same will be matied 
upon applic ation when same is accompanied 
by a deposit of $10.00, which will be re- 
funded if plans are returned in good con 
dition. 

By order of the Board of Drainage Con 
missioners, Columbus County  Drainag 


District No. 2. 
G. T. MEYER, Secretar: 
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I can't handle all the Con- 
tract Bond and Compensation 
Insurance so I handle only 
the best of it. That is one 
reason why the Surety vom 
panies are glad to handle my 


risks. 
SWART : 
92 William St., New York : 
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OFFICIAL PROPOSALS 





—__ 


Nov. 16. 
Structural Steel Shed 
New Orleans, La. 


Sealed proposals will be received by the 
rd of Commissioners of the Port of New 
orleans at their office, Suite 200, New Court 
. ng. until 3:00 P.M., November 16, 
and then public ly opened for furnish- 
-recting and painting of the structural 
required for the Seventh Street Shed. 


Bids 





\ deposit of $1,000.00 in cash or certified 
is required with each proposal. 


\, bond to the amount of 50% of the sum 
bid is — 2d with notarial contract. 
Specifications and proposal forms are on 
fle in the office of the Supervisor of Pur- 
chases, at No. 1 Canal Street, New Orleans, 
Louisiana, Complete sets will be furnished 
prospective bidders on deposit of $5.00, 
which will be refunded to depositors who 
cubmit proposals, or return sets in good 
ndition. 
The right is reserved to reject any or all 
bids and to waive informalities. 
J. H. WALSH, 
General Manager. 
Req. E. D. 12552. 
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UNITED STATES 
SHIPPING BOARD 


Invites Tenders 


for 


Pier Removal 
and dredging 


The United States Shipping Board, 
through the United States Shipping 
Board Emergency Fleet Corporation, 
Washington, D. C., invites bids upon 
the removal of Pier No. 5 and dredg- 
ing areas between Piers Nos. 4 and 6, 
United States Shipping Board Ter- 


SUOEDULENNUEEEOUERSENOEENENSNNSOOUUUODEREREDOREREODEROUDEDDOEEDOOOONEREEONOOGEOOOENENOOERDEROODEREROOUONURREOENTO DO RERHOR RO ENNED: 


minal, Hoboken, New Jersey. 

Bids should be submitted as fol- 
lows: 

(a) Lump sum for removal of 


Pier No. 5. 

b) Price per cubic yard for 
dredging (1) Slip between Piers Nos. 
+ and 5, (2) Area covered by Pier 
No. 5 and (3) Slip between Piers 
Nos. 5 and 6. 

Copies of Proposal for Bids, Speci- 
fications, Bid, Contract and Bond will 
he supplied on application to J. M. 
Hoffman, Room 1907, U. S. Shipping 
Board, Washington, D. C., and bid- 
ers will also be permitted to visit 
ind inspect property and to make 
their own soundings if desired. Ap- 
ply to J. M. Hoffman, or J. W. Mc- 
Govern, 45 Broadway, New York 
City for pass to inspect property. 

Bids will be received at the office 
if the United States Shipping Board 
Emergency Fleet Corporation, Wash- 
: ington, D. C., until 12 noon, Novem- 


PT 





ber 10, 1922. Envelopes should be 
iddressed to J. M. Hoffman and 
plainly marked “Pier Removal and 


Dredging Bids, Hoboken Terminal.” 
The right is reserved to reject any 
'r all bids or parts of bids. 


_ UNITES STATES SHIPPING BOARD 
Washington, D. C. 


“Cree 
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Bids: Nov. 1. 
Metal, Doors and Partitions 
Central Islip, N. Y. 
NOTICE TO CONTRACTORS Sealed 


proposals for Construction-Metal Doors 


and Partitions for Water Closet Compart- 
ments (additional quarters for acute pa- 
tients) at the Central Islip State Hospital, 


Central Islip, N. Y., will be received by the 
State Hospital Commission, Capitol, Al- 
bany, N. Y., until 3 p.m., Wednesday, No- 
vember 1, 1922, when they will be publicly 
opened and read. Proposals shall be en- 
closed in an envelope furnished by the 
State Architect, sealed and addressed, and 
shall be accompanied by a certified check 
in the sum of five per cent (5°) of the 
amount of proposal. The contractor to 
whom the award is made will be required 
to furnish surety company bond in the 


sum of fifty per cent (50%) of the amount 
of contract within thirty (30) days after 
official notice of award of contract and in 


accordance with the terms of 
No. 4008. The right is reserved to reject 
any or all bids. Drawings and specifica- 
tions may be examined at the Central Islip 


State Hospital, Central Islip, N. Y., at the 
New York Office of the Department of 
Architecture, Room 1058, 25 Broadway ; 


and at the Department of Architecture, 
Capitol, Albany, N. Y Drawings, specifi- 
cations and blank forms of proposal may 
be obtained at the Department of Architec- 
ture, Capitol, Albany, N. Y., upon reason- 
able notice to and in the discretion of the 
State Architect, L. F. Pilcher, Capitol, 


Albany, N. Y. 
L. M. FARRINGTON, 
Secretary, State Hospital Commisson. 
Dated: October 17, 1922. 
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Engineering 
News-Record 
Reaches Your Local 
Contractors 


Its distribution among the con- 
tractors of any one state is in 
proportion to the number of 
contractors situated in that 
state. The Official Proposal Col 
ums of Engineering News-Record 
offer precisely the same efficient 
service to municipalities, coun- 
ties, and state and government 
departments in every section of 
the United States. 


ane 
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Bids: Novy. 14 


Assembly Hall and Industrial 
Building 


Letchworth Village, Thiells, N. Y. 

Sealed proposals for Construction, Heat- 
ing, Sanitary and Electric Work—Attend- 
ants’ Home—Assembly Hall and Industrial 
cane (Girls’ Group) at Letchworth Vil- 
lage, Thiells, N. Y., will be received by Mr. 
Mortimer B. Patterson, President of the 
Board of Managers of Letchworth Village, 
at No. 7 Wall Street, New York City, until 
z o'clock Noon on Tuesday, November 
1922, when they will be publicly opened 
a read. Proposals shall be enchosed in 
an envelope furnished by the State Archi- 
tect, sealed and addressed, and shall be 
accompanied by a certified check in the 
sum of five per cent (5%) of the amount 
of proposal. The contractors to whom the 
awards are made will be required to fur- 
nish surety company bond in the sum of 
fifty per cent (50%) of the amount of 
contract within thirty (30) days after of- 
ficial notice of award of contract and in ac- 
cordance with the terms of Specifications 


Nos, 3928, 3929, 3930, 3931, 3932, 3933, 
3934 and 3935. The right is reserved to 
reject any or all bids. Drawings and 


specifications may be examined at No. 7 
Wall St., New York City; at Letchworth 
Village, Thiells, N. Y.; at the New York 
Office of the Department of Architecture, 
Room 1058, 25 Broadway, and at the De- 
partment of Architecture, Capitol, Albany, 
N. Y. Drawings. specifications and blank 
forms of proposa! may be obtained at the 
Department of Architecture, Capitol, Al- 
bany, N. Y., upon reasonable notice to and 
in the discretion of the State Architect, L. 
F. Pilcher, Capitol, Albany, N. Y 
Dated: October 19, 1922. 





Specification | 
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Bids: Nov. 13. 
Dredging 
Newark, N. J. 


Sealed prenenne will be received from 
10:00 to 10:15 A.M., on Monday, November 
13, 1922, at the office of the Director of the 
Department of Streets and Public Improve 
ments on the second floor of the City Hall 
and then publicly opened and read for the 
dredging of a portion of the City of Newark 
Channel at Port Newark Terminal; approxi 





mate yardage to be removed 600,000 cubic 
yards, 

Bids must be made upon blanks to be 
furnished by the Department 

Plans and_= specifications and proposal 


blanks may be obtained at the office of the 
Bureau of Docks, room 205, City Hall. 

Terms of proposal and surety required 
are fixed by the specifications. 

The contract will be awarded to the lowest 
responsible bidder, the right being reserved 
to reject any and all bids or waive infor 
malities therein, and to award contracts for 
the whole or any part thereof. 

By direction of the Board of Commission 
ers of the City of Newark. 

THOMAS. L. RAYMOND 
Department of Streets and 
Public Improvements. 


Director, 


U. S. GOVERNMENT : 


tALED PROPOSALS, indorsed “Pro- 
posais for Steel Water Tank, Tupper Lake, 
N. Y., Specification No. 4724,” will be re- 








ceived at the Bureau of Yards and 
Docks, Navy Department, Washington, 
I), C., until 11 o‘clock a.m., November 15, 


1922. and then and there publicly opened, 
for 260,000 gallon steel tank with tower 
and appurtenances at the U. S. Veterans’ 
Hospital, Tupper Lake, N. Y. Specification 
No. 4724 may be obtained on application 
to the Bureau of Yards and Docks. Deposit 
of a check or postal money order for $5, 
payable to the Chief of the Bureau of 
Yards and Docks, is required as security 
for the safe return of the specification. 
R. E. BAKENHUS, Acting Chief of Bureau, 
October 5, 1922. 
So aasateninisrreemeneateasmnsnnesiiimsettatatasnns 
SEALED PROPOSALS, 


indorsed “Pro- 
posals for Stack, Tupper r 


Lake, N. 


Specification No. 4722," will be received 
at the Bureau of Yards and Docks, Navy 
Department, Washington, D. C, until 11 


o'clock a.m., November 15, 1922, 
and there publicly opened, for 
brick stack on a concrete 
the U. S. Veterans’ Hospital, 
N Y. Specification No. 4722 
tained on application to the 


and then 
a radial 
foundation, at 
Tupper Lake, 
may be ob- 
Bureau of 


Yards and Docks Deposit of a check or 
postal money order for $10, payable to 
the Chief of the Bureau of Yards aad 


Docks, is required as security for the safe 
return of the specification. R. E. BAKEN 





HUS, Acting Chief of Bureau, October 5 
1922. 

TREASURY DEPARTMENT, Supery is 
ing Architect's Office, W ashington, > € 
October 21, 1922. Sealed proposals will b« 


opened in 
10, 1922, 


this office at 3 p.m., November 
for Exterior and interior painting 
at the U. S. Post Office, Rhinelander, Wis., 
in accordance with the specification, copies 
of which may be had at this office or at 
the office of the Custodian, in the discretion 
of the Supervising Architect. Jas. A. Wet- 
more, Acting Supervising Architect, 





PROPOSALS FOR CONCRETE CAIS 
SON BREAKWATER. — U. S. Deosinaer 
Office, Room 1201, 537 South Dearborn 
Street, Chicago, Illinois.—Sealed proposals 
for constructing concrete caisson break 
water at Indiana Harbor, Indiana, will be 
received here until 10 a.m.,, November 6 
1922, and then opened. Further informa- 
tion on application. 








U. S. ENGINEER OFFICE, PROVI 
DENCE, R. I. Sealed proposals will be re- 
ceived here until 12 o’clock, noon, Oct. 39, 
1922, and then opened for maintenance 
dredging in Milford Harbor, Conn. Further 
information on application. 





U. S. ENGINEER OFFICE, BUFFALO, 
N. Y.—Sealed proposals will be received 
here until 11 a.m., October 30, 1922, and 
then opened for constructing stone-concret« 
superstructure on _ breakwater, Buffalo 
Harbor, N. Y. Further information on ap- 
plication. 


ee Ta alae 





Gl SEARCHMIGHT SECTION gd Nan 


aii econ 
at 
U. S. GOVERNMENT U. S. GOVERNMENT U. S. GOVERNMEN’ 


? U. S. ENGINEER OFFICE, MILWAU- PROPOSALS FOR LEVEE WORK.—Of- PROPOSAL FOR STEEL B\RGcr 
KEE, WIS., Sept. 30, 1922. Sealed pro- | fice of the Secretary Mississippi ‘River S. Engi er Office Mont zomer y a 
posals will be received here until 2 p.m., | Commission, 1311 International Life Build- proposals Will be receiv 4 aa sail 
Nov. 6, 1922, and then opened, for con- | ing, St. Louis, Mo.—Sealed proposals will ; : D c. 1st, 1922 and. tl 7 
an stn = oo ane old a r- | be received here until 11 a.m Nov 23 ae” ia ae x 26 ‘ft. x 5 es 
‘rib pier, and dredging a acine Harbo 922 . ; ‘ting < 386 cubic P - inform “on a icat 
Wis. Further information on application. cae - ieee er a — i se 
Drainage District, Mo. Further informa- 
tion on application. an 
TREASURY DEPARTMENT. ttice of 
T 7 mn SRICER Charlec . | the Supervising Architect, \ ngton 
posals for Refrigerating Equipment, Tup- | until ee re. 25. 1922. and in o be opened in this office at 3 p.n v. 24 
per Lake, N. Y. Specification No. 4720,” opened ieee dredging ennan ae ee mor 1922, for construction of the Un > 
will be received at the Bureau of Yards and Sampit River, Winyah oe . _ ~ cs = Post Office at Chandler, Okla. Vings 
Docks, Navy Department, Washington, | information cn auch ao 5. C. Artie and specifications may be obtia from 
D. C., until 11 o'clock a.m.. November 13. , application. the custodian of the site at Chan Okla 
1922, and then and there publicly opened. or at this office in the discret if the 
for refrigerating and ice-making equip- Supervising Architect. Jas. A. \\+tmore 
ment, using as refrigerant any satisfactory Acting Supervising Architect. 
substance, except ammonia, and consisting 
of two motor-driven compressors, conden- 
sers, liquid receiver, two motor-driven brine 
pumps, a combination freezing and brine 
cooling tank with expansion coils, a water- 
precooler tank with coils, two charcoal fil- 
ters, brine agitator, water agitating system 
by compressed air, automatic can filler, 
hand operated can hoist, automatic can 
dump and ice chute, ice cans, oil and scale 
traps, piping and other accessories; and 
for cold storage rooms with insulation for 
— er ee including doors, floors 
and equipment for the storage and hand- Or — ~~ »aler. 3 
ling of goods in the subsistence building eee meen ee 
= the U.S. V eterans Hospital, Tupper is interested in bidding on public 
sake .) Y. Drawings and specification works contracts—either local or 
No. 4720 may be obtained on_application outside of his immediate vicinity. 
to the Bureau of Yards and Docks De- D>. C.. October 16, 1922.—Sealed proposals 
posit of a check or postal money order | i will be opened in this office at 3 p.m., No- 
for $10, pa yable to the Chief of the Bureau Voneveeneneennnsenscesenceccsssvececscensncossevensessscensensencesnenseeesssescesssessecenessseesseesenee vember 16, 1922, for construction of the 
of Yards and Docks. is required as security United States Post Office at Shawnee, Okla, 
for the safe return of the drawings and U. S. ENGINEER OFFICE, PITTS- | Drawings and_ specifications may be ob- 
specification. R. FE. BAKENHUS, Acting | BURGH, PA. Sealed proposals will be | tained from the Custodian of the site at 
Chief of Bureau, October 6, 1922. received here until 12 noon (Eastern time) | Shawnee, Okla., or at this office in the dis- 
November 20, 1922, and then opened, for | cretion of the Supervising Architect. Jas, 
furnishing and delivering one steel derrick | A. Wetmore, Acting Supervising Architect 
boat hull. Further information on appli- 
cation, 


BRAID PROPOGALA, inderset “Pro. [908 ....lll.]....G&[aQQQrc U. S. ENGINEER OFFICE, HUNTING- 
osals for Boiler Plant Equipment and U. S. ENGINEER OFFICE, BUFFALO, | TON, W. VA., October 20, 1922. Sealed 
Steam Distribution, Tupper Lake, N. Y., | N. Y.—Sealed proposals will be received | proposals will be received here until 11 a.m, 
Specification No. 471%,” will be received at | here until 11 a.m.. November 6, 1922, and | (Eastern time), November 20, 1922, and 
the Bureau of Yards and Docks, Navy | then opened, for construction of three 400- | then opened, for furnishing and delivering 
Department, Washington, D. C., until 11 | cu.yd. steel dump scows. Further informa- | horses and props for Ohio River Dam No, 
o'clock a.m., November 15, 1922, and then | tion on application. 32. Further information on application, 
and there publicly opened, for Mechan- 
ical equipment, piping and an outside steam 
distributing system consisting of brick set- 
tings on concrete foundations for 5 water 
tube boilers, side-feed mechanical stokers 
with extension furnaces, smoke flue, feed 
water heater, storage tank, feed water and 
Vacuum pumps, combined twin pump and 
receiver, drip traps. an incinerator plant 
equipped with two incinerators and hot 
water heating and sterilizing equipment 
and complete piping systems for all equip- 
ment; the installation of 5 marine type 
water tube boilers furnished by the Govern- 


s 


NHNGNOONNOOONON DORN ETONENONOOOOLEEREEOGENEDNOO ODOR EENEHEAeNOGOOONOEEOSOONNEOONOODORDLORDOOOODOOIEONLERe 


— 


TREASURY DEPARTMENT, Supervis. 
ing Architect’s Office, Washington, p, ¢ 
October 23, 1922.—Sealed proposals will be 
opened in this office at 3 p.m., November 
20, 1922, for roof over extended tiling 
platforms, ete., United States Post Office, 
Toledo, Ohio. Drawings and specification 
may be obtained from the Custodian at the 
building, or at this office, in the discretion 
of the Supervising Architect. Jas. A. Wet. 
more, Acting Supervising Architect. 


Largest Circulation 
of Any 
Technical Paper 


NOU DEREDE DO ERREOOEEDORERONODEREDORECE RED tEHOOND, 


Engineering News-Record’s cir- 
culation—over 30,000 weekly— 
is the largest of any technical 
paper printed. It includes among 
its readers practically every 


a 


TREASURY DEPARTMENT, Office of 
the Supervising Architect, Washington, 


I rarer 


OOVONADOSEOUOGLELAEEADOROEEOGSENGOUAAUOOEDNUOEEOOGDOEEGAUEROODOREAEUOSROGUEODODOROGOOOEDOOODOLEOEDELA DESEO OOEOEOROGOUDENODIDONOUDOREOOOLELEGDENOLEDEHONOENIOOOEOSOROEOGLOOORAAIODEERORSRODORDROOOBBESSSOAEONNAONRNENRED 


Wanted—Correspondents 


for Engineering News-Record 


seeeeueeeneneneeensecneneenscessssversserseness 


If you want to earn some extra money and are a 
resident in one of the cities named below; 
ment, and an outside steam distribution 


system including condensate and vacuum If you can spare an hour or two a day during 
return lines; all at the U. S. Veterans’ 2 unane diteanne 3 
Hospital, Tupper Lake, N. Y. Drawings business hours for calling upon architects, contrac 
and Specification No. 4719 may be obtained tors, engineers and city departments ; 

on application to the Bureau of Yards and ; : 1 Bs 

Docks. Deposit of a check or postal money Then write me concerning your qualifications and 
order for $20, payable to the Chief of the “ on . . 

Bureau of Yards and Docks, is required as present connection, if you live in 


security for the safe return of the oan 

ings and specification. R. E. BAKENHUS, 

Acting Chief of Bureau, October 5, 1922. ARIZONA MISSISSIFPS eee 
Bisbee Anywhere 


Globe ; OREGON 
® oenix MISSOURI Astoria 
tats St. Joseph Medford 


7 ~ - _ ‘ : Salem 
SEALED PROPOSALS will be received 
and publicly opened by the Director of the aa, MONTANA SOUTH CAROLINA 


U. S. Veterans Bureau in the office of the Butte Except Columbia 


Quartermaster General, 2306 Munitions INDIANA 
suildi Jashing : oc. 5 A.M.., T TA 
Building, Washington, D. C., at 11:00 A.D ocadie NEVADA a 


November 14, 1922, for the construction 
of a 400 bed neuro-psychiatric hospital at Ft. Wayne Carson City Sioux Falls 
Camp Sherman, Chillicothe, Ohio. Work South Bend 
will include construction of twenty-two NEW MEXICO TENNESSEE 
IOWA Chattanooga 
alienate Santa Fe 
oe WASHINGTON 


buildings, built of reinforced concrete and 
brick, complete with water, ghting. a 
i and sewer systems, roads and walks 
ng and sewe ‘ KANSAS NEW YORK er 
nghamton 
ee Schenectady ALBERTA 
Calgary 


Plans and specifications may be obtained 
after October 14, upon deposit of $100, 

KENTUCKY NORTH DAKOTA MANITOBA 
Anywhere Anywhere Winnipeg 


from the Quartermaster General, 2312 
Alden W. Welch 


Munitions Building, Washington, D. C., or 
Engineering News-Record, 10th Ave. at 36th St., New York 


AORGROSROEROOGEOEDAEDOAONEA ASANO neOARenganecoennet, 


from the Constructing Quartermaster, Chilli- 
cothe, Ohio. One set of plans and specifi- 
cations will be on exhibition at each of 
the following stations: Constructing Quar- 
termaster, 39 Whitehall Street, New York 
City, Constructing Quartermaster, Scott 
Field, Belleville, Illinois; Quartermaster 
Supply Officer, Chicago General Inter- 
mediate Depot, 1819 West Pershing Road, 
Chicago, Hlinofs. 


‘SPONOOOSRERGORATADEAAEDAA SGD DAAOORESU DOGG NORUEOEOOGU NOU DOAA DOGO N DEORE ROROeDEsoROnoRnESOEsonOnS 


nnenEnenEROREENODE Henne rvenerensesennerrreronetee eunnnennnenenneneeees’ 





For P 
gnmediat 
News” 5 


seeseens: 
sneneesensnrennes 
seneee 
avers 





, SS aled 
il 11 a.m. 


venveneenensnenenes 

















Se 












CONSTRUCTION NEW 





PROPOSALS 


For proposals Advertised see the pages 


immediately following the 
News” Section. 


WATERWORKS 

















“Construction 


, See Eng. 
pis News-Record 
voy, 6 Elizabeth Park (Trenton P. O.), 
sas Se ars Faun’ 404 1 oaeeee Oo 
\ Saree, Tile 26 sc cceses Oct. 26 
‘ 10 Gridley, TM. ..ccecceccees Oct. 26 
Noy, 14 Newport, Ky. .csccccseces Oct. 5 
\ 16 Ossining, N. Y. ........-NOV 2 

Adv. Nov. 2. 
y 15 Dallas, Tex. ...c.cscuees Nov 2 
2) Springfield, Mass, ........Nov. 2 
Adv. Nov. 2. 
\ 24 Memphis, Tenn, . . Oct. 26 
Ady. Oct. 26 and Nov. 2. 
Nov. 29 San Juan, Porto Rico.....Oct. 19 
j Adv. Oct. 12 to Nov. 2. 

Voy. 29 Bay St. Louis, Miss. . ; Nov. 2 
Dec. 1 San Juan, Porto Rico.....Oct. 19 
Adv. Oct. 19 to Nov. 2. 
SEWERS 
Nov. 6 Amboy, Minn. . -Oct. 19 

Nov. 6 Cleve land He _ ‘((Warrens- 

a a re Nov. 2 
Nov. 7 Miami, Fila. ..ccecccseees Oct. 19 
Nov. §& Hillside, N. i ou34: oe 2 
Nov, 18 Garfield He ights “C ‘leveland 

Py Mees ae de cede owe eee a es Nov. 2 
Nov. 13 Wash., D. C. So a he cae open 2 

Adv. Nov. 2. 
Nov. 14 Indianapolis, Ind, ........ Oct. 26 
Dec. 11 New Orleans, La. .........Oct. 12 
Adv. Oct 12 to Nov. 2. 
WASTE DISPOSAL 
Nov. 6 Waco, Tex. ere ne ae 
BRIDGES 
Nov, 7 Detroit, Mich. ...... veas cares om 
Nov. 7 Vaudreuil, Que. ..........Uct. 19 
Nov. 7 Vicksburg. Miss. ......... Oct. 19 
Nov, 10 TOMMOREOO 20s cccs- sees Oct. 36 
XYov. 14 Milton, Fla. ....... wéansee aU 
Nov. 15 New Jersey ........cceeeNOV 3 
Adv. Nov. 2. 

Nov. 20 Pittaturam, Pa. <0 ccceee Novy 2 
Ady. Nov. 2. 

Nev, 20 Fa sc cases ws eas Nov 2 

Adv. Nov. 2 
23 Spokane, Wash.. ... .Sept. 21 
1, 1923, Sydney, New South 
Wales, Australia .. ‘ Aug. 3 
EXCAVATION, DRAINAGE, 
IRRIGATION 

Nov. 10 Marioopa, Arig. .....02.0.NOV. @ 

‘ov. 13 Newark, N. Katee PAs ws Oct. 26 

Nov. 15 Lake Provide nee, La +s DOV. 2 
STREETS AND ROADS 
Ni 6 Hhenesburg, Pas ..... 00-8: Oct. 19 
Ow, © POI, Coes. 65-00 < whee Oct. 26 
NOV, © TUGRONN, BOG. 6 siccec csiens ss Oct. 26 
“Ov, © DUCA. sean< Higakts eeneess Oct. 26 
OM, CO RRMORIIO. 65.554 on ede0 6:0 v2 <OCE. 25 
Nov. 6 Ebensburg, Pa. asssewnceees of 
NO, '¢ C MRL asc sla-ee a ss Oct. 19 
Nov. 7 Stockton, Calif. ...... Oct. 26 
ON. TF OR Mak 0105 ein event's Oct. 26 
Nov. 7 Birmingham, Ala. ....... Oct. 26 
NOV. 7 SR GOMER vances inte Oct. 26 
NOV. 7 DGD: oy ole seed 00s ds as. Oct. 26 
NOV. "7 COMME SE) sg ac.0 0's 00 Nov. 2 
Né eR eae Nov. 2 
NOV. § Bridgetom, IN, J. wee cecces Oct. 19 
N 8 Monticello, BE oc telatiid ahs oF Oct. 26 
Nov. 8 Mays Landing, N. J. ...... Oct. 26 
s Ady. Oct. 26 and Novy. 2. 
Nov. 9 Duluth, Minn. ............Oct. 19 
‘ D BAGOPEEO TEAR. oo cswnsccds Oct. 19 
NX RE OS ee eee Oct. 26 
NOV. 9 RMN 23 i cocks sacs ss MOMe 2 
N rr eee ae 
N 9 Ft. Worth, RES Nov. 2 
Nov. 9 Bt Geormme 8. CC. ....5.., Nov. 2 
Nov. 10 New York, N. Y. ........Nov. 2 
.; 10 Tennessee ...... PiWwe Se eaiee Oct. 26 
NOV. 10 QAM AR cists Seas ts ves NOV. . 2 
a 10 Colorado .. wid 6% 8S ows oe 
Nov. 10 Pearsall, Tex. ........+:- Nov 2 
. 14 Santa Rosa, Calif. ........Oct. 26 
Nov, 14 Massachusetts ..........- Oct. 26 
“ LG Be Big ous de:6 Nov. 2 
© WP WI gos ono c0s0 Nov. 2 


Adv. Nov. 2 


Bids 


Close 


Nov. 


Nov. Ek & 6.5 8d 00 6 e Ocemece 
Nov. 16 Greenville, N. C. ....... 
Nov. 17 Tampa, Fla. ... ; 
Adv. Oct. 19 and Nov. 2. 
Nov. Bernardsville, N. J.......N 
Adv. Nov. 2. 
Nov. taqnneport, ON SE ee re 
Nov. 20 Goderich, Ont. .......... 
Nov. ¢ Pascagoula, Miss. ....... 
INOW. Sh DOOEOM, IF. De. cvs wess 
Adv. Nov. 2, 
Nov. 23 Wilmington, N. C. 
Adv. Nov. 32. 
Nov, Washington, N. Cc. 
Adv. Nov. 2. 
Dec, 22 Spokane, Wash. 
Dec, Quebec... . 
Jan, Duluth. Minn. 
INDUSTRIAL WORK 
Nov. Johnstown, Pa. .. 
Nov Pittsburgh, Pa. . . 
Nov. 6 Crawfordsville, Ind. 
Nov. PEGrGnGll, Tes «0...» 
BUILDINGS 
Nov. Oo ae. ee 
Nov. CWE Sb. cceacecscwes 
Nov. Co ae See ts 
Nov. a: 3 Ar 
Nov. OO Ee ae eo 
Nov. PL, RE 0 0 0.6:0 8 0680 oe eee 
Nov i. Se PN naw nde anne 
Nov. Mitchemer, Ont. ..ccvccess 
Nov. BOURNE, Tes Be ceccsoccces 
Nov. ey Da We tc tcceetowe 
Nov. Minneapolis, Minn. ...... 
Nov. POCIBOUNEM, BOs cc cewccce 
Nov. PE EH Paes a sce es eek 
Nov. Glastonbury, Conn. ..... 
Jan A a a See ee 
Nov. MN, NEU shen eescacecs 
Nov. Theills, N. Y. ‘ 
Ady. Oct. 26 and Nov. 
Nov. Canandaigua, N, Y. 
Adv. Nov. 2. 
Nov. Onsen Gre: Th. de cei ccs 
Nov. PEs Bi nec uesecccesse 
Nov. menue, TOS. cc cccccs 
Nov. Birmingham, Ala. .......N 
Nov. es SE sk cccncesesees 
Nov. a A eee 
Nov. Birmingham, Ala. ........Nov. 
Nov. Ree OR 4 5s vee wneeees 
Nov. Owen Sound, Ont... 

Nov. OS Sie ar re 
Nov. Wee, Ee a wecsaess 
Adv. Nov. 2. 

Nov. 22 San Antonio, Tex. ....... 
Noy. 25 Bowling Green, ©. ...... 
Es. Be a le be Bc ec cew ue 


News-Record 


Sumner, la, 
Adv. Nov. 2. 


FEDERAL GOVERNMENT WORK 


Nov. 6 Pier, ete, — Milwaukee, 
TL. <anechiaratd Lak £46 oe 4 A 40 
Adv. Oct. 12 to Nov. 
Nov. Breakwater—Chicago, 1 
Adv. Oct. 12 to Nov. 2. 
Nov. Dump Scows — _. Buffalo. 
Yo OS Pe RR er eee ee 
Adv. Oct. 12 to Nov. 2. 
Nov. 6 Extension—Fargo, N. D... 
Nov. 7 Extension, ete.—San Jose, 
SN, Se cic bin Wieck s 6. arses 
Nov. Gas Tank, ete.—Chollas 
SEMUTIOR, TOMEI ac cee ces 
Nov. 14 Hospital—Chillicothe, ©. 
Adv. Oct. 19 to Nov, 2 
Nov Radial Brick Stack—Tupper 
BMG EO low awa ek ae 5-2 Oct 
Nov. Mechanical Equipment, 
—Tupper Lake, N. Y. 
Nov. Water Tank— een L. 
Pde. = hen w ede 048 48'o'un.8"s 
Nov. 15 Refrigerating and Ice-Making 


Equipment, ete.—Tupper Lake. 
(RS eee 


Cc oal and Ash Handling Eauip- 


ment, ete. — Tupper 


Utah Oct. 
Repairs — Moorhead. City, 


is es 
Post Office—Vernal., 


Post Office—Shawnee 


. Okla.Oct. 
Adv. Oct. 26 and Nov. : 
Re-roofing—Carville, La.... 
Horses and Props—Huntington, 
ee Pear Ne dines no aan oe 
Adv. Oct. 26 and Novy. 2. 


12 


12 


19 


26 


- 26 


26 


t. 26 
t. 26 


Lids See Eng 
Close News-R ea 
Nov, 20 Steel Hh Pittsburgh, Pa.Oct. 26 

Adv. Oct. 26 and Nov. 2. 
Nov, 20° Roof—Toledo, © oé20 006 eee ae 
Nov. 21 Roadway. Norfolk, Va....Nov. ; 


Adv. Nov. 2. 

Nov. 22 Covering Railroad Tracks 

San Diego, Calif. Nov y2 

Nov. 23 Earthwork——St. Louis, Mo..Qet. 26 
Adv. Oct. 26 and Nov. 2 

Nov, 23 Earthwork - Louis, Mo... Nov 
Adv. Nov. 2. 

Nov. 24 Post Office Chandler, OkKla.Oet. 26 
Adv. Oct. 26 and Nov. 2. 

Nov. 25 Dredging—Charleston, S. C.Oct 6 
Adv. Oct. 26 and Nov 

Nov. 25 Barges—Vittsburgh, Pa. Nov. 
Adv. Nov >. 


Nov. 25 Lock and Dam 






Jacksonville, 


Fila. — Nov. 2 
Nov. 27 Dredge ‘Hull, ete.— Milwaukee, 
Wis. A ' eee eh chan eee 
Adv. Nov 2. 


Nov. 27 Dredging — Jacksonville, 
Fla. “ suncencdats 2 
Adv. Novy 2 
Dec, 1 Barge Montgomery Ala.. .Oct. 26 
Adv. Oct. 26 and Nov 


Dec, 1 Dredging Honolulu, H. T.. Nov. 2 
Dec. 2 Boilers—-Memphis, Tenn...Nov. 2 
Adv. Nov. 2 
Dec, 2 Barges Memphis, Tenn....Nov. 
Adv. Nov. 2. 
Dee, 2 Machinery Memphis, 
Tenn enegoacevananeeee °S 
Adv. Nov. 2. 
Dec. 6 Pumping Units — Boise, 
RE “tcstarnvews oeewcs Qs 39 
MISCELLANEOUS 
Nov. 6 Heating and Ventilating Sys- 
tems—Wilmore, Pa. Nov. 2 
Nov. 6 Grade Separation—Milwaukee, 
Wis, Nov. 2 
Nov. 8 Foundation—Cleveland, O..O0ct. 26 
Nov. 9 Structural and Tank Steel 
New Orleans, La. . «set 38 
Nov. 9 Steel- Cleveland, O. Nov. ; 
Noy. 9% Conereting Voids—New York 
NM. Y. aad ao congueeme 2 
Nov. 10 Column Foundations — New 
York, N. Y. Nov. 2 
Nov. 13 High School Equipment— 
Uae, Adehen wennea’ Oct. 12 
Nov. 16 Hoist and Trailers San 
, Se |. re Oct. 19 
Nov. 16 Steel Shed—New Orleans, 
La. ‘ Oct, 26 
Nov. 21 High School Equipment— 
wasn, D. ©. 


i cad kee aes Oct. 12 
Nov. 21 Lumber—Ocean City, N. Y.Nov. , 
Adv. Nov. 2 
Nov. 24 Shaft Brooklyn, MxF . Nov. ; 
Adv. Nov. 2 
7 Electrical Work, Plumbing, 
Heating, ete. Johnstown 
Pa a aatcn: oh ae le eames, 2 
Dee. 18 Coal ‘Handling Plant 
Melbourne, Victoria, Aus- 
tralia pumas Sept. 2 


Nov. 





Where name of official is not given 
inquiries should be addressed to City 
Clerk, County Clerk or corresponding 
official, 





Waterworks 
PROPOSED WORK 


W. Va., Wheeling — City Council takes 
bids about Feb. 1, filtration plant, intake 
pier, reservoirs and pipe lines. $2,000,000. 


cS. es 
gineers, Union Bank Bldg., 
engrs. Noted Oct. 5. 

Miss., Corinth—City Council opens bids 
about Nov. 28 1,000,000 gal. filter plant, 
210,000 gal. settling basin, pumping equip- 
ment and distribution system, incl, 25.212 
ft. 4-6 in. c.i. pipe, 13 standard fire 
hydrants, one deep well pump. two 25° 
g.p.m. motor driven pumps, two 400 g.p.m. 
motor driven centrifugal pumps, one 250 
g.p.m. wash pump, two 400 g.p.m. low pres- 
sure service pumps, one 600 g.p.m. spray 
pond equipment. $35,000. A. H_ Beard, 
616 Title Guaranty Bldg., St. Louis, Mo, 
engr. 

La., Gretna—Jefferson Parish plans 4 mi. 
circulating system, 8 and 12 in. mains, to 


227 


Dowler, city mgr. J. N. Chester En- 
Pittsburgh, Pa., 


: 
i 
1 


inca ftihpnat ettptectinininrn--ovaaestr ape arssayashtnenphohooapliapiamoanpieesspbeiiin: 





i pint ayn 


ee an 


oe 
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Waterworks (Continued) 


supply 7th and 8th Wards of Metarie Ridge 
with water obtainable from New Orleans. 
$50,000 to $60,000. 


0., Akron—S. Porter, clk. Summit Co., 
preparing plans and takes bids early in 
1923, 3 mi. c.i. mains in Co. Sewer Dist. 5, 
$40,000; 6 mi. ci. mains in Co. Sewer Dist. 
13, $60,000. E. D. Barstow, 226 Ohio Blidg., 
co, engr. 

0., Akron—S. Porter, clk. Summit Co., 
opens bids about Dec. 1, for 24 mi. c.i 
mains in Tallmadge Dist. 1. $35,000, E, 
I>), Barstow, 226 Ohio Bldg., co. engr. 

0., Canton—See “Miscellaneous.” 

0., Delaware—See “Industrial Works.” 

Til., Galesburg — Chicago, Burlington & 
Quincy R.R., 547 West Jackson’ Blvd., 
Chicago, soon receives bids for reservoir 
and dam, here. $350,000. W. T. Krausch, 
engr. of buildings. 

Ill., Vandalia—Making surveys 
take bids about Dec. 1, 500,000 
plant, 600 ft. intake, chemical treatment 
plant, 1 mi. 4 in. c.i. mains, ete. $30,000. 
A. H. Beard, 616 Title Guaranty Bldg., St. 
Louis, Mo., engr. 

Wis, Milton—Plans waterworks 
sewerage system. $25,000. 
clk. Engineer not selected. 


Wis., Waupaca—Plans purchasing emer- 
gency pumping unit, incl. centrifugal pump, 
motor and machinery. F. A. Houseman, 
City Hall, clk. Engineer not selected. 

Kan., Phillipsburg — Had plans prepared 
and soon takes bids complete waterworks 
system. Black & Veatch, 701 Mutual Bldg., 
Kansas City, Mo., engrs. 

Mo., St. Charles—Preparing 
water pumping plant. O. 
clk A. L. Mullergren, 
Kansas City, consult. engr. 


Okla., Canton — Having plans prepared 
new Waterworks system. V. V. Long & Co., 
300 Colcord Bidg., Oklahoma City, engrs. 


Okla., Cement—V. V. Long & Co., engrs., 
1300 Coleord Bldg., Oklahoma City, sub- 
mitted reports for water main extensions, 
electrical distribution system extensions and 
electrical power plant improvements. $30,- 
Hoo, 

Okla., Cushing—City retained W. L. Ben- 
ham of Benham Eng. Co., 512 Gumbel Bldg., 
Kansas City, Mo., as engineer for new water 
supply, waterworks and sewer extensions 
and sewage disposal plant O. Block, city 
ener. 

Okla., Guthrie—See “Sewers.” 


Tex., Austin—Bd. Water Comrs. having 
preliminary plans and surveys made for 
complete new waterworks system and pos- 
sibly water filtration plant. Election later 
to vote on $500,000 bonds Burns & Mc- 
Donnell, Interstate Bldg., Kansas City, Mo., 
eners. 

Tex., Beaumont—Submitted $350,000 bond 
issue to Attorney Generals Dept., Austin 
for approval, extending and improving 
waterworks. A. Fulweiler, city engr. 

Tex., Celina—See “Industrial Works.” 


Celina Nov. 28 to vote 
on $50,000 bonds, watermains and additions 
to plant. Address J. E. Owsley, mayor, 
Engineer not selected. 

Tex., Dallas — Making plans 
mains, ete. Denton Creek at Coppell or 
Grapevine $2,000,000 or $5,000,000, ac- 
cording to location. G. Fairtrace, city 
ener. W. J. Powell, engineering supervisor 
of public utilities. 

Tex., Gatesville—Voted $40,000 bond is- 
for waterworks improvements. Address 
Mayor. 

Tex., Santa Anna — Attorney General’s 
Dept.. Austin, approved $25,000 bond issue 
for main extensions, 

Calif., Manteca—Having plans prepared 
multiple septic tank. $10,000. Ww. S. Far- 
ley. Monadnock Bldg., San Francisco, engr. 

Tex., Rotan—Nov. 28, to vote on $59,000 
bond issue for waterworks system. Address 
Mayor. 

Tex., Tulia 
extending and 
dress Mayor. 


and will 
gal. filter 


and 
W. E. Rogers, 


plans new 
Boekemeier, city 
Gates Bldg., 


555 


’ 


Tex., Election, 


for dam, 


sur 


Voted $45,000 bond issue for 
improving waterworks Ad- 
Noted Sept. 21. 

Tex., Wylie—Nov. 9 to vote on 
bond issue for waterworks system. 
G. W. Housewright, mayor. 

Ont.., Having lans prepared 
waterworks $45,000. Prices 
wanted on all James, Proctor 
& Redfern, Excelsior Bldg., Toronto, 
enegrs. 

Ont., Kingston—Having 
filtration plant. $300.000 
on all materials. H. Dick. 


$50,000 
Address 


Cannington 
system 
materials. 
Life 


plans prepared 
Prices wanted 
city engr 


BIDS DESIRED 


Mass., Springfield—Nov. 20, by Bd. Water 
Comrs., Municipal! Bldg., furnishing c.i. 
water pipe and special castings. H. M. 
King, supt.; adv. this issue. 

N. ¥., Ossining—Nov. 15, by C. F. Ratti- 
gan, supt. of Prisons, Albany, installing 
water pipe in Sing Sing Prison, here; adv. 
this issue. 

Miss., Bay St. Louis—Nov. 29, by Mayor 
and Bd. Aldermen, two gal. water, motor 
driven centrifugal fire pumps, 75,000 gal, 
tank and tower, 125,000 gal. concrete reser- 
voir, 600 ton 4, 6 and 8 in. c.i. pipe. $90,000. 
Swanson-McGraw, United Fruit Bldg., New 
Orleans, La., consult. engrs. 

0., Garfield Heights (Cleveland P. O.)— 
See “Sewers.” 

Mich., Elizabeth Park (Trenton P. 0.)— 
Nov. 6, by Bd. Trustees, Wayne Co., 201 
County Bldg., Detroit, trenching, laying and 
backfilling 4,400 ft. 6 in. and 9,200 ft. 4 in. 
Class B c.i. pipe. P. W. Keating, 517 Ford 
Bldg., Detroit, engr. 

Tex., Dallas—Nov. 15, by City Com., 1,- 
000,000 gal. conerete and steel standpipe, 
Sunset Addition-Oak Cliff. $80,000. G. 
Fairtrace, city engr. 


BIDS RECEIVED 


0., Kent—Opened bids Oct. 16, 15,160 
ft. 6 in. mains (a) bell and spigot pipe (b) 
Universal pipe, from L. Garrett Constr. 
Co., Kent, (a) $29,539 (b) $28,430; E. and 
W. MecShaffrey Co., Rhodes Ave., Akron, 
(a) $30,508, (b) $27,978; D. Lowensohn, 
12603 Clifton Blk., Cleveland, (a) $34,761 
(b) $34,290. Engrs. est. $26,749. 


CONTRACTS AWARDED 


N. Y., Canandaigua — Bad. 

City Hall, furnishing 24 mi. 16 in. c.i. 
pipe, to U. S. Cast Iron & Fdry. Co., East 
Burlington St., Burlington, N. J., $48,259. 
Noted Oct. 12. 

N. J., Newark—North Jersey Dist. Water 
Supply Comn.,., 20 Clinton St., great notch 
tunnel and approaches, Contr. 3, to Hey- 
man & Goodman Co., 15 Exchange PI, Jer- 
sey City, $918,297. Noted Oct. 24. 

O., Cleveland Heights (Warrensville P. 
O.)—See “Sewers.” 

0., Parma Heights 
For 22,622 ft. 12 in. 
Co., Guardian Blidg., 
Noted Oct. 12. 

Mich., Bay City—Superstructure for 
tration plant, to Bay City Stone Co., 
City. $167,000. 


N. D., Hillsboro—Extending waterworks 
system incl. 1,164 lin.ft. 4 in. and 1,520 
lin.ft. 6 in. c.i. pipe, also extending sewers 
incl. 720 lin.ft. 8 in. and 3,990 lin.ft. 12 in. 
sewer pipe, to W. Danforth, 810 Guardian 
Life Bldg., St. Paul, $15,000. 


Mo., St. Louis—Bd. Pub. Serv., City Hall, 
furnishing and delivering 160 ton coated 
c.i. special castings, Contr. 1465, to Besse- 
mer Fdry. & Material Co., Bessemer, Ala., 
$13,952; two hundred seventy 4-12 in. stop 
valves, one 20 in. and one 36 in. tapping 
valves, Contr. 1466, also 300 fire hydrant 
tops, St. Louis standard, Contr. 1467, to 
A. P. Smith Mfg. Co., Norman St., East 
Orange, N. J., $16,263 and $11,678 respec- 
tively. Noted Oct. 12. 

Calif., Knights Landing 
—Meek Estate, rein.-con. pumping plant, 
using Byron Jackson pumps and G. E. 
motors, in Recl, Dist. 730, to L. F. Youdall, 
Commercial Savings Bank Bldg., Stockton, 
$22,429. 


Pub. Wks., 


(near Cleveland)— 
mains, to D. Pfahl & 
Cleveland, $109,852. 


fil- 
Bay 


(Grafton P. O.) 


Sewers 
PROPOSED WORK 


Conn., Hartford—Plans sewers in private 
land, Tower Ave., Granby, Westbrook, Dur- 


Canaan, Manchester, Lyme, Harold, 
Simpson and Hartland Sts., 1,008 
ft. 8 in., 7,549 ft. 10 in. 2,457 ft. 12 in., 
915 ft. 15 in., 1,862 ft. 18 in., and 4,302 
ft. 24 in. pipe. R. N. Clark, city engr. 

N. J., Elizabeth—Making plans sewer 
under Elizabeth River at 3rd Ave. between 
Palmer and Garden Sts. $60,000. J. H. 
Fuertes, 140 Nassau St., New York City, 
ener. 

N. J., Roselle—Making plans 12-24 in. 
tile and concrete sewers in vicinity of Pine 
St. and 9th Ave, $40,000. J. L. Bauer, 120 
Broad St., Elizabeth, engr. 

Miss., Corinth—-City Council 
about Nov. 28, 5 mi. sanitary 
various streets, trenches 44 ft. deep and 
2 ft. wide, 26,400 ft, 8-10 in. vitr. clay pipe, 
8,800-9,.000 cu.ft. earth trenching, 110 man- 
holes. $35,000. A, jeard, 616 Title 
Guaranty Bldg., St. Louis, Mo., ener. 


ham, 
Pomfret, 


opens bids 
sewers in 


ENGINEERING NEWS-RECORD 


0., Akron — S. Porter, clk. 
takes bids about Dec. 1, app: 
mi, vitr. clay or segmental blo 
sewer in Sewer Dist. Tallmadg 
000. E. D. Barstow, 226 Ohi 
ener. 

0., Akron—S. Porter, clk. § 
takes bids in about 6 weeks trun 
main county Dist. 4 A, at Sto 
$25,000. E. D. Barstow, 226 © 
co. engr. 

0., Akron—S 
preparing plans 
1923, 3 mi. vitr. clay or segm: 
sewers in Co. Sewer Dist. 5, 3 : 
$40,000; 6 mi. vitr. clay or segm: 
sewers in Co. Sewer Dist. 13, $7 
D. Barstow, 226 Ohio Bldg., co. + 


O., Canton—See “Miscellaneous. 


O., Cleveland—Nov. 7, to vote 
000 bonds for brick, steel and con 
age disposal plant. G. B asco 
Hall, engr. 

O., West Park—Nov. 7, 
000 bonds for sewerage system and 
disposal plant. J. Reitz, City Hall! 

Ill., East St. Louis—Plans 18 n 
in Lansdowne Dist., 1,250 ft. 54 
ft. 42 in., 1,500 ft. 36 in., 650 ft : 
4,450 ft. 30 in., 1,950 ft. 27 in. and 10.780 # 
24 in. concrete pipe; 1,000 ft. 20 in. 5.580 
ft. 18 in., 6,700 ft. 15 in., 8.880 ft, 
14,050 ft. 10 in. and 33,700 ft. 8 
clay pipe. $504,000. May not mat 
2 or 3 years. E. F. Harper, City Ha 

Wis., Marshfield—Having plans p: 
sanitary and storm sewers, incl. sept 
$25,000. G. Leonard, clk. T. P 
Washington Bldg., Madison, engr. 


Wis., Milton—See ‘‘Waterworks.” 


Minn., Rochester—Plans sewage sp 
plant. $125,000. C. H. Armstrong 
engr. 


S. D., Leola — Having plans p: 
Sanitary sewerage system and.  dispos 
plant. $25,000. Cory & LeCocq, Aberde: 
engrs. 


Porter, clk. Su 
and takes bids 


to vote 


Wyo., Laramie—Soon receives bids 44 
ft. 8 to 36 in. trunk sewers $160,000 E, K 
Nelson, city engr. 


Mo., Paris—Takes bids within 20-3) da 
addition to sewerage system, vit: 
$27,000. -R. W. Rollins & Co., 52 
Exch. Bldg., Kansas City, engrs. 


Tex., Tulia—Voted $30,000 bond issu 
Sewerage extensions and improvement 
dress Mayor. Noted Sept. 21. 


Okla., Cushing—See 


Okla., Guthrie—V. V. Long & Co 
1300 Coleord Bldg., Oklahoma Cit 
mitted estimates of cost for sewerag: 
tem $18,000; waterworks $16,000 
Anderson, clk. 

Okla., Shattuck—Had plans prepared for 
sewer laterals. $45,000. H. G. Olmst: 
Co., 415 Oil Exch, Bldg., Oklahoma 
engers. Noted May 4, 


Colo., Denver—Takes bids after PD: 
Eastern Capitol Hill special sanitary sewer 
34,000 ft. 8-12 in. vitr. pipe. $34,300. 
K. Vickery, City Hall, engr. 


N. M., Santa Fe—Making plans co t 
sewage plant. $115,000. H. F. Gray, Santa 
Fe (street address not available), engr. 

Calif., Lodi—Plan election to \ 
$100,000 bonds for sewage disposal t 
Cc. F. Smith, 7 Nottingham St., Berkele 
engr. Noted May 11, 

Calif., Paso Robles—City 
sewers in 33 blocks. 


Ont., Sandwich—Having plans pr: 
sewage disposal plant. $150,000. 
yanted on all materials. McColl & 
son, Gas Bldg., Windsor, engrs. 


“Waterworks 


trustees 


BIDS DESIRED 


N. J., Hillside — Nov. 8, by Tow: 
Clerk 12,000 ft. 12-45 in, tile and « 
sewers, 75 manholes and 65 catch 
$200,000. W. H. Luster, 286 Nort! 
St., Elizabeth, engr. 

dD. C., Wash.—Nov. 
Suburban Sanitary 
New York Ave., for sewer in Mt. 
and vicinity, Contr, 33-S. R. B. 
Hyattsville, Md., ch. engr. of distri 
this issue. 

0., Cleveland Heights (Warrens' 
O.)—Nov. 6, vitr. storm and sanitar) 
in Ardmore Sewer Dist. To exceed + 
F. A. Pease Eng. Co., Marshall Bldg., 
land, engrs 
0., Garfield Heights (Cleveland P. 0.)— 
Nov. 13, sewers_in 7 streets and c.i. m9 
in 3 streets. To exceed $25,000. 
Munz, Turney Rd., ener. 


13, by Was 


Comn., Evans_ 6 


1 








November 2, 1922 





: sewers (Continued) 
. BIDS RECEIVED 
x. Y.. New. York — H. Bruckner, pres, 
’. Horo, Tremont and 3rd Aves., opened 
‘eg Oct. 24, sewers in (1) Waterbury Ave. 
re : ) Odell St. (3) Laconia Ave., from Anita 
B vonstr. CO, 2975 Marion Ave., (1) $7,172 
. , 84.633; Knight & Demico, 448 East 
crayont Ave, (1) $7,367; B. T. McDonald, 
‘y) $7449; J._B. Timmoney Co., 320 Hast 
i hist st, (2) $4,574; J. L. Sigretto, Wood- 
feat h (2) $4,700 (3) $155,585; J. B. La 
\ La Salle and Gelespie Aves., (3) 
- Clementi Contg. Co., 1195 Spof- 
( , (3) $157,301. Noted Oct. 19. 
N. J.. Dover — Bd, Aldermen and Bd. 
werage, Municipal Bldg., North Sussex 
St.. opened bids Oct. 23, (a) tile  (b) 
eonerete sewers and appurtenances, from 
c. F. Goeringer Constr, Co., 51 South 
Washington St., Wilkes-Barre, Pa. (a) 
$388,164 (b) $379,497; olito, 252 








$ Cc. _ Ipp 
ma Main St. Orange, (a) $421,881 (b) 407,- 
- 433: Interstate Constr. Co., 52 Van Ripen 
_ ‘Ave, Jersey City, (a) $423,262 (b) $410,- 
! 338. Noted Oct. 5. 
‘ie: Mich., Detroit—Brick or monolithic con- 
Pi rete sewers in (1) Southern Ave. Arm of 
. eae Lonvo Ra. Sewer, (2) Lawton Ave. Arm of 
: \orrell St. Sewer, from W. Blanck Co., 823 
eaaie Ford Bldg., (1) $36,244; J. Porath, 745 
ie Griswold St. (1) $39,464 (2) $37,606; J. A. 
ers Mercier, 216 Hammond Bldg., (1) $33,723 
ver (2) $34,941; R. D. Baker, 1631 Elmhurst 
Mare Ave., (2) $37,695. 
ank Mich., Springwells — Opened bids (1) 
nOv Sect. 16 Barclay Ave. Trunk Extension, (2) 


sect. 17 Maple Rd. Sewer, (3) Sect. 18 Dix 

Ave. Sewer, (4) Sect. 19, Eagle Rd. and 

: Ford Ave. Sewers, from R. A. Mercier, 5435 

- Wesson Ave., Detroit, (1) $145,000; J. Por- 

: ith, 745 Griswold St., Detroit, (1) $148,- 

wid: Gass-Thurston Co., 1520 15th St., De- 

troit, (1) $151,000; Liberty Constr. Co., 

1026 Book Bldg., Detroit, (2) $8,359, (3) 

$19.638, (4) $9,956; A. Rossi, 5585 Pennsyl- 

vania Ave., Detroit, (2) $8,570; W. Porath, 

35 McGraw Bldg., Detroit, (2) $11,120, (3) 

K $22,734, (4) $12,477; Hammen & Co., 4612 

. Woodward Ave., Detroit, (3) $23,612, (4) 
$14,878. Noted Oct. 19. 

? Neb., Omaha—Sewers in Dist. 780, Victor 

R St. between Bancroft, Dorcas, 5th and 6th 

aye Sts. 8,830 lin.ft. 8 to 36 in. pipe, from 

Kruse Constr. Co., Spencer, Ia., $22,066, H. 

for J. Petersen Co., 403 Farnam Blidg., $22.- 

Ad 570, Omaha Sewer Constr. Co., 4535 Parker 

St., $26,855; in Dist. 770, Pacific St. from 

2nd to 55th Sts., 335 ft. 8 in. and 335 ft. 

15 in. pipe, from J. Jensen, 2625 Wirt St., 


rs, $828; in Dist. 778, 2nd St. from Hickory 
to Cedars Sts., 315 ft. of 18 in. pipe, ete. 
s- from G. Carlson, 2449 Larimore Ave., 


i $2,603, H, J. Petersen, 403 Farnham Bldg., 
a4 E. P. Donahue, 306 Lincoln Blvd., 
— $2,163. 
« Mo., Maplewood—For 29,018 ft. 8-36 in. 
t vi. clay and 1,100 ft. segmental block 
sewers, draining 135 acres land in south- 
west Maplewood, 31,400 cu.yd. earth trench- 
as ing, 1,189 cu.yd. macadam, 98,681 ib. c.i. 
; manhole frames and covers, ete., ‘rom A. 
; Lewald, 5909 Ethel Ave., St. Louis, $159,- 
689 ; E. A. Yahr, Antigo, Wis., $169,919; J 
Walker Contg. Co., Cleveland, O. (street 
address not available), $192,000. Engrs. 
est. $172,000. 


CONTRACTS AWARDED 


_N. Y., Buffalo—For 27 in. tile sewer in 
Hew itt Ave., to Dark & Co., 654 Main St., 
‘783; 10-15 in. tile sewer in East Hertel 
. and 10-24 in. tile sewer in Lenox Ave., 
o J. M. Fahning, 460 Leroy Ave., $4,283 
uN d_ $2,418 respectively ; 10-20 in, tile sewer 
Parkridge Ave, and 10-15 in. tile sewer 
n Cornwall Ave., to L. Di Pasquale, Buffalo 
‘street address not available), $5,315 and 
*9,803 respectively. 
__N. ¥,, Rochester—For 1,910 ft. 15-24 in. 
vitr. tile and 1,477 _ft. 34-60 in. segmental 
block sewer in Mt. Read Bivd., Otis St. and 
l.vell Ave., to Rochester Foundation Co.. 
a5 2 and B Bidg., $66,339, engrs. est. 
PsS.092; 1,642 ft. 12 in. sewer in Acorn St., 
to W. E. Kinney Co., 62 State St., $14,424; 
: ft. 12 in. sewer in Ravenwood Ave., to 
Petrossi & Co., 401 Elwood Bldg., $3,372; 
15 ft. 12 in. sewer in Woodbine Ave., to 
Passero, $6,099. 
nd =e” Rochester — See “Streets and 
°.. Cleveland—For 740 ft. of 5 ft. and 
ft. 4 ft. circular brick and 380 ft. 12-24 
, Vitr. tile sewer in Bessemer Ave., to P. 
‘raham, 1274 West 108th St., $46,679; 
A ft = faeces a — ina we  - 
d., sou ‘o. est 25th 
, $4,168. Noted Oct. 36. 


O., Cleveland Heights (Warrensville P. 
nla Beets in south Gompron and Ridge- 
vende S%,t%), B:. H. Whittaker, 335 The 
ade, Cleveland, $8,110, Hyde Park and 


ss 


eee 
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WATERWORKS—MEMPHIS, TENN, 


Following are lowest three bids opene 


ad Oct. 6, by Bd, Comrs. Memphis Artesian 


Water Dept., for rein.-con. reservoir, substructures of pumping station, iron removal 
plant, ete., Contr. No. 6, (A) D. D. Thomas & Sons, 463 North Dunlap St., (awarded 


contract) ; (BB) Gauger-Korsmo Constr. Co,, 
Toledo, O. The unit bids were as follows: 


St. Paul, Minn.; (C) A. Bentiey & Sons Co. 








A PR Cc 
85,000 cu.yd. earth excavation and backfill 

for structures and general grading $0. 462 $0.58 $0.51 
3,500 cu.yd. earth excavation and grading for 

railroad siding 462 45 38 
5,000 cu.yd. earth exeavation and backfill for 

trenches, etc. on site 1.10 2.75 83 

,000 cu.yd. earth excavation and backfill for 

trenches, ete.—outside 1.50 2.99 93 
500 cu.yd. earth excavation for foundations be- 

low depths shown 3.00 1.25 1.50 
55,000 cu.yd. disposal of surplus material from 

site.... 37 35 6 
6,600 cu.yd. class “‘A"’ concrete for reservoir 

and equalizing basin... . 13.73 15.49 18 50 
5,100 cu.yd. class “A” concrete for substruc- 

ture of pumping station. . 14.02 16.49 16.80 
310 cu.yd. class “B” concrete for chininey 

foundations...... ead 10.37 14.48 11.00 
1,650 cu.yd. class “B’” concrete for machinery 

foundations....... past 10.37 14 48 11.60 
100 cu.yd. additional class “B" concrete for 

foundations....... 12.72 15.00 10. 30 
1,200 cu.yd. class “A” concrete for sub. of iron 

removal plant below elevation 143.0 15.26 16.49 18 30 
450 cu.yd. class “‘A"’ concrete for super. of iron 

removal plant above elevation 143. 0 22. 33 16.49 29.10 
1,300 cu.yd. class “‘A’’ concrete for conduits, 

filter tanks and wash water tank 19.59 17.32 21.00 
31 cu.yd. class “D" concrete for wash water 

gutters of iron removal plant 20.00 19.50 71.00 
530 cu.yd. class ‘‘A” concrete for substructure 

of aerator below elevation 143 0 15 56 16.49 21.50 
100 cu.yd. class “‘C’’ concrete for superstruc- 

ture of aerator above elevation 143 0 23 00 17.32 37.00 
25,000 sq.ft. machine surfacing of concrete... 045 06 10 
1,200, Ib. steel reinforcement . 036 0375 0435 
210tonsc.i. pipe B&S..... 73.23 97.35 70.00 
50 tons c. i. pipe, flanged... . 157.50 132.00 133.40 
40 tons c. i. specials B&S 177.75 175.00 221.00 
50 tons c. i. specials, flanged 178 50 231.00 252.00 
1,000 lin.ft. 42 in. concrete drain 13.05 7.46 6.85 
480 lin.ft. 30 in. concrete drain. . . 20.21 4.94 430 
250 lin.ft. 24 in. vitrified pipe. ... 1.% 5.30 3.30 
250 lin.ft. 18 in. vitrified pipe. . 1.22 3.26 2.15 
1,130 lin.ft. 12in. vitrified pipe. . .69 181 1.35 
640 lin.ft. 8 in. vitrified pipe... 40 110 90 
350 lin.ft. 6in. vitrified pipe 27 485 40 
1,020 lin.ft. 4 in. vitrified pipe 21 35 30 
Vitrified specials (per cent discount)... List ' 50¢7, 20% 
200 cu.yd. brick masonry . 18 16.75 23.40 
70,000 Ib. miscellaneous cast iron... . 085 08 
4,000 Ib. miscellaneous steel. . 05 094 14 
50M ft. b.m. sheeting and timbering left in , - 

Ms theese 20.00 20.00 20.00 
20,000 Ib. steel sheeting left in place .02 02 02 
50M ft. b.m. timber for foundations 60.00 65 00 53.00 
100 lin.ft. piles 5.00 2.00 2.50 
350 cu.yd. broken stone or gravel 3.50 3.90 4.40 
Valves (lump sum)....... 29,109.00 K 22,791.00 CL 23,645.00 K 
Valves, alternate (lump sum).... . : 29,319.00 E 31.166.00 R 24,200.00 F 
Valves, aiternate (lump sum)... . 29,374.00 CL 27,686.09 Ch 24,200 00 CL 
Valves, alternate (lump sum)... . 36,691.00 Ch 29,231.00 M 
Valves, alternate (lump sum)... . 38,549.00 R ‘ 30,114.00 Ch 
Sluice gates (lump sum)........ 5,648.00 CL 4,380.00 CL 4,014.00 Cf 
Sluice gates, alternate (lump sum). 4,915.00 Ch 4,191 00 Ch 4.046.000 & W 
Sluice gates, alternate (lumpsum)............0 0 «eee eee ’ “a 4,485.00 CI 
Shnee gates, alternate (lumpsum)............00 «neues 4,590 00 M 
3,000 ft. b.m. stop planks. ; 165.00 65.00 122 00 
Venturi meters <iuinp sum)..... i 14,490.00 S 11,555.00 B 12,370 00 8 
Venturi meters, alternate (lump sum).. 14,496.00 B 11,600.00 S 14,337.00 B 
Venturi meters, alternate (lump sum).... ‘ 12,584.00 S 
Filter rate controllers (lump sum} 12,810 00S 10,900.00 B 13,460.00 B 
Filter rate controllers, alternate (limp sum) . 15,737.00 B 
Fitter rate controllers, alternate (hump sum) . ay in ahaa 
Engineers office (lumpsum)..... ........ 300.00 350.00 $350.00 
160 lin.ft. electric conduit...... .......... 1.60 .80 1.00 
Se POs o<ecee ss cccicareseess 2.00 5.00 3.60 
Extended_ totals Combinaticn 3 Eddy 

valves, Simplex meters and controllers... .. . $516.718 $544,401 $564,815 


Key:—K, Kennedy; E, Eddy; CL, Clow; Ch. Chapman; R. Rensselaer’ M, Michigan; C & W, Caldwell & 


Wilcox; Cf., Coffin; 8, Simplex; B, Builders. 


Blanch Rds., to Patermo & Consolo, 14110 
Benwood Ave., Cleveland, $35,821; water 
mains in Blanch, South Compton and Hyde 
Parks Rds., to B. H. Whittaker, 335 The 
Arcade, Cleveland, $17,262. Noted Oct. 12. 


0., Maple Heights (Worthington P. 0.)— 
Sewers in Bway., to Hadded-Mall Co., Scho- 
= a {*s- Cleveland, $166,954. Noted 

ct. . 


Ind., Hammond—Constructing north side 
system, 24 to 84 in. sewers, to United 
Constr. Co., Hammond, $846,596 ; south side 
system, 54 to 108 in. sewers, to Proudfoot 
Constr. Co., 127 North Dearborn St., Chi- 
cago, $423,784; 24 to 30 in. sewers in South 
Hohman St., to Public Constr. Co., Ham- 
mond, $42,258 ; system of 8 to 27 in. sewers, 
to J. J. Nejdl, Whiting, $37,762. 


m., Galva—Constructing sewerage sys- 
tem and remodeling disposal plant, to Natl. 
Constr. Co., 309 Putnam Bldg., Davenport, 
Ia., $25,000. 


Wis., Elisworth—Sanitary sewers in 
various streets, incl. 25,900 lin.ft. 8-12 in. 
pipe, to Camden Constr. Co., c/o J. B, Cam- 


den, Benson, Minn., $30,732; 3 Imhoff tanks, 
etc., to W. L. Oltman and F. H. Johnson, 
Elisworth, $16,942. Noted Oct. 5. 


Wis., Milwaukee—Intercepting sewer in 
Ist Ave., 3,450 lin.ft. 60 in. plain concrete 
sewer in tunnel, 1,030 lin.ft. 60 in. con- 
crete sewer in open cut, 970 lin.ft. 60 in. 
rein.-con. sewer in open cut, also siphon 
incl. 1.415 ft. 12-30 in. c.i. pipe, ete., to 
H. Hohensee, Ludington Ave., Wauwatosa, 
$149,586 and $14,800 respectively. 

Neb., Silver Creek -——- Sewerage system 
incl. 13 x 10 pump house, 2 centrifugal 
pumps with 5 hp. motors or 1 duplex auto- 
matic electric sewage ejector, to H. J. 
Peterson Co., 403 Federal Reserve Bldg., 
Omaha. Engrs, est. $28,000. Noted Sept. 14. 

N. D., Hillsboro—See “Waterworks.” 

Tex., Laredo—For 15,666 ft. 12-24 in. 
standard vitr. pipe sewers and 33 manholes 
in 7th Ave. to Janes Constr. Co., San An- 
tonio, (street address not available), $638,- 
430. Noted Oct. 5. 

Utah, Salt Lake City—Citv Comrs.. 29.- 
000 ft. of 8-18 in. vitr. sewers, Northwest 
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Bldg.. 
Noted 


Utah Savings 
$94,000, 


Iist.. to J. (Conner, 
$84.340, Een est. 
Sept. 8. 


Ont., Hamilton—G. Coppleys 

Bd. Control, storm sewer, up to 36 in,, 

n Kenilworth Ave., to Central Foundation 

Co 14 Wellington St Toronto, $84.994, 
Noted Oct. 1 


ers. 


mayor and 


Waste Disposal 


PROPOSED WORK 


City plans 3 story gar- 
plant, brick, steel and con- 

$1,000,000 F. E. Osborn, 
eng? Noted Feb. 9. 


0., Cleveland 
bage reduction 
crete, Canal Rad 


700 Rose Bldg 


Bridges 
WORK 


Comn., Raleigh, 
over Neuse 
(‘o, $25,000, C 
highway engr 
Hy. Trept., Red- 


PROPOSED 


North Carolina—State Hy. 
plans reconstructing bridges 
and Trent Rivers, Craven 
M. Upham, Raleigh, state 

La., Jennings—State« 
mond Bidg., Baton Rouge, having plans pre 
pared bridge over Mermentau River, here. 
$225,000. Waddell & Son, 800 Graphic Art 
Bidg., Kansas City, Mo., consult. engrs. 


Kan., Columbus—Comrs Co. 
soon take bids Marsh arch bridge over 
Brush Creek, on Spring Valley Rad., one 
130 ft. span. $30,000, L. Noftzeger, co. 
ener. 

Kan., Hutchinson - Reno Co. 
plans deck girder bridge over 
River, to have twelve 40 ft. spans. 
W. A, Stacey, co. ener 

Kan,., Kansas City—Had plans prepared 
and takes bids about Nov. 16, 3 mi. rein.- 
con. Viaduct, 30 ft. roadway, two 6 ft. side- 
walks, across Rock Island tracks. $750,000. 
kh. L. McAlpine, City Hall Bldg., engr. 

S. D.. Woonsocket—Sanborn Co. rejected 
bids opened Sept. 16, bridge on Federal 
Aid Project Sect. C, over James River, 
340 ft. long with center steel truss of 100 
ft. Noted Sept. 21. 

N. D., Pembina—Pembina Co. plans 500 
bridge, concrete piers and abut- 
over Red River. $26,000. W. W. 
Felson, co. aud. Engineer not announced. 

Mo., St. Louis 3d. Pub. Serv., 228 City 
Hall, plans 1.100 ft. concrete bridge, 80 ft., 
with 550 ft. southern and 200 ft. northern 
approach to replace old 14th St. viaduct 
spanning Terminal and Missouri Pacific 
R.R. tracks, from Chouteau Ave. to Spruce 
St.. ete.. 13,200 ecu.yd. earth excayv., 40,000 
lin. ft. conerete piling, 16,400 cu.yd. rein.- 
con., 1,000 ton reinforcing, 5,400 lin.ft. 
granite curb, 11,300 sq.yd. granite block 
paving and 7,000 sq.vd. concrete sidewalks, 
$595,000, lL. R. Bowen, Div. Bridges « 
Buildings, 301 City Hall, ch. engr. 

Ark.. De Valls Bluff—State having plans 
prepared 600 ft. bridge over White River, 
near here, three 200 ft. spans, 20 ft. road- 
Way, steel, rein.-con. and timber. $150,000, 
Harrington, Howard & Ash, Orear Leslie 
Bidg., Kansas City, Mo., engrs. 
Emmett—Comrs. Gem Co. take 
Nov. 6, one 75 ft. pony truss and 
steel spans, concrete abutments, 


Cherokee 


making 
Arkansas 
$40,000, 


50 


ft. 
ments, 


steel 


Idaho, 
bids after 
three 20 ft. 
$25,000 


BIDS DESIRED 


Nov. 15, by State Hy. Dept., 
Trenton, concrete and = steel bridge over 
north branch of Raritan River in munici- 
palities of Bridgewater and Bedminster, 
Somerset Co J. L. Vogel, 772 Broad St., 
Newark, bridge engr.; adv. 


this issue. 

Pa., Phila.—-Nov. 29, 
Bridge Joint Comn. at 
Bidg., 2 main towers 
ware River between 
this issue 


N. J.; adv. 
Pa., Pittsburgh Nov. 20. at office J. P. 
Allegheny Co... Court 


Moore controller 

House, 5th Ave. and Grant St.. Bridge 7 

over Allegheny River; adv. this issue. 
Mich.,, Detroit——Nov. 7. by Michigan Cen- 

tral R.R. Co., Michigan Central Terminal, 

fo'rication and delivery of steel for Bridge 

50.54. air line division 


5 
¢ vlorado—Se 


New Jersey 


by Delaware River 
Room 86, Widener 
of bridge over Dela- 
here and Camden, 


“Streets and Roads,” 


BIDS RECEIVED 


N. J.. Dovwer—State Hy. Dept., Trenton, 
opened bids Oct. 24, repairing 14 mi. bridge 
over Barnegat Bay from Seaside Heights 
ta Island Heights, here, from L. J. Seiling, 
Red Bank, $83.718: R. J. Mansfield, 53 
Park PL, New York City, $85,927; General 
Conte. & Eng. Co., 40 Rector St.. New York 
City, $&R815. Noted Oct. 12. 


ENGINEERING NEWS-RECORD 


North Carolina—State Hy. Dept., Raleigh, 
rein.-con. bridges and culverts on (1) State 
ect 152, Hyde Co., (2) State Project 
Gates and Pasquotank Counties, (3) 
Project 254, Lenoir and Pitt Counties, 

from O. A. Mann & Co., La Grange, Ga., 
(1) $29.928; C. W. Lacy, Wilmington, (1) 
$32,512 ; 2) $36,716; Pittsburgh - Des 
Moines Steel Co., Curry Bldg., Pittsburgh, 
Pa., (2) $34.463; Roanoke Iron & Bridge 
Co., Roanoke, Va., (3) $64,942; Atlantic 
Bridge Co., Roanoke, Va., (3) $72,900. 
Noted Oct, 12 


Colo., Pagosa 
Denver, opened 
truss steel bridge, 


Springs—State 
bids, 125 ft. 


Hy. Dept., 
span through 
graveled approaches, 
here, from Plains Constr. Co., 424 E & C 
Bldg... Denver, $30,261; Monarch Eng. Co., 
Box 1196, Denver, $32,865; Levy Constr. 
Co., 620 Symes Bldg., Denver, $34,493. 
Engrs. est. $30,738. 


CONTRACTS AWARDED 


Miss., City—See 


Roads,” 


Yazoo “Streets and 


Tennessee — State Nashville, 
bridges over 20 ft. span on road from 
Carthage to Smith Co. line, Project 68, 
Smith Co., to Phillips, Simpson & McGugin, 
Stahlman Bldg., Naslgville, $61,929. 

Mich., Crystal Falls—State Hy. Dept., 
Lansing, building Bridge 360,205, two span 
concrete arch, 240 ft. long, 24 ft. roadway, 
to Smith & Holmes, Crystal Falls, $58,902. 
Noted Oct, 5. 

Ia., Maquoketa—Jackson Co., 36 concrete 
box culverts and extensions, 3 pony truss 
spans, rein.-con. abutments, to J. Ander- 
son & Son, Maquoketa, $59,748. 

Idaho, Wallace—W,. I. Bassett, dist. engr. 
sureau Highways, Coeur d'Alene, four 90 
ft. steel bridges, concrete substructures, be- 
tween here and Kellogg, to W. A. Byers, 
1204 Mansfield St., Spokane, Wash., $45,- 
032. Noted Oct. 26, 


Hy. Dept., 


Dams 


PROPOSED WORK 


Pa., Sharpsville—Sharpsville Improve- 
ment Assn., plans large concrete dam at 
foot of Shenango St., inel. concrete wall and 
series of flood gates, to exceed $50,000. W. 
Mertz, pres Engineer not announced, 

Mich., Centervile—O. G. Roehling, 940 
Edgecomb PI, Chicago, Ill., had plans pre- 
pared 500 ft. concrete, tile and stone dam 
across river, 11.6 ft. above river bed, with- 
out lock, apron or chute, but to have fish 
ladder and constructed to accordance with 
statutes of Michigan. 

Ill., Galesburg—See ‘‘Waterworks,’”” 

N. D., Mandan—Morton Co. plans 700 ft. 
concrete and rock dam, 70 ft. high, in Heart 
River south of Glen Ullin, to irrigate 15,- 
000 acres. $50,000. Engineer not announced. 

Tex., Breckenridge — Chamber of Com- 
nerce plans to form Improvement District 
and make surveys for dam site on Clear 
Fork Brazos River, to irrigate 40,000 acres. 
J. A. Norris, Austin, State Bd. Water Engr. 


CONTRACTS AWARDED 


Wis., Laona—Connor Lumber Co., will 
build steel and rein.-con. dam, by day labor. 
L. A. DeGuere Wisconsin Rapids, engr. 
Noted Oct. 12. 


Railways 


PROPOSED WORK 
Outario—Niagara, St. Catherine & Tor- 
onto Ry., Stamford, plans to completely re- 
build local lines, and lines between Port 
Dalhousie and Stamford, incl. pavement 
between tracks. $2,000,000, E. J. Oliver, 
genl. mer. 


BIDS RECEIVED 
New York—tTransit 


St.. New York City, 
constructing Sect. 3 


Comn., 49 Lafayette 
opened bids Oct. 26, 
of Route 52, part of 
Rapid Transit R.R., Flushing Route, from 
Oakdale Contg. Co., Harris & East Aves., 
Long Island City, $1,635,990; F. L. Cran- 
ford, 149 Remsen St., Brooklyn, $1,753,000; 
J. Schlesinger, Inc., 259 West 30th St., New 
York City, $1,795,3 Noted Oct, 19. 


Excavation, Drainage, 
Irrigation 


PROPOSED WORK 
Wis., Kenosha—Kenosha Co, Drainage 
Rd. excavating and laying 9,200 lin.ft. 8-24 
in. tile and drain pipe. $20,000-$25,000. 
W. E. O'Brien, Courthouse Annex, engr. 


Vol. 


Wis., Woodworth Keno 
Drainage Bd. making plans ex 
laying 9,200 ft. 8-24 in. tile di 
J. Edwards, Woodworth, SS 
O’Brein, Courthouse Annex, kK; 


Mo., Alexandria—Des Moin: 
sippi Levee Dist. 1, Clark © 
having surveys made enlarging 
ing present ditch system and 
pumping plant to protect 12 
from Mississippi and Fox Riv: 
$250,000 Morgan Eng. Co., G 
Stitute, Memphis, Tenn., engrs. 


Tex., 


Wash., 
Pomeroy 
at cost 


Breckenridge—See “> 


Dayton—Cities of D 
plan irrigating 25,000 
of $75 to $80 per ac 
concrete and steel flume, 2,400 ft 
ft. tunnels, 2 large syphons, w 
diverted from Tucannon River. $ 
J. Strack, Ziegler Bldg., Spokan 


Wash., Wenatchee—Greater \W 
Irrigation Co. plans irrigating 26 
land, water to be carried up Colum)! 
as far at Brays and up Moses Cou 
300,000. Engineer not selected 


Calif.. Banning — San Gorgoni 
Co. had plans prepared 8,410 lin.f 
3 ft. wide, 2 ft. deep, concrete lined 
for power houses, storing 121,000 
2 power plants as follows: No, 1 
1,774 ft., 16 sec.ft., through penstc: 
2, fall of 898 ft., 4,857 hp. to be de 
W. L. Huber, 1st Natl Bank Bld; 
Francisco, engr. 

Ont., Loiselleville—Council of Sa 
South Twp. plans to raise $75,000 for 
age work. J. McAuliffe, Oldcastle, 


BIDS DESIRED 


Ala., Mobile—City Comrs. receiving bid 
main canal, 6 ft. deep, 30 ft. wide, ru ! 
from tide water of Dog River to near 
government street road, near Sage A 
draining 6,000 acres, also 3 small ea: 
from north, west and southwest int 
River. $70,000. S. M, Adams, Mobil 


Lake Providence—Novy. 15 
Comrs. Tensas Bayou D.D., exea 
Tensas Bayou Canal as outlet can: 
Tensas Bayou D.D., 3rd D.D. and 1st 
2nd Wards D.D., also 3 laterals canals 
Tensas Bayou D.D., inel. 1,600,000 « 
execayv. J. R. Adams, Lake Providenc: 


La., 


Ariz., Maricopa—Nov. 10 by Dirs. Mari- 
copa Irrigation Dist., furnishing labo: 
terial and construction of ne 
machinery and equipment and insta 
of general irrigation system, incl. «i 
approximately 17 single wells) and 
batteries of 3 wells each, constructio: 
concrete lining necessary shafts, pumping 
chambers and connecting tunnels, const: 
tion of derricks, towers, housing, furnis 
and installing pumps and rhotors, w 
Wiring, switching and appurtenances 
23 single wells and 37 batteries of 3 well 
each, construction 51 mi. 11,000 volt trans 
mission line, installation 60 pole type 
transformer stations, complete with trans 
formers, lightning arresters, switches, 
and excavation of approximately 74 
distributing ditches, D. H. Smith, sec 
H. S. Reed and S. K. Baker, 419 Fleming 
Bldg., Phoenix, engrs. 


BIDS RECEIVED 


Minn., Minneapolis 3d. Park Comrs 
City Hall, dredging Lake Calhoun and fil 
ing lowland and neighboring boulevards 
85.500 cu.yd. sand shore dykes, 264,400 cu. 
yd. sand fill, 312,200 cu.yd. mud fill, fr 
A. R. Thayer, 1003 St. Clair St., St. Paul. 
$136,639; Minneapolis Dredging Co., Met: 
politan Life Bldg., $148,539; La Crosse 
Dredging Co., 405 Plymouth Bldg., $1 
191. Noted Sept. 21. 


CONTRACTS AWARDED 


8S. C., Kingstree—-Comrs. Williams!ure 
Florence and Clarendon Counties, 1,25! 
cu.yd. earth excav., to E. J. Doane & 


Mason, Mich., $150,000. Noted Sept. 21. 


Ind., Hammond—Constructing new p 
ing station for new north and sout! 
system, to Ahlborn & Bates, Hamn 
$227,324 


Sons 


Gundy 
Sal 


Ind., Terre Haute—Constructing 
Run Drainage System, to J. P. 
Paris, Ill., $0.143 per cu.yd. 


S. D., Yankton—Yankton Co., 
River Drain Dist. 1, incl. 12 current ret 
600 lin.ft., to Woods Bros. Constr. Co. 
coln, (street address not available), $3 


Mont., Columbus—Stillwater Co. reb 
ing 55 mi. Cove Ditch, to J. Gibson, | 
berg, $55,000. 


ock 


Missour! 
rds 


Lin- 
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November 2, 1922 


Streets and Roads 


PROPOSED WORK 
Pan Oil City -P lans paving Central Ave. 


nd itler Alley $25,000. W. Weber, 
ty ener. 
Md., Baltimore—l’lans g1 rading and pav- 
» kihland Ave., Southern Ave. from Eloise 
“cana Aves., Haleyon Park Rd. from 
iyice Ave. to alley east of Edna Ave., 
‘oeondon Ave. from Kathland Rad, to point 
x: ft. north, Meriwent Ave. from Clarendon 
\ve, Hillsdale Rd., Blythewood Rd. from 
{ ] St. to Wyndhurst Ave. H. G. Per- 
g y engr. R. K. Compton, 214 East 
Lexington St. chn, paving com, 


North Carolina—State Hy. Dept., Raleigh, 
ylans grading and surfacing 6 mi. road 
from Li ling to Mamers, Project 440, Har- 

tr Co., $35,000, 19 mi. road from Oxford 
+, Durham Co. line, Project 432, Gran- 
ville Co., $100,000, 5 mi. road from Frank- 
nton to Vanee Co. line, Project 422, Frank- 

Co., $30,000, 9.8 mi. road from Bragg- 
wn to Granville Co, line, Project 413, Dur- 
ham Co., $50,000, 12 mi. road from Hender 
con to Franklin Co. line, Project 474, Vance 
», $60,000, 8.5 mi, Macon-Littleton Rd., 

oie 496, Warren Co., $43,000, 8.58 mi. 
rom Muddy Creek to Danbury, Pro- 
50 B, Stokes Co., 11 mi. Waynesville- 
‘anton Rd., Project 944, Haywood Co., 
sju.000; grading and concrete or asphaltic 
having 2 mi, road from Roxboro north 
toward Virginia State Line, Project 465, 
person Co., $60,000, 10 mi, road from Neuse 
Rivet to Franklin Co. line, Project 488, 
Wake Co., $300,000, 5.5 mi, road from Ra- 
leigh east to Neuse River, Project 487, 
Ww ake Co., $154,000; clearing, grading and 
topsoiling 13.5 mi. road from Wake Co. 
ne to Wilson Co. line, Project 164, Nash 
ind Johnson Counties, $67,500; 9 ft. con- 
rete or asphaltic paving 13.5 mi. Winton- 
Gatesville Rd., Project 131 B, Gates and 
Hertford ¢ ‘ounties, $189,000, 10.9 mi. Gates- 

-Sunbury Rd., Project 132 B, Gates Co. 
$154,000; 16 ft. concrete or asphaltic pav- 
15 mi. Greenville-Beaufort Rd., Project 
185 B, Pitt Co., $433,500 ; re-surfacing with 
asphalt 20 mi, Mamers-Sanford Rd.. Project 
444. Lee and Harnett Counties, $25,000; 
recol a 7.5 mi. brick road between 
New Bern, Pollocksville and Bridgeton Rd., 
Craven Co., $35,000; grading and surfacing 
10 mi Pittsboro-Lee Co. line Rd., also 
ridge over Deep River, Project 404, Chat- 
Co., $70,000, 19.5 mi. Silver City-Lee 
ne Rd., and bridge over Deep River, 
ect 405, Chatham Co., $120,000, C. M. 
Upham, state highway engr. 

North Carolina—State Hy. Dept., Raleigh, 
received no bids Oct. 25, grading and con- 
crete or asphaltic paving 9.89 mi. road, 
Project 1138 B, Chowan Co., $114,580. Will 
eadvertise. C, M. Upham, state highway 
engr. Noted Oct. 12. 


Fla., Stark—Bradford Co. having plans 

epared 12 mi, Sanderson Rd, from Stark 

' Redding Bridge, $48,000; 7 mi. Lawtry- 
Raiford Rad., $28,000; 7 mi. road from 
Brooker to Wynn farm via Graham, $28,- 
i", KE. R. Neff, Stark, engr. 

Tenn., Shelbyville—H. B. Cowan, mayor, 
rejected bids improving various streets. 
Noted Oct. 19. 

0., “Miscellaneous.” 


Michigan—State Hy. Dept., Lansing, soon 
ces bids grading and gravel surfacing 4 
mi. Assessment Dist. Rd, 283, Branch and 
Hillsdale Counties, and 4 mi, Assessment 
Dist. Rd. 326, Branch Co. F. F. Rogers, 


state highway comr. 

Mich,, Detroit—Plans grading and paving 
with 33 in, sheet asphalt on 8 in. concrete 
2450 sq.yd. Reeder Ave. from Junction to 
Cavalry Aves. 26 ft., $17,470; with one 

lrse concrete on 6 in. concrete, 6,000 sq, 

|. alley between Garland, St. Clair, Mack 

id Canfield Aves., 18 ft., $15,660, 3.000 
sa.yvd. alley between Maxwell, Seminole, 
Warren and Moffat Aves., 20 ft. $5,100, 
700 sq.yd. alley between Mitchell, Me- 
Dougall, Willis and Canfield Aves., 18 ft., 
SL890. J. W. Reid, city engr. 


IL, East St. Louis—Making plans asphalt 
having 2,000 ft. St. Clair Ave. from Ist to 
Collinsville Ave., 50-60 ft., 8,940 sq.yd. as- 
Pha on present. brick. $35,730. E. F. 
Harper, City Hall, engr. 

Tl,, Sparta—Making plans paving, $500,- 


_ Bruce & Grupe, 408 Finance Bldg., 
ha, Neb. engrs. 


ill, Vandalia—Making survey grading, 

ving and curbing 3,500 ft. Main St. 30 
‘00 lin.ft. curbing. Will start work 
ring. $40,000. A. H. Beard, 616 Title 
inty Bldg., St. Louis, Mo., engr 


_Wis., Mayville—Having plans prepared 
ry ‘ing Horicon, School, Williams and 
Sts., 25,000 sq.yd. concrete, concrete 
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Seen eee a ae 


curb and_ gutter. $30,000. J. Dononnue 
Co., 608 North 8th St., Sheboygan, engrs. 


Ia., Anita—Takes bids about Jan. 1, 40,- 
000 sq.yd. paving, vitr. brick, asphalt, ss- 
phaltic concrete, artificial stone or mac- 
adam. Bruce & Grupe, 408 Finance Bidg., 
Omaha, Neb., engrs. 


Ia., Chariton—Making plans paving 15 
blocks. $50,000. Price & McCormick, 215 
Securities Bldg., Des Moines, engrs. 


Minn., St. Paul—-Plans paving Berkeley, 
Stanford, Jefferson and Wellesley Sts. from 
Frederick to Fairview Aves. $36,496. O. 
Claussen, city engr. 

Kan,., Columbus—Comrs. Cherokee Co 
soon take bids concrete paving 4.6 mi. 
Spring Valley Rd., Federal Aid Project 142 
18 ft. $200,000. L. Nottzeger, co. engr. 


Kan., Girard—Comrs. Crawford Co. soon 
take bids paving 0.942 mi. Arcadia Branch 
of Commercial Highway, 18 ft., Concrete or 
brick. $35,000. “<, M. Cooper, co. engr. 


Kan., Independence—Comrs. Montgomery 
Co. soon take bids bituminous macadam 
paving 9.3 mi, Independence-Caney Rd., 
Project 121, Sects. A and D, 18 ft. $300,- 
000. H. K. Hibbard, co. engr. 


Neb., Omaha—City takes bids between 
Dec. 1 and Jan. 1, constructing 18th and 
19th Sts. from M to I Sts.; 20th St. 
from Missouri Ave. to G St.; 21st St. 
from G to J Sts, 22nd St. from J to N 
Sts.; 23rd St. from J to A Sts.; 26th and 
27th Sts. from N to L Sts.; 33rd and 34th 
Sts. from Martha to Center Sts.; Castelar 
St. from 13th to 15th Sts.; F St. sean 21st 
to 27th Sts.; Francis St. from 32nd Ave. 
to 34th St.: G St. from 19th to 25th Sts.; 
H St. from 21st to 24th Sts.; I St. from 
18thi to 25th Sts.; J St. from 18th to 22nd 
Sts.; M St. from 27th St. to Union Pacific 
right of way; Park Ave. from Farnam St. 
to Dewey Ave.; Poppleton Ave. from 28th 
St. to 29th Ave.: Railroad Ave. north to 
south line of Blk. 8 south side; Spencer 
St. from 16th to 24th Sts. $250,000. Tf. 
Real, city ener. 


Missouri—State Hy. Dept., Jefferson City, 
plans 3.953 mi, road from Pleasant Hill to 
Strasburg, 24 ft., State Aid Project 20.174, 
Cass Co., 18,968 cu.yd. earth excav., 1,587 
cu.yd,. borrow, 255.8 cu.yd. concrete mason- 
ry, ete,; 3.532 mi, road north, south, east 
and west of Nodaway, 24 ft., State Aid 
Project 20.209, Nodaway Co., 17,462 cu.yd. 
earth excav., 1,657 cu.yd. borrow, 133.4 
cu.yd. concrete masonry, etc.; 3.087 mi. 
road north and south from Neosho, 24 ft.. 
State Aid Project 20.192, Newton Co., 9,985 
cu.yd, earth excav., 4,900 cu.yd. borrow, 
117.1 cu.yd. concrete masonry ete.; 7.119 
mi. road north, south, east and west, 24 ft., 
State Aid Project 20,127, Boone Co., 38,786 
cu.yd. earth and 583 cu.yd. rock excav., 
4,972 cu.yd. borrow, 190 cu.yd. concrete 
masonry, ete.; 4.127 mi. road from Lowery 
to Osceola, 24 ft., State Aid Project 20.176, 
St. Clair Co., 11,975 cu.yd. earth and 1,370 
cu.yd, rock excav., 989 cu.yd. borrow, 32.5 
cu.yd, concrete masonry, ete. ; 4.452 mi. road 
east, west, north and south, 24 ft., State 
Aid Project 20.186, Andrew. Co., 32,241 cu. 
ya. earth excav., 2,864 cu.yd. borrow, 60.5 
cu.yd. concrete masonry. ete.; 3.178 mi, 
road from St. Charles to West Alton, State 
Aid Project 20.220, St. Charles Co., 16,784 
lin. ft. grading, 22,513 sq. yd. specification 
C gravel pavement, 12 ft.: 6.046 mi. road 
north and south of Stoddard, Federal Aid 
Project 197 A, Stoddard Co., 29,776 cu.yd. 
earth excav., 16,200 cu.yd. borrow, 203.7 
cu.yd. concrete masonry, 43,197 sq. yd. 
specification C gravel pavement, 12 ft., ete.; 
3.386 mi. road from Potosi to Steelville, 
24 ft., Federal Aid Project 160 A, Wash- 
ington Co., 26,578 cu.yd. earth and 2,28: 
cu yd. rock execav., 1.972 cu.yd. borrow, 
7.5 cu.yd, conerete masonry, ete B. H. 


P iepmeier, state highway engr. 


Mo., Maplewood — Plans’ constructing 
3,100 ft. Greenwood Blvd. from Big Bend 
Id. to Canterbury, 30 ft., 6,192 lin.ft, inter- 
gral concrete curb, 5.000 cu.yd. earth 
excav., 11,000 sq.yd. 8 in. rein.-con. $49,- 
000. <A. H. Beard, 616 Title Guaranty 
Bldg., St. Louis, engr. 7 


Mo., St. Louis—Plans resurfacing 5,202 
ft. Clayton St. from Vandeventer St. to 
Kingshighway, 36 ft., 22.560 sq.yd. asphalt 
or bitulithie, ete. $57,200. W. W. Horner, 
300 City Hall, engr. 

Tex., Bay City—Nov. 25, to vote on $2,- 
000,000 bond issue for highway improve- 
ments and road construction in Matagorda 
Co., which if voted, will take up all district 
bond issues that may have been voted. J. 
C, Carrington, co. engr. 

Tex., Beaumont — Submitted $350,00u 
bond issue to Attorney Generals Dept., Aus- 
tin, for approval, extensive street improve- 
ments, A. Fulweiler, city ener. 
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Tex Dallas — Making plans widening 
paving and extending St.. Paul St. from 
Commerce to Marilla Sts., 50 ft. $308,000 


G. Fairtrace. city engr E. A. Wood, city 
plan engr. 

Tex., Dallas—Dallas Co. having plans 
prepared and takes bids about Decembet 
improving 12.6 mi. Richardson Rd., Stats 
Highway 6, 18-20 ft.. $500,000; takes bids 
about January grading and bituminous sui 
facing 5 mi. Bonnie View Rd., 18 ft.. $75 
000, 13 mi. Beckley Rd., 18 ft., $150,000, 
4 mi. West Dallas-West Moreland Rd., 18 
ft.. $60,000, Nagle-Witt-Rollins, Court- 
house, engrs. 

Tex., Houston—Harris Co. plans to vote 
on $890,000 bond issue for grading and 
concrete surfacing 17.8 mi. La Porte Rd. 
from Galveston Pike to La Porte, 18 ft., 
inel. bridges over Simms and Vina Bayou, 
$540,000 bond issue for 12 mi. road between 
Ureka and Cypress, 18 ft. Howe & Wise, 
211 First Natl. Bank Bldg., engrs. 

Tex., Palestine—-Nov. 21, to vote on $1,- 
500,000 bond isue for 2 main trunk high 
ways, north, south, east and west through 
Anderson Co. C. R, Stewart, co. judge. 


Tex., Paris—-Lamar Co. making plans 
gravel surfacing 4.9 mi. State Highway 1% 
north of here, 12 ft. $63,500. A. J. Goode 
co, engr. 

Tex., Terrell—Novy. 14, to vote on $35,000 
bond issue for highway improvements in 
Terrell Rd. Dist., in Kaufman Co., incl. 
State Highway 15 L. M. Ferlet, Terrell, 
ener. 

Calif., Fresno—Supervs. Fresno Co, re 
jected bids improving 2.14 mi. Mountain 
Rd., 3 mi. northeast of Auberry. Noted 
Oct. 26. 

Calif.,, Oakland—Had = plans prepared 
grading and paving 13th St. between East 
16th and 38th Sts., 172,013 sq. ft. grading, 
163,055 sq. ft. asphaltic concrete pavement, 
1,082 lin. ft. concrete curb, steel guard and 
6,214 lin. ft. without guard, ete. W. W 
Harmon, city engr. 

Ontario—See “Railways.” 


Ont., Ancaster—Plans concrete pavement 
on Bway. $35,000. J. Moffatt, chn. com. 

Ont., Hamilton—Having plans prepare! 
asphalt pavement on Park Row from Main 
St. to pipe line. $42,000. E. R. Gray, 
city engr. 

Ont., Port Dover—Having plans prepared 
concrete pavements on Main St. $50,000, 
Prices wanted on all materials. James, 
Proctor & Redfern, 36 Toronto St., Toronto, 
engrs. 

BIDS DESIRED 


N. Y¥., New VYork—Nov. 10, by J. Miller, 
pres. Manhattan Boro, Municipal Bldg., re- 
paving 27th St. from Ist to 3rd Aves., 30th 
St. from 2nd to 4th Aves., both sheet as- 
phalt on concrete, Mulberry St. at intersec- 
tion with Prince St. and Mott St. at inter- 
sections with Grand, Broome, Spring and 
Prince Sts., both granite block on concrete ; 
grading Chittenden Ave. from Northern 
Ave, to point about 190 ft. westerly 
therefrom and the easterly 20 ft. from this 
point to point 87 ft. south of West 187th 
St... ete.; grading, curbing and flagging 
Pinehurst Ave. from West 183rd to West 
18ist St. also sewer in Pinehurst Ave. be- 
tween West 181st to West 183rd Sts. 

N. J., Bernardsville-——Nov. 17, by Bernard 
Twp. Com. at office of F. P. Bowman, clk., 
constructing Sect. 1 Claremont-Post-Kun- 
hardt (Mine Mt.) Rad. F. S. Tainter, twp. 
engr.; adv. this issue. 

N. J., Newton—Nov. 21, by Sussex Co. 
grading Fredon Stillwater Rd. in Fredon 
Twp. H. Snook, co. engr.; adv. this issue. 

Pa., Ebensburg — Nov. 6, by Supervs. 
Jackson Twp., c/o H. T. Jones, controller 
Cambria Co., paving 5,800 ft. Route 52, 
Jackson Twp. Highway, vitr. brick blocks 
on combination concrete base and curb, or 
2 course rein.-con. $40,000. <A. B. Curry, 
Trust Bldg., Johnstown, engr. 

West Virginia — Nov. 14, by State Rd. 
Comn., Charleston, constructing Projects 
3151 and 3152, Boone Co.; Projects 123 and 
3133, Raleigh Co. ; Project 3051, Pocahontas 
Co.; Project 3047, Nicholas Co. ; Project 
3054, Summers Co.; Project 3170, C 7 Co. ; 
Projects 3057 and 3138, Mason Co.; Project 
3060 A, Mercer Co.; Project 3061, Wayne 
Co.; Project 3062, Wyeoming Co.; Project 
3076 B, Calhoun Co.; Project 3067, Wirt 
Co.; Project 3021 B, Webster Co.; Project 
3111, Gilmer Co.; Project 3154, Upshur to. ; 
Project 3149, Grant Co.; Project 3012, 
Hampshire Co.; Project 3107, Mineral Co. ; 
Project 3028, Berkeley Co. E. B. Carska- 
don, secy.; adv. this issue. 

N. C., Washington—Nov. 27, by Beaufort 
Co, Rd. Comn., paving 6.8 mi. Chocowinity- 
Aurora Rd., asphalt or concrete. F. €. 
Kugler, chn.; adv, this issue, 


’ 
; 
1 
: 
; 
| 


veninaniin — 
Se rr arn ec SO AGN aA AE RRNA aR mA 


Petes AB-rtitn vine > stenaternnee 4 


pa 89 





232 ENGINEERING NEWS-RECORD Vol. 


Streets and Roads (Continued) Meridian Highway from here to Meridian -$118,296. J. J. Bellote & Sons 

N. C.. Wilmington Nov. 23, by R. Cc. Co. line, 1,480 cu.yd. concrete, 102,736 cu.yd. address not available), (12 
Cantwell, Comrs. Pub. Wks., 75,000 sq.yd. earth and 37,000 cu.yd. rock excav., 180,558 Spadaro Constr, Co., Ine,, 827 
hard surfacing. Carolina Eng. Co. 412 sq.yd. d3 in. bituminous macadam, $283,- St., New York City, (12) $119 
Southern Bldg., engrs.; adv. this issue. 279; 17.81 mi. Meridian Highway between Oct. 5. 
7 here and La Salle Co, line, 1,188 cu.yd. con- S . ! a 

s. C., Greenville—Nov. 16, by Greenvill crete, 96,060 cu.yd. roadway, 183,494 sq.yd. N. Y., Brooklyn—E. Riege! 
Co. Hy. Comn., topsoiling 15 mi. Jones Gap 14 in. bituminous macadam, 5,000 sq.yd. Pres» Boro Hall, opened bids ( 
Rd. between Cleveland and North Carolina concrete pavement, 74,192 Ib. reinforcing, coving ome ae 7 igh 

> 55.000 316 5 . D. Metez > ner. Note é é “9 cCKaWay 
line, $155,000. — ie J. D. Metealfe, co. engr. Noted Brooklyn Alcatras Co. 407 Han 

Ss. C., St. George—Nov. 9, by Dorchester ae . ; (1) $10,531, (2) $6,020; Boro A 
co. Hy. Comn., constructing 4 mi. State Colerado—Nov, 10, by State H. Dept., 1301 Metropolitan Ave., (1) §$ 
Route 27, between Dorange and Reeves- Denver, concrete paving 4.185 mi. Colorado $6,682 (3) $20,689; Cranford ¢ 
ville, 39,000 cu.yd. excav., 9,800 cu.yd. sand Springs-Denver Rd. beginning 700 ft. north §t., (1) $11,350 (2) $6.852 (3) 
elay surfacing, also bridge work consisting Of Colorado Springs and extending north Sicilian Asphalt Paving Co.. 41 
of five 22 ft. bents, 150 cu.yd. concrete and toward Breed, 18 ft., Federal Aid Project) New York, (3) $19,182. Noted 
29,000 Ib. reinforcing. 116-A, El Paso Co., 1 acre clearing, 12,300 fae 
o_ cu.yd. borrow fill, 98,000 cu.yd. earth and N. Y., Long Island City—M. 

Florida—Nov. 14, by State Hy. Dept., 16,400 cu.yd. rock excav., 42,000 sq.yd. over- pres. Queens Boro, Queens Sub 
Tallahassee, constructing 11.6 mi. Rd. 1 haul, 3,100 cu.yd. gravel shoulders, 837 opened bids Oct. 27, grading 
between Lake City and Wellborn, Columbia cu.yd. Class A concrete, 43,776 sq.yd. one sidewalks in (1) Fresh Pond Ra. 
and Suwannee Counties, alternate bids on course plain cement concrete pavement, side Ave., from E. Block, Woodh 
24 in. penetration macadam on 6 in. rock 91,710 Ib, reinforcing, ete., also bridge over $12,440 (@) $7,620; Galecor Cont; 
base, 6-8-6 in, plain concrete, 2 in. bitumi- Cottonwood Creek, Sta. 214 plus 60 to 216 $15,015; Peace Bros, Ine, 57 
nous concrete (topeka type), with no binder plus 72,916 cu.yd. Class A concrete 3,500 Lawrence St., Flushing, (2) $9,65 
course on 6 in. rock, 14 in. “ey ~~ 7 lb, structural and 119,400 Jb. reinforcing Oct. 19. 

i i . : se oO i . rock. gs ° 9 ¢ 

with 1 in. binder cours n in. roc teel, etc. $231,394, L. D. Bilauvelt, N. ¥., New York — H. Bruck: 


Former bids rejected W. F. Cocke, state Denver state highway en 
highway engr. Noted Oct. 26. : 6 y = Bronx Boro, Tremont and 3rd Ave- 


Wash., Spokane—Dec. 22, grading and bids Oct. 24, paving (1) Park A\ 

Louisiana—Nov. 14, by State Hy. Comn., curbing Gordon Ave. from C to F Sts, asphalt, grading, setting curb and 
Redmond Bldg., Baton Rouge, surfacing $1,800, Belt St. from Montgomery to Dundee sidewalks, etc., on (2) Norman 
4.03 mi, Project 372, Crowley-Kaplan High- Ave,, Dundee Ave. from Belt to Hemloch Duryea Ave. (4) Pelham Parkway, 
way, Arcadia Parish, incl. concrete culverts Sts, $1,004; grading Olympic Ave. from LD. Beckwith, 2875 Bway. (1) $13. 
and timber bridges, grading and gravel sur- Magnolia to Nevada Sts., $2,328; paving terboro Constr. Co., 233 Bway., (1) 
facing 16.1 mi. Project 371, Winnsboro- Maple St. from 10th to 14th Sts., $8,919; 679; rt Constr. Co., 208 Bw 
Vidalia Highway, Franklin Parish. J. M-. curbing Cleveland Ave. from Washington $13,8 M. DelBalso, 660 East 2: 
Fourmy, state engr. 2 oo Sts., $1,887, Mallon Ave. from sie v8 i83, PD ea Tk Ai. od 27 
ochrane to A Sts., $2,158; curbing and § Ave 2) N. Masceli, 
Kentucky—Nov. 9, by State Hy. Comme laying sidewalks on pion St. from Mis- C. DeBlasio, 339 7th Av 
Frankfort, shaping and nee. - —— sion to De Smet Aves. $4,951; grading, (3) $3,298; Spadaro & Turtia 
of 16 ft. 0.415 mi. Pineville- . Pi = ‘tle, curbing and laying sidewalks on Carlisle 3185 East Tremont Ave., (3) $3,300 (4) 
Rd. from south corporate limits of Pinevi 43 Ave. from Morton to Hamilton Sts., $3,660; $33,937; J. V. Trousi, (3) $3,380; Am, 
Sta. 21 plus 87 to Wasiota Delage, Se. sidewalks on Illinois Ave. from North Cen- Building Material Co., 3437 Kingsbridge 
plus 80, State Project 5, Sect. C, Bell Co., 44) to Morton Sts., $969. A. Butler, City Rd., (4) $37,745; Kearns Contg. C 


with rock asphalt, waterbound macadam or ‘ sora itl ns ni atg. Co., | 
waterbound Renta. surface treated, 960 all, engr. eston Ave., (4) $44,078. Noted (x 


cu.yd. unclassified, 466 cu.yd. borrow and Quebec—Dec. 30, by J. L. Boulanger, dep- Md., Baltimore — Grading, curbing anid 
156 cu.yd. solid rock excav., 20 cu.yd. Class uty minister of highways, Quebec, gravel- surfacing with cement concrete 6 in. thic! 
B concrete. 1,780 sta.yd. overhaul, 131 cu. ing 104 mi. Beauce Junction-Sherbrooke 1-2-4 mix, Weaver, Arabia, Batavia, | 
yd. cement rubble masonry, 312 ton rock Highway, in Westbury Twp., Ascot Corner, tage Aves., Lanvale, Glyndon and Wet: 
asphalt, 3,899 sq.yd. modified Telford base, and Ascot Twp. M. NectKar, ch. engr. Sts., Oksley, Tyndale, Harcourt and Canter 
390 ton stone, 548 ton crushed limestone bury Rds., from Leonard & Apicell: 
for rock asphalt, 1,218 ton for waterbound BIDS RECEIVED Albermarle St., $34,521, Arundel Const: 
macadam, 780 gal. bituminous prime coat, 7 ee 7 Knickerbocker Bldg., $36,352, G.) Li 
1,300 gal. cold oil or medium tar special, New York—H. S. Sisson, comr. State Hy. Constr. Co., 13th St. and Ist Ave., $37.5: 
49 ton stone chips, ete.; shaping to width Dept., Albany, opened bids Oct. 24, improv- Kenoak Ave. and Hilltop Rd., from r, 
of 24 ft. on fills and 28 ft. on cuts, 6.363 ing (1) 3.57 mi. Highway 8133 Morehouse- Paving & Contg. Co., Jenkins Lane, $43,- 
mi, Virginia State Line-Lynch Rd., from _ ville-Piseco, Part 3, Hamilton Co., engrs. 650, Baltimore Asphalt Block & Tile © 
Virginia State line Sta. 0 plus 00 to end est. $134,118 (2) 3.71 mi. Highway 8138 Monroe and Lorman Sts., $44,187, P. Flani- 
of concrete street in Lynch, Sta. 336 plus Cronomer Valley-Plattekill, Orange Co., gar & Sons, Harford Rd. and 25t! 
47, State Project 56, Sect. A, Harlan Co., 39 engrs. est. $152,864 (3) 2.67 mi. Highway $44,378. 
acres clearing, 46,830 7 — 8137 Lape ene ae te Park, Saratoga Fla 
cu.yd. loose rock, 181,771 cu.yd. solid roc Co., engrs. est. $91,930 (4) 2.41 mi. High- siden 
and 4,760 cu.yd. borrow excav., 80,538 sta. way 1632 Cold Spring-Huntington-Ft. Sa- cane thy 14 bee one Eo course br. 
vd. overhaul, 1,072 cu.yd. cement rubble longa, Part 2, Suffolk Co., engrs. est. $96,- stone (c) 20,000 ave. first cours« ‘ or | 
masonry, 256 cu.yd. concrete, 42,890 Ib. re- 816 (5) 0.09 mi. Highway 8066-A, Port tration (d) 1,500 4 d. gradin Aes 
inforcement, alternate bids on 1,062 lin.ft. Jefferson-Riverhead, Part 3, Suffolk Co., saa \ ya. & ° zs ~ date 
, . . : ~e 7 "* : : a sq.yd. one course for penetration, 1 
18 in. and 272 lin.ft. 24 in. standard vitr. engrs. est. $11,449, reconstructing (6) 2.27 > "p McGahey, Miami, (a) $0.43 (b) $0.s 
pipe, 1,018 lin.ft. 18 in. and 448 lin.ft. 24 mi, Repair Contr. 3033 Highway 275, (6) $0.48 (d) $1.15, total $45,068; J 
in. D. S. vitr. pipe, 123 cu.yd. 1:3:6 en- Broome Co., engrs. est. $67,433 (7) 3 mi. Nash, Homestead, (a) $0.51 (b) $0.85 
casing concrete, or 2,080 lin.ft. 18 in. and Repair Contr. 3029 Highway 5207, Che- ; tal @47 522 - . Sa Cie die x 
ca , . . . ‘ . : : A total $47,583; H. L. Clark & Sons, | 
720 lin.ft. 24 in, rein.-con. pipe. or 2,080 mung Co., engrs. est. $112,101 (8) 3.19 mi. City, (a) $0.59 (b) $0.88 (a) $1.25 
lin.ft. 18 in, and 720 lin.ft. 24 in. standard Repair Contr, 3031 Highway 258, Clinton 5956 total $49 613 es — 
c.i, culvert pipe. J. S. Boggs, state highway Co., engrs. est. $56,596 (9) 2 mi. Repair a a P 
engr. Contr. 3032 Highways 315 and 678, Otsego Louisiana—State Hy. Dept., Redm 
Co., engrs. est. $74,419 (10) 2.5 mi. Repair Bldg., Baton Rouge, opened bids ‘ 


Homestead — Improving vy 


’ 

0., Canton—Nov, 10, by G. L, Sickafoose, Contr, 3021 Highway 742, Steuben Co., surfacing 16.07 mi. Federal Aid 1’ 
ener. Stark Co., Court House, paving 14 engrs, est. $80,942 (11) 2.36 mi. Repair 144, Monroe-Ruston Highway, Sect. | 
mi. Uniontown-Hartville Rd. west of Hart- Contr, 3035 Highway 5008, Suffolk Co., from Meyer-Greenwall Constr. Co., Met 
ville, 18 ft., brick on concrete; 4 mi, road engrs, est. $76,704 (12) 2.67 mi. Repair idian, Miss. $122,007, W. H. Harris, Mon 
east of Waynesburg to county line, 18 ft.. Contr. 3034 Highway 5231, Westchester Co., roe, $128,700. 
brick, engrs, est. $124,701, from C. J. Burgess 


Co., Marcy, (1) $130,488. Bricon Constr. North Carolina—State Hy. Dept., R: 
Co., Ine. Buffalo (street address not srading and concrete paving (1) 4.25 
available), (1) $130,518 (8) $50,327. C.D, Project 101, 16 ft., Beaufort Co., (2 
Murray, 701 Westcott St., Syracuse, (1) mi. Project 901, 18 ft., Buncombe Co.., 
$130,868. H. Hull, Highland Mills, (2) ing a ——— (3) S08 mal. Erojec 
22r : 989 < 2, : $138,792. S. B. Wagenen, Inc., Rondout, 30 ft, Gates anc asquotank ount 
335. R. H. Simpson, 262 South High St. (5) "3144583. J. L. Hayes Constr. Co., Inc. clearing, grading and topsoiling, (4) 
engr. Noted Sept. <1. 53 South Bway. Yonkers, (2) $148,238, mi. Project 152, 18 ft., Hyde Co., g! 
Michigan—Nov. 9, by State Hy. Dept., Malloy Constr. Co., 434 State St., Schenec- concrete or asphaltic paving and rei! 
Lansing, grading and surfacing 4.724 mi. tady, (3) $82,945. A. D. Pike Co., North bridges and culverts on (5) 2 mi. P 
State Trunk Line Rd. 15-12, Sect. A, Adams, Mass., (3) $84,629. Collins Bros., 105 A, 16 ft., Beaufort Co., grading 
Menominee Co., 36,418 cu.yd. excav., 44,192 Mechanicsville, (3) $87,242. R. W. S, crete paving and rein.-con. bridges 
sq.yd. gravel or stone gravel, 16 ft. F. F. Corp. 30 Church St., New_York City, (4) culverts on (6) 5.04 mi. Project 195 
Rogers, state highway comr. $85,668 (11) $71,457. E. Gould, Brooklyn ft., Beaufort Co., grading and 2 in, as) 
; (street address not available), (4) $90,222 paving on 5 in. concrete (7) 14.53 mi. 
Ia., Sumner—Nov. 14, for 58,000 sq. yd. (11) $68,761. Fleming & Sheppard Co., ject 220, Duplin Co., (8) 14.22 mi. Pr 
pavement, various types, and 34,000 ft. curb Inc., New York City (street address not 282, Wayne Co., from Public Servic: 
and gutter. Currie Eng. Co., Webster City, available), (4) $94,910. M. J. Rush, New duction Co., Terminal Bldg., Newark, N. J. 
eners. ; adv. this issue. York City (street address not available), J. $129,906 Soo antes (6) $149,365 
, , es ; oc (5) $10,302. Awixa Corp., Islip, (5 11,- 359,000 (8) $357,017; Groves Co. & 
Tex. wen ——— Nov. om, eg Peart 449, <A. Yesu & Son, 27 Carroll Pg Bing. pard, Ine., Greenville, (1) $131,965 
ae wy. ty _ St Sent Wteaes ae Throck- hamton, (6) $65,648. M. H. Ripton, Roch- $78,614 (6) $153,394; Hadlow & Me!) 
scan go 20 ft "12.100 ea.yd. Unvaide ester (street address not available), (6) Jacksonville, Fla., (street address not ivall- 
morton Sts. 39 ft. 12,100 sqyd. Unvalde $66,897, (7) $109,900, (10) $80,047. ‘Dale able) (1) $159,245 (6) $187,142; 
ee ithie S600 «eg Pte Syges on een “S45 Eng. Co., Mann Bldg., Utica, (6) $66,933. Wardrep, Holston Bank Bldg. Knox 
situlithic, 6.600 ft. curb and gutter. *- Wieberg Bros., Buffalo (street address not Tenn., (2) $292,527; J. A. Kreis, Holston 
000. D. in Lewts, city engr. available), (7) $98,738, (10) $72,192. Horn Bank Bldg. mnonvilie, Tenn (2) aor pi 
.. Ft. Worth—Nov. 9, by Comrs. Court & Devling, Main St., Galeton, Pa., (7) Allport Constr, Co., Asheville, (2) $2 3 
ene ae ania and’ gravel surfacing $107,875, (10) $79,383. Hogeboom & C. W. Lacy, Wilmington, (3) $91,013 “) 
5.75 mi, Randol Mill Rd. Project 21, 18 ft. Campfield, Inc. Kingston, (8) $49,204. $92,042; O. A. Mann & Co., La ngt 
$41,670. R. V. Glenn, Ft. Worth, co. engr, United Building & Constr, Co., Lodi, N. J., Ga., (4) $68,774; J. L. McGehee Gonts. Cc 
; (8) $53,859. Morrell Vrooman, Inc., Glov- Tarboro, (5) $71,672; Union Paving Co. 
Tex., Pearsall—Nov. 10, by J. C. Prang-_ ersville, (9) $73,294. C. Heling Linden- 30th and Locust Sts., Phila., Pa., (7) $354 
lin, judge Frio Co., grading, gravel surfac-  hurst, (11) $72,323. Frederick Roeber Co., 612 (8) 354,300; West Constr. €o., Kins- 
ing and bituminous topping 17.2 mi. Ince. 507 5th Ave. New York City, (12) ton, (7) $369,400 (8) $367,966. 


0., Columbus—Nov. 7, grading, curbing 
and paving 1,174 ft. roadway of Chestnut 
St. from High to 4th Sts., asphalt-granite 
cireles, $26,090, steel circles, $25,990; stone- 
granite circles, $33.438, steel circles, $33,- 
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streets and Roads (Continued) 


0., Cleveland—Cuyahoga Co, opened bids 
»|, paving Brainard Rd., 22,400 lin.ft. 
vitr. tile pipe gutter, 10,400 cu.yd. earth 
oxeav., 21,390 sa.yd, waterbound macadam, 
engrs. est. $77,513, from Lane & Freeman, 
Vewman-Stern Bldg., $67,244, Scott Bros., 
sda, $70,195; River Constr. Co., Schofield 
Bldg., $70,359; Clague Rd., 13,400 lin.ft. 4 
n. vitr. tile pipe gutter, 5,100 cu.yd. earth 
ixeav., 12,800 sq.yd. waterbound macadam, 
engrs. est. $45,065, from Ohio Contg. Co., 
Elyria, $39,277, Lake Erie Paving Co., 
Marshall Bldg., $40,226; Bunts Rd., 8,100 
lin.ft. 4 in, vitr. tile pipe gutter, 6,500 cu, 
yd. earth excav., 12,600 sq.yd. asphalt, 
cners. est. $72,627, from Cleveland Trinidad 
paving Co., The Arcade, $64,295, Highway 
Constr. Co., Elyria, $64,375. 


0. Cleveland — Cuyahoga Co. paving 
stearns Rd. 1, 26,465 lin.ft. 4 in. vitr. tile 
gutter, 10,700 cu.yd. earth excav., 26,405 
<q.yd. Waterbound macadam _penctration, 
from Ohio Contg. Co., Elyria, $80,425; 
Lane & Freeman, Newman-Stern Bldg., $85,- 
540. Engrs. est. $94,058. 


Mo., St. Louis—Bd. Pub. Serv., 208 City 
Hall, opened bids Oct. 24, improving 5,400 
ft. Watson Rd. from Southwest to Pernod 
aves., from Webb Kunze Constr. Co., 5927 
Fyler Ave., $137,745, Fruin_Colnon Constr. 
Co.. Merchants Laclede Bldg., $180,342, 
engrs. est. $121,800; reconstructing Easton 
Ave. from Marcus Ave. to Kingshighway, 
(1) removing 9,265 sq.yd. granite block 
and bed course, (2) recutting 4,630 sq.yd. 
granite block bedding grout, (3) recutting 
4,630 sq.yd. granite block bedding course 
isphalt filler, (4) 1,125 cu.yd. concrete, etc., 
from F, A. Stiers Constr. Co., 4500 Enright 
Ave., (1) $0.50 per sq.yd., (2) $3.20, (3) 
$3.45, (4) $8.50, total $38,991, S. Krainka 
Constr. Co., Security Bldg., (1) $0.40, (2) 
$3.25, (3) $3.40, (4) $9, $39,946, J. E. 
Perkinson, 237 Carter Ave., (1) $0.50, (2) 
$3.10, (3) $3.42, (4) $9, $40,228, engrs. est. 
$33,000. Refund on granite blocks. Noted 
Oct. 5 and Sept. 28. 


South Dakota—State Hy. Comn., Pierre. 
opened bids grading 4.64 mi. Federal Aid 
Project 123, Belle Fourche, Butte Co., from 
E. Parrish, Rapid City, $40,083, C. Cole, 
Spearfish, $40,802, H. Pickus Constr. Co., 
2316 3rd St., Sioux City, Ia., $43,524; 
bridges on same from E. Wilson, Belle 
Fourche, $10,750. 


Colorado—State Hy. Dept., Denver, con- 
crete paving (a) Topeka pavement, (b) Na- 
tional pavement, (c) cement concrete, 1.003 
mi, road extending eastward on Union Pa- 
cific Highway from Aurora City limits, 
Federal Aid Project 225, Adams and Arapa- 
hoe Counties, from Miller Douglas & Haines, 
100 South York St., Denver, (a) $35,791, 
(b) $34,790; Colorado Bridge & Constr. Co., 
Gas & Electric Bae. Denver, (a) $37,850, 
(b) $38,350, (c) $36,849; W. F. Pigg & 
Son, Engineers Bldg., Denver, (c) $30,648, 
engrs. est. $36,000; gravel surfacing 5.302 
mi. road between Grand Valley and De 
Beque, Federal Aid Project 210 A, Garfield 
Co., 18 ft, from F. L. Hoffman, 527 Min- 
ing Exch, Bldg., Denver, $32,209; Hinman 
Bros. Kremmling, $34,536; H. Shore, 
ne Springs, $57,126, engrs. est. 
$67,921. 

Calif., Fresno—Grading and paving Ferger 
(ve. between Olive and Beltmont Aves., 
(1) 100,775 sq. ft. grading (2) 83,670 sq. 
ft. asphalt pavement (3) 9,194 sq. ft. con- 
crete gutter (4) 3,785 sq. ft. concrete curb 
(5) 17,923 ft. cement walks, from Thomp- 
son Bros., Divisadero and G Sts., (1) $0.053 
(2) $0.219 (3) $0.83 (4) $0.65 (5) $0.225; 
California Road and Street Impvt. Co., 
Bank of Italy Bldg., (1) $0.059 (2) $0.219 
3) $0.35 (4) $0.62 (5) $0.23; Federal 
Constr. Co,, Call Bldg., San Francisco (1) 

68 (2) $0.229 (3) $0.30 (4) $0.59 (5) 
‘23. Noted Sept. 28. 


Calif., San Diego—City Council opened 
ids Oct. 23, improving Fort Stockton Dr., 
Me ntecito, Palmetto and Plumosa Ways., 
Stephens, Randolph and Jackdaw Sts., (a) 
‘9.923 sq.ft. 14 in. asphaltic concrete on 

in. cement concrete, (b) 121,558 sq.ft. 
n. asphaltic concrete on 24 in. asphaltic 
nerete, (c) 6,636 sq.ft. cement concrete 
sidewalk, (ad) 1,327 lin.ft. 8 in. cement 
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nerete curb, (e) 929 lin.ft. 6 in. cement 
oncrete curb, ete., from Fairchild-Gilmore- 
Wilton Co., 25 14th St. (a) $0.20 (b) 
$'.16 (ce) $0.22 (d) $0.63 (e) $0.62, etc.; 
G. R. Daley, 4440 Boundary St., (a) $0.209 
(>) $0.16 (c) $0.22 (d) $0.65 (e) $0.60, 
ete.; California Constr. Co., Granger Bldg., 
(2) $0.22 (b) $0.158 (c) $0.22 (d) $0.70 
(e) $0.60, ete. Noted Aug. 10. 


CONTRACTS AWARDED 


N. Y., New York—Dept. Parks, Munici- 
al Bldg. furnish and setting curb- 
ones and paving with sheet asphalt road- 
ay of Morningside Dr., to C. D. Beckwith, 


ROAD WORK—VERMONT 


Bids were opened by State Highway Comn., Montpelier, Sept. 22, for constructing 
3.24 mi. road in Barton Twp., Federal Aid Project No. 33, (A) D. W. Overocker, Brattle 


boro (awarded contract) ; (B) P. C. Ricci, I 


tutland; (C) Streeter & Sons Co., 1 Glenwood 


St., Worcester, Mass. The unit bids were as follows: 


19,376 cu.yd. earth excavation including borrow 
200 cu.yd. rock excavation 

4,897 cu.yd. sub-base of field or quarry stone 
200 cu.yd. telford base course 

7,040 cu.yd. gravel surface course 

7,040 cu.yd. gravel surface course (if crushed) 
217 wat concrete class A (1-2-4)..... 

333 cu.yd. concrete class B (1-2}-5).... 

6,871 lb. reinforcing steel 

5,408 lin.ft. wooden guard rail 

276 lin.ft. 12-in. corrugated pipe culvert grade “ 
148 lin.ft. 14-in. corrugated pipe culvert grade 
142 lin.ft. 16-in. corrugated pipe culvert grade “ 
142 lin.ft. 12-in. corrugated pipe culvert grade ° 
142 lin.ft. 14-in. corrugated pipe culvert grade ‘ 
142 lin.ft. 16-in. corrugated pipe culvert grade “ 
142 lin.ft. relaying pipe culvert........... 
1,105 lin.ft. standard underdrain....... 

DEO MRI GIRIEE,.. « c ccccdesecesvess 


Extended totals..............-. 


Serer 


A B ( 
$0.95 $1.25 $1.40 
2.00 3.00 5.00 
2.15 2.50 3.50 
3.50 3.00 3.50 
2.20 3.25 3.00 
3.60 4.00 3.60 
20.00 20.00 27.50 
16.00 15.00 25.00 
05 .07 .10 
45 .40 70 
1.40 1.20 1.75 
1.60 1.40 2.25 
1.75 2.00 2.50 
1.40 1.10 1.75 
1.60 1.30 2.25 
1.75 2 2.50 
1.00 .40 1.00 
50 75 50 


10.00 75.00 25.00 


$59,403 $74,248 $87,600 


ROAD WORK—WASHINGTON 


Following are lowest three bids opened Oct. 3, by State Highway Comn., Olympia 
for constructing 20.51 mi. Inland Empire Highway, Kittitas and Yakima Counties, (A) 
Grant-Smith Co., Henry Bldg., Seattle, (awarded contract) ; Rajotte-Winters, Inc., Spo- 
kane; Pacific Coast Paving Co., Tacoma; 12.21 mi. North Bank Highway, Klickitat Co.., 
(A) K. L. Coulter & Co., Ilwaco, (awarded contract) ; (B) Grant-Smith Co.; (C) G. H 


Atkinson, Portland. The unit bids were as 


follows: 





A B S 

20.05 acres clearing. a ee $150.00 $100.00 $125.00 
6.40 acres grubbing ema 200.00 100.00 125.00 
23,330 cu.yd. excavation, including haul of 400 ft. ae 1.20 1.15 1.20 
89,770 cu.yd. common excavation, including haul of 400 ft. 6 a Se opi 60 .45 .20 
135,880 cu.yd. solid rock excavation, including haul of 400ft... .. . 1.10 1.20 1.40 
1,060 cu.yd. structure excavation, including haul of 400 ft 2.00 1.50 2.60 
210 cu. d ditch excavation, including naul of 400 ft 1.00 1.00 2.00 
191,380 cu.yd. overhaul on above aterials 05 .04 03 
19,480 cu.yd. gravel surfacing ae 2.00 1.90 1.50 
19,480 cu.yd. crushed rock surfacing (alternate) 2.00 2.10 3.00 
851.5 cu.yd. concrete class ‘““B"”........ ; 25.00 30.00 28.90 
52.92 cu.yd. concrete class ‘'C”’. ........... 04... 24.00 28.00 28.90 
55,510 Ib. steel reinforcing bars........... 08 . 064 07 
Plain concrete pipe, 12 in. ean er 1.50 1.75 3.00 
1,332 lin.ft. reinforced-concrete pipe, 18in.. . . 3.50 3.25 4.00 
582 lin.ft. reinforced-concrete pipe, 24 in.. , 4.00 4.25 6.00 
120 lin.ft. reinforced-concrete pipe, 30 in. 5.00 5.2 8.00 
715 cu.yd. cement rubble masonry... 8.00 10.00 12.00 
Hand placed riprap ; ‘ 6.00 3.00 6.00 
2,755 lin.ft. guard rail No. 4 ee eecdka 1.00 1.00 1.50 
115 lin.ft. tunnel, 24x20 in. Pac stden ak wre 40.00 100. 00 80.00 

Extended totals gravel surfacing. .......... 0.0.0.6. ccc eee e ne vacant $334,136 $338,867 $339,342 

Extended totals crushed rock surfacing. ................0.0eeeeeee++- $334,136 $342,763 $368,562 

A BY, Cc 

303,090 cu.yd. common excavation. St mile nen iia Data 2 ae id Balas $0.43 $0.43 ‘$0.45 
332,610 cu.yd. solid roek excavation, including haul of 400 ft. oteie a .93 8 1.12 
1,650 cu.yd. structure excavation, including haul of 400ft................ 1.50 2.00 2.00 
1,600 cu.yd. ditch excavation, including haul of 400 ft F.75 1.50 2.00 
1'041,850 cu yd. overhaul on above materials... ... 6... ee eee es 02 .05 .02 
647 . 37 cu.yd. concrete class ‘““B’’. ... 30.00 33.00 27.00 
25. 22 cu.yd. concrete class ‘“C’’. 28.00 33.00 27.00 
66,380 lb. steel reinforcing bars... 06} .07 . 06 
286 lin.ft. plain concrete pipe, 12 in. 1.75 3.50 2.00 
1,126 lin.ft. reinforced-concrete pipe, 18 in 3.00 4.00 3.00 
1,378 lin.ft. reinforced-concrete pipe, 24 in 4.25 5.00 4.00 
116 lin.ft. reinforced-concrete pipe, 30 in. 5.50 8.00 6.00 
236 lin.ft. reinforced-concrete pipe, 36in.. ....... 00. ee eee 7.50 10.00 8.00 
100 lin.ft. vitrified clay pipe, 8in.......... 75 2.00 1.50 
36 lin.ft. vitrified clay pipe, I12in............ 1.50 3.00 2.00 
835 cu.yd. cement rubble masonry........... 10.00 12.00 10.00 
36 cu.yd. hand placed riprap........... 3.00 8.00 5.00 
1,000 cu.yd. loose riprap............. f 1.50 2.50 2.00 
825 lin.ft. guard rail No. 4.............. ; 1.00 1.50 1.00 
*1,170 cu.yd. structure excavation............ Me 1.50 2.50 2.00 
ee I Ee i ce'cc 5 peer ats cco seestecnesseuss ee 32.00 33.00 30.00 
I Pl sg ov nkce cs sass ecedececceseeeees eee 30.00 33.00 28.00 
IO no ccc daeasseessvetewnesece‘ees j .07 - .06 

GS S200 a. tees has Wceeanse ene delabaae asa $556,739 $589,032 $624,779 


*Concrete bridges. 


2875 Bway., $62,150. Engrs. est. $62,200. 
Noted Oct. 26, 


N. Y., Rochester—Paving 420 ft. Her- 
bert St., asphalt, to J. Frederick & Co., 220 
Exch, Pl. Bldg., $6,605; 1,800 ft. Bronson 
Ave., asphalt, and resurfacing Churchlea 
Pl, to T. Holohan, 164 Lewis St., $15,405 
and $5,034 respectively ; 1,375 ft. of asphalt 
paving, also 500 ft. Violetta St., asphalt, to 
J. Petrossi & Co., 401 Elwood Bldg., $23,877 
and $6,418 respectively; 992 ft. Sylvester 
St., warrenite bitulithic, to Oliver Costich 
Co., 321 Exch. Pl., $16,289. Noted June 29. 


N. Y., Rochester—Paving Alcazar St. and 
Versailles Rd., bitulithic, to Oliver Costich 
Co., Rochester (street address not avail- 
able) $8,936 and $41,865 respectively ; grad- 
ing, laying sidewalks and sewers in Maxwell 
St., to W. Bailey Co., Rochester (street ad- 
dress not availa le), $8,209; sanitary sewer 
in Lake Ave., to R. Brotsch, Rochester 
(street address not available), $4,645. 
Noted Aug. 31. 


N. J., Perth Amboy—Bd. Aldermen, ex- 
tension to Route 4, Sect. 19, Amboy Ave.., 
to Graham & McKeon, 319 Oak St., $158,- 
217. Noted Oct. 5. 


Pennsylvania—State Hy. Dept., Harris- 
burg, 4,108 ft. Application 1981, Venango 
Co., to F. S. Wilson, Kittanning, $44,435; 
4.786 ft. Route 165, Northampton Co., to 
Neumeyer Bros., 1416 East 4th St., Bethle- 
hem, $62,315, 2,029 ft. Application 2107, 
Mercer Co., to Jamieson & Narlee, Fredoniz, 
$18,098; 11,237 ft. Application 1664, Berks 
Co., to Juniata Co. 410 Empire Bldg., 
Phila., $75,995. 


Pa., Pittsburgh — Grading, paving and 
curbing Edgewater Ave. Bryant, South 
Murtland and Blessing Sts., also Webster 
Ave., to Booth & Flinn, Ltd., Forbes St., 
$34,298 and $33,968 respectively; Ira Way, 
Kamin and Kincaid Sts., to T. A. Cronin 
Co., Carson St., $21,002. 


Virginia—State Hy. De 
constructing 53 mi. Project 


Richmond, 
68, Route 6, 


eaters ele sepa a ere ape sm oA ents teeter 
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macadam, to Pardoe & 
Co., Fairfax, $134,877. 


West Virginia—State Rd. Com., Charles- 
ton, gravel surfacing 1.9 mi. Grape Island- 
Raven Rock Rd., Project 58, Pleasants Co., 
16 ft., 4,000 cu.yd. excav., 3,000-7,000 cu.yd. 
bank run gravel on river bank, 3,000-7,000 
cu.yd. bank run gravel surfacing, 4,000- 
7,000 cu.yd. bank run gravel in bins, 4,000- 
7,000 cu.yd. bank run gravel surfacing, to 
Smith & Quynn, Parkersburg, $21,900; 
grading and paving with rock asphalt 2.7 
mi. Welch-Coalwood Rd., Project 3153, Me- 
Dowell Co., 16 ft., 14,000 lin.ft. clearing 
right of way, 54,000 cu.yd. exeav., 8,000 
Ib. steel, 1,300 cu.yd. cement rubble 
masonry, 420 cu.yd. concrete, 27,700 sq yd. 
rock asphalt surface, 5,720 cu.yd. broken 
stone base course, 600 cu.yd. stone subbase 
course, 2,000 sq.yd. cement concrete gutter, 
1,520 lin.ft. 18 in. vitr. clay pipe, ete., to 
Rogers & Shumway, Worthington, $134,- 
965. Noted Oct. 12. 


Louisiana—State 


Streets Roads 
16 ft., 
Gillespie 


and 
bituminous 


Hy. Dept., Redmond 
Bidg., Baton Rouge, gravel surfacing, Fed- 
eral Aid Project 125, to Hogsett & Co., 
(hurech Point, 7.1 mi. Sect. A, $39,067, 11.35 
mi, Sect. 51,267. 


Tennessee—State 
surfacing 10.7 mi. road from 
Smith Co. line, Project 68, Smith Co., 16 
ft., 8 in. limestone, hand placed base course, 
to Phillips, Simpson & MeGugin, Stahlman 
Bidg., Nashville, $161,841; grading and 
surfacing with q in. gravel, Federal Aid 
Project 71, Lake and Obion Counties, 16 
ft.. to J. C. Gray & Co., Martin, $80,791. 
Noted Oct. 12. 


Miss., Yazoo City—Paving 3.92 mi. road, 

2:3 mix concrete, 16 ft., incl., 172 ft. and 
two 99 ft. rein.-con. bridges, to Lebby & 
Williams Eng. Service, Ine., Yazoo City, 
$140,742. 


Keutucky—State 
paving 12.775 mi. 


Hy. Dept., Nashville, 


Carthage to 


Hy. Dept., Frankfort, 
Karbourville-Pineville 
Rd., 14 ft., Federal Aid Project 39, Sect. 
A, rock asphalt on concrete, Knox and 
Kell Counties, to Metzel-O’Hearn & Lewen, 
Covington, $338,398; 5.075 mi, Dixie High- 
way, 18 ft., Federal Aid Project 82, Staie 
Project 5, Sect. A, rein.-con., using vitr. 
pipe, Boone Co., to Billiter & Oliver Bros., 
Covington, $158,462; 13.92 mi. Camp Knox- 
Elizabethtown Rd., 16 ft., Federal Aid 
Project 79, State Project 11, Sect. A, 
bituminous macadam penetration, using 
concrete pipe, Hardin Co., to R. B. Tyler, 
114 South 4th St., Louisville, $295,929; 
grading 9.717 mi. road from Morehead to 
Grayson, 24 to 28 ft., Federal Aid Project 
68, State Project 47, Sect. D, using cement 
rubble masonry, Carter Co.. to Hatfield 
Constr. Co., Huntington, W. Va., $111,526; 
8.103 mi. Stanton-Campton Rd., 24 to 28 
ft.. Federal Aid Project 71, State Project 
4, Sect. A, using concrete pipe, Powell Co., 
to Codell-Byars, Winchester, $153,787; 
19.207 mi. Stanton-Campton Rd., 24 to 28 
ft., Federal Aid Project 72, State Project 
4, Sect. A, using cement rubble headwalls 
and concrete pipe, Wolfe Co., to Vermillion 
Contg. Co. Barboursville, $81,686; 2.087 
mi. Hazard-Whitesburg Rd., 24 ton 28 ft.. 
Federal Aid Project 81, State Project 4. 
Sect. A, using concrete pipe, to Perry _Co., 
to Codell-Byars, Winchester, $87,061; 5.422 
mi. Greensburg-Hodgenville Rd., 24 to 28 
ft., State Project 41, Sect. A, using rein.- 
con. pipe. Green Co., to Ping Bros., Somer- 
set, $49,683; gravel surfacing 2.891 mi. 
Cadiz-Hopkinsville Rd., 18 ft., Federal Aid 
Project 73, State Project 1, Sect. B, uSing 
bank gravel, Trigg Co., to Alexander Bros., 
Cadiz, $36,063. 


Michigan—State Hy.  Dept.. Lansing, 
grading and surfacing 1.064 mi. St: ate Trunk 
Line Rd. 22-9, Grand Traverse Co., 4,097 
cu.yd, excav 12,489 sq.vd. concrete, to 
H. A. Hoxie, Grand Rapids, $16,121, plus 
state cement, $9,000. 

Michigan — State Hy. Dept., Lansing, 
grading and surfacing 1.386 mi. State Trunk 
Line Rad. 35-9. Gladstone Co., to Nebel Bros., 
Gladstone, $21,894, plus” state cement, 
$10,400, 


Michigan — State Hy. 
grading 8.612 mi. Federal 
Wayne Co., 69,177 cu.yd. excay., 
& Wolcott, Delta, O., $42,684 
Oct. 12. 

Ia., Elkader—Clayton Co. 
ing 31.86 mi. Elkader-MeGregor Rd., 33,465 
cu.yd, gravel, 2,390 cu.yd. excav. and 2,318 
cu.yd rock ballast, to McKusick Constr. Co., 
Minneapolis, Minn. (street address not 
available), $29,098. 

Ia., Holstein—Paving 
ous streets, 106,400 sq.yd. 
ft. combined curb and gutter. 
curb, to Western Asphalt Paving Co., 
City, $299,335. Eners, est. $300,000, 


Dept., Lansing, 
Aid Project 87, 
to Fonty 

Noted 


gravel surfac- 


and curbing vari- 
concrete, 48,296 
7.082 ft. 7 in. 
Sioux 


ENGIN 


EERING 


la., Muaquoketa—Jackson Co., grading 
12.3 mi. road from Bellevue southwest, 
239,985 cu.yd. clay and loam, 2,700 cuyd. 
and 24,049 cu.yd. solid rock excavy., 
Sash, 1025 North 17th St., Cedar 
$93,649. 


Kan., Mound City—Linn Co. grading 5.735 
mi. Jefferson Highway, 294 ft., to R. 3S. 
Morrow, 5006 Burt St., Omaha, Neb., 20,871 
cu.yd, earth excav. $0.28, 182,423 cu.yd bor- 
row $0.22, (both include grubbing), 268.1 
cu.yd. concrete $19.75 per cu.yd., 17,910 
lb, reinforcing $0.06, etc., total $68,130, 
3.056 mi. Jefferson Highway, Federal Aid 
Project 132, 294 ft., to L. O. Hales, 1230 
College St., Topeka, 25,559 cu.yd. excav. 
earth $0.33, 3,212 cu.yd. rock excav. $1.90, 
to Campbell Bros., Salina, 224.6 cu.yd. Class 
A concrete $19.60, 117.7 cu.yd. Class C con- 
erete $15.20, etc., total $27: 65. 


Kan., Wellington—Sumner Co. 
8.426 mi. Meridian Highway 35, Sects. 
and E, 28 ft., to L. O. Hales, 1230 College 
St., Topeka, $39,616. Noted Sept. 14. 


Tex., Ballinger — Paving 13 blocks in 
business section, 33,282 sq.yd. 3 in. vitr. 
brick on 5 in. concrete, 6,152 lin.ft. concrete 
curbs and gutters, to J. B. Toomey, Ft. 
Worth, $110,017. 


Tex., Bonham — Fannin 
gravel surfacing, bituminous topping, etce., 
certain roads in Dist. 4, to F. P. McElwrath, 
Corsicana, $114,537. Noted Sept. 28. 


Tex., Bryan—Brazos Co. paving, 
ing, etc., 2.75 mi. various streets, 24-48 ft., 
42,000 sq.yd. 6 in. concrete, 23,000 lin.ft. 
concrete curb, 11,000 lin.ft. concrete gutter, 
12,000 cu.yd. earth excav., to Smith Bros., 
308 Sumpter Bldg., Dallas, $129,080. 


Tex., Dallas— Paving Montclair, Kings 
Highway and 12th Sts., 30 ft., to Uvalde 
Paving Co., Insurance Bldg., 16,038.1 sq. 
yd. Uvalde asphalt on concrete $3.25, 7,748 
lin.ft. curb and gutter $1.15, 118 cu.yd. 
earth excav. $0.90, etc., total $72,099. 


Tex., Huntsville—Paving Main St. from 
Sam_ Houston Normal to Public Sq., 9,500 
sq.yd. rein.-con. pavement, 4,000 lin.ft. con- 
crete curbing and 2,500 cu.yd, excav., to 
W. A. McClendon, 4620 Walker Ave., Hous- 
ton, $28,000. 


loose 
to KE, 
Rapids, 


grading 


Co., grading, 


curb- 


Tex., Johnson City—Blanco Co. grading, 
gravel and adobe surfacing 5.99 mi. Austin- 
Fredericksburg Highway, 18 ft., 32,847 cu. 
yd, roadway, 24,450 cu.yd. borrow, 993 cu. 
yd. loose and 6,826 cu.yd. solid rock excav., 
3.557 cu.yd. adobe and 6,758 cu.yd. gravel, 
to H. J. Evans, 602 West 6th St., Austin, 
$46,691. Engrs. est. $52,000. Noted Oct. 26. 


Tex., Palo Pinto—Palo Pinto Co. grading 
and_ surfacing 2.99 mi, State Highway 1, 
to T. J. Green, Mineral Wells, $72,474. 
Noted Oct. 26. 


Tex., 
-69 mi, 


Vernon — For 5.69 mi. 
graveling, 5 mi. ee 
- P. Foty, Vernon, $2.5 per 
pavement, ete., total 3136. 222; 
A. E. Firmin, Colgate, Okla., 

on earthwork_rejected, Noted 


Colo., 
Alley Paving 
erts Constr. Co., 
Noted Oct. 19. 


Idaho, Lewiston—\WV. Osborn, dist. engr. 
State Hy. Dept., 202 Pioneer Bldg., grading 
2.5 mi. Federal Aid Project 63, North and 
South Highway, 8.475 cu.yd. earth and 35,- 
300 cu.yd. rock excav., 8,940 Ib, rein.-steel, 
122 cu.yd, concrete, ete., to D. E. Murphy, 
Boise, $36,398. Noted Oct. 19. 


Utah—State Rd. Comn., Salt Lake City, 
grading and paving with 74 in. concrete, 4.5 
mi. road from Brigham to Corinne, Federal 
Aid Project 38 A, 18 ft., Boxelder Co., to 
Gibbons & Reed, Kearns Bldg, Salt Lake 
City, $63,759. Noted Oct. 12. 


Calif... Oakland—Grading and _ paving 
14th St. between Poplar and Peralta Sts.., 
to Bates & Borland, Oakland Bank of Sav- 
ings Bldg., 61,924 sq. ft. grading at $0.06, 
229 ft. concrete curb with steel guard $1.35, 
2,217 ft. concrete curb without steel guard 
$1.30, 2,632 ft. concrete gutter $0.30, 59,292 
ft. asphaltic concrete paving $9. 30, ete. 
Noted Oct. 26. 


Calif., San Jose—Improving portion of 
Sth St., to Raisch Impvt. Co., 46 Kearny 
St.. San Francisco, 134,870 sq.ft. 13 in. 
asphaltic concrete on 3 in. asphaltic con- 
crete at $0.24 per sq.ft., 135 sq.ft. concrete 
gutter, $0.24, ete. 


B. C., New Westminster—Grading and 
ditching 3 mi. Nicomen Flats Sect. of 
Pacific Highway, 18 ft. wide, to A. B. 
Palmer Co. Ltd., 736 Granville St., Van- 
couver, $60,000. 


surfacing, 
paving, to 
sq.yd. for 
bridges to 
$9,134. Bids 
Oct. 5. 


Denver—Concrete paving 12 blocks 
Dist. 86, 16 ft., to J. F. Rob- 
Tramway Bldg., $22,074. 
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PROPOSED WORK 


Conn., Hartford — Hartford 
Trucking Co., 105 Albany Ay 
story warehouse, rein.-con. and b; 
000. Moores & Dunford, 342 Ma 
New York City, archts. and eng 

N. Y., Alfred—Reynold Bro 
building 4 story cheese fae 
destroyed by fire. $50,000-$60,0: 
tect not announced, 

N. Y., East Aurora—Zapfs Lu 
plans rebuilding portion of lu 
destroyed by fire. $45,000. Arg 
announced. 

N. Y., Fairport—Amer. Can. | 
4 story, 80 x 176 ft. brick warehou 
Ave. To exceed $40,000. Archite: 
nounced. 

N. Y., Willow Point—Binghamt 
Heat & Power Co., 172 Washing 
Binghamton, plans 2. story add 
power house, here. $65,000-$75,0 

N. J., Trenton—Eberhard Watch Corp 
Commonwealth Bldg., plans factory. G, F 
Eberhard, Commonwealth, pres. 


Pa., Altoona—See “Buildings.” 


Pa., Erie—Union Storage Co. t 
Cleveland, O., plans brick warehouse 
$100,000 or more. 

Pa., Harrisburg—See “Buildings.’ 

Pa., Pittsburgh—Guibert Steel Co., Dia- 
mond Bank Bldg., having plans prepared 
1 story, 55 x 200 ft. plant, West Park. 
$100,000. Private plans. 

Pa., Pittsburgh — Ward 
Southern Blvd. and St. Marys St., New 
York City, plans bakery, Ridge Ave., here. 
$1,500,000. Private plans. 

Pa., Saxton — Penn Central Power & 
Light Co., 1809 Union Ave., Altoona, plar 
$80,000 bond issue for new light and power 
plant here. 

Pa., Tamaqua—Lehigh Coal & Naviga- 
tion Co., Lansford, plans to rebuild coal! 
washing plant recently destroyed by fire. 
Cost between $45,000 and $50,000. 

W. Va., Coalwood—Consolidated Coal Co., 
Watson Bldg., Fairmount, plans 1 story 
power house, $85,000. 

Ga., Athens—Natl. Roofing Co., Fillmor 
St., Tonawanda, N. Y., plans factory, here. 
$600,000. Architect not announced, 


La., Lafayette—Lafayette Sugar Refining 
Co. plans to rebuild refinery here, recently 
destroyed by fire. $300,000. Architect not 
announced, 


Tenn., Knoxville—Cherokee Motor Co., 
314 State St., plans 3 story, 100 x 150 ft, 
brick addition to garage and repair shop. 
$75,000. C. Reed, pres. 

Tenn., Nashville—Tennessee Central RR. 
319 7th Ave., plans to rebuild railroad 
shops, engine and mechanical repair shops, 
Hermitage Ave. and Fairfax St., recently 
destroyed by fire. $100,000. H. R. Manby, 
ch, engr. 


0., Cleveland—Brough Co., 3822 St 
Ave., having plans prepared by J. Brug- 
none, archt., 3505 Woodland Ave., 1 story, 
30 x 80 ft. and 50 x 80 ft., brick ‘and steel 
garage and bottling plant, East 72nd St. 
and St. Clair Ave. $40,000. 


0., Cleveland—City plans new light plant 
and extensions, brick, steel and concrete, 
incl. erecting poles, lines, feeders and other 
plant equipment, to supply 15, 000 more 
consumers. $10,400,000. A. B._ Roberts 
City Hall, dir. Pub. Utilities. G. Beckwith, 
City Hall, engr. 


0., Cleveland—Glauber Brass Mfg. Co. 
7706 Platt Ave., plans altering and building 
1 and 2 story, brick and concrete factory 
addition. $50,000. M. Glauber, pres. Private 
plans, 

0., Cleveland—Natl. Screw & Tack Co. 
c/o F. G. Walker, archt., 2440 East 75th 
St., plans 5 story and basement, rein.-con. 
and brick factory, Platte Ave. near East 
76th St. $400,000. 


O., Cleveland—Natl. Provision Co., West 
65th St., having preliminary plans pr epared 
by Anders & Reimers, archts., 314 Erie 
Bldg., 3 story, packing house, brick, steel 
and concrete, West 65th St. $300,000. W. 
Gol Fletcher, pres. 


“O.. Cleveland—J. Sands, East 55th St. and 
Sweeney Ave., had plans prepared 1 story, 
60 x 100 ft., brick and steel machine shop, 
10205 Harvard Ave. $40,000. Private plans. 


©., Kent—Lamson & Sessions Co., 2188 
Scranton Rd., Cleveland, had plans pre: 
pared by S. Rider & Co., archts. and 
eners., Century Bldg., Cleveland, 1 story 
168 x 200 ft., brick and steel factory, here- 
$125,000. 
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Industrial Works (Continued) repair shop recently destroyed by fire. Pa., hg ae Co., 110 North 
ay vf 45 2th’ St. story and basement, 58 x 15: 

Delaware—Dept. Pub. Welfare, Oak $45,000. 12th , -y § i of x 2s 
as "Sts. Columbus, plans 60 x 80 ft. Ont., Tillsonburg—Wilkie Products Co., [and 34 x 47 ft. plant, 112-122 Nort 


use, 25 ft. high, 1 story and base- 312 Pitt St. W., Windsor, plans to vote on 12th St. to G. F. Payne Co,, 401 South 
undry with two 30 x 90 ft. wings, $100,000 bonds Nov. 14, for 60 x 200 ft. Juniper St 

ad concrete, 15,000 gal. coagulating brick and cement factory Pa.. Pittsburgh — Fleishman Yeast Co., 
0 gal, reserve reservoirs, concrete, Ont. Toronto—Ford Motor Co. of Canada, %91 w ashington St. New York City, = 
umping station, sulpher well and 672 Dupont St., plans 1 story, 350 x 650 Story, 75 x 192 ft. concrete and brick 
ge leading to same, at Girls Indus- ft, prick and steel factory, Danforth Ave, 84rage, Allegheny and Western Aves., here 





me, here. $125,000. $500,000, Private plans. to Bb. A. Groah Constr. Co., 847 West North 
_ Laneaster—Fairfield Eng. Co. having B. C., Nordin—J. Buckley Estate plans to Ave. Archts. est. $50,000 Noted June 1. 
epared 1 story, factory, sawtooth rebuild’ mill recently destroyed by fire. Pa., Pittsburgh — Webster Ave. Garage 
tion. $125,000, Private plans. $190,000, if ye : Co., 1010 Webster Ave., 2 story, 40 x 110 
ct. 19. ‘ BIDS DESIRED ft. steel, brick and tile garage, 1010-12 
0., Warren—Wadsworth Feed Co. plans Pa., Ambridge — Natl. Metal Moulding s oe eae. oe hake a 
to rebuild 5 story flour mill and warehouse, (Co, will build 1 story, 98 x 100 ft. briek enn ave. Arcnts. est, 000, ; 
brick, destroyed by fire. $100,000. J. X. and steel shop and éafeteria, Work will D. C., Wash.—Corby Baking Co., Georgia 
Wadsworth, pres be done by separate contracts. Private Ve. and Trumbull St., addition to bakery. 
Ind., Lafayette—Natl. Refining Co., Belt plans, oo Smith Co., Woodward Bldg, Noted 
ry, and Kossuth St., plans to rebuild por- Pa., Johnstown—Nov. 4, by W. Steele & nie : : : : 
i of oil refinery recently destroyed by gons"Co., archts,, 1600 ‘Arch St... Phila. O., Cleveland—Bad. Educ., East 6th St 
e. $100,000, 5 story and basement, 133 x 24 2ft. rein. #nd Rockwell Ave., 4 story, 104 x 144 ft. 
Ind., Terre Haute—Wabash Valley Elec- con. and brick warehouse, Maple Ave., for brick and rein-con. warehouse, 3034 Eas: 
ric Co. plans hydro electric power house Johnstown Terminal Warehouse " Co, 63rd St, to J. F. Hohlock, Davis and Far- 
, Wabash River, Sugar Creek Twp., incl. $600,000, ley Bldg. Archts. est. $250,000. 0 Noted 
insmission line. $3,000,000. Pa., Pittsburgh—Nov. 4, by F. J. Kress “— or 1 M: r — 90 
Mich., Detroit—Pennsylvania R.R., 1368 Box Co., 3030 Liberty Ave., 3 story, 70 x , Cleveland — Mall Motor Co,, 4900 


1 ; : soa ; coe Euclid Ave., 1 story, 50 x 150 ft., brick 
Penobscot Bldg., having plans prepared by 155 ft. brick addition to factory, Liberty era mnt tga eg : “ae 
BV. Sommerville, engr., 1368 Penobscot Ave. and 29th St. $40,000. T. Pringle, 504 steel and concrete garage, to S. W. Emer 


Bldg., 1 story, rein.-con., brick and steel, Pittsburgh Life Bldg., archt. 340 ona 1900 Kuclid Ave,  Archts. est 
engine and round house, incl. turntable, Mich., Flat Rock—Ford Motor Co., High- O., Cleveland—Surety Investment Co., 1 


water tower, Coaling station, etc., 19th St. land Park (Detroit P. O.) receiving bids story, 100 x 140 ft... brick steel and con 
Mich., Kalamazoo—Kazoo Blow Pipe Co. and opens same about Nov. 4, for 2 story, crete’ factory, East 49th St., to Austin Co 
408 Chureh St., having plans prepared by 59 xX 148 ft. gas producer plant incl. coal 16112 Euclid Ave. Archts, est $50,000, | 
FE. Batterson, archt., Kalamazoo, 1 story, hopper, concrete, brick and steel, plain o., ©1 1 ; OE ag TE 
35 x 155 ft. brick and steel factory, North foundation. A, Kahn, 1000 Marquette Bidg., H - S evelanc —Hydraulic I ress Steel Co, 
Church St. $60,000. Detroit, archt. 33 7 ah ae ae — Fra an 
oc ? . ac "eS ane «! 7 vo ° ‘Tanie 
Wis., Jonesville—Parker Pen Co., Court _, Hll., Chicago—F. D. Chase, Inc., archts.. runway, brick and steel, to KE. R. Sesamelt 
and Davison Sts., plans 2 story, 60 x 150 645 North Michigan Ave., receiving bids 1 1419 St. Clair Ave. Archts. est. $50,000, | 
ft. factory, rein.-con., brick and steel, plain Story, 124 x 173 ft. factory, rein.-con., : tee 


[ L¢ a] . ree O., Cleveland—Vance Motor Co., Central 
foundation, South Bluff St. $50,000. Archi- brick and steel, 5800-14 Throop St., for oe “s oe. On CUTS 
tect not selected, Goldsmith Bros. 29 East Madison St. %® near East 9th St., 2 story, 63 x 132 ft., 
Wis., Kenosha—C. A. Augustine, archt $55,000, brick, —- and concrete garage, East 9th 
1063 Howland Ave., preparing plans 1 story, _ill., Chicago—J. H. Klafter, archt., 127 ta ‘Sona tee ae Hunting i eee 
§) x 125 ft., garage and repair shop, brick, North Dearborn St., receiving bids 1 story, ee g. Archts. est. $100,000, 
rein.-con. and steel, $40,000. Owner’s 36 xX 150 ft., rein.-con, and brick garage. O0., East Cleveland (Cleveland, P. O.) 
ame withheld. Ogden St. near California Ave. $40,000, Pollock-Dav is_ Co., 11628 Euclid Ave. 2 
Wis., Milwaukee—A. C. Beck Co., 1 East Owner’s name withheld. Story, 72 x 74 ft., brick, steel and ctn- 
St, having plans prepared by H. G. Lotter, Wis., Ft. Atkinson—Better Sox Knitting ¢rete sarage, to Boldt Constr. Co. 5902 


archt., 427 Milwaukee St., 2 story, 96x 185 Co. 211 South Water St. taking bids 2  [jirlid Ave. Cleveland. Archts, est, $40, 
ft. brick and timber factory, plain founda- Story, 50 x 66 ft. factory, rein.-con. and : 












tion. brick, plain foundation, Water St. $40,000, ,,Q, Kent—Falls Rivet Co., 1 story, 168 x 
Wis., Racine — Davies Shoe Mfg. Co., Private plans. stu. mia oo and Mees Teeter] Oakton, to 
Northwestern and Carlisle Sts. plans 2 Wis., Milwaukee—R. E. Oberst, arcnht., Soudan aaa aan S50 oo” Bis. 
story, 75 x 150 ft. brick, rein.-con. and 307 Grand Ave., taking bids 1 story and s ake ne ene 

| factory, plain foundation. $100,000. basement, 60 x 110 ft., brick and concrete Mich., Kalamazoo — Bryant Paper Co 

Davies, pres. Architect not selected. garage, plain foundation, 16th and Fond du Alcott St., 60 x 100 ft. rein.-con. and brick 
la., Dubuque—Bosky’s Motor Co., 6th and ac Sts. $40,000. Owner’s name withheld. — ge “—— oo a e. oon, 
lowa Sts., having plans prepared 3 story Wis., Milwaukee—J. Wilging & Co., 1612 cane seal 1 ~ basis. Eng a $100,000 
and basement, 100 x 110 ft., brick and Teutonia Ave., taking bids 2 story, 80 x cee on a DIUS eens BBETS. CBt. . ‘ 
conerete garage, 8th and Iowa Sts. $60,- 120 ft., brick and timber factory, plain _ HL. Elgin—Elgin Stove & Oven Co., 14 
000. Private plans. foundation, Burleigh St. $45,000. Private Chicago St. 3 story, factory, rein.-con., 
Ia, Museatine—Making plans municipal Plans. brick and steel, State and Schiller Sts., to 
electric light plant and distribution system, CONTRACTS AWARDED i, Balkin, 538 South Clark St. Chicago. 
so electrification of water pumping plant. Mass., Brighton (Boston P. 0.)—Roston “*Cchts. est. $100,000. Noted Oct. 5. 

0,000 bonds voted. A. L. Mullergren, Spun Silk Co., Western Ave, 2 story weave Wis., Antigo—Pacific Ice Cream Co., 2 

Gates Bldg., Kansas City, Mo., engrs. shed, rein.-con. and brick, plain foundation, Story, 50 x 64 ft., brick, rein.-con, and steel 
Noted Feb. 23. to C. A. Dodge Co., Erie and Albany Sts., factory, plain foundation, to E. Schoeppe, 
Minn., St. PaulI—Amer. Radiator Co., Cambridge. Archts. est. $40,000. ~ Antigo. Archts. est. $50,000, 
1807 Elmwood Ave., Buffalo, N. Y., having Mass., Hyde Park (Boston PP. 0.) — Wis., Kaukauna — Ground Wood Pulp 


ins prepared by J. F. Groebe, engr. c/O Tileston & Hollingsworth Co., 49 Federal St., Supply Co. will build 2 story, 60 x 80 ft. 
wner, radiator plant, incl. foundry, ma- oston, 1 story machine shop addition, brick, rein.-con. and steel pulp mill, by day 
ne shop, warehouses, etc., rein.-con., brick, concrete and steel, plain foundation, labor. Private plans. 


steel! and brick, Prior Ave., Here. $1,500,000. here,’ to Aberthaw Constr. Co.. West. End Wis., Lorett ‘ 

’ “€ 4 d g Sonstr. “ : y a a (Draper P. 0.) — Hines 
_ Kan., Pittsburg—Kansas City Southern Trust Bldg., Boston. Archts. est. $40,000. Lumber Co., Park Falls, will build 1 story, 
RR, 11th and Wyandotte Sts., Kansas Mass., Somerville (Boston P. 0.)—C. R. 75 x 100 ft. saw mill, brick and rein.-con. 


City, | Mo., having preliminary plans_pre- Bowlby, 16 Thorndike St., West Somerville, plain foundation, by day labor, here. $75,- 
pared for new locomotive and car shops, will build 4 story, 60 x 75 ft. garage, brick 000. Private plans. 


ere, incl. steel car shop, engine shop, and steel, plain foundation, Buena Vist: se . a 
power house, ete. Cost incl. machinery, Rd., by day labor. $40,000. 5 vate an. a, ree A.C. Boe Co. 3 Ram 








ca. ’ aaa io a Private plans. §t., 2 story, 60 x 135 ft. factory, brick and 
ver $1,000,000. Ww. G. Morgan, div. eee Mass., Somerville—A. W. Hastings, 134 timber, East St., to H. Schmitt & Son, 43” 

Ark., Thornton—Stout Lumber Co. plans Friend St., Boston, 2 story, 69 x 138 x 264 Farwell Ave Noted Oct. 26 
to rebuild plant recently destroyed by fire. ft. warehouse, brick and ‘steel, plain foun- — ee aS —_ i 
$200,000, dation, Highland Ave. and West St., here, Wis., Milwaukee—O, Jaeger Baking Co., 

Tex,, Celina—Novy. 28, to vote on $50,000 to Wilson & Tomlinson, 79 Milk St. Boston. 914, Central Ave. 1 story, 50 x 150 ft., 
bond issue f° electric light. plant and Archts. est. $100,000. , brick and concrete garage, plain foundation, 
waterworks system, Address J. E. Ousley, R. LL. W Fibre Co., 9th St., to E. Steigerwald & Sons, 2303 
mayor, Carnation St., 1 story, 60 x 150 ft. factory, Galena St. Archts. eat. $40,000, 

Tex., Dallas —- Dallas Power & Light Co., brick and timber, Carnation St., to F. Wis., Milwaukee—Republic Building Co.., 
Interurban P*4 , having plans prepared by Pelletier, c/o owner. Archts. est. $40,000. c/o M. Tullgren & Sons Co., archts., 425 
J. Oram, ch ah. c/o Owner, ee pa N. Y., Jamestown—Empire Case Goods East Water St., 1 story and basement, 75 
15,000 kw, “lynn St. $2,800,000 total incl (Co., 142 Foote Ave., 2 story, brick, factory x 150 ft., film storage building, brick and 
other improvements $3,000,000. addition, 7,000 sq.ft. floor space, to D. concrete, plain foundation, Wells St., to 

Tex., Dallas—Trinity Paper Mills, Dal- Blander, 456 Buffalo St. Noted July 20. S. M. Siesel, 160 Ogden Ave. Archts. est. 
las Co State Bank Bldg., ylans paper mill, Pa., Coraopolis—Standard Steel Spring 469,900. 

' ton daily capacity. 500,000. P. H. Co., Coraopolis, 1 story, 64 x 141 ft., cor- Wis., Oshkosh—R. A. Lutz, 1270 Knapp 
Diggle, secy. rugated iron and steel factory, to Pitts- St., 1 story, 75 x 1506 ft., brick and steel 
, Tex., Ranger—Oil Belt Power Co., East- burgh Bridge & Iron Wks., Bessemer Bldg., plant, to Fluor Bros. Constr. Co., 52 State 
land, he ae plans pre ere by = E.  F me Pittsburgh. Noted June 22. St., $75,000, 

‘ner, Eastland, power plant, Leon Lake, Pa., Glassmere — Allegheny Plate Glass Wis., Shawano — Shawano Co. Bd. 1 
ere. $1,000,000. Co., 1 story, 50 x 600 ft., brick and steel ctory, "60 x 90 ft., central heating plant, 


‘ Tex,, Texas City—U. S. Gasoline Corp. factory, to S. Mawhinney Constr. Co., 603 
Ving plans prepared 4 unit Knox process McCause Blk., Pittsburgh. Engrs. est. 
‘ing plant, 100,000 gal. per day ca- $100,000. 


brick, rein.-con. and steel, to B. B. Shine, 
224 East Walnut St., Green Bay. Archts. 


cr 


pac'ty, $250,000, Private plans. Pa., New Castle—New Castle News, 2 ae arte aat tn ‘ 

Ckla., Cement—See “Waterworks.” story, 30 x 160 ft. rein.-con., brick, steel Wis., Slinger—L. A. Burg will build 1 
Calif. Fresno— United Engine & Ma- and limestone plant, to Chambers Constr, ‘Story, 60 x 90 ft., brick and rein.-con. el 
chine Co., recently organized, plans machine Co., New Castle. Archts. est. $75,000. age, main foundation, 57 day labor. $40,- 
shop, foundry, molding, pattern and forge Pa... New. Castle—Grasselli Powder Co., 0. Private plans. Noted Oct. 5. 

Shops. D. Suplrizie, 507 Bway., and Guardian Bldg., Cleveland, O., will build Wis., Wausau—Wausau Wrecking Co., 4 


lan, Jr., 2137 Cherry St., incorporators. six 1 story buildings, wood Pr concrete story, 60 x 120 ft., garage, steel, rein.-con. 
Ont. Guelph — B, Tolton & Son, 173 foundation, by day labor. A. Jackson, 1219 and brick, plain foundation, to F, Seefeldt 
vich St., plans to rebuild garage and Guardian Bldg., Cleveland, O., engr. 612 Fulton St. Archts, est. $40,000. 
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Industrial Works (Continued) . a z. smaween a Fay ve ranon. plans brick, steel and 
Wis., West Bend—Amer. Service & Stor- D&ving plans prepared by irkpatric (2,500 seating capacity), to exc: 
age Garage, c/o M. A. Johannes, Ashford, Cannon, Wh nn Wood- (Harmon Bldg., 3 Pa., Warren—High Schoo! 
(R. D. Campbellsport,) 1 story, 60 x 80 ft., ory = basement, brick steel, stone, etC. purchased 300 x 500 ft. site a) 
brick and concrete garage, plain foundation, “ain st. $368,362. Noted May 4. build school, 20 class rooms, 
to A. Baesemann, West Bend. Archts. est. N. Y., Patchogue—Theatre—M. Glynne, two gymnasiums, laboratory 
$40,000. Noted Oct. 19. Astoria Theatre, Steinway and Grand rooms. $400,000. ? 
Minn., Minneapolis — Lavuris Chemical Aves., Astoria, having plans prepared by Pa., Warren—High School—} 
52 Western Ave., 3 story and base- Reilly & Hall, archts. and engrs., 47 pjans’new junior high school, $4 
45 x 110 x 143 ft. factory and Lexington Ave., New York City, brick, (¢, Smith, member building com 
rein.-con., brick and tile, 3rd St. steel and stone, plain foundation, here. not selected. ‘ 
and 10th Ave. N., general contract to C. $200,000. Noted’ Oct. 12. ; D. C.. Wash. — Church, Co; 
F. Haglin & Sons Co., 226 Lumber Excn. N. ¥., Phelps—School—Bd. Educ. having gehool—Milburn-Heister, archts 
Bldg. Total $125,000. Noted Oct. 12. plans prepared by Foote & Carpenter, st, N. W., preparing plans chur: 
Mo., Kansas City—Electric Storage Bat- archts., 302 Carter Bldg., Rochester, new and Sunday school buildings. 
tery Co., 19th and AllegMeny Sts., Phila., School in Dist. 8, $175,000. Noted Sept. 28. Owner's name withheld. , 
1 story and basement, 160 x 220 ft., steel, N. Y¥., Westbury—School—Bd. Educ. D. C., Wash.—Store—Lansbu: 
concrete and brick factory, Belmont and having preliminary plans prepared by Pea- Inc., 420 7th St., N. W., having | 
Anderson Sts., here, to Fogel Constr. Co.. body, Wilson & Brown, archts. and engrs., pared by Milburn-Heister Co., ar 
619 Reliance Bldg. Eners. est. $150,000. 140 East 39th St., New York, 2 story, brick, 14th St., N. W., department store 
Tex., Dallas—Dallas Terminal Warehouse _ steel and stone, plain foundation. $200,000. $200,000. 
Co., 2 story and basement, (ultimately 10 N. ¥., White Plains — Hospital — New Va., Alexandria — Memorial T 
story), 175 x 200 ft., warehouse, factory york Orthopaedic Hospital, 3rd Ave. and George Washington Natl. Mas 
and sales display building, 2600 Elm St., 93rq st., plans brick, steel and stone, plain morial Assn., Scranton, Pa., havyiny 
to Lange & Trumpf, Dallas, (street address foundation, Mamaroneck Ave., here. $500,- Prepared by Helmle & Corbett, eng; 
not available). 121,000. 000. Architect not selected. archts., 132 West 42nd St., New York 
" . N. J., Avon-By the Sea—Apartment Hotel brick, steel and stone, plain founda: 
Buildings —W. H. Post, c/o F. Grad, archt. and Va., Richmond — Club — West morelay, 
engr., 245 Springfield Ave., Newark, having Club, 601 East Grace St., having 
PROPOSED WORK plans prepared 4 story, brick, steel and liminary plans prepared by A. | 
Mass., Cambridge—School—School Bd. Stone, plain foundation, here. $300,000. som, archt., 680 5th Ave., New Yor 
had plans prepared by E. B. McGirr, archt., N. J., Elizabeth—Temple—Masonic Tem- enlarging and remodeling club | 
6 Beacon St., Boston, and soon takes bids ple Assn. 504 North Broad St., plans tem- $240,000. E. Nolting, chn. com. 
3 story and basement, 80 x 100 ft., brick ple. $400,000. Architect not selected. W. Va., Berkeley Springs—Hote|—Ppey. 
and stone, wood pile foundation, Putnam N. Jd., Jersey City—School—Bd. Educ. dleton Arms Hotel Co., 67 Wall Si New 
Ave. $150,000. having revised plans prepared by J. T. York City, having plans prepared py 
Mass., Kast Boston (Boston P. O.) — Rowland, Jr., archt., 100 Sip Ave. 3 story Hewitt & Ash, archts., 1827 Arch Sst 
School—Schoolhouse Dept., 1009 City Hall, addition to P. S. 11, brick, steel and stone, Phila., Pa. 4 and 5 story and basement 
Boston, having plans prepared by J. J. plain foundation, Bergen St. $750,000. 42 x 117 ft., 41 x 75 ft. and 27 x 46 ft. 
Driscoll, archt., 6 Beacon St., Boston, 3 Noted Feb. 16. also includes casino, 4 cottages and 1s 
story, 20 room, brick, concrete and _ steel, N. J., Newark—Hospital—City having hole golf course. §2,000,000.\ 
Emerson Dist. $400,000. Noted July 6. lans prepared by J. S. Piggot, archt., 665 W. Va., Harrisonville—Court House 
Mass., Gardner—Hotel—Gardner Hotel Seend t., 3 story, brick, steel and stone Comrs. Ritchie Co. having plans prepared 
Co., c/o H. L. Stevens & Co., archts, and addition, plain foundation, Fairmont Ave. by Holmboe & Pogue, archts., Empire Ban) 
engrs., 522 5th Ave., New York City, hav- $300,0 Cc. P. Gillen, dir. D. Sprague, Bldg., Clarksburg, 3 story and_ basement, 
plans prepared 5 ney. * 09 ft.. 167 Wor 13th St., New York City, engr. re oe — and stone. pnes.tte. 
brick, steel and stone, P easant t., here. P ltoona—Administration and Office— . Va. gan—Store and Apartment— 
$250,000. Bell Telephone Co., Phila., (street address White & Browning, Box 758, having plans 
Mass., Ware—Church—J. T. Sheehan, pot available) plans 6 story and basement, prepared by Meanor & Handloser, archts. 
pastor of Our Lady of Mt. Carmel Church, 449 x 172 ft. concrete, brick, steel and stone Robson-Pritchard Bldg., Huntington, ; 
having plans prepared by J. Seo. archt., administration building office and ware- story and basement, 45 x 125 ft., fireproof. 
185 Church St., New Haven, Conn., brick house, 12th Ave. here. $1,000,000. L. H. $150,000. 
$150,000. Noted Sept. 4. € Kennard, pres. ° on ve. ere ana Store 
Conn., Hartford — Bank and Office — e i School nuntzis Bros aving’ revised plans 
Phoenix Natl Bank, Main St. and City -— Breckenridge—High | School- c/o T. prepared by C, Reger, archt., Traction Bldg., 


Hall Sq., plans brick and stone, City Hall Wy. Hathaway, 54 Garfield St., Natrona, Morgantow cE. © eeere and basement, 95 


Sq. $500,000. Architect not announced. take bids about Jan. 1, 2 story and base- Noted Feb. 23 


N. Y¥., Alden—Home—Erie Co., City Hall, ment, 178 x 179 ft. $245,000. J. H. Phillips, : 
Buffalo, having preliminary ske tches made P. O. 977, Pittsburgh, archt. aoe. ante Sere and Office—Massell 
by Kidd & Kidd, archts., 234 Delaware Pa., Clearfield—Post Office and Lodge— jyq ~ ss Peachtree St.. plans 3 story 
Ave., Buffalo, group of buildings, rein.- Loyal Order of Moose, East Market St., hail pacomncnt., 100 x 100 ft., brick, White- 
con., brick and steel, here. $1,500,000. plans 3 story and basement, 70 x 100 ft. oar aie a Sts, $150,000. Architect 

N. Y., Alfrec rsity—Alfred Uni- concrete and _ brick, East Market St. ala. ay aa 
versity plans several buildings incl. gym- $150,000. Natl B preeepee mame and Office—First 
nasium, Plans also include athletic field, Pa., Duquesne—School—Bd. Educ., plans Na a by T %, Wei. having plans pre- 
$100,000. Total cost $1,000,000. Architect 2 story and basement, 24-32 rooms, 6th pared >¥ ) a ant re ae BI lag. 
not announced. St. $300,000. Architect not selected. - ngham, 10 story, 51 x 190 ft. $280,000, 

N. Y., Brooklyn—Apartment—A. Levy, Pa., Erie—Schools—Bd. Educ. having La., Shreveport—Office—J. R. Slattery 
c/o Shampan & Shampan, archts. and plans prepared by A. Meyers, school archt., Co., Shreveport, plans 16 story, brick «and 
engrs., 50 Court St., having plans prepared ¢/9 Bd. Educ., two grade schools one in steel. $1,500,000. 

6 story, 130 x 160 ft., brick, steel and stone, Perneliff Sect. and one at 28th and Reed Tenn., Memphis — Cathedral — Episcopa! 
plain foundation, St. Johns Pl. and Under- gts, $250,000. Church plans stone memorial cathedral! 
hill Ave. $600,000, i Pa., Freeport—-High School—Bd. Educ. Poplar Ave. $200,000. Hanker & Cairns 

N. Y., Ithaca—Bank and Office—Ithaca pjans new high school. $200,000. Madison Ave. Bldg., archts. 

Savings Bank, having plans prepared by Pa., Harrisburg—Administration, Office, 0., Cleveland — Apartments — Moreland 
Gibb & Wadatz, archts., 110 North Tioga  ¢te—Bell Telephone Co., Phila., (street ad- Development Co., c/o J. Kirby, Discount 
St. and takes bids in January for 5 story @qress not available), plans 105 x 210 ft, Bldg., having plans prepared by A. W, 
and mezzanine, 80 x 106 ft. steel, ston€ gqministration, office and warehouse, con- Harris, archt., Discount Bldg. 4 and 

and brick, North Tioga and East Seneca (Grete, brick, steel and stone, Court and Pine ‘Story and basement, 108 suites, brick, stee 
Sts. $350,000. Sts. here. $1,000,000. L. H. Kennard, pres, 24 concrete, North Moreland Blvd. an 

N. Y¥., Merrick—School—Bd, Educ. hav- Pa.. Jersey Shore — Hospital — Jersey Kemper Rd. $1,000,000. 
ing preliminary plans prepared by A. T. ienae Hospital, Inc., 107 Main St. plans 3 0., Cleveland—Dormitory— Y. M. C. A. 
Sutcliffe, archt., 111 East 40th St. New  ciopy and basement, 100 x 110 ft. concrete, ¢/0 E. Lewis, secy., East 22nd St, and 
York, brick, steel and stone, plain founda- brick and steal Howard St $150 000, W. Prospect Ave., plans brick, steel and con- 
tion. $175,000. Noted Oct. 12. L Wilson, pres. _ ros “ erete addition. $500,000. Architect not 


N. Y¥.. Mineola—Hospital—Nassau Hos- Pa., Monongahela — High School — Bd. selected. ; a 
pital soon takes bids 5 story, brick, steel Educ. plans new brick high school. $200,000. O., Cleveland—High School—Bd. Educ, 
and stone addition, plain foundation. $350,- P Phil Ct 1 Wesitent: Ave East 6th St. and Rockwell Ave., having 
000 Lord & Hewlett, 2 West 45th St., a., Phila. — aurch —— woodland Ave. plans prepared by W, R. McCornack, archt., 
ont Wottr atehte. ane enete Methodist Church, c/o R. C. Carter, 1413 ast 6th St. and Rockwell Ave.. 2 story and 
ow Sea, See ee One South 5th St., soon takes bids 1 story and  pasement, brick, steel and concrete addi- 

N. ¥., New York—Clubhouse—New Ams- basement, rein.-con., brick, steel and stone, tion, East 79th St. and Hough Ave. 
terdam Council, Knights of Columbus, ¢/0 plain foundation, 55th and Springfield Aves. $306, 000. : ° . 

a . ©. Farrar, archt. and engr., 4 East 39th $200,000. G, E. Savage, Witherspoon Bldg,, O., Cleveland—Hospital and Administra- 

, having plans prepared 4 story, 40 x 100 areht. ehenn et ity having Oe — m.. an by A nT 
ft. brick and limestone, plain foundation, Pa., Phila.—Hospital—Samaritan Hospi- Wolf, areht. 61D Beratiana Bldg. T steer, 
107-109 West 70th St. $150,000. tal plans 6 story and basement, rein.-con., brick, steel and concrete, Warren sville 

N. ¥., New York—Institution—New York brick. steel and _ stone, plain foundation, Farm. $200,000. R. Perkins, City Hall, 
Institute for Blind, 412 9th Ave., having Broad and Ontario Sts. $750,000. A. W. dir. Pub. Welfare. 
plans prepared by McKim, Mead & White, Barnes, 22 South 17th St., archt. O., Cleveland—School—Bd. Educ., East 
archts, 101 Park Ave., several 3 and 4 Pa., Pittsburgh — Clubhouse — Americus 6th St. and Rockwell Ave., having plans pre- 
story, brick, steel and stone buildings, Republic Club, 211 Smithfield St., having pared by W. R. McCornack, archt., East 6th 
plain Cepndetens, Bronx and Fotham Park- plans prepared by Kaufman Realty Co., St. and Rockwell Ave., 2 story, brick, steel 
way. H. J. Baleom, 10 East 47th St.,engr. archts., 413 4th Ave., 6 story and basement, and concrete annex, Grand Ave, and Kins- 

nN. W. a York—Office—Klar Bros., c/o 40 x 70 ft. brick, steel and tile, 343-347 man Rd. $200,000. 

Gronenberg & Leuchtag, archts. and engrs., 2nd Ave. $150,000. O., Cleveland—Schools—Rd, Educ., East 
303 5th Ave. having plans prepared 9 Pa., Pittsburgh—Hotel and Welfare House 6th St. and Rockwell Ave., plans 2 story and 
story, 65 x 100 . brick, steel and stone, -—Salvation Army, 324 Diamond St., hav- basement, 22 room, eleme ntary schoo 
plain foundation, 156 West 34th St. ing plans prepared by T. Pringle, archt., Cranwood site, $600,000, 2 story and b: 

N. Y¥.. New York—School—Childrens Renshaw Bldg., 8 story and basement, 80 ment, 22 room elementary ‘school, East 144 h 
Society, 355 East 137th St., having plans x_ 120 ft. brick, steel and tile, 2nd Ave. St. and Castalia Ave., $600,000, 2 stor) 
prepared 3 story, brick, steel and stone, $500,000. Willson High School annex, East 55th 5. 
p’ain foundation, 167th St. and Grand Con- Pa., Pittston — Theatre — Comerford near Superior Ave., $350,000, 3 story a! 
course, $450,000. Private plans. Amusement Co., 303 Lackwanna Ave, basement, 70 room, Senior High Schoo! 4n- 
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na PD 
dings (Continued) Graemere Hotel, § story, 200 x 216 ft., rein.- high, 100 x 190 ft.. brick and concrete. 


Randall Rd. and Bridge Ave., $2,000,- 
i) brick, steel and concrete. W. R. 
nack, East 6th St. and Rockwell Ave., 


nex 






McCor 
rol 

a Cleveland—Schools—Bd. Educ., East 
sh St. and Rockwell Ave., having plans 
jrepared by, W, R. McCarnack, archt., East 
tl ‘s+. and Rockwell Ave., 2 story and 
ee nt. 12 room, addition to Hicks School, 


hasem* 


oop. ovu; 2 story and basement, 22 room, 
Parkhurst Florian site, $500,000; 3 story 
ind basement, 25 room high school, Oak 


park and Henninger Aves., $750,000, all 
rick, steel and concrete. 

‘0., Cleveland—Store and Apartment—M. 
Marmorstein, 607 Ulmer Bldg... having pre- 
jminary plans prepared by S. H. White, 
waht, 1032 Schofield Bldg., 12 story and 
vent, 150 x 172 ft., brick, steel and 
‘ Euclid Ave. and Ford Dr. _ $2,- 
youd, W. S Ferguson Co., 1900 Euclid 
ve,, eNgTS. 

a Cleveland—Store and Apartment— 
stratford Court Development Co., c/o J. 
kirby, Discount. Bldg., having plans pre- 
nared bY A. W.. Harris, archt., Discount 
Bidg., 3 story and basement, 150 x 600 ft., 
ick. steel and concrete, Shaker’ Blvd. 


ut 











$] 000,000, 
“— Cleveland Heights (Warrensville P. 
0.) — Church - Fairmount Presbyterian 


Chureh, c/o E, Erickson, pastor, 2108 Still- 
man Rd., having plans prepared by Tuttle 
& MacDowell, archts., Bulkley Bldg., 
Cleveland, 1 story and basement, brick, 
eonerete and terra cotta, Fairmount Blvd. 
$150,000, 

7 East Cleveland (Cleveland P. O.)— 
commercial and Apartment—Euclid-Taylor 
Realty Co, c/o R. Ewing, Williamson 
Bldg.. Cleveland, had plans prepared by 
\v. S. Ferguson Co., archts., 1900 Euclid 

\ve,, Cleveland, 3 story and basement, 50 x 
120 ft.. brick and steel, Euclid Ave, and 
Taylor Rd, here. $150,000. 7 

0.. Logan—Court House—Hocking Co. 
having sketches made by several architects, 
brick, steel and stone, $400,000. Noted 
Aug. 24. ; 

0., Mt. Vernon—Memorial—H. C. Devin, 
chn. Memorial Comn,. of Knox Co., having 
plans prepared by Richards, McCarty & 
Bulford, arehts., 584 East Broad St., Colum- 
bus, 3 story and basement, 95 x 130 ft. 
rick, stone and concrete. $200,000. 

0., Tifin—High School—Bd. Educ. hav- 
ing plans prepared by Langdon, Hogly & 
iram, arehts., 1742 Nicholson Bildg., 
Toledo, 3 story and basement, brick and 
steel, $190,000, F. Mann, clk. 

Ind. Indianapolis—Lodge—Elks Realty 
Co. 13 East Vermont St., having revised 
plans prepared by A. Scheirer, archt., In- 
iana Trust Bldg., 8 story and basement, 
k and steel, North Meridian St. 
50,000, 

Ind., Indianapolis—Temple—A. Biccard, 
ecy., Indiana Pythian Bldg., plans 3 story 
nd basement, brick and stone. $350,000. 
\rchitect not selected. 

!nd., South Bend — High School — St. 
d h Catholic Church plans 2 story and 
basement, brick, $500,000, Architect not 
lected, 

Mich., Benton Harbor—Clubhouse, etc.— 
Michicago Club, c/o R. Dunn, pres., Otis 
bidg., Chicago, plans 3 story, brick and steel 
clubhouse, here, and two 18 hole golf 
urses, Forest Park. $250,000. Architect 
hot selected. 

_ Mich., Benton Harbor—Hotel—W. Bastar, 
iS Lake Blvd., St. Joseph, having pre- 
sketches prepared by Nichol, 
r & Hoffman, archts., Lafayette, Ind., 
and basement, 100 x 100 ft. rein.- 
con, and brick, Main St., here. $300,000. 

Mich., Detroit—Church—Jefferson Ave. 
‘resbyterian Church, Rivard and Larned 

having plans prepared by Smith, 

man & Grylls, archts., 800 Marquette 

2 story, 60 x 120 ft. brick and steel, 
iE foundation, Jefferson and Burns 
Aves. $350,000, 

Mich., Owosso—School—Bd. Educ. hav- 
g ins prepared by Lane, Davenport & 
Peterson, arehts., 2320 Dime Bank Bldg., 
Detroit, 2 story and basement, rein.-con., 
br ind steel, plain foundation. $200,000. 

Mich., Trenton—High School—Bd. Educ. 
Dist. 1, plans 3 story, concrete, brick and 
ste plain foundation, $165,000 bonds 
vot Architect not selected. 

,_lll.. Chieago-——Apartment and Store—B, I. 
MOP c/o A, L. Himelblau, arch 179 








br 
¢7 
; 























West Washington St., plans 3 mory, 00 x 
-b5 it., rein.-con.,, brick and steel, Buck- 
ingham Pl. near Aldine St. $400,000, ‘ 


_ lll, Chicage—High School—St. Joseph's 
nt, 575 Layton Bilvd.,_ Milwaukee, 

‘ having plans prepared by Brust & 
z  archts., 405 Bway., Milwaukee, 
\ Story and basement, 220 x 236 ft., 

nm, and brick, plain foundation, 
-F ile Ave. and Byron St., here. 


Chicago—Hotel—W,. W. Ahlschlager, 
6> East Huron St., preparing plans 


con., brick and steel, Washington Bivd. and 
Homan Ave, $2,000,000. Owner's name 
withheld. 

Ill., Chicago — Hotel — Woltersdorph & 
Bernhardt, archts., 138 North La Salle St., 
preparing plans 12 story, 118 x 125 ft., rein.- 
con,, brick and steel, Madison and Hamlin 
Sts. $1,000,000. Owner's name withheld. 

iu., Chicago—Office—Library Bureau, 
Tower Bldg., plans 7 story, 50 x 150 ft., 
rein.-con., brick and steel, 214-16 West 
Monroe St. $250,000. Mundie & Jensen, 
39 South La Salle St., archts. 

Ill, Lake Forest—Hotel—M. H. Patter- 
son, Deer Path Inn, having plans prepared 
by Ayers, Beck & Co., archts., 118 North 
La Salle St., Chicago, 4 story, 172 x 233 
ft.. rein.-con., brick and_ steel, here. 
$500,000. 

Ill., Niles (Chicago P. O.)—Dormitory— 
St. Hedwig Industrial School having pre- 
liminary plans prepared by E. Brielmaier & 
Sons Co., 432 Bway., Milwaukee, Wis., 3 
story and basement, brick and concrete, 
here. $200,000. 

Wis., Appleton—School—Bd. of Educ. 
having plans prepared 3 story and base- 
ment, rein.-con,, brick and tile. $400,000, 
G. L, Lockhart, 1353 University Ave., St. 
Paul, archt. 

Wis., Kenosha—Temple—Masonic Tem- 
pe Building Assn., c/o R. Y. Cooper, chn. 
nuilding com., 548 Exch. St., having plans 
prepared by R. G. Schmid & Co., archts., 154 
West Randolph St., Chicago, 3 story and 
basement, 100 x 154 ft., brick, concrete 
and stone, plain foundation, Deming St. 
$175,000. 

Wis., Milwaukee — Apartment-Hotel — 
G. Reid, (promoter), 428 Grand Ave., hav- 
ing preliminary plans prepared by R. Mess- 
mer & Bros., archts., 221 Grand Ave., 5 or 
6 story, rein.-con. and brick, plain founda- 
tion, Prospect Ave. $700,000. 

Wis,, Milwaukee—Apartment—W isconsin 
Bond & Mortgage Co., 440 Bway., had 
plans prepared by Voelz & Siebert, archts., 
373 Bway., 3 story and basement, 78 x 100 
ft.. brick and concrete, plain foundation, 
Juneau and Marshall Sts. $150,000. Noted 
Oct. 5. 

_Wis., Milwaukee—- Auditorium -- Audito- 
rium Bd., 5th and Cedar Sts., plans to re- 
model auditorium, incl. new roof, storage 
rooms, exits, etc. §220,000. C. E. Malig, 
City Hall, archt. 

Wis., Sheboygan—Store—H. C. Prange & 
Co., 731 North 8th St., having plans pre- 
pared by W. C. Weeks, archt., 720 Ontario 
Ave., 2 story and basement, 110 x 120 ft., 
brick, rein.-con. and steel, plain foundation. 
$160,000. 

Wis., Wauwatosa—Home—Kinderfreund 
Society, West Milwaukee Ave., rejected bids 
3 story, brick and concrete, plain founda- 
tion, West Main St. $150,000, Will re- 
advertise. R. Messmer & Bros., 221 Grand 
Ave., Milwaukee, archts. 

Wis., Wauwatosa—School—Bd. Trustees 
of Milwaukee Co. plans story, brick and 
concrete, plain foundation, at Home for 
Dependent Children. $150,000, We cs 
Coffey, mgr. of county institutions, Archi- 
tect not selected, 

Ia., Burlington—Municipal—City plans 3 
story and basement, brick, concrete and 
stone. $150,000. J. H. Johnson, clk. Archi- 
tect not announced. 

Ia., Cedar Rapids—Court House and Jail 
—Linn Co. election Nov. 7 to vote on $750,- 
000 bonds for court house and jail, 2nd 
Ave. and Court St. H. R. Churchill, aud. 
Noted Jan. 13, 1921. 

Ia., Monticello—School—L. E. Hoag, secy. 
School Bd., having plans prepared by Kef- 
fer & Jones, archts., 204 Masonic Temple 
Bldg., Des Moines, 3 story and basement, 
102 x 215 ft., rein.-con., brick and stone, 
$170,000. Noted March 16. 

Ia.,, Mt. Ayr—Court House—Ringgold Co. 
election Nov. 7 to vote on $175,000 bonds 
for court house. E. E. Cornwall, aud. 
Keffer & Jones, 204 Masonic Temple Bldg., 
Des Moines, archts. 

Minn., Minneapolis — Apartment — J. 
Gruesner, 727 Andrus Bldg., having plans 
prepared by P. E. Crosier, archt., 916 New 
York Life Blidg., 3 story and basement, 120 
x 125 ft., brick, rein.-con. and stone, Lyn- 
dale Ave. and 33rd Sts., S. $150,000. 

Minn., Minneapolis—Office—Thorpe Bros., 
206 Andrus Bldg., having plans prepared 
by Magney & Tusler, archts., 126 South 
9th St., 8 story and basement, 48 x 110 x 
120 ft., rein.-con., brick and tile, Marquette 
Ave. between 5th and 6th Sts. $200,000. 

Minn., Rochester—Court House—Olmsted 
Co. plans 3 or 4 story and basement, rein.- 
con., brick, tile and stone. $500,000. <A. L. 
Glabe, aud. Architect not selected. 

Minn., St. Paul—Schools—Nov. 7, to vote 
on $5,000,000 bond issue for Schools. F, X, 
Tewes, City Hall, archt. 

Kan., Atchison—Gymnasium—St. Bene- 
dict’s College having preliminary plans 
prepared by E. Brielmaier & Sons Co., 
archts., 432 Bway., Milwaukee, Wis., 54 ft. 





plain foundation, $150,000. 

Kan., Hutchinson— Hotel—Walcott Hotel 
Co. having plans prepared by McKecknie & 
Trask, archts., 719 Gloyd Bldg., Kansas 
City, Mo., 8 story and basement, 75 x 150 
ft., rein.-con., brick and terra cotta, Sher- 
man and Main Sts. $400,000 

Kan., Kansas City—Bd. Educ. having 
plans prepared by Rose & Peterson, archts., 
434 Brotherhood Blidg., 4 story and base- 
ment, 90 x 119 ft., rein.-con., brick and 
stone, 18th and Haskell Sts. $250,000. 

Kan,., Leavenworth—High Schools—Bd. 
Educ. had plans prepared and soon takes 
bids High School, 1 story and basement, 118 
x 160 ft. rein.-con., brick and stone, 3rd 
Ave. $150,000; Morris High School, 1 story 
and basement, 118 x 160 ft., rein.-con., brick 
and stone, $150,000. C. A. Smith, Finance 
Bidg., Kansas City, Mo., archt. 

N. D., Jamestown—High School—Bd. 
Educ. soon takes bids superstructure for 3 
story and basement, 125 x 195 ft. rein.-con., 
brick, stone and tile. $250,000. Shannon, 
Boyd & Boyd, Jamestown, archts. C. F. 
Tweed, 531 Metropolitan Bank Bldg., Minne- 
apolis, Minn., engr. Contract awarded for 
foundation, to Kk. A. Moline, Bottineau, 
$8,450. 

Mo., Columbia — Dormitories, etc. — 
Stephens College purchased site adjoining 
college and plans 4 dormitories, $150,000 
each, library $250,000. Architect not se- 
lected 

Mo., Kansas City—Home—Internationa! 
Home for Girls, 63rd St. and Swope Park- 
way, having sketches made by C, A. Smith, 
archt., Finance Bldg., rein.-con., brick and 
stone. $150,000. 

Mo., Kansas City—Office—Peoples Build- 
ing Co., 433 Lathrop Blidg., having plans 
prepared by S. E. Chamberlain, archt., 216 
Ridge Blidg., 12 story and basement, 132 
x 143 ft., rein.-con, and brick, 10th and 
Oak Sts. $2,500,000. 

Mo., Kansas City—Schools—Bd. Educ 
having preliminary plans prepared by C. A. 
Smith, archt., Finance Bidg., 1 story and 
basement, 180 x 250 ft. high school, 74th 
St. and Penn Ave., $250,000, New Central 
High School, $500,000, High School on 63rd 
St., $1,500,000, High School on 48th St., 
$1,400,000, 1 story and basement Willard 
High School, $250,000, 1 story and basement 
Shiloh Pub. School, $250,000, all rein.-con., 
brick and cut stone. 

Mo.,, Kansas City—School—Bd. Educ 
takes bids in 2 or 3 weeks, 115 x 115 ft., 
brick and cut stone, $150,000. Cc. A 
smith, Finance Bldg., archt. 

Mo., St, Louis—Apartment—May Build- 
ing & Investment Co., c/o H. A. Barnett, 
808 Chestnut St., purchased site and plans 
eighteen 2 story and basement, rein.-con. 
and brick, plain foundations, Taylor, For- 
est Park and Duncan Aves. $300,000- 
ta” Architect and engineer not se- 
ected, 

Tex., San Antonio—Ch@frch and Rectory 
—St. Mary Catholic Church having plans 
prepared by F. B. Gaenslin, archt. and 
engr., Bedell Blidg., 1 story and basement, 
95 x 193 ft., rein.-con., brick and stone, 
plain foundation. $300,600. 

Tex., San Antonio—yY. M. C. A. conduct- 
ing campaign to raise $400,000 fer building. 
Address E, L. Mogge, c/o St. Anthony 
Hotel, regional representative, 

Wash., Seattle—Apartment—W. E. Hum- 
phrey, Colman Bldg., having plans prepared 
by E. Guenther, archt., Ry. Exch. Bldg., 5 
story and basement, 78 x 108 ft., 2nd and 
Blanchard Sts. $165,000. 

Wash,, Seattle — Hotel — United Hotels 
Co., 25 West 45th St., New York City, hav- 
ing sketches made by G. B. Post & Son, 
archt. and engr., 101 Park Ave., New York 
City, brick, steel and stone, plain founda- 
tion, here. $3,000,000, 

Wash,, Seattle—Office and Store—Arcade 
Building & Realty Co., Arcade Blidg., hav- 
ing plans prepared by H. Thomas, archt., 
Arcade Bldg., 7 story, 108 x 120 ft., steel, 
concrete and terra cotta, 2nd and Union 
Sts. $500,000. 

Wash., Tacoma—Church—First Presby- 
terian Church, 10th and G Sts., having 
plans prepared by Cram & Ferguson, 
archts., 248 Boylston St., Boston, Mass., 
100 x 295 ft., concrete, brick and _ steel, 
Tacoma and Division Aves. $250,000. 

Calif., Dinuba—Hotel and Store—C. Wil- 
son, c/o Dinuba Improvement & Investment 
Co., had plans prepared by E. J. Kump, 
archt., Rowell Bldg., Fresno, ¢ story, 100 
x 100 ft., brick, Tulare and J Sts. $150,000. 

Calif,, Fresno—Store, etc.—Black’s Pack- 
age Co., 1025 Van Ness Ave., having plans 
promere? by R. F. Felchlin Co., archts 

ank of Italy Bldg., 2 story and basement, 
store building and refrigerating plant 200 
ft. frontage, Van Ness Ave. $150,000. 

Calif.. Mt. View — School—Mt. View 
School Dist., having plans prepared by W 
H. Weeks, archt, 369 Pine St. San an- 
cisco, og Brour of buildings, rein-con. 
$197,000, 
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Buildings (Continued) 
Calif., Porterville 

Porterville having 

Johnson, archt., 


Bank—-Home Bank of 

plans prepared by A. 
Kingsburg Bank Bldg., 

Kingsburg, 2 story, 60 x 120 ft. 

Calif., San Francisco—Apartment 
wings Community Apartments, E. K. Little, 
pres., c/o H. H. Gutterson, archt., 278 Post 
St., having plans prepared 9 story, basement 
and sub-basement, rein.-con. and steel, Sac- 
ramento and Mason Sts. $150,000, 

Calif., San Francisco—Loft—Cebrian Co., 
c/o Ga. A. Applegarth, archt., Claus 
Spreckles Bldg., had plans prepared 4 story, 
rein.-con., Fremont and Mission Sts. $200,- 
vod, 

Calif., San Francisco—Store and Apart- 
ment—W. H. Woodfield, Jr., 453 28th Ave., 
had plans prepared by W. F. Gunnison, 
archt., 1666 Golden Gate Ave., 5 story and 
basement, 57 x 87 ft.. concrete, Sutter and 
Larkin Sts. $200,000. 

Calif.. Stockton—Church- 
of Christ Scientist, c/o G. Allen, archt., 
37 South Aurora §St., having plans prepared 
church, probably concrete $150,000. 

Calif.. Yuba City—High School—Yuba 
City Union High School Dist., to vote on 
$250,000 bonds Nov. 6, to purchase site and 
construct new high school buildings. C 
Kk. Schnabel, trustee. 

Ont., Woodstock — Hospital — Hospital 
Trust plans wing $200,000. Address H. 
Little, chn. 

Ont., Windsor—Schovol—Bd. Educ. hav- 
ing plans prepared by A. H. McPhail, archt., 
McGregor Bldg., 3 story and basement, 20 
rooms, concrete, brick, steel and stone ad- 
dition. $300,000 

B. C., Vancouver—Oflice—City will vote 
225.000 bonds in December for 6 story, 
130 ft. rein.-con., brick and tile, Main 
Pender Sts 


Cross- 


First Church 


on 
75 x 
and 


BIDS DESIRED 


Mass., Beverly — High School — School 
Com. receiving bids, 3 story and basement, 
100 x 150 ft., rein.-con, and brick, plain 
foundation, Bohier Rd $700,000, Adden 
& Parker, 177 State St., Boston, archts, 
Noted June 8 

Conn., Glastonbury— 
10, by School Bldg. Com., 2 and base- 
ment, brick and steel, plain foundation, 
Main St. $150,000 Brooks & Glazier, 
Lewis St., Hartford, archts. Noted July 6. 

N. Y., Buffalo—School—Nov. 8, by Bd 
Kdue., 1401 Telephone Bldg., 3 story, 180 x 
250 ft.. rein.-con., brick, steel and stone, 
Newburgh Ave. $500,000, Associated Buf- 
falo Architects, 232 Delaware Ave., archts. 

N. ¥., Canandaigua—Court House—Nov. 
14, by Court House Com. of Bd. Supervs. 
Ontario Co., Court House, alterations and 
additions to court house. J. F. Warner, 
1036 Granite Bldg., Rochester, archt.; adv. 
this issue. 

N. Y¥., damestown-— 


High School— Nov. 


2 story 


" High School—Jan. 10, 
by Bd. Educ., 3 story, 150 x 180 ft., brick, 
Buffalo St $350,000. Guilbert & Betelle, 
141 Broad St., Newark, N. J., archts. Noted 
June 8. 

N. ¥., New York—Apartment—West 64th 

Corp., c/o G. F. Pelham, archt. and 
engr., 200 West 72nd St., 50 x 109 ft., 
brick, steel and stone, plain foundation, 
West 64th St 250,000, Work will be 
done by separate contracts. 

N. Y¥., New York—Hospital—Nov. 6, by 
Warren & Wetmore, archts., 16 East 47th 
St., 7 story, brick, steel and stone, plain 
foundation, 87th St. and East End Ave., 
for East End Hospital, 87th St. and East 
End Ave. $1,000,000, 

N. J., Collingswood—High School—P. A. 
Davis, archt., 1713 Sansom St, Phila., 
taking bids 3 story, 135 x 150 ft. and 1 
story 46 x 86 ft., cut stone and _ brick, 
plain foundation, here, for school Bd 
$250,000. 

Pa., Altoona—Store and Office—W. A 
Hoyt, engr., Hutchinson Bldg., will build 
and award separate contracts for 5 story 
and basement, 70 x 120 ft. rein.-con. and 
brick, llth Ave., for J. Brett, 1309 11th 
Ave. $150,000. 

Pa., Carrick 

St. Basills 
Brownsville 
138 ft. brick, 
contracts. 


St. 


P. O.)—Church 
toman Catholic Church, 1735 
Rd., will build 2 story, 63 x 
Brownsville Rd., by separate 
$150,000. H. J. Lang, 1617 
Brownsville Rd., archt. 

Pa., Phila.—School—Bd. Educ., 19th and 
Chestnut Sts., taking bids 2 story, rein.- 
con., brick and steel, plain foundation, 3rd 
and Duncannon Sts $250,000, Private 


plans, 

Pa., Phila. — School — Nov. 9, by Bd. 
Educ., 99th and Chestnut Sts., 3 story and 
basement, rein.-con., brick, steel and stone, 
plain foundation, 9th and Oregon Aves., 
$500,000; 3 story and basement, rein.-con., 
brick and steel, plain foundation, German- 
town Ave. and Southampton St., $350,000. 
Private plans. 


(Pittsburgh 
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D. C., Wash.—High Schools 
Dist. Comrs., 509 Dist. Bldg., 
high schools; adv. this issue. 

W. Va., Charleston—Store—Nov. 4, 
Warne, Tucker & Patterson, archts., Ma- 
sonic Bidg., 5 story, 125 x 160 ft., brick, 
stone and steel, Lee for Coyle & 
Richardson, Capitol St. 175,000, Noted 
June 22 

4ia., Athens—Schools—Nov. 7, 
Barnett, city engr., two 1 story 
ment, each 34 x 232 ft., terra 
brick and stucco. Separate 
struction, steam heating, 
plumbing. Lockwood & 
lanta, archts. 

Atlanta—School—Nov. 10, by Bd. 

. c/o J. N. Landers, city purch. agt., 
City Hall, for Colored Junior-Senior High 
School, 3 story and basement, 68 x 385 ft., 
concrete, steel and tile, West Hunter and C 
Sts. bh. C. Wachendorff, 620 Forsyth Bldg., 
archt. A. T. Brown, Forsyth Bidg., engr. 

Ga, Atlanta—Store—Nov. 15, ‘by M. 
Rich & Bros. Co., c/o Hentze, Reid & 
Adler, archts., Peachtree St., 6 story and 
basement, 177 x 199 ft., steel, brick rein.- 
con, and stone, Alabama, South Broad and 
Forsyth Sts. Spiker & Lose, Forsyth Bldg., 
engrs. Noted June 22. 

Ala., Birmingham — Apartment Hotel — 
Nov. 15, by J. KE. Salie, archt., 620 Lmpire 
Bidg., 7 story, 133 x 200 ft., rein.-con., 
brick and steel, plain foundation, HighJand 
Ave. and Iroquois St., for H. M. Malony. 
$1,250,000, 

Ala., Birmingham—Auditorium—Novy. 20, 
by H. D. Breeding, archt., Watts Bldg., 186 
x 221 ft., terra cotta, brick and steel, con- 
crete pile foundation, 8th Ave. and 21st St. 
$400,000, 

0., Bowling Green—Dormitory—Nov. 25, 
by Ba. Trustces State Normal College, 3 
story and basement, 40 x 150 ft., brick, con- 
crete and stone. $150,000. S. P. Stewart 
& Son, Bowling Green, archts. Noted 
April 6. 

0., Cleveland—School—Nov. 20, by Bd. 
Educ., East 6th St. and Rockwell Ave., 2 
story, 160 x 300 ft., brick, steel and concrete, 
West 140th St. and Diana Ave. $500,000. 
W. R. McCornack, East 6th St. and Rock- 
well Ave., archt. 

O., East Cleveland (Cleveland P. O.)— 
Apartment—M. Margolin, 548 East 118th 
St., Cleveland, taking bids 3 story and base- 
ment, 69 x 124 ft., brick and timber, 14902 
Superior Rd., here. $150,000. M. Weis, 
617 Union Bldg., Cleveland, archt. 

Mich., Detroit— School—Nov. 21, by Ba. 
Educ., 2 story and basement, 93 x 105 ft 
rein.-con., brick and steel, plain foundation, 
Kercheval Ave. $150,000, Maleomson, 
Higginbotham & Palmer, 405 Moffat Bldg., 
archts. 

il., 
archt., 


Nov. 22. by 
for 2 junior 


by 


by I. W. 
and base- 
cotta, tile, 
bids for con- 
ventilating and 
Poundstone, At- 


Church — E. 8Steinborn, 
111 North Dearborn St., receiving 
bids 2 story and basement, 65 x 125 ft., 
rein.-con., brick and steel, California Ave. 
and Hirsch St., for First Austrian Congre- 
gation, c/o architect. $200,000. 

Wis., South Madison (Madison, P. O.)— 
High and Grade School—F. L. Kronenberg, 
archt., Carroll Blk., taking bids 2. story, 
60 x 180 ft., brick, rein.-con. and steel, 
plain foundation, $150,000. 

Tex., San Antonio—Cathedral—Nov. 22, 
by R. Cameron, archt., Central Trust Bidg., 
constructing Scottish Rite Cathedral. 
$1,000,000. H. M. Green Co., North Texas 
Bldg., archts. Noted June 22. 

Ont., Owen Sound—School—Nov. 21, by 
A. Wright, trustee and chn. Bd. Educ., 
technical school. $300,000. Prices wanted 
on all materials, 

BIDS RECEIVED 

N. ¥., New York—Armory—Armory Bd. 
opened bids Oct. 30, general contract re- 
constructing Squadron A; Manhattan Boro, 
from W. W. Constr. Co., 51 East 42nd 
St., $213,640, Lustig & Weil, 103 Park Ave., 
$255,193; heating work, from Federal Heat- 
ing Co., 300 Madison Ave., $28,672, KEK. G. 
Woolfolk & Co., 15 West 38th St., $28,860. 
Austin Eng. Co., 121 West 42nd St., $28,971. 

N. C., Greensboro—Schools—School Bd. 
opened bids Oct. 23, two 2 story and base- 
ment, brick, (a) Ashboro St., (b) West Lee 
St., from J. W. Stout & Co., Sanford, (a) 
$142,833, (b) $183,670 ; Southeastern 
Constr. Co., Charlotte, (a) $146,900, (b) 
$177,990; Hunt & Saddler, Greensboro, (a) 
$147,628, (b) $174,269. Noted Oct. 12. 

Wis., Racine—Vocational School—-Bd. of 
Industrial Educ. opened bids Oct. 24, 3 
story, 185 x 220 ft.. brick, plain foundation, 
from Bondgard & Christensen, 2222 Kinzie 
Ave. $258,242: A. Kappel, 526 South Wis- 
consin St., $276,000; L. Hansen, 816 College 
Ave, $290,090. Noted Sept. 21. 

Neb., Omaha—High School—Bd. Educ., 
c/o W. T. Bourke, secy., 603 City Hall, 3 
story and basement, 174 x 369 ft., brick 
and stone, Ames Ave. between 31st and 
32nd Sts., general contract from J. E. 
Wakefield Co., 750 Brandeis Theatre, $626,- 


Chicago — 
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400; Vaugh Constr. Co., W. 
$631,159; P. Kiewitz Sons, 75 
Bank, $623,000, cost pilus f 
cavating work will be don: 
Noted Feb. 9. 

CONTRACTS AWARD 


Mass., New Bedford—Schoo| 
Roman Catholic Church, Kear 
build 2 story and basement, b: 
by day labor. $150,000. EF. A 
charge. 

Mass., West Newton (Bos 
High School—City of Newton 
basement, brick and concrete, \\ 
to H. C, Cunningham, 23 ©, 
Lynn, $151,850. Noted Oct. 15 

Conn., Waterbury—Officc \ 
Co., Grand and Meadow Sts., 2 
240 ft., brick and steel, plain 
Meadow St., to Tracy Bros. Cy 
dict St. Archts. est. $150,0 
March 30. 

N. Y., New York—Apartm: 
Realty, c/o C. Kreymborg, archt. 
2534 Marion Ave., 5 story, 125 
brick, steel and stone, plain tf 
University Ave. and 176th St., by 
$200,000, , 

N. Y¥., New York—Apartment 
Realty Co., c/o De Rose & Cavali: 
and engrs., 370 East 149th St. 
60 x 105 ft., brick, steel and st 
foundation, Tremont Ave. and | 
by day labor. $150,000, 

_N. Y., New York—Hospital 
for Joint Diseases, 124th St. and 
Ave., 3 story, brick, steel and sto 
tion, plain foundation, to G. Richard 
30 East 42nd St. Noted July 6 

Pa., Altoona—High School—wsc} 
3 story and basement, 2: c 23 
Ave. and 15th St., gene 
J. Conrath Co., Ariel Bldg., Erie, $ 
heating and ventilating, to Sanita: 
Co., Anderson, Ind., $116,947. 
Oct. 26. 

Pa., Beaver Falls—High Schi 
Educ., 3 story and basement, 68 x 
addition, 17th St., to Cook-Anders 
5th Ave., Beaver. Archts. est. $175 . 

Pa., Phila.—Office—Insurance Co. 
North America, 232 Walnut St., 2 
rein,-con., brick and steel, plain foun: 
on Parkway, to Stone & Webster, I) 
Milk St., Boston, Mass. $4,000,000, 
Sept. 28. 

Pa., Pittsburgh — Apartment lH 
Schenley Apartments Co., 3929 Forbes 
10 story and basement, brick «and 
Forbes and 5th Sts., and Bigelow 
to Mellon-Stuart Co., Oliver Bidg. 
est. $3,500,000. Noted Sept. 14. 

Ga,, Atlanta—Apartment—Real Est 
Investment Corp., 4th Nath Bank |} 
story and basement, 100 x 105 ft., 
con. and brick, rock foundation, to A: 
Senter, Forsyth and Walton Sts. $ 
cost plus percentage basis. 

Fla., Orlando—LBank and Office—oO 
State Bank and Trust Co., 9 story, 
stone and steel, to A, Bentley & Sons 
201-31 Belmont Ave., Toledo, O 
Oct. 12. 

Tenn., 
Hotel 


Hotel — 
contract, 15 


Tri 


story, 


Memphis — 
Co., general 
room, brick, stone, tile, terra cotta 
steel, North Main and Adams Sts., 
Alexander Constr. Co., 388 North Fri 
Archts, est. $1,500,000, 

0., Athens—Gymnasium—Bd. 
Ohio University, 2 
x 160 ft., brick, 
campus, to E. H. 
Broad _ St., 
Oct. 26. 

0., Cleveland — Apartment — Morel. 
Development Co., c/o J. Kirby, D 
Bldg., 6 story and basement, 88 x 14! 
brick, steel, tile and concrete, plain 
tion, Shaker Blvd., to Hunting Const 
Discount Bldg. Archts, est. $300,000 

0., Cleveland — Apartments — Mo: 
Development Co., c/o J. Kirby, D 
Bldg., 4 and 10 story and basement 
800 ft., brick, steel and concrete, Shi 
Blvd. and Coventry Rd., to Hunting “or 
Co., Discount Bldg. Archts,. est. $3,(' 

O. East Cleveland (Cleveland I. «© 
Store and Apartment — Euclid — Tay! 
Realty Co., c/o R. Ewing, 709 Will 
Bidg., Cleveland, 3 story and basement 
x 120 ft., brick, Euclid Ave. and Taylor Rd 
here, to W. F. Thompson & Son Co., 5! 
Euclid Ave., Cleveland. Archts. est. $15! 


000, 
Mich., Educ 
Bway. and basement, 
rein.-con.,  bri« 


Trust 
story and basement, | 
stone and concrets 
Latham Co., 60° Eus 
Columbus, $219,358. \ 


Detriot—School—Bd. 
Ave., 2 story 
130 ft. with wing, 
steel, 
Sts., to F. H. Goddard, 
$726,193. Noted Oct. 19. 
Wis., Madison—Church—Lutheran 
morial Congregation, 2 story, 150 x 200. 
brick, rein.-con., stone an steel, p! 
foundation, University St., to Wisco! 
Constr. Co., 102 South Orchard St. I 
est. $300,000, 


2130 Frank 





plain foundation, Clinton and Chent 
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Buildings (Continued) 

wis., Milwaukee — Apartment — Shel- 
Apartment Co., c/o Herbst & Kuen- 
nts. 114 Grand Ave., 2 story and 


boul 


ee it, SS x 150 ft., brick and concrete, 
plain undation, Marietta Ave., to S. Cza- 
plewski & Sons, 878 2nd Ave. Archts, est. 
$150 v 

Wis., Milwaukee®— Apartment — beach 


Realty Co., c/o M, Tullgren & Sons, archts., 
25 Kast Water St. two 3 story and base- 
‘el 5 x 72 ft., brick and concrete, plain 
tion, Royal Pl, to Raulf Co., 428 
Grand Ave. Archts. est. $150,000. 

Wis., Milwaukee—Apartment— Vendome 
Realty Co., c/o Voelz & Siebert, archts., 373 
Bway. 3 story and basement, 132 x 136 ft, 
brick and concrete, plain foundation, Grand 
ive, and 32nd Sts., to Kroening Constr. 
Co. 39th Ave. and Mitchell St. Archts. 
est. $290,000. Noted July 13. 

Wis.. St. Francis—Auditorium—Sacred 
Heart Congregation, 2 story and basement, 
48 x 115 ft., brick and concrete, plain foun- 
dation, to L., Unger, 626 Armour Ave., 
Cudahy. Archts. est. $150,000, 

Wis., Superior—High School—bd. Educ., 

story and basement, 105 x 256 ft., rein.- 
von.. brick and tile, to Lindhart Boyer 
Constr. Co., Eau Claire, $165,134. Noted 
Oct, 26, 

la.. Oakdale—Hospital—State Bd. Con- 
trol, Capitol, Des Moines, general contract 
1 story and basement, 45 x 142 ft. rein.- 
con., briek, tile and stone addition, here, 
to M. Mildenstein, Interstate Bldg., Cedar 
Rapids, $171,448. 

Kan,, Emporia—Hotel—Hotel Broadview 
(o.. 5 story and basement, 130 x 150 ft., 
rein.-con. and brick, plain foundation, to 
siedhoff Constr. Co., Hotel Broadview, 
Wichita, $200,000, 

Mo.. Columbia—Hospital—E. E. Brown, 
usiness mgr. 117 Jesse Bldg., general 
eontract 3 story, brick, plain foundation, on 
ampus, to Simon Constr. Co., Columbia, 
for University of Missouri. $112,964. Noted 
i>) a 

Tex., San Antonio—Market House—City 
jet general contract 2 story and_ basement, 
110 x 500 ft. (east wing). to C. Schoenfeld, 
“3 St. Marys St., $120,600. Archts. est. 


s200,000, 


Colo., Denver — Apartment Houses — 
Fleisher Constr. Co., 608 Builders’ Exch., 
Minneapolis, Minn., awarded contract for 
three 8 story and basement, 150 x 150 ft., 
rein.-con., brick and terra’ cotta, plain 
foundations, one on 10th St.. one on 11th 
St. and other on Grant St. $400,000 each. 
Owner's names Withheld. 

Wash., Seattle — Office —- Doctors & 
Dentists Building Co., Cobb Bldg., 15 story, 
terra cotta and brick, 5th and Olive Sts., 
to Great Northern Constr. Co., 4th and Vine 
Sts, Seattle. Archts. est. $1,000,000 


Calif., Saeramento—School—Bd. Educ., 
constructing Fremont School, brick and con- 
crete, general contract to K. E. Parker 
(o., Clunie Bldg., San Francisco, $142,200. 
Noted June 22, 













Federal Government Work 


PROPOSED WORK 


N. ¥., New York—Dredging—v. S. Engi- 
s “nd Dist., plans dredging in Raritan 
viver 

N. ¥., Tupper Lake—Electric Distribu- 
tion ete.—-Spee. 4725—Bureau Yards & 
luoeks, Navy Dept., Wash., D. C., plans 
retrie distribution and street lighting sys- 
tems, at U. S. Veterans Hospital, here. 

Pa., Phila.—Repairs—Spec. 4748—Bureau 
Yards & Docks, Navy Dept., Wash., D. C., 
ans repairs to roof, here. 

Db. C., Wash.—Laboratory, etc.—Interior 
Dept., rejected bids opened Oct. 24 for 
‘ahoratory and isolation buildings at St. 
abeths Hospital for Insane, here. 
ed Oct. 12, 

_Va., Norfolk—Dredging—U. S. Engineer 
Dians dredging in Appomattox River. 
_W. Va., Huntington—Maneuver Boat—U. 
*. Engineer plans to purchase maneuver 
at for Dam 30. 
« : Va., Huntington—Power House—v. 
S| Engineer plans power house at Dam 34, 
Ohio River, 

W. Va. Huntington—Steel Hull—vU. S. 


Engineer, plans to purchase steel hull for 
‘iUarter-hoat. 









»-Wash., Puget Sound—Dredging—Spec. 
we Bureau Yards & Docks, Navy Dept., 
os « D. C., rejected bids dredging, here. 

alif., San Di Repairs—Spec. 4751— 
Bure au Yards & Docks, avy Dept., Wash., 
nlans repairs to coaling wharf, here. 


BRIDGE—WASHINGTON 


Following are lowest three bids opened Oct, 10, by C. H. Purcell, dist. engr., U. S. 
Bureau Pub. Rds., Portland, for Dosewallips River Bridge on Olympic Highway, Jeffen 


son Co., (A) Ward & Ward, Inc., Tacoma ; 


(B) Owens Bros., Port Angeles; (C) Amer 


ican Pile Driving Co., Everett. The unit bids were as follows: 


185 cu.yd. class “E"’ concrete 

138 cu.yd. class ‘‘A"’ concrete 

110 cu.yd. class ‘‘B"’ concrete 

40,000 lb. reinforcing steel 

353,000 Ib. structural steel in place (painted) 
4,000 lin. ft. piling 

2 timber bumpers 

Clearing and grubbing (lump sum). 


Extended totals 


A B ( 
$20 00 $19. 00 $17 00 
25 00 36 00 27 00 
25.00 16 00 14 GO 

‘ ‘ 07 045 ’ 
ei nidn 075 0775 074 
piedeeeeweedn 50 50 50 
hatadewehewek 5.00 10.00 10. 00 
Pi newe doko eke 150.00 150.00 50. 00 








capone 2 $41,355 $41,570 $42,153 


SEWAGE DISPOSAL PLANT—FT. WORTH, TEX. 
Following are lowest three and highest bid opened by city, Sept. 26, for constructing 
sewage disposal plant, (A) MeKinzie Constr, Co., 302 W. Mulberry St., San Antonio 
(awarded contract); (B) Kroeger & Kroeger, San Antonio; (C) H. W. Greenway & Co 


214 Hemphill St.; (D) Folwell & Ahlskog. 


The unit bids were as follows 


\ B © I) 
Plant complete (lump sum). ......... ~ $699,990 00 $696,000.00 $759,688.00 $898,000 00 
100,000 cu.yd. class t excavation ane 0.55 0.47) 0.55 0.70 
10,000 cu.yd. class I] excavation... .. ean 1.25 1.00 1.50 1.90 
100 cu.yd. class I concrete. ..........00 000 c eee 9.50 12.00 11.05 10.50 
100 cu.yd. class II concrete... ............200e 10.50 11.00 11.56 12.00 
4,000 concrete forms Das Ruae MOEN anresor 0.19 0.10 0.24 0.15 
10,000 Ib. reinforcing steel... .. 2.2.6... eee 0.05 0. 85} 0. 063 0.05 
Ce coc cacacvecceseasense 0.50 0.40 0.56 1.25 
1,000 extra team hours. . 1.00 1.00 0.86 1.50 
PU I PR NS oo ocean enc cstetssecens 80.00 75.00 73.00 120.00 


Extended totals plant complete, plus excavation, 
and omitting two filters. ................ 











$525,090 $527,500 $608,373 $825,000 


TUNNEL—NEWARK, N., J. 

Bids were opened by North Jersey District Water Supply Comn., Newark, Oct. 19, 
for constructing Great Notch Tunnel and approaches, Contr. No. 3, (A) Heyman & Good 
man Co., 15 Exchange PIl., Jersey City (awarded contract); (B) T. A Gillespie ior. 
Dey St., New York City; (C) Mason & Hanger Co., 52 Vanderbilt Ave., New York City; 


(D) P. MeGovern, Inc., 50 East 42 St.. New 


St., New York City. The unit bids were 


100 cu.yd. earth excavation in tunnel 
8,400 cu.yd. excavation trap-rock in tunnel. ... 
16,400 cu.yd. excavation sandstone in tunnel.... 
25 cu.yd. enlargement of tunnel in rock....... 
30 M.ft. b.m. timber in tunnel rae 
10,900 cu.yd. concrete masonry in tunnel oe 
100 cu.yd. excess concrete masonry, tunnel..... 
100 cu.yd. dry packing cain 
8,000 cu.yd. removal of top soil ; 
13,000 cu.yd. earth excavation in open cut........ 
11,500 cu.yd. rock excavation in open cut 
23,100 cu.yd. refill and embankment 
4,000 cu.yd. surface dressing and grassing.. wee 
3,900 cu.yd. concrete masonry, aqueduct, open cut 
500 cu.yd. concrete masonry, spec. structures... . 
750 cu.yd. reinforced concrete. is ierae 
1,100 cu.ft. grout. 5 
10 cu.yd. brick masonry. . 
27,000 bbl. cement. re ; 
48,000 lb. steel for reinforcing concrete ae 
70,700 Ib. cast iron, wrought iron and steel.... 
10 M.ft. b.m. timber and lumber not in tunnel... 
50 cu.yd. sand, gravel and broken stone 
2,300 lin.ft. vitrified pipe .. 
7,700 lin.ft. galvanizing. 
1,800 cu.yd. drilling holes, rock or masonry... . 
Office building (lump sum)........ Fj 2 
Cleaning up (lump sum)....... eeu 


CN Ae ee A ee 


H. T., Pearl Harbor—Piers—Spec, 4687— 
Bureau Yards & Docks, Navy Dept., Wash., 
D. C., soon receives bids two 335 ft., rein.- 
con. piers, 18 ft. wide, incl. dredging and 
filling. Noted July 13 


BIDS DESIRED 


Pa., Pittsburgh — Barges — Nov. 25, at 
Office U. S. Engineer, 3 steel deck barges; 
adv. this issue. 

Va., Norfolk—Roadway—Nov. 21, by 
Treas. Dept., Wash. D. C., extension of 
roadway at U. S. Pub. Health Service Hos- 
pital, here; J. A. Wetmore, acting superv. 
archt.; adv. this issue. 


Fla,, Jacksonville—Dredging—Nov. 27 at 
office U. S, Engineer, dredging in Key West 
Harbor; ady. this issue. 


Fla., Jacksonville—Lock and Dam—Nov. 
25 «t office U. S. Engineer, for lock and 
dam at Mass. Bluff, Oklawaha River. 


Tenn., Memphis-——Barges—Dec. 2, by Mis- 
sissippi River Comn., 1st and 2nd Dist., Cus- 
tomhouse, for 6 steel barges; adv. this isue, 


Tenn., Memphis—Boilers—Dec. 2. at office 
Mississippi River Comn., 1st and 2nd Dists., 
Customhouse, boilers for hydraulic grader ; 
adv. this issue, 


Tenn., Memphis—Machinery—Dec. 2 at 
Office Mississippi River Comn., Ist and 2nd 
Dists., Customhouse, furnishing turbines, 
pumps, feed-water heater, boiler-feed pumps 
and electric light plant; adv. this issue. 


York City; (E) F. Snare Corp., 8 West 40 
as follows: 


A B Cc D E 

20.00 10.00 17.00 9.00 29.50 
21.00 21.00 26.00 15.50 29.50 
18.00 18.00 21.00 15.50 29.50 
25.00 28.00 25.00 11.35 25.00 
100.00 150.00 115.00 100. 00 130.00 
12.00 9 00 15.00 17.00 17.30 
5.00 5.00 5.00 5.00 5.00 
5.00 5.00 4.00 2.00 10.00 
1.10 3.25 2.50 1.25 3.50 
1.00 1.80 2.50 9.00 3.50 
3.00 6.24 5.50 11.00 7.00 
1.00 4.40 2.00 7.10 1.50 
2.20 3.25 3.50 2.50 2.00 
12.00 12.00 18.00 17.00 16.00 
30.00 22.00 30.00 23.00 21.00 
17.00 14.50 25.00 25.00 21.00 
9.00 6.00 12.00 11.80 17.00 
35.00 35.00 50.00 25.25 30.00 
4.00 2.60 3.50 2.65 4.50 
- 06 . 06 . 08 . 06 07 
10 08 30 .10 15 
100.00 50.00 115.00 100.00 120.00 
7.00 3.50 4.00 4.00 4.00 

.70 1.00 1.50 .40 1.10 

06 03 08 .07 05 
50 32 1.00 25 1.00 
4,000.00 2,700.00 5,000.00 7,800.00 6,000.00 
10,000.00 5,000.00 100.00 4,000.00 5,000 00 


$918,297 $978,543 $1,158,441 $1,208,285 $1,386,025 


Wis., Milwaukee — Dredge Hull, etc. — 
Nov. 27, at Office U. S. Engineer, 1 dipper 
dredge hull and house; adv. this issue. 

Mo., St. Louis—Earthwork—Nov. 23 at 
office Secretary Mississippi River Comn., 
1311 International Life Bldg.,. earthwork 
in Sub-Dist. 1 of Drainage Union Dist. 1, 
Illinois; adv. this issue. 

Calif., San Diego—Covering Railroad 
Track—Spec. 4737—Nov. 22 by Bureau 
Yards & Docks, Navy Dept., Wash., D. C., 
covering railroad tracks at Marine Bar- 
racks, here. Noted Oct, 12. 

H,. T., Honolulu—Dredging—Deec. 1 at 
office U. S. Engineer, dredging in Harbor, 
here, 1,250,000 cu.yd. 


BIDS RECEIVED 

N. C., Cape Hatteras (Hatteras P. O.)-— 
Extension, etc.—Spec. 4706—Bureau Yards 
& Docks, Navy Dept., Wash., D. C., exten- 
sion to barracks and painting, here, (1) 
work complete, from H. M. Lucas, 115 
Bruce PL, Portsmouth, Va., (1) $3,944 (2) 
$600 (3) $225; H. C. Clark & Son, Dela- 
ware City, Del. (1) $4,287 (2) $465 (3) 
$200; J. F. Wilson, Manteo, (1) $4,542 
(60 days). Noted Oct. 19. 

Mich., Adrian—Extension—-Treas. Dept., 
Wash., D. C., extension to workroom and 
driveway, here, from Universal Constr. Co., 
Ft. Wayne, Ind., (street address not avail- 
able) $9,240; G. A. Burley Co., Fiint, 
$9,350; A. M. Lundeberg, St. Louis, Mo. 
(street. address not available) $9,830. 
Noted Oct. 12. 


i 
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Federal Government (Continued) 


CONTRACTS AWARDED 
Mass., Fall River — Extension — Treas. 
Dept... Wash., D. C., extension to work- 
room at U. S. Post Office, here to Pearce 
Bros., Inc., 220 West 42nd St., New York 
City. $9,350 (4 mos.) Noted Oct. 26. 


R. I, Dredging-—U. S. 
neer, dredging in Branford Harbor, 
o J. S. Packard Dredging Co., 1054 
Head Bldg., $3,459. 


N. Y., Chelsea—Mechanical Equipment— 
Treas. Dept., Wash., D. C., mechanical 
equipment of U. S. Veterans Hospital, here, 
to W. G. Cornell Co., 19 Patterson. St., 
N. E.. Wash. D. C., $68,557. Noted 
Sept. 28. 


Ala., Tuskegee — Telephone System — 
Treas. Dept., Wash., D. C., automatic tele- 
phone in U. S. Veterans Hospital, here. 
to Michaels & Co., Inc Norfolk, Va.. 
$8.565 (118 days). Noted Sept. 14. 


Tenn., Nashville—Dump Scows—U. S. 
Engineer, 3 steel dump scows, to Nashville 
Bridge Co., Shelby Ave. $16.400 each. 
Noted Sept. 21. 


Montana— Road—U. S. Bureau Pub. Rads., 
grading and surfacing 6.8 mi. Belton-Nyack 
Sect., Belton-Java Rd., 52,000 cu.yd. earth 
and 89,250 cu.yd. rock excav., 12,009 cu.yd. 
crushed rock surfacing, to Siems & Carlson 
412 Realty Bldg., Spokane, Wash., $179,831. 


Idaho—Road—Dept. Agriculture, surfac- 
ing 7.5 mi. Lolo Pass Rd., gravel and broken 
stone, to Siems-Carlson, Realty Bldg., Spo- 
kane, Wash., $161,505. 


Engi- 
Conn., 
Turks 


Providence- 


Miscellaneous 


PROPOSED WORK 


Loading Platform, etc.—Boston, Mass.— 
Boston Elevated R.R. Co., 108 Massachu- 
setts Ave., having preliminary plans pre- 
pared underground loading and unloading 
platform at Park Station; also underground 
passageway on Tremont St. $250,000. En- 
gineer not announced, 


Grandstand—Danbury, Conn.—Danbury 
Agricultural Society, 291 Main St., plans 2 
tier, rein.-con, and steel, at Fair Grounds, 
$25.000. Engineer not selected. 

Athletic Field — Alfred, N. Y. 
“Buildings.” 


— See 


Line—Norwich, N. YV.— 
Norwich Gas & Electric Co., plans 44,000 
volt high power electric transmission line. 
To exceed $25,000 


of Grade Crossings—Penn- 
sylvania — State Hy Dept., Harrisburg, 
plans elimination of 6 grade crossings in 
connection with construction of East Liver- 
pool-Midland Beaver Rd., Route 243, as fol- 
lows:—one of the Cleveland & Pittsburgh 
Ry. Co. at Vanport, 2 of Ohio Valley Scenic 
Ry. at Industry, 2 at Cooks Ferry and one 
at Barclays Crossings. $300,000. 

Fuel Bins —Phila., Pa.— United Gas 
Impvt. Co.. Broad and Arch Sts., plans 
2 story. 34 x 110 ft. rein.-con., brick and 
steel fuel bins, conveyor system, etc., Tioga 
and Canton Sts. $115,000. Private plans. 


Crossings — Wilkes- 

Pa.—City and Delaware & Hudson 

. plan eliminating grade crossings. 

v’s share incl. crossings at Throop, Par- 

- Depot, East Market and Green Ridge 
Sts., $400,000. W. A. Shunk, city engr. 


Underpasses, etc.—North Carolina—State 
Hy. Comn., Raleigh, soon takes bids grad- 
ing. draining and constructing substruc- 
tures for underpasses under Southern. Ry. 

ssonville and Four Mile Siding, Proj- 

532, Guilford Co Southern Ry. will 
build superstructures, $33,400 Foregoing 
estimate does not include superstructure. 
Cc. M. Upham, Raleigh, state highway engr. 
J. B. Akers, Charlotte, ch. engr. South- 
ern Ry. 


Golf Course, ete.—Canton, O.—Brook- 
side Country Club, c/o T. H. Harris, pres., 
104 Market St., having plans prepared for 
golf course, and alloting 50 acres for home 
incl. grading, laying sidewalks, sew- 
ers and mains, also constructing 2 story 
frame clubhouse. $200,000. D. Ross, Pine- 
hurst, N. C.. engr. W. Pitkin, 4500 Euclid 
Ave. Cleveland, engr. for landscaping and 
alloting. 


Transmission 


Elimination 


Bliminating Grade 


sites 


Transmission Lines—Cleveland, 0.—See 
“Industrial Works.” 


White Way Lighting System—Cleveland, 
0. — Plans white way lighting system in 


ENGINEERING 


Lorain Ave, from West 58th to West 117th 
Sts., Clark Ave. from West 25th to West 
44th Sts., Clark Ave. from West l4th to 
West 25th Sts., Bway. from East 34th St. 
to Miles Ave., Lorain Ave. from West Blvd. 
to West 106th St., Prospect Ave. from East 
14th to East 55th Sts. $150,000. G. Beck- 
with, City Hall, engr. 


Elimination of Grade Crossings—Colum- 
bus, O.,—Norfolk & Western R. R., Roanoke, 
Va., and city soon receives bids elimina- 
ting grade crossings, elevating tracks to 
provide for arched openings on Main, Broad 
and Long Sts., Livingston, Fair, Clifton and 
Mt. Vernon Aves., also a ninth opening will 
be made at Franklin Park to be used as 
driveway, here. To exceed $2,000,000, zt. 
H. Simpson, City Hail, engr. J. E. Craw- 
ford, Roanoke, ch. engr. 


Transmission Ind.— 


See “Industrial 


Line—Terre Haute, 
Works.” 

Golf Course—Benton Harbor, Mich.—Sce 
“Buildings.” 


du Lac, Wis.— 
Co., 428 North 
plans prepared 
line from here 
Private plans, 


Transmission Line—Fond 
Eastern Wisconsin Electric 
sth St., Sheboygan, having 
66,000 voltage transmission 
to Vandyne. $25,000, 

Steam 
—Hunts 
having 
system 
$325,000, 
engr. 


Heating S)ystem—La Crosse, Wis. 
Hotel Co., c/o E. D. Hunt, mgr.. 
plans prepared new steam heating 
and 2 smokeless portable bollers. 
O. J. Sorenson, 216 Main St., 


Wis. — City 
$50,- 


Water Meters — Sheboygan, 
plans installing 6.000 water meters. 
000-$60,000. J. Steimle, clk 


Transmission Line—Stratford, Wis.— 
Stratford Light and Power Co. having plans 
prepared transmission line from here to 
Wausau. $25,000, H, Langer, pres. 
Private plans. 


Ornamental Street Lighting—W aukesha, 
Wis.—Making plans ornamental street light- 
ing system in business district. $25,000, A. 
P. Kurantz, City Hall, Kenosha, engr. 


Dump Trucks — Big Springs, Tex. 
F. C. Lancton in market for 10 dump trucks. 


Electrical Distribution System — Cement, 
Okla. — See “Waterworks.” 


Hydro-Electric Power System, etc.—Deer 
Park, Wash.—Mt. Spokane Power Co. sold 
$100,000 bonds to enlarge present hydro- 
electric power system, incl. raising dam, 
new flume, wood pipe line, new dam, canals, 
machinery, generators, housing transformer 
wheels, transmission lines, tanks, etc. 
Nixon-Kimmel Co., S 169 Wall St., engr. 


Switchboard Extensions, ete.—Stratford, 
Ont.—Bell Telephone Co. preparing plans 
extending switchboard, gearranging and 
increasing capacity of cables, laying_con- 
duits in several streets. $50,000. Plans 
to do large portion of work by day labor. 
J. J. Griffin, mer. 


BIDS DESIRED 


Shaft—Brooklyn, N. ¥.—Nov. 24, by Bd. 
Estimate & Apportionment, City Hall, New 
York, for Shore Rd, shaft, here, for freight 
and passenger railroad tunnel in Boros of 
Brooklyn and Richmond, under New York 
Bay, New York City. J. F. Hylan, mayor, 
chn.; adv. this issue. 


Column Foundations—New York, N. ¥.— 
Nov. 10. by Transit Comn., 49 Lafayette 
St.. column foundations for part of Rapid 
Transit R.R., Flushing Route. G. McAneny, 
chn, 


Concreting Voids—New York, N. Y.— 
Nov. 9, by Transit Comn., 49 Lafayette St., 
concreting voids under platform of 8th St 
Sta.. Route 5, Sect. 4, Manhattan Boro, 
Agreement “CG.” G. McAneny, chn. 


Lumber—Ocean City, N. J.—-Nov. 21, by 
State Hy. Dept., Trenton, furnishing 487,- 
400 ft. lumber for use on Ocean-City-Somers 
Point Bridge, delivery made f.o.b. cars at 
railroad siding here, <A. L. Grover, clk.; 
ady, this issue. 


Electrical Work, Plumbing, Heating, etc. 
—Johnstown, Pa.—Nov. 27, by C. H. Meyer, 
secy. Bd, Educ., 601 Swank Blidge, electri- 
cal work, plumbing, heating and ventilating 
for Cochran School, 8th Ward. $130,000, 
J. E. Adams. Nemo Bldg., archt. Noted 
Oct. 19 under “Buildings.” 


Heating and Ventilating System—Wil- 
more, Pa.—Nov. 6, by CC. 8S. Kniss, secy. 
School Dist. Summerhill Twp., Beaverdale, 
heating and ventilating system for Wilmore 
School. $85,000, W. R. Myton, 1204 Ist 
Natl. Bank Bidg., Johnstown, archt. 


NEWS-RECORD 


Vol. & 


Steel—Cleveland, O.—Nov. 4 
and erecting 1,200 ton structu: 
Fairmount Pumping Station. 
gles, City Hall, engr. 


Grade Separation—Milwauke, 
Nov. 6, by R. E. Stoelting, comr, 
grade separation of 8th Ave. { 
land to Montana Aves., Midland 
Cleveland to about 240 ft. sou 
tana Ave., and 300 ft. of approa: 
west of Midland Ave. on Monta 
17,000 cu.yd. fill to subgrade of 
3,440 cu.yd. excav. for retai) 
1,250 cu.yd. rein.-con. retaining 
G. F. Staal, City Hall, engr. 


BIDS RECEIVED 


Broken Trap Rock Stone, ete,.—\N 
N. ¥.—H. Bruckner, pres. Bronx 
and Tremont Aves., opened bid 
furnishing and delivering 4,0 
broken trap rock stone and 2 
broken trap rock screening, f) 
Haven Trap Rock Co., North | 
Conn,, $2.98, $2.98, $17,800. Not 


Rip Rap, ete—New York, N. \ 
Purch. Municipal Bldg., opened bid 
furnishing and delivering rip 1 
O’Brien Bros., 80 South St., $5,000 
tural steel, from Bethlehem Stev} 

,.25 Bway., $48,750, English Consi: 

50, Amer. Bridge Co., 30 Chur 

50; oak, pine spruce lumbes 
Forest Box & Lumber, 320 Oakla: 
Brooklyn, $293.77, Stewart Lumb: 
Metropelitan and Woodward Aves 
lyn, $366.44, Robertson Lumber 
Cooney Eckstein & Co., 302 Bway., § 
A. R. Sax Lumber, 143 West’ 3 
6,677, J. A. Maloney & Co., 1170 B 
7,574.82, E. R. Mill & Lumber, $2s 
i+. Elias & Bros., 22 Kast 17th St 


492.71. Noted Oct. 19. 


Wire Mesh Feneces—New York, \ 
Park Bd., Municipal Bldg., opened 
Oct. 26, furnishing and erecting wi: 
fences around certain lawns in variou 
parks in Manhattan Boro, from Riverd 
Constr. Co., 1440 Bway., $79,340; Vu 
Rail & Constr. Co., Maspeth, $87,640: Pag 
Steel & Wire Co., Grand Central Termin, 
$106,823. Noted Oct. 19. 


Steam Turbine and Accessories—New (r- 
leans, La.—Sewerage & Water Bi. 3.) 
Carondelet St., opened bids Oct. 10. ¢ 
6,000 kw. steam turbine and acc: 
from General Electric Co., liver R 
Schenectady, N. Y., $140,837; Allis-« 
mers Mfg. Co., West Allis, Milwauke«, Wi 
$162,455. Noted Aug. 17. 


York 


$2 
$2 
( 


Clearing Right of Way—Seattle, Wash 

Opened bids Oct. 20, clearing right 

for transmission line on Sect. 3 
River Power Development, from ‘| 
Bros., 5248 17th Ave. N. E., Prop 
$109,750, Proposal B $120,695: 
Constr. Co., Thompson Bldg., [ro 
$115,000, Proposal B $122.120. 


CONTRACTS AWARDED 


Asphalt Wearing Surface Sand, 
New York, N. ¥. — H. Bruckner 
Bronx Boro, Tremont and 3rd Av: 
nishing and delivering 3,500 cu.yd 
Wearing surface sand, to Z. Mahon 
46th St.. Brooklyn, $3,900; 3,000 
binder stone, to Calvin Tompk 
Church St., $5,220; 350 ton asphalt 
to Warner-Quinlan Co., 79 Wail St 
200 ton limestone dust, to E. Meyer | 
Church St., $1,240. Noted Oct. 12. 


Foundation, ete.—New York, N 
Transit Comn., 49 Lafayette St., 
tion for 3rd addition to shops at 
Ave. and 148th St. Yard, to Rosent! 
& Contg. Co., 226 Jackson St., Br 
$295,000; erecting structural st 
above, to Bethlehem Steel Bridge C 
Bway., $92.60. Noted Oct. 26. 


Transmission Line—Atlanta, Ga- 
gia Ry. & Power Co., Electric a 
Bidg., will build 60 mi. transmiss 
from Lindale through Chickam 
Chattanooga, Tenn., 30,000 kw., 
voltage, by day labor. $500,000. 
Hammond, c/o owner, asst. engr. 


ete. — 


Heating and Ventilating System 
Youngstown, O.—Bd. Educ. heat 
ventilating system in new Princet«: 
addition, to W. J. Scholl Co., Ea 
merce St., 70,000; plumbing | 
Plumbing Co., Youngstown (street 
not available), $33,655. 


Dock—Detroit, Mich.—Recreation PD: nt. 
504 Elmwood Ave. and Pub, Light" 
Comn., East Atwater St., 735 ft, rein 
dock on wood piling, 17 ft. wide, 5 ft. high. 
ete., to Greiling Bros., 100 Walnut BIk King 
Green Bay, Wis., $79.940. Noted Sent 








York, 
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be printed in the issue out Thursday, 


OFFICIAL PROPOSALS 


ids: NOV. 17. 


Road Work 


Bernardsville, N. J. 


Notice is hereby given that sealed bids 

| be received by the Township Com- 

ttee of the Township of Bernards in the 

‘ounty of Somerset for the construction of 
following: 

Claremont-Post-Kunhardt (Mine Mount) 
Road, Section First—Estimated amount of 
excavation 1180 cubic yards, macadam 
foundation, 3022.2 square yards, bituminous 
jinder 7274.65 gallons, dustless screenings 
145.498 tons, bituminous surface 14549.3 
square yards, cross drains 35 feet of  18- 
noch C. I. P. and 50 feet of 12-inch C. I. P. 

Bids will be received at the office of the 
Township Clerk in the Township Office in 
Hernardsville, New Jersey, on 

FRIDAY, NOVEMBER 17TH, 1922, 

t seven o’clock P, M., and opened and read 
mmediately thereafter. 

Drawings, specifications and form of bid, 
contract and bond for the proposed work 
re on file in the office of the Township 
lerk of Bernards Township and the office 
f the Township Engineer, Col. F. 5S. 
Tainter, at Bernardsville, N. J., and may 
be inspected by prospective bidders. 
| be furnished on deposit of Ten ($10.00) 
irs upon application to the said Clerk or 

eer. Bids must be made on _ the 








gnated therein and as required by the 
specifications, same to be enclosed in sealed 
cial addressed envelopes bearing the 
name and address of the -bidder and the 
name and section of the road on the outside, 
must be accompanied by a_ certified 
*k drawn to the order of the Treasurer 
lie Township of Bernards for not less 
than $1,000, and shall be delivered at the 
above place on or before the hour named. 
Copies of the standard proposal form will 
he furnished on application, Bids not en- 
losed as above set forth will not be opened. 
The Township Committee reserves the right 
reject any and all bids. Each bidder 
must be prepared to produce a_sufficient 
hond approved by the Township Committee 
ina sum in 100 per cent of the contract 
IS required in and in accordance with 
the provisions of said specifications, condi- 
ned for the faithful performance of the 
provisions of the contract and specifications, 











Ea hidder must also accompany his bid 
aie 1 statement of equipment property 
ed out. 


By order of the Township Committee of 
the Township of Bernards. 
RANK P. BOWMAN, 
Township Clerk. 
Dated Bernardsville, N. J., 
October 24, 1922. 





Bid Nov. 29. 


Filtration Plant and Reservoir 


San Juan, Porto Rico. 


proposals for the furnishing of 
or and material for th» construction 
0 ‘100,000 gals. filtration plant and a 
000 gals, filtered water concrete res- 
or for the City of San Juan will be re- 
5) in the office of the Commissioner of 
ea ypervice until November 29, 1922, at 


Sy ed 


\!l plans, specifications, instruction to 

s. blanks, forms for proposals and all 

information may be obtained at the 
® of the City Commissioner of Public 
rxs at San Juan, Porto Rico. 

i right is reserved to reject any and all 


MARTIN TRAVIESO, 
Commissioner of Public Service. 


r 


| Copy: Official Proposals reaching our New 
d York Office by 10 A, M., Tuesday can usually 


Plans | 


standard proposal forms in the manner des- | 


| certified check or satisfactory bidder's 


Markett—E NGINEERING NEWS-RECOR D—Place 59 





Rate: 
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SEARCHLIGHT SECTION 


OFFICIAL PROPOSALS 


Plans and Specifications for inspection by dis 
tant bidders may be filed at any of the Engi- 
neering News-Record offices without charge. 


THESE ADVERTISEMENTS ARE OFFICIAL NOTICES THAT BIDS ARE WANTED FROM BIDDERS EVERYWHERE. 





OFFICIAL PROPOSALS 








Bids: Nov. 27. 
Hard Surfaced Road Project 


Washington, N. C. 

Sealed proposals will be received by the 
Beaufort County Road Commission at Its 
office in Washington, N. C. until 2 p.m. 
November 27th, 1922 for the Construction 
of two sections of road on the Chocow- 
inity-Aurora Road. One section starting 
at Chocowinity and extending 4.8 miles 
towards Aurora; one section at Edwards 
beisg 2 miles in length. 

Bids are desired on aspljalt and concrete 
paving 18 feet wide. The total estimated 
approximate quantities are; 71,800 sq-.yds. 
of sheet asphalt, asphalt concrete or con- 
crete paving. 

452 sq.yds. gravel or water bound mac- 
adam paving 34,895 cu.yds. excavation, 

3 culverts, containing 54 cu.yds. concrete 
and 4250 Ibs. steel. 

2 bridges, containing 706 cu.yds. con- 


crete; 69,240 Ibs. steel & 3200 feet of 
piling. 
210 ft. 18 in. pipe. 
30 ft. 30 in. pipe. 
150 ft. 15 in. pipe. 
Proposals must be marked “Proposal 
for Chocowinity-Aurora Road.” 
All bids must be upon blank forms 
provided in the Proposal, Contract and 


Specifications. 

Each bid must be accompanied by a 
certified check for $10,000, or satisfactory 
Bidder’s Bond as evidence of good faith. 
Bidders bidding on any part of the work 
separately must accompany their bid ov . 
one 
for an amount equal to 5% of the amount 
of their bid. 

Plans and specifications will be on file 
at the office of the Commission, in Wash- 
ington, N. C. and copies of the plans, 
specifications, form of proposal, ete, will 
be mailed upon the applicant making a 
deposit of $5.90 one half of which will 
be returned upon the return of the plans 
in good condition as stated in the specifica- 
tions. 

The right is reserved to reject any or 
all bids. 

F. C. Kugler, Chairman, 
JI. D. BULLUCK, Secretary. 
H. W. RANKIN, Engineer. 


Bids: Dee. 11. z 
Labor-Material Percentage 


Contract 


New Orleans. La. 
Sealed proposals will be received at the 
Sewerage and Water Board, Room 4091, 
No. 526 Carondelet Street, New Orleans, 
La., up to 12 o’clock noon of Monday, De- 
cember 11th, 1922, on Labor-Material Per- 





.centage Contract for year 1923. 


Specifications and blank forms of pro- 
posal may be obtained at the office of the 
Board. 

The right is reserved to reject any or all 
hids. 

October 12th, 1922. a 

A. G. MOFFAT, 


Secretary. | 


GEO. G. EARL, 
General Superintendent. 
Bids: Nov. 14. ¥ 
Automatic Sprinkler System 
Aberdeen, Wash 
The Port of Grays Harbor, Aberdeen, 
Wash., will receive bids until 10 o'clock 
A.M., Tuesday, November 14th, 1922, for 
furnishing and installing an automatic 
sprinkler system in the Port Transit Shed. 
Approximately 366 heads required. 
Further information on avoplication. 
FRANK H. LAMB, President, 
J. A. VANCE, Secretary, 








OFFICIAL PROPOSALS 





| Bids: Nov. 8. 


County Road Work 


Atlantic City, N. ‘J. 


Notice is hereby given that sealed bids 
will be received by the Board of Chosen 
Freeholders of the County of Atlantic, N. J., 
at 12 o'clock noon on November 8th, 1922, 
during a regular meeting of the Board at 
its meeting room in the Guarantee Trust 
Building, Atlantic City, N. J.. for the re- 
construction of Section 6 of Route No, 14 
in Hamilton Township, County of Atlantic 
and State of New Jersey, with a War- 
renite-Bitulithic pavement on a six inch 
(6”) 1-3-5 concrete base. The estimated 
amount of pavement and of base is 8,123.51 
square yards, together with excavation, 
extra embankment, gravel shoulders, drain- 
age provisions and various other details 
required in the work. The aforesaid bids 
will be opened and read in public at the 
time and place stated for receiving them. 

Plans, specifications and forms of bid, 
certificate of surety, contract and bond, as 
prepared by A. H. Nelson, County Engi- 
neer and approved by the State Highway 
Commission, have been filed at the office of 
the County Engineer at 636 Guarantee 
Trust Bldg., Atlantic City, N. J., and at 
the office of the State Highway Commission 
in Broad St. Bank Bldg., Trenton, N. J.. 
at which places they may be inspected by 
prospective bidders during business hours. 
Bidders will be furnished with a copy of 
said plans and specifications by the County 
Engineer on consideration of a deposit of 
$10.00 which deposit will be refunded if the 


| plans and specifications are returned to him 





in good condition by noon of November 8th, 


1922. Each bid must be made on the 
standard proposal form, in the manner 
designated therein and required by the 


specifications, must be enclosed in a sealed 
envelope bearing on the outside the name 
and address of the bidder and the name 
of the road and the envelope must be ad- 
dressed to the Board of Chosen Freeholders, 
Atlantic County, N. J. Each bid must be 
accompanied by a certificate of surety and 
by a certified check in an amount not less 
than 10% of the bid and must be delivered 
at the place and on the hour above stated 
for receiving bids. A contract will be 
awarded, if awarded at all, subject to the 
approval of the State Highway Commission 
ofr New Jersey and also subject to the sale 
and delivery of bonds, which will be is- 
sued for the purpose of paying for the 
proposed work. The Board reserves the 
right to reject any or all bids. 
By order of the Board of Chosen Free- 
holders of the County of Atlantic, N. J 
F. W. wer 
“lerk. 





Bids: Dec. 1. 


Cast Iron Pipe and Castings 


San Juan, Porto Rico 

Sealed proposals for the furnishing of 
about 20,020 tons of cest iron pipe and of 
250 tons of special casfings, or its equiva- 
lent in steel pipe and specials, delivered at 
San Juan, Porto Rico, for the City of San 
Juan, will be received in the office of the 
Commissioner of Public Service until De- 
cember 1, 1922, at 10 a.m. 

All plans, specifications, instruction to 
bidders, blanks, forms for proposals and all 
other information may be obtained at the 
office of the City Commissioner of Public 
Works at San Juan, Porto Rico. 

The right is reserved to reject any and 


all bids. 
MARTIN TRAVIESO, 
Commissioner of Public Service. 


a ana a. = nen 


sil een ate na 





Gi SEARCHUGHT SECON 


OFFICIAL PROPOSALS 


Buis Nov. 24. 


Superstructures, Chimney, Crane 
and Filter Plant 


Memphis, Tenn. 


Sealed proposals, addressed to the Board 
of Commissioners of the Memphis Artesian 
Water Department, and endorsed with the 
bidder's name and designation of the work 
bid upon will be received at the office of 
the Memphis Artesian Water Department 
eat Memphis, Ten., until 12 o’clock noon of 
the 24th day of November, 1922, and then 
publicly opened and read, for the construc- 
tion at Memphis. Tenn., of building super- 
structures for new water supply and for the 
furnishing and installing of machinery, 
work being divided into contracts 
follows 

Contract 7. Superstructures, chimney and 
filter equipment. 

Contract 8. Coal 
tem, 

Contract 9. Three 9 m.g.d. low-head, cen- 
trifugal pumps direct conected to reaction 
water-turbines. 

Contract 10, 
nected unaflow 
switchboard, 

Bids may be made 
tracts, but a bid upon 
include all work under 

Contract 7 includes the 


as 


and ash handling 


SyS- 


Two 100 Kw. 
engine generator 


direct-con- 
sets and 
con- 
must 


upon any or all 
any contract 
that contract 


brick Walls, stone 


| State 


the | 


trim, steel frame and roof of the pumping | 


99°F 


station, approximately 125 feet by 225 feet 
in plan and 50 feet high: the walls and 
stone trim of the iron removal plant ap- 
proximately 90 feet by 160 feet in plan and 
25 feet high; the superstructure of the aera- 
tor house; tile and cement floor finish; steel 
sash doors; roofing; plumbing, heating and 
lighting; a 15 ton 120 foot span traveling 
crane; a 9 foot by 225 foot radial brick 
ehimney; sand, gravel, pipe laterals and 
operating tables for eight filters; two dry 
feed machines ; and various incidental work. 

Copies of the bidding blanks, bonds, con- 
tracts, specifications and drawings may be 
obtained from the office of the engineers, 
Fuller & McClintock, 421 Produce Exchange 
Bldg., Kansas City, Mo., or may be inspected 
aut any of the following offices 

Memphis Artesian Water 
Memphis, Tenn 

Fuller & McClintock, 
York City. 

Fuller & McClintock, 319 Summit-Cherry 
Bldg., Toledo, Ohio. 

A charge of $260.00 wil be made for each 
set of specifications which charge will be 
refunded provided the specifications are re- 
turned within 30 days after bids are re- 
ceived, 

The Water Commission reserves the right 
to reject any or all bids, to waive any infor- 
malities in the bids received, and to accept 
any bid or bids which they deem most fa- 
forable to the interests of the City of Mem- 
phis. 

By order of the Board of Commissioners 
of the Memphis Artesian Water Department, 


Department, 


170 Broadway, New 


og, 


Highway Bridges 


Rock, 
until 


Little 
be received Ten 
November 28th, 1922 at 
the offices of the Board of Commissioners 
ef Pulaski Road Improvement District 
Number Ten, for the construction of four 
bridge structures on Section Three. 
The approximate quantities are as fol- 
lows: 

Structural Steel 

Reinforcing Steel 

Concrete 


Ark. 
Sealed bids will 
A.M. of Tuesday, 


375.000 Ibs. 

96,000 Ibs. 

1,050 Cu. Yds. 

All proposals or bids must be accom- 
panied by a _ certified check drawn on 
a responsible bank or trust company in 
the city of Little Rock. 

Certified check must be made payable 
to H. S. Turner, Secretary of Pulaski Road 
Improvement District Number Ten, for a 
sum not less than five per cent of the 
aggregate amount of the proposal 

Specifications and additional information 
may be secured from the Engineer. 

The successful bidder will be required 
furnish satisfactory surety construc- 
vond in a sum equaling the amounts 
the contracts awarded him. 

The right is reserved to reject any, or 
all, proposals submitted and to waive in- 
formalities, 

ROY L. THOMPSON, 
H. S. TURNER, Secretary 
216 Gazette Building, 
Little Rock, Ark. 
MacCRREA, Chief Engineer 


to 
tion 
of 


Chairman. 


D. A. 


|} the 


OFFICIAL PROPOSALS 


Bids: Nov. 21. 


Lumber 


Trenton, N. J. 


Notice is hereby given that sealed bids 
will be received by the State Highway Com- 
mission of New Jersey for the following 

Furnishing of 487.400 feet B.M. of lum- 
ber for use on the Ocean City-Somers Point 
Bridge ; delivery to be made f.o.b. cars at 
the railroad siding in Ocean City. 

Bids will be received at the office of the 
Highway Commission, Broad Street 
Bank Bldg., Trenton, New Jersey, on Tues- 
day, November 21st, 1922, at 11:00 a.m., 


and opened and read immediately thereafter. 


Specifications for the lumber and condi- 
tions governing bids may be obtained upon 
application to Mr, A. W. Muir, Superin- 
tendent of Maintenance, State Highway De- 
partment, Broad Street Bank Bldg., Tren- 
ton, New Jersey. 3ids must be made upon 
the standard proposal form in the manner 
designated therein and as required by the 
specifications and conditions governing bids, 
same to be enclosed in sealed special ad- 
dressed envelopes which will be furnished 
with the proposal form bearing the name 
and address of the bidder and the name of 
the bridge on the outside, and must be ac- 
companied by a certified check drawn to 
the order of the Treasurer of the State 
of New Jersey for not less than ten per cent 
(10%) of the amount of the bid, provided 
that the said certified check shall not be 
less than $500.00 nor more than $20,000 and 
be delivered at the above place on or 
before the hour named. 

The State Highway Commission reserves 
right to reject any or all bids not in 
accordance with the conditions governing 


said bids 


of the 
A. LEE GROVER, Chief Clerk. 
Bids: Nov. 20. 
Cast Iron Water Pipe 
Springfield, Mass. 

Sealed proposals will be received by the 
Board of Water Commissioners of Spring- 
field, Mass., at its office in the Municipal 
Building, on or before 11 a.m., Monday. 
November 20, 1922, for the furnishing of 
cast iron water pipe and special castings. 

The proposal shall state price per ton 
of 2,000 lbs., F.o.b. Armory Station, Spring- 
field, Mass., for each size of pipe and each 
size and kind of special casting, in accord- 
ance with the following schedule. 

200 lengths Class E 6” cast iron pipe 
2.000 we “ 7 gry os “a 

250 “ “ E10" « “ “ 

100 “ « E12” « “ “ 

10 8” Crosses, B. B., Class H 

5 10” x 8” Crosses, B. B., Class H 
6 6” x 4” Reducers, Class H., B. & S. 

50 6” Sleeves, Class H 

50 8” Sleeves, Class H 

10 10” Sleeves, Class H 

15 8” Tees, B. B., Class H 

10 10” x 8” Tees, B. B., Class H 

: an” 2. o & 6. Chae 2 

All pipe and special castings to be manu- 
factured in accordance with N. E. W. W. A. 
specifications. 

Proposal shall be in a sealed 
marked “Proposal for Cast Iron Pipe.” It 
shall also contain a statement as to the 
dated and rate of delivery for the pipe and 
special castings. 

The right is reserved to eliminate any 
size from the proposal or to accept the pro- 
posal for any sizes without the acceptance 
of the entire bid. The right is also reserved 
to reject any or all bids or to accept any 
bid or any portion of any bid which it may 
be deemed to the interest of the City of 
Springfield so to do. 

H. M. KING, Superintendent. 

Springfield, Mass. 

October 27, 1922. 


By order 
mission. 


State Highway Com- 


envelope 


Bids: Novy. 23. 


Street Paving 


Wilmington, N. C, 

Sealed proposals for the construction of 
approximately 75,000 sq.yds. of hard sur- 
face street paving will be received at the 
office of the Commissioner of Public Works, 
Wilmington, N. C., until 11 a.m. on the 
23rd day of November, 1922. 

A certified check to the amount of 5% 
is required with each bid and the right is 
reserved to reject any or all proposals. 

Plans and specifications may be obtained 
from the Carolina Engineering Co., 412 
Southern Bldg., Wilmington, N. C., G. H. 
Bishop, Consulting Engineer. 

By order of the Board of Commissioners. 

R. C. CANTWELL, 
Commissioner of Public Works. 


OFFICIAL PROPOSALS 


Bids: Nov. 17. 


Road Work 


Ta 


Sealed proposals will be 
Board of County Commission 
borough County, Florida, until! 
on November 17th, 1922. for t 
tion of approximately one 
sixty (160) miles of nine (9) and 
foot roads, to be paved with 
asphalt, block, sheet asphali 
concrete, Cement concrete, o1 
macadam, as set forth in the 

Specifications may be obtai 
plication from the Clerk of the ¢ 
of Hillsborough County, at Tam, 

A deposit of $5.00 will be re 
specifications, 

A certified check or bidder's 
cuted by a reputable bonding 
authorized to do business in th: 
Florida, in the sum of Five (5 
of bid must be attached up to 
Five Hundred Thousand ($500,00( 
lars. Any contractor bidding 
than amount of work up to and 
the total project may make a 
bidder’s bond for only Twenty-k 
sand ($25,000.00) Dollars, — pa 
Charles T. Friend, Chairman of | 
of County Commissioners. A b 
be submitted with each proposal 

Bidders may submit proposals 
road separately or on the combined 
as a whole, it being understood 
that the Board reserves the right t 
this work as they deem best, either 
rately or as a whole. 

The right is reserved 
of curbing and paving 
to reject any or all bids. 

Bids will also be received for road build 
ing materials; such materials to confor 
to the requirements as set forth in 1 
struction specifications. A_ certified 
or bidder’s bond must accompany ea 
posal for materials, payable to Char! 
Friend, Chairman of the Board of Cou 
Commissioners, for the sum of One Thou 
sand ($1,000.00) Dollars. The right is : 
served to reject any and all bids. Addr 
all bids to C. T. Friend, Chairman Boa 
of County Commissioners, Tampa, Flor 

CHARLES T. FRIENI 
Chairman Board of County Commissioner 
Date, October 13th, 1922. 


select 
each 1 


to 
for 


3ids: Nov. 8. 


Road: Reconstruction 
Atlantic City, N. J 


Sealed bids will be received by the Boar 
of Chosen Freeholders of Atlantic Count 
N. J., at 12 o’clock noon on Nov. 8th, 192: 
during a regular meeting of said board : 
the Freeholders’ Meeting Room in 
Guarantee Trust Bldg., Atlantie City, N. J 
for the reconstruction of Cedar and Lar 
Avenues from Mays Landing-Downst 
Road in Richland to the line between th 
Counties of Cumberland and Atlantic, wit 
a Warrenite-Bitulithic pavement on. 
inch (6”) 1-3-5 concrete base; estimated 
amount of surface pavement and concret 
base required is 44,663 sq.yds. together with 
gravel shoulders, excavation and emban 
ment, drainage provisions, guard rail anc 
other items; said bids to be opened an 
read in public at the aforesaid time and 
place. 

Drawings, specifications and form o! 
bid, certificate of surety, contract and bond 
covering proposed work, are on file in th 
Office of the County Engineer at 636 Gua! 
antee Trust Bldg., Atlantic City, N. J 
where they may be inspected and a prospec: 
tive bidder may secure a copy of the specifi- 
cations and blueprints of the plans upon the 
deposit of $10, which deposit will be re- 
funded provided the plans and specifications 
are returned to the County Engineer's office 
in good condition by noon on Nov. 8th, 192°. 
Each bid must be made on the standard 
proposal form in the manner required by 
the specifications and must be accompani( 
by a certified check, or cash, in the am 
of Ten (10%) per cent of the bid except that 
the amount need not exceed $20,000 ; 

A contract will be awarded, if awarde’ 
at all, within one month of the date | 
receiving bids and such award will be mad 
subject to the sale and delivery of bonts 
to be issued for the purpose of financing 
the reconstruction. The right is reservee 
to reject any or all bids, 

By order of the Board of Chosen Fre¢ 
holders of Atlantic County, N. J. x 

F. W. WILLETTS.. 


Clerk. 


a six 














hou 


ry 

















November 2, 1922 


Record 


OFFICIAL PROPOSALS 
- mone = 


: State Road Work 


Charleston, W. Va. 
sealed proposals will be received by the 


Road Commission of West Virginia 
oe offices in Charleston, West Virginia, 
ntil ten o'clock a.m. on the 14th day ot 
. ai r, 1922, and said proposals will be 
Td nd read immediately thereafter at 


iwha County Court House, Charles- 
\V. Va. for the construction of the fol- 
‘<oetions of State Road: : 7 
+ 3151—Boone County—4 miles of 
smage-Madison Road for grading and 
Certified check for $2,400.00.— 
3152—Boone County—1.7 miles 
Racine-Peytona Road for grading 
ij draining. Certified check for $1,300.00, 
project 128—Raleigh County—4.2 miles 
‘. Shady Springs-Flat Top Road for 
draining and paving with Bitumi- 
for $7,000.00, 








~« Macadam, Certified check ) 

braieet 3051—Pocahontas County—4.23 

wc of the Buckeye-Millpoint Road for 
wading and draining. Certified check for 
eowet 3047—Nicholas County—5.7 miles 
he Summersville-Gilboa Road for grad- 
draining. Certified check for 





f the 
and 
$2,500.00. . 
project _3054——Summers County — 4.0 
miles, End Project 1067 to the taleigh 
haunty Line, for grading and draining. 
Certified check for $2,600.00. e ; 
Project 3170—Clay County—4.6_ miles of 
the Maysel towards King Shoals Road for 
crading and draining. Certified check for 


2900.00 
We oject 3057—Mason County—9.0 miles 
‘the Pt. Pleasant-Clifton Road for grad- 


ing, draining and gravel surfacing. Certi- 
fed check for $3,800.00, 
"Project 3138—Mason County—5.5 miles 

‘ the Henderson-Couch Road for grading, 
raining and gravel surfacing. Certified 
check for $3,500.00. 

Project 3060-A — Mercer County — 0.6 
miles of the Simmons-Freeman Road for 
grading, draining and paving with Bitumi- 
nous Macadam, Certified check for $900.00, 

Project 3061—Wayne County—9.0 miles 
of the Echo-Fleming Road for grading and 
draining. Certified check for $6,000.00. 


Project 3062—Wyoming County—3.63 
miles of the Iroquois-Amigo Road for grad- 
ng and draining. Certified check for 
$3,500.00, 


Project 31383—Raleigh County—0.54 mile 

the Iroquois-Amigo Road_ for grading 
il draining. Certified check for $560.00, 

‘Note: Projects 3062 and 3133 will be 
tin one contract.) 

Project $076-B—Calhoun County—11.0 
miles of the Grantsville-Arnoldsburg Road, 
for grading and draining. Certified check 
for $3,600.00. 

Project 3067—Wirt County—12.0 miles of 
the Elizabeth-Spencer Road for grading and 
lraining. Certified check for $3,600.00. 

Project 3021-B—Webster County—11.0 
miles Pt. Mountain Randolph County Line 
Road for grading and draining. Certified 
check for $5,000.00. 

Project 3111—Gilmer County—10.0 miles 
of the Glenville-Normantown Road _ for 
ot and draining. Certified check for 
800000 

Project 3154—Upshur County—6.0 miles 
of the Buckhannon-Randolph Road _ for 
grading and draining. Certified check for 
$2,500.00, 

Project 3149—Grant County—2.4 miles 
of the Petersburg-Hardy County Line Road 
for grading, draining and paving with 
Wate rbound Macadam. Certified check for 
$2,000.00, 

Project 3012—Hampshire County—8.6 
miles of the Junction to Hardy County Line 
Road for grading and draining. Certified 
check for $5,000.00. 

Project 3107—Mineral County—7.6 miles 
f the Ridgeley-Alaska Road for grading, 
(raining and gravel surfacing. ertified 
check for $3,000.00. 

Project 3028— Berkeley County — 4.24 
miles of the Martinsburg-Hedgesville Road 
for grading, draining and paving with 
Waterbound Macadam. Certified check for 
$3,500.00 
Proposals will be received only upon State 
“tandard forms in accordance with plan, 

‘cifications and estimates of quantities 
'r, Which standard forms, plans, speci- 
,fations and estimates may be obtained 
fom the office of the Division Engineer in 
“ose territory the proposed construction 
R located, or from the office of the State 

oad Commission at Charleston, W. Va. 
Each proposal must be accompanied by a 
< ‘led check for the amount noted, 
, ns rien is reserved to reject any and 

Proposals, 

“tate Road Commission of W. Va. 
E. B. CARSKADON, Secretary. 














OFFICIAL PROPOSALS 
Bids: Nov. 14. 


County Court House Additions 
and Alterations 


Canandaigua, N. Y. 
Public notice is hereby given that the 
Court House Committee of the Louard of 


Superviscrs of Ontario 
at the Supervisors’ Rooms in the Court 
House in the city of Canandaigua, N. Y.,, 
on November 14, 1922, at 10 o clock a.m., 
and then and there will receive and open 
sealed proposals for making the alterations 
and additions to the present Ontario County 
Court House at Canandaigua, N. Y., accord- 
ing to the plans and specifications prepared 
by J. Foster Warner, Architect, No. 1036 
Granite Bldg., Rochester, N. Y. 

Bids will be received for the work under 
three separate contracts as follows: 

1. For general construction, which in- 
cludes all mason work, carpenter work, 
painting and finishing, marble and tile, elec- 
tric elevator and electric Work. 

2. For plumbing. 

3. For heating and ventilating apparatus. 

No bid will be considered for work under 
subdivision 1 above set forth unless accom- 
panied by a certified check for $700, pay- 


County will meet 


Gl SEARCHLIGHT SECON he 
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OFFICIAL PROPOSALS 


A pamphlet. giving full information as 
to the work, the conditions regulating bid 
ding, and the various requirements in rela- 
tion thereto, has been prepared, and copies 
may be obtained by prospective bidders, on 


application, at the office of the County En- 
| gineer, Room 301 Court House, at Fifth 
Avenue and Grant Street, Pittsburgh, Pa., 
or at the office of Benno Janssen, Archi- 
tect, 802 Century Building, Pittsburgh, Pa. 


This pamphlet contains the 
1. Copy of Public 


2. Information for 


follow. ng 
‘ Advertisement 
Bidders. 
3. Proposal Blank for the use of Bidders. 
1. Kidder’s Bond for the use of Bidders 
5. Contract Form to be executed by the 
Contractor, ; 


#. Contractor's Bond to be executed by 
the Contractor. 

7. Specifications. 

Plans of the said bridge are on file in 
| the office of the County Engineer and in 
the office of the Architect, where they may 
be examined, on request, at all reasonable 
hours. Copies of said plans may be ob- 


able to the order of Homer E. Snyder, 
Treasurer of Ontario County. , 

No bid will be considered for the work 
under subdivision 2 above set forth, unless 


accompanied by a check for $150, payable 


to the order of Homer E. Snyder, Treas- 
urer of Ontario County. 

No bid will be considered for the work 
under subdivision 3 above set forth, unless 


accompanied by a certified check for $150, 
payable to the order of Homer E. Snyder, 
Treasurer of Ontario County. 

Proposals must be submitted enclosed in 
an envelope, securely sealed and endorsed 
“Proposals for Ontario County Court 
House,” and addressed to Fred A. Russell, 
Chairman of Court House Committee, and 
delivered at the Office of the Clerk of the 
Board of Supervisors of Ontario County at 
the Court House in the City of 
daigua, N. Y., on or before November 
1922, at 10 o'clock a.m 

Copies of the drawings and specifications 
will be on file at the office of the Clerk of 
the Board of Supervisors of Ontario County 
at his office in the Court House in the City 
of Canandaigua, N. Y., for the purpose of 
estimating. 

The architect, J. 


14, 


Foster Warner, 


Canan- | 


will | 


provide a limited number of copies of the | 


plans and_ specifications, which will be 
loaned to the prospective bidders on deposit 
of a certified check to the order of the 


Board of Supervisors of Ontario County in | 


the sum of $25. If plans and specifications 
are returned on or before the submission 
of estimates, the check will be returned to 
the maker, but should the plans and specifi- 
cations be not returned, the deposit may 
become forfeited. 

Copies of such plans may be obtained 
from Earle S. Warner, Supervisors’ Clerk, 
at the Court House, Canandaigua, N. Y.. 
with whom the check aforesaid shall be 
deposited, 

The Court House Committee reserves the 


tained from 
ing a deposit 
be refunded 


the County Engineer by mak- 
of $25.00, which deposit will 
, upon the return of said plans 
Without marking, disfigurement or other 
damage, Within ten days after the award- 
ing of the contract 

In submitting bids, bidders shall use the 


special bidding blanks found in said 
pamphlet, which shall be enclosed in a 
sealed envelope, addressed to the “County 


Commissioners of the County of Allegheny, 
Pennsylvania,” and indorsed with the name 


of the Bidder and marked “Proposal for 
Bridge Number Seven, Allegheny River.” 
and deposited with the County Controller 
on_or before the time named above. 

Each proposal must be accompanied by 
a bond of a surety company, approved by 
the Common Pleas Court of Allegheny 
County, Pennsylvania, or by a. certified 


check on some solvent bank, payable, with- 
out restrictions, to the Treasurer of the 
County of Allegheny, as a guarantee that 
the bidder, if awarded the contract, will ac- 
cept the same and faithfully comply with 
every requirement and condition set forth 
in the advertisement, and notice to Con- 
tractors, as more fully set forth in the 
Information for Bidders. The amount of 
the bond or check required for each of the 
various sections of the work is as follows 
Section 1. Fifty Thousand Dollars ($590,- 
000.00). 
Section 2. 


Seventy-five Thousand Dollars 
($75,000.00) 


Section 3. Five Thousand Dollars ($5.- 
000.00). 

Section 4. Ten Thousand Dollars ($10,- 
000.00), 

Section 5. Three Thousand Dollars ($3,- 
000,00). 

Section 6. Two Thousand Dollars ($2.- 
000.00). 

The County Commissioners reserve the 


right to reject any or all bids and to award 
the contract for any section of the work 
separately. The contracts for said work 
will be awarded or bids rejected as soon 


| after opening the bids as possible. 
J 


right to reject any one or all bids filed on | 


the above work. 


Dated at Canandaigua, N. Y., October 
17, 1922. 
FRED A. RUSSELL, 
EDWARD L. MOODY, 
Court House Committee. 





Bids: Nov. 20. 


Bridge No. 7 Allegheny River 


Pittsburgh, Pa. 

Sealed proposals will be received at the 
office of the County Controller of the County 
of Allegheny, Pennsylvania, in the Court 
House, at the corner of Fifth Avenue and 
Grant Street, Pittsburgh, Pa., until eleven 
o'clock A.M., Eastern Standard Time, No- 
vember 20, 1922, and publicly opened after 
twelve M. of the same date, for the con- 
struction, for said County of Allegheny, of 
a Bridge over the Allegheny River, and its 
approaches, known as_ Bridge Number 
Seven, Allegheny River, and extending from 
Fortieth Street, near Foster Street, Pitts- 
burgh, Pa., to and across the Allegheny 
River and t> two points in Ohio Street, 
Borough of Millvale, one at Grant Avenue 
and the other near Feilbaugh Street 

The entire work will be divided into sec- 
tions, as follows: 

Section 1.—Substructure. 

Section 2.—Superstructure. 

Section 3.—Paving on Bridge. 

Section 4.—Relocation of Ohio Street 


Millvale. 
5.—Ornamental Work. 


Section 
Section 6.—Electric Work. 


in 


OHN P. MOORE, 
County Controller. 





Bids: Nov. 14 


Paving, etc. 


Sumner, Ia. 


Sumner, Iowa, will receive bids up to No- 
vember 14th, 1922, for Pavement, Curb and 


Gutter. Concrete, Vibrolithic, Bitulithic 
Asphaltic Concrete, Sheet Asphalt or 3” 
Brick. Estimated, 34,000 feet Curb and 
Gutter and 58,000 sq.yds. Pavement. Certi- 
j fied check 10% of bid. 

Plans and_ specifications on file with 
Town Clerk at Sumner, Iowa, and with 


Curie Engineering 
City, Iowa. 


Company at Webster 


Bids: Nov. 13. 
Sewer Construction 
CONTRACT 33-S 
Washington, D. C 

Sealed proposals for building 14,200’ of 6” 
to 15” sewer in Mt. Rainier and vicinity wiil 
be received at the office of the Washington 
Suburban Sanitary Commission. Evans 
Bldg., New York Ave., Washington, D. ©., 
until 3 p.m., Monday, November 13. 

Plans obtainable from Robert B. Morse, 
Chief Engineer of District, Hyattsville, Md, 
on returnable deposit of $5.00 for plans. 

T. HOWARD DUCKETT, 

EMORY H. BOGLEY. 

J. BOND SMITH, 
Commissioners. 
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OFFICIAL PROPOSALS 


“tiene and Steel Bridges 


Trenton, N. J. 
hereby given that sealed bids 
will be received by the State Highway Com- 
mission of New Jersey for the following 

Construction of concrete and steel bridge 
of two 45°00” spans and 30°00” roadway at 
M.P, 23.8 over North Branch of Raritan 
River, Route No. 16, in the Municipalities 
of Bridgewater and Bedminister, County 
of Somerset. 

Bids for the above will be received at the 
office of the State Highway Commission, 
Broad St. Bank Bldg., Trenton, N. J., on 
November 15, 1922, at 11:00 A.M., and 
opened and read immediately thereafter. 

Drawings, ape cifications and form of bid, 
contract and bond form for the proposed 
work are on file in the office of Mr, John L. 
Vogel, Bridge Engineer, 772 Broad St., 
Newark, N. J.. and may be inspected by 
prospective bidders, Plans will be 
nished on deposit of ten ($16.00) Dollars, 
for doing this work upon application to Mr. 
John L. Vogel, Bridge Engineer, 772 Broad 
St., Newark, N. J. Bids must be made on 
the standard proposal form in the manner 
designated therein and as required by the 
specifications for this work; same to be en- 
closed in sealed special addressed envelopes, 
bearing the name and address of bidder 
and the work bid upon on the outside, and 
must be accompanied by a_ certified check 
drawn to the order of the State Treasurer 
for not less than ten (10%) per cent of 
the amount of the bid, provided the said 
certified check shall not be less” than 
$500.00 nor more than $20,000 and be de- 
livered at the above place on or before the 
hour named. Copies of the standard pro- 
posal form and special addressed envelope 
will be furnished on application to Mr. John 
L. Vogel, Bridge Engineer, 772 Broad St., 
Newark, N. J. Bids not enclosed in special 
envelopes will be considered informal and 
will not be opened. 

Each bidder must accompany 
a certificate from a Surety Company duly 
authorized to do business in this State, 
stating that such Surety Company will pro- 
vide said bidder with a bond in such sum 
as is required in and in accordance with 
the specifications, conditioned for the faith- 
ful performance of the provisions of the 
contract and specifications 

By order of the State Highway 
sion. 


Notice is 


his bid with 


Commis- 


A. LEE_GROVER, ¢ 
Nov. 21 


Road Grading 


Newton, N. J. 

is hereby given that sealed bids 
received by The County of Sussex 
for grading of Fredon Stillwater Road in 
the Township of Fredon and the County 
of Sussex. Estimated amount of excavation 
required is 34,865 cu.yvd. and opened and 
read in public at the Freeholders Office, 
WNewton, N. J.. on November 21, 1922, at 
11:30 a.m. 
Drawings, 


Chief Clerk 
Bids: 


Notice 
will be 


forms of 
proposed 
County 


specifications and 
bid, contract and bond for the 
work, prepared by Harvey Snook, 
Engineer, and approved by the State High- 
way Commission, have been filed in the of- 
fice of the said engineer at Newton, N. J., 
and of said State Highway Commission, 
Trenton, N. J., and may be inspected by 
rospective bidders during business hours. 
sjidders will be furnished with a copy of 
the specifications and blue prints of the 
drawings by the Engineer on proper notice 
and payment of cost of preparation. Bids 
must be made on the standard proposal 
forms in the manner designated therein 
and required by the specifications, must be 
enclosed in sealed envelopes, bearing the 
name and addres of bidder and name of 
road on the outside, addressed to The 
County of Sussex, Newton, N, J., and must 
be accompanied by Surety Company 
Certificate and a certified check for not less 
than ten (10) per cent of the amount bid, 
provided said check shall not be less than 
$500.00 nor more than $20,000.00 and be 
delivered at the place and on the hour above 
named. The standard proposal form is at- 
tached to the specifications, copies of which 
will be furnished on application to Engineer. 
By order of The County of Sussex. 
(Signed) WILLIAM S. VOUGHT, Clerk. 


HARTFORD, CONN. 


AOEDRSONENDUORNELUDENEDEDCOROEDESOOELDODBOEOUEODO REDDER EOEDE( 


SOOEDONODETEDODFORORORERDOROROREEEROEEE 


fur- | 


|} cepted will be 
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CONTRACT BONDS FOR RESPONSIBLE CONTRACTORS 


The /Etna’s extensive and efficient agency organization guarantees prompt service 


OFFICIAL PROPOSALS 
Nov, 15. 

Installing Water Pipe 
Albany, N. Y. 
installation of a 


Prison, Ossining, 
the undersigned 


Bids: 


Sealed proposals for the 
water pipe for Sing Sing 
N. Y., will be received by 
at his office in the Capitol, Albany, N. Y,, 
until twelve o’clock noon on Wednesday, 
November 15, 1922, when they will be pub- 
licly opened and read. Proposals shall be 
on the form furnished by the Superintend- 
ent of Prisons and shall be accompanied by 
a draft or certified check payable at sight 
to the Superintendent of Prisons for ten per 
centum (10 per cent) of the amount of the 
proposal, The Engineer's preliminary 
timated cost of the work is $17,505. 

Each proposal must be addressed 
Superintendent of Prisons, Capitol, 
N. Y., and on the outside of the 
must be clearly and conspicuously 
“Sealed Proponai for Water Pipe 
tion at Sing Sing.” 

The bidder whose proposal shall be ac- 
required to execute a contract 
and furnish bonds within ten days from the 
date of notice of award delivered to him or 
them in person or mailed to the address 
given in the proposal. 

Upon execution of 


es- 


to the 
Albany, 
envelope 
written: 
Installa- 


the contract and ap- 
proval of bonds the certified check will be 
returned to the proposer unless the same 
has been presented for collection prior to 
such time, in which case the amount of the 
deposit will be refunded by the Superintend- 
ent of Prisons. The deposits of bidders 
other than the one to whom the award of 
contract shall be made will be returned im- 
mediately after the award has been made, 

The bond required for the faithful per- 
formance of the contract shall be in such 
sum as shall be fixed by the Superintendent 
of Prisons which sum shall not be less than 
twenty per centum (20 per cent) of the es- 
timated cost of the work according to the 
contract price, and an additional bond, 
known as the Labor Bond, in the sum of 
ten per centum (10 per cent) of the 
amount of the estimated cost of the work 
according to the contract price will be re- 
quired as surety that the contractor will 
Pay in full at least once in each month all 
laborers employed by him upon the work 
specified to be done in the contract 

Plans, sheets one and two, may be seen 
and detail specifications, engineer's estimate 
of quantities, proposal blanks, form of con- 
tract and form of bond required and other 
information for proposers may be had at 
the office of the Superintendent of Prisons, 
Capitol, Albany, N. Y.; at the offices of the 
State Engineer and Surveyor, Telephone 
Building, Albany, N. Y.; Barge Canal Ter- 
minal Building, Pier 6, East River, New 
York City; Barge Canal Terminal Build- 
ing, Foot of Genesee Street, Buffalo, N. Y.; 
Weighlock Building, Syracuse, N. Y., and 
the Barge Canal Terminal Building, Canal 
Harbor, Rochester, N. Y. 

Copies of detail plans or 
be obtained from the State 
Surveyor at,Albany, N. Y., upon payment 
to him of thirty cents (30c), to cover the 
cost of producing the blue prints. 

Award, if made, will be made to the per- 
son or persons whose proposal shall be low- 
est in cost to the state for doing the work, 
and which shall comply with all provisions 
required to render it formal. Before any 
award shall be made the lowest bidder will 
be required to satisfy the Superintendent of 
Prisons of his ability to provide suitable 
equipment and materials for the proper per- 
formance of the work 

The right is reserved 
Posals and readvertise and award the con- 
tract if in the judgment of the undersigned 
the interests of the State will be enhanced 
thereby CHAS. F. RATTIGAN, 

F Superintendent of Prisons, 
October 26, 1922. 


COGGROR EES ORCe ORT OREETEEDENES: eee 
Experience 

Contract Bond and Compen- 

sation Insurance Specialist. 

This time spent in personal con- 


tact with Underwriters. That is 
Swart Service—Worth 


infinitely 
more but costs no more than the 
ordinary sort. 


SWART 


William St., New York 


waneen sovsvenesvaboenseniausonevesonerssecencvegens 


drawings may 
Engineer and 


to reject all pro- 


Dated: 


seeeeeeevuneenenonsenennnauensonensanaooas 
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in any part of the country. 


| Office of 


|PROOORONEDDEVODESEDEUEEANCODELUDOREROLOFAWoRGRRneGssAUGERDOTONEUCELERORTHUOE reCEREREETO ENCED EROTH OREN CHTETHO NTT TDERORREEET reeeseree’® 


Vol. dhe. 


OFFICIAL PROPOSALS 


ee, 


Bids: Noy. 29. 


Delaware River Bridge 
Main Towers 
Contract No. 6 


3a 
Sealed proposals for the « 
the two Main Towers of the 
the Delaware River connect 
of Philadelphia, Pa., and 
Camden, N. J., will be 
Delaware River Bridge 
at Room 8:06, Widener Build 
delphia, Pa., until 3:00 o'clock 
ern Standard Time, Novemb: 
when they will be publicly « 
read. The contract will be ; 
all bids rejected, within fou 
after the bids are opened, = T) 
reserved to reject any or all 
The two piers on which the 
to be erected are located in th 
River near the pier head lin 
Pennsylvania and New Jersey sj 
river at points approximately « 
Race Street in Philadelphia 
Street in Camden, The work w 
the furnishing, fabricating, pai 
erecting of the two steel tower 
with top saddle castings, as sho 
contract drawings, ready to re 
cables. The work comprises app 
9.500 tons of steelwork, and must 
pleted within a period of fifteen 
Bids must be made upon the b! 
posal form, which, together with : 
tions, bond and contract form, 
tract drawings, may be. obtained 
November 8, 1922, at the office 
Joint Commission upon = deposit 
which deposit will be refunded 
receipt of bid or upon their return 
condition, 
Each proposal must be 
a certified check for j 
dollars, drawn upon a national or stat 
bank or trust company having an offi 
either in Philadelphia or Camden, and 
payable to the Delaware River Bridge Joint 
Commission, and sureties’ consent must | 
shown. The bidder or bidders t | 
the concract is awarded will be ré 
to give bond in the sum of fifty 
of the amount of the concract. 
WILLIAM C, SPROUL, Chairma: 
JOSEPH K. COSTELLO, Secretary 
DELAWARE RIVER BRIDGE JOINT 
( “OMMISSION 


Bids: Nov. 14. 


Assembly Hall and Industrial 
on ae 
Building 
Letchworth Village, Thiells, N. Y. 

Sealed proposals for Construction, Heat- 
ing, Sanitary and Electric Work—<At! 
ants’ Home—Assembly Hall and Indust: 
eee (Girls’ Group) at Letchwor V 
age, Thiells, N. Y., will be received by Mr. 
ee tnsces B. Patterson, President of the 
Board of Managers of Letchworth Village 
at No. 7 Wall Street, New York City. unti 
2 o'clock Noon on Tuesday, Novemb 
publicly opened 
and read. Proposals shall be enclosed i 
an envelope furnished by the State Archi 
tect, sealed and addressed, and shi: be 
accompanied by a certified check in the 
sum of five per cent (5%) of the t 
of proposal. The contractors to whom the 
awards are made will be required to fur- 
nish surety company bond in the sum of 
fifty per cent (50%) of the amount of 
contract within thirty (30) days after of- 
ficial notice of award of contract and in ac- 
cordance with the terms. of Specific ations 
Nos. 3928, 3929, 3930, 3931, 393 
3934 and 3935. The right is reser D 
reject any or all bids. Drawings and 
specifications may be examined at No. 
Wall St., New York City; at Letchworth 
Village, Thiells, N. Y.; at the New York 
the Department of Architecture 
Room 1058, 25 Broadway, and at the De- 
partment of Architecture, Capitol, Albany, 
N. Y. Drawings, specifications and blank 
forms of proposal may be ontained at the 
Department of Architecture, Capitol, Al- 
bany, N. Y., upon reasonable notice to and 
in the discretion of the State Architect, L. 
F. Pilcher, Capitol, Albany, N. Y. 

Dated: October 19, 1922. 


recej 


Joint 


accompa 
seventy-five 


12 
14, 1922, when they will be 


ad to 


seenssesensensseeeereseesors 


ZETNA CASUALTY AND SURETY COMPANY 


AGENTS EVERYWHERE 








N 
N 
N 
N 
N 
N 
N 
N 
N 
N: 
N 
N 
N 


Zt tats 





ture 


ve De- 
Ibany, 
blank 
at the 
1, Al- 
o and 


ct, L. 









, 
, 








ee 


PROPOSALS 


For proposals Advertised see the pages 
immediately following the “Construction 
News” Section. 


WATERWORKS 
3ids See Eng. 
pve News-Record 
Nov. 13 Fair Oaks, Calif. ....... -Nov. 9 
sat, 14 AMON My 5s pig seaye ss Oct. 5 
Nov. 14 Paris, Mo. .......++....-Nov. 9 
Nov. 15 Ossining, N. Y¥. .........Nov. 2 
2 Adv. Noy. 2 and 9. 
Nov. 15 Dallas, Tex. ........ee0. Nov. 2 
Noy. 15 London, Ont. ............-Nov. 9 
Nov. 17 Long Island City, N. Y...Nov. 9 
Nov. 17 New York, N. To. os ee: 9 
Nov. 20 Springfield, Mass. ........Nov. 2 
, Adv. Nov. 2 and 9. 
Nov. 20 Phillipsburg, Kan. ....... Nov. 9 
Nov. 23 Auburn, Ind. ............Nov. 9 
Nov. 24 Memphis, Tenn. ......... Oct. 26 
Nov. 27 Norfolk, Va. ....+++..+..-Nov. 9 
Adv. Nov. 9. 
Nov. 29 San Juan, Porto Rico..... Oct. 19 
Adv. Oct. 12 to Nov. 9. 
Nov. 29 Bay St. Louis, Miss. ,.....Nov. 2 
Dec. 1 San Juan, Porto Rico..... Oct. 19 
Adv. Oct. 19 to Nov. 9. 
SEWERS 
Nov. 13 Guanes Heights (Cleveland 
Res Oe as ees va dvs 4 ete 2 
Nov. 13 W ant ee MN) gatas 64. oe ik! Nov. 2 
Nov. 14 Indianapolis, i. scence a «§ Oct. 26 
Nov. 16 Jacksonville, Fla. ........Nov. 9 
Dec. 11 New Orleans, La. ......... Oct. 12 
Adv. Oct. 12 to Nov. 9. 
BRIDGES 
Nov. 13 Pocatello, Idaho ......... Nov. 6 
Nov. 13 Milton, Fim. ....000..0+..NoVv. 3} 
Nov, 14 Milton, FIG, 02. cece cscnss Oct. 19 
Nov, 14 Demver, CGl, oc ccccccccess Nov. 9 
Nov. 15 New Jersey .............Nov. 2 
Adv. Nov. 2 and 9. 
Nov. 18 Berkeley, W. Va. .......- Nov. 9 
Nov. 20 Los Angeles, Calif. ......Nov. 4 
Nov. 20 Pittsburgh, Pa. ..........Nov. 2 
Nov. 23 Virginia ........ a eee a 
Adv. Nov. 9. 
Nov. 28 Little Rock, Ark. ......... Nov. 9 
Adv. Nov. 2 and 9. 
Nov. 29 Piilin:, TA sc ccccessccecs Nov. 2 
Adv. Nov. 2 and 9. 
Dec. 9 Yankton, S. D. ........... Nov. 9 
Dec. 12 Brunswick, Ga. .......... Nov. 9 
Jan. 23 Spokane, Wash.......... Sept. 21 
Sept. 1, 1923, Sydney, New South 
Wales, Australia ......../ Aug. 3 
EXCAVATION, DRAINAGE, 
IRRIGATION 
Nov. 18 iW aie. es cee ccs ws Oct. 26 


Noy. 15 Lake Providence, La. ....Nov. 2 
STREETS AND ROADS 


Nov. 138 Lewiston, Idaho ........Nov. 9 
Nov. 14 Santa Rosa, Calif. ........ Oct. 26 
Nov, 16; Bees OE a ae code ceca seers: D 
Nov. 14 FIOriGa ....cccces jes ecw cate Le 
Nov. 14 Massachusetts ........... Oct. 26 
Nov. 06° EEE saseccinvecccess Nov. 2 
Nov. 14 West Virginia ..........Nov. 2 
Nov. 14 Sumner, Ia. ...... sivas = 
NOW: 1G Wes he ckee ccc vectc sets 2 
Nov. 14 Boston, Mass, ..... eh eeieres Nov. 9 
Nov. 14 Grafton, Mass. ..........Nov. 9 
Nov. 14 Ashburnham, Mass. ...... Nov. 9 
NOV. 15 See hivdcnare Ct wes cces Nov. 9 
DOV. 15: TGs Bee Nd cence ccnss Nov. 9 
Noy. 15 University (St. Louis P. O.), 

BN seb a iilnne 4 95 60 0.04 o059°6 Nov. 9 
Nov. 15 Greenfield, Ia. ...........Nov. 9 
Nov. 16 Watertod, TOs. oc ccccc ces’ Nov. 9 
Nov. U5 BERG SO ow ccccsis ouaed ov. 9 
Nov. 15 Ebensburg, Pa. ......... Nov. 9 
Nov. 16 Greenville, N. C. ........Nov. 2 
Nov. 27 See OPUS cw tc acliccesees Oct. 26 
Nov. 17 Bernardsville, N. J....... Nov 
Nov. 17 SERS Sh ose eu VOM 
Nov. 17 Long Island City, N. Y....Nov. 
Nov. 18 Logansport, Ind. ........ Oct. 2 
Nov. 18 Bakersfield, Calif. ........ Nov. 
Nov. 20 Goderich, Ont. ........... Oct. 
Novy. 21 Pascagoula, Miss. 


Nov. 21 Newton, N. J. cab whe comes 
Adv. Nov. 2 and 9. 


o 
8 
= 
wou 
NO © WADSEHRoOoW 


Nov. 21 New York .......e0eee0++NOV. 
Adv. Nov. 9. , 

Nov. 21 Edinburg, Tex. ....... «+ Nov. 

Nov. 23 Wilmington, N. C. ....... Nov. 





CONSTRUCTION N 


Bids See Eng. 
Close News-Record 
Nov. 27 Washington, N. C. ..... Nov. 2 
Adv. Nov. 2 and 9. 
Dec. 5 Albert Lea, Minn. ... Nov. 9 
Dec. 22 Spokane, Wash. .........Nov. 2 
OR, SE occ cbc eeadienese .- Nov. 2 
DOG. BO GOES cccicccccccccccss NOV. 8 
Jam. 7 Duluth, Mime. ..cccccces. Sept. 28 
BUILDINGS 
MOV. 26 Dees De Be. cas sccecess Oct. 26 
Nov. 14 Canandaigua, N. Y. ......Nov. 2 
Nov. 16: 4)eeem Cree, IN. ds. ccccces Oct 5 
Nev. 10 BURR, PGs bcc sctccecces Oct. 26 
Nov. 15 Beaumont, Tex. ........ Oct. 19 
Nov. 15 Birmingham, Ala. ...... Nov. 2 
Nov. 15 ACURMER, GR. .nccccecees Nov. 2 
Nov. 18 Portland, Ore. ......... Oct. 19 
Nov. 20 Birmingham, Ala. ........Nov. 2 
iJov. 20 Cleveland, O. ........ , Nov 2 
Nov. 21 Owen Sound, Ont....... Nov. 2 
Nov. 21 Detroit, Mich. ....... owen. 2 
pe a Se Se: eee. ae 
Nov. 22 San Antonio, o eee? 
Nov Wes Bee Be sccccccee Mov. 9 
Adv. * t 9. 
Nov. 25 Bowling Green, O. .......Nov. 2 
Dee, 1 GRE Cie, Be sve vccvcvess Oct, 26 
eG, De Re cdcesccess. NOV. 98 
Jae: 3S GO. “ee Ba te 6b ee oe ee eINOV 9 
Mar. 23 Shreveport, La. .........Nov. 9 


FEDERAL GOVERNMENT WORK 


Nov. 
Nov. 
Nov 

Nov. 
Nov. 
Nov. 
Nov. 
Nov. 
Novy. 
Nov. 
Nov. 
Nov. 
Nov. 
Nov. 
Nov. 
Nov. 
Nov. 


Nov. 


Nov. 
Nov. 


Nov. 2 
Nov. 3 
Nov. 


Novy. | 


Nov. 3 


Dec. 
Dec. 


Dee. 
Dee. 


Dec. 


Dec. 


Dec. 


Dec, 


Nov. 
Nov. 


14 


oo woe = 


to 


13 
13 


Hospital—-Chillicothe, ©... .Oct. 
Adv. Oct. 19 to Nov. 9. 
Quarters—Edgewood, Mad... Nov. 
Adv. Nov. 9. 
Radial Brick Stack—Tupper 
SAE: ee Perce re Oct. 
Mechanical Equipment, ete 
—Tupper Lake, N. Y.....Oct. 
Water Tank—Tupper Lake, 
Dee.iane 


= frigerating and Ice-Making 
Equipment, ete.—Tupper Lake, 
Ne eke ON aac ahah oa OR 


5 Coal and Ash Handling Equip- 


ment, ete. — Tupper Lake 
reer errr Te ae “A yet . 

Post ‘Office—Vernal, Utah.Oct. 

Revere — Moorhead City, 

N. 





rie hits ale Wik eee wea: Oct. 

awnee, Okla.Oct 

nce eevitte, La... «Oct. 
Horses and Props—Huntington, 
WE WAT eee eek ees t Oct. 


Adv. Oct. 26 to N 9. 


Steel Hatt Pitted eh, Pa.Oct. ¢ 


Adv. Oct. 26 to Nov. 9. 


Roof—Toledo, O........... Oct. 2 


Roadway, Norfolk, Va....Nov. 

Covering Railroad Tracks— 

San Disa, Cait. ...6+.--. Nov. 

Earthwork—St. Louis, Mo.. Oct. 
Adv. Oct. 26 to Nov. 9. 

Jarthwork—St. Louis, Mo.. Nov. 
Adv. Nov. 2 and 9. 


Post Office—Chandler, Okla.Oct. 2 
Dredging—Charleston, S. C.Oct. 2 


Adv. Oct. 26 to Nov. 9. 








12 


9 


26 


Barges—Pittsburgh, Pa....Nov. 2 
Adv. Nov. 2 and 9. 
coon and Dam—Jacksonville, 
a rT en a ee Nov. 2 
Dredge Hull, ete.—Milwaukee, 
RE ei obi dhedC <:tene tiles 00h 0 Nov. 2 
‘Adv. Nov. 2 and 9. 
Dredging — Jacksonville, 
ORS ee ks ae ater pw ba 6 he Nov. 2 
Adv. Nov. 2 and 9. 
i St. Louis, Mo.Nov. 9 
Steel Hull—Pittsburgh, Pa.Nov. 9 
Adv. Nov. 9 
Barge—Montgomery, Ala...Oct. 26 
Adv. Oct. 26 to Nov. 9. 
Dredging—Honolulu. H. T..Nov. 2 
Boilers—Memphis, Tenn...Nov. 2 
Adv. Nov. 2 and 9. 
Barges—Memphis, Tenn.. .Nov. 2 
Adv. Nov. 2°and 9. 
Machinery — Memphis, 
i ad bia bo Od 4 ode 'n.e 4 Nov. 2 
Adv. Nov. 2 and 9. 
Laer Houses—Cape Henry, 
Poneto, ut. OW 9 
Adv Nov. 9 
Pumping Units — Boise, 
PSG cd va ct ececsegee'es Oct. 19 
MISCELLANEOUS 
High School Equipment— 
WOON ERE ti ‘Sess ccceess - Oct. 12 
Cement, Fire Clay, etc., 
Philadelphia, Pa. ........ Nov. 9 


Bids See Eng. 
Close News-Record 
Nov. 14 Broken Trap Rock Stone, etc 
—New York, N. Y........Nov. 9 
Nov. 14 Sprinkler System — Aberdeen, 
WE cabewencees Nadense Nov. 9 


Adv. Nov. 2 and 9. 
Nov. 14 Fire Service Pipe & Valves— 
I SEs <n uses sienne Nov. 9 
Nov. 15 Asphaltic Wearing Surface 
Sand—New York, N. Y...Nov. 9% 
Nov. 15 Road Equipment “Tilinois.. Nov. 9 
Adv. Nov. 9. 
Nov. 16 Heating and Ventilating Ap- 
paratus, etc. — Brooklyn, 





Me déutenendecicesscnseeeets © 

Nov. 16 Hoist and Trailers — San 
Jose, pow ébbeeuansouns Oct. 19 

Nov. 16 Steel New Orleans, 
Be Grae ot en are ges Ges OC 

Nov. 21 High School Equipment— 
eas” Gh See 6 hewecanndes ct. 12 


Nov. 21 Lumber—Ocean City, N. Y.Nov. 2 
Adv. Nov. 2 and 9 


Nov. 21 Underpasses, etc. — North 
CRE ewe ctesecsvccenedem 9 
Nov. 24 Shaft—Brooklyn, N. Y....Nov. 2 
Nov. 27 Electrical Work, Plumbing, 
Heating, etc. — Johnstown, 
Pa seatuenesatvsianwvenenteeets 6 
Dee. 18 Coal Handling P lant — 
Melbourne, Victoria, Aus- 
CES cca acadibeie > Seow 0. te Sept. 21 
Jan. 1 Transmission Line—Spokane, 
i Re renee re re Nov. 9 


Where name of official is not given 
inquiries should be addressed to City 


Clerk, County Clerk or corresponding 
official, 





Waterworks 


PROPOSED WORK 


0., Madison—Plans water and sewerage 
systems. $75,000. M. Knowles, Inc., Hanna 
Bldg., Cleveland, engrs. 

Mich., North Muskegon—(Muskegon P. 
O.)—Takes new bids about February, 
pumping station. $20,000. Former bids 
rejected. Hoad, Decker, Shoecraft & Drury, 
302 South State St. Ann Arbor, engrs. 
Noted Sept. 14. 


Tex., Dallas—Plans main extension and 


improvement. $25,000. G. Fairtree, city 
engr. 
Tex., Ft. Worth—Plans to vote on 


$3,000,000 bonds latter part of month, for 
water and sewerage systems in 12 new 
wards. J. B. Hawley, consult. engr., Cotton 
Exch. Bldg., recommends at least $1,000,- 
000 for water. Filter beds must be_over- 
Imsuled and additions built. D. L. Lewis, 
city engr. 

Okla., Weleetka—Had plans prepared 
and soon takes bids rein.-con. reservoir and 
concrete spillway. V. V. Long & Co., 1300 
Coleord Blidg., Oklahoma City, engrs. 


Calif., Stockton—Nov. 28, to vote on 
$1,300,000 bonds constructing Valley Spring 
reservoir on Calaveras River. W. B. Hogan, 
city engr. 

Calif., Tracy—Plans election to vote on 
$27,000 bonds for 4 and 6 in. w.i water- 
main replacements and extensions. W. D. 
Harrington, city engr. 

N. 8., Sydney Mines—Nova Scotia Steel 
& Coal Co. plans pumping plant. $85,000. 
Private plans. 

Ont., Kingston—Plans slow sand mechant- 
cal filtration plant, concrete and brick. 
$350,000. H. Dick, city engr. 

Ont., Toronto—York Twp. plans 6 in. c.1. 
water mains in Maryland and Ovonlea 
Blvds., Almeda, Millbank, Rotherham, Den- 
tonia Park, Eastborune, Sibley, Thyra, Las- 
sel, Glebmount, Barrington and Muriei 
Aves. $25,000. F. Barber, 40 Jarvis St., 
Toronto, engr. 


BIDS DESIRED 


N. Y., Long Island City—Nov. 17, b 
N. J. Hayes, comr. Water Supply, Gas 
Electricity, Municipal Bldg., ew York, 
mains in Ditmars, Gould and Harold Aves., 
Crescent, Hallet, Howland and Lowery Sts., 
ist Ward; Laburnum, Smart, 7th, 9th and 
72nd Aves., 16th, 17th, 18th and 127th Sts., 
Ave. D and Washington Pl, 38rd Ward; 
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Waterworks (Continued) 

Griffith, Hull, Pleasantview and Wooley 
Aves., Gwyder, Larch, Mazeau, Van Horn 
and Woodbine Sts. 2nd Ward, here. 

N. ¥., New York — Nov. 17, by N. J. 
Hayes, comr. Water Supply, Gas & Elec- 
tricity, Municipal Bldg., mains and ap- 
purtenances in Mosholu Parkway N., East- 
ern Blvd., Herkimer and Knox Places, Bo- 
gart, Bronxwood, Grand, Haight, Hill, Ho- 
bart, Hollywood, Hone, Ludiow, Mahan, 
Monticello, Noble, Riverdale, Sackett and 
Van Nest Aves., West 174th and East 
233rd Sts., Bronx Boro. 

Va., Norfolk—Nov. 27, at 
Taylor, 3rd dir. Pub. Wks., 
pumping engine. D. H. Maury, 
adnock Blk., Chicago, consult. 
this issue. 


Ind., Auburn—Nov. 
of G. Potter, city clk., 
stallation and complete 
machinery and general equipment for im- 
provement of waterworks, electric light 
and power plant, incl. incl. three 500 kva 
transformers, 1 generator switch-board 
panel, 1 centrifugal pump, 700 gal. per 
minute capacity, one 75 hp. synchronous 
motor. 

Kan, Phillipsburg—Nov. 20, 
Melivain, city clk., improving 
system, Sect. 1, includes filtration plant, 
two 8 x 8 ft. units and necessary settling 
basins, 200,000 gal. clear well, connection 
to city mains, sewers, etc., involves 1,450 
cu.yd, execav., 537 cu.yd. rein.-con., 1,300 
ft. 8 in. c.i. and 470 ft. 6-12 in. viu. pipe, 
ete.: Sect. 2, furnishing and _ installing 
necessary filter equipment for two 8 x 
ft. filter units; Sect. 3, furnishing f.o.b. 
here, 4 centrifugal pumps. Black & Veatch, 
Mutual Bldg., Kansas City, Mo., engrs. 

Mo., Paris — Nov. 14, improving water- 
works system incl. 2,000 ft. 4 and 6 in. 
ci. pipe and 6 fire hydrants, also improv- 
ing electric light system , inel. new distribu- 
tion and white way system. W. B. Rollins, 
Ry. Exch. Bldg., Kansas City, engrs. 
Noted Oct. 26. 

Tex., Dallas—City Comn. taking bids 10,- 
000 ft. 20 in. c.i. pipe in Haskell Ave., South 
Dallas. G. Fairtrace, city engr. J. R. 
Johns, 128 West Brooklyn St., engr. 


Calif., Fair Oaks—Nov. 13, by secy. Fair 
Oaks Irrigation Dist., furnishfng riveted 
steel slip joint, dipped and soil protected 
water pipe, 1,400 ft. 14 in. 12 gauge, 
4,300 ft. 12 in., 4,200 ft. 10 in. and 1,100 
ft. 9 in., 14 gauge; 9,100 ft. 8 in., 1,100 
ft. 7 in., 3,800 ft. 6 in. and 4,300 ft. 4 in., 
16 gauge. S. Kieffer, 57 Post St., San 
Francisco, engr. 

Ont., London—Nov. 15, 
clk., one motor pumper, 800 
with 40 gal. chemical tank 
24 in. fire hose. 


BIDS RECEIVED 
Delhi—See 


office W. H. 
12,000,000 gal. 
1445 Mon- 
engr.; adv. 


23, by City at office 
for purchase, in- 
construction of 


by W. N. 
waterwork 


by S. Baker, city 
gal. per minute, 
and 1,250 ft. 


“Miscellaneous.” 


Calif., 


CONTRACTS AWARDED 


N. Y¥., Elmsford—Bd. Village Srystees, 
Lawn Ave., extending mains to T. M. 
Hughes & Co. North Tarrytown, $56,304. 
Noted Oct. 26. 

N. Y¥., New York—N. J. Hayes, comr. 
Water Supply, Gas & Electricity, Municipal 
Bldg., mains on subway bridge over Bronx 
River, — on highway bridge over New 
York, New Haven & Hartford R.R., also on 
Westchester Ave. and Edgewater Rd., to 
Beaver Eng. & Contg. Co., 57 Chambers 
St., $10,080. Noted Oct. 12. 

Mo., Hamilton—Complete new waterworks 
system, to C. H. Everett, Hutchinson, Kan., 
$68,488 

Mo., Milan—For purification 
extending mains, to J. J. Hoffman 
$13,401 and $29,000 respectively. 
Oct. 26. 

Tex., 


pane, and 
filan, 
Noted 


Coleman—See “Dams.” 


Sewers 
PROPOSED WORK 


N. Y., Long Island City—M. E. Connolly, 
pres. Queens Boro, Queens Subway Bldg., 
withdrew bids which were to be opened Oct 
23, repairing outlet flume from Jamaica 
Sewage Disposal Plant to creek flowing 
into Jamaica Bay; also sewer in 137th and 
25th Sts. Will readvertise. Noted Oct. 19. 


N. ¥., New York — H. Bruckner, pres. 
Bronx Boro, 8rd and Tremont Aves., re- 
jected bids opened Oct. 24, sewer in Odell 
ves _ will readvertise. Noted Nov. 2. 

J., South River—Plans 3.800 ft. trunk 
sewer in Hillside Ave. $28,000. Cc. Cy 

.\rmstrong, South River, engr. 
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0., Madison—See “Waterworks.” 

Mich., Ferndale—Plans 10,000 ft. lateral 
sewers in Rockwell Ave. and various other 
streets, incl. 3,000 ft. 10 in., 3,000 ft. 12 in. 
and 4,000 ft. 15 in. vitr. or concrete pipe. 
$40,000. G. Jerome, 1331 Majestic Bldg., 
Tetroit, engr. 

Ia., Washington — Making plans sewers 
and disposal plant. $200,000. Buell & Co., 
205 Davidson Bldg., Sioux City, engrs. 

Kan., Syracuse—Had plans prepared and 
soon takes bids complete new sewerage 
system. E. T. Archer & Co., 609 New 
England Bidg., Kansas City, Mo., engrs, 

Tex., Ft. Worth—See “Waterworks.” 

Calif., Pomona—Plans to vote on_ $100,000 
bonds for new outfall sewer and first unit 
of disposing system. F. C. Froehde, city 
ener. 

Calif., Tracy—Plans election to vote on 
$50,000 bonds for sewage disposal plant, 
Imhoff tank, etc. W. D. Harrington, city 
engr. 

BIDS DESIRED 


Fla., Jacksonville—Nov. 16, 
Comn., storm water and sanitary sewers, 
26,991 ft. 12 to 54 in. rein.-con. pipe, 29,426 
ft. 6 to 15 in. terra cotta pipe, 58,136 ft. 
4 in. sub-drain tile and cinders, 184 ft. 8 in. 
c. i, pipe, 165 storm and sanitary manholes, 
W. E. Sheddan, city engr. 

BIDS RECEIVED 

N. ¥., Long Island City—M. E. Connolly, 
pres. Queens Boro, Queens Subway Blidgzg., 
opened bids Oct. 31, sewers in (1) Barclay 
St., (2) Orontes Ave., (3) Depot Rd. (4) 
88th St. (5) 106th St.. from Kennedy & 
Smith, 93 Amity St., Flushing, (1) $2,885, 
(3) $2,515, (4) $16,987, (5) $2,517; Greene 
Contg. Co., 734 Vernon Ave., Astoria, (1) 
$3,122; Peace Bros., 57 North Laurence 
St., Flushing, (1) $3,293, (2) $2,689, (3) 
$2,722; G. Ingressia, Corona, (2) $2,476; 
E. J. Keeley, Jr., (2) $2,797, (3) $2,775; 
D. A. Gross, (4) $18,107; C. Napolitano, 
(4) $18,590, (5) $2,480! Spinellas & Muc- 
cini, 6102 18th Ave., Brooklyn, (5) $2,452. 
Noted Oct. 26. 

Utah, Salt Lake City—Sewers in Farmers 
Ward, 30,000 ft. 8 to 36 in. vitr. or concrete 
pipe, from J. L. Griffith, Kearns Blidg., 
$126,674; S. Weber, Cullen Hotel, $136,427 ; 
Mullins & Palm, Salt Lake City, (street 
address not available), $136,756. Noted 
Sept. 28. 


CONTRACTS AWARDED 


New York—H. Bruckner, pres. 
Bronx Boro, 3rd and Tremont Aves., sewer 
in Waterbury Ave., to Anita Constr. Co., 
2975 Marion Ave., $7,172. Noted Nov. 2. 

N. Y., Rochester—See “Streets and 
Roads.” 


Mich., Detroit—Southern Ave. 
Lonyo ha. Sewer and Lawton Ave. 
Morrell St. Sewer, to J. A. Mercier, 
Hammond Blidg., $33,723, and $34,941 
spectively. Noted Nov. 2. 

Mich., Springwells—Sect. 16 Barclay Ave. 
Sewer, to R. A. Mercier, 5435 Wesson Ave., 
Detroit, $145,000 ; Sect. 17, Maple Rd. Sewer, 
Sect. 18, Dix Ave. Sewer and Sect. 19, 
Eagle and Ford Ave. Sewers, to Liberty 
Constr. Co., 1026 Book Blidg., Detroit, 
$8,359, $19,637 and $9,956 respectively. 
Noted Nov. 2. 

Wis., Milwaukee—Sewerage Comn., 508 
Market St., furnishing feed water softener 
and purification system, using zeolite cold 
process, to Wayne Pump & Tank Co.,, 
Anthony Hotel, Ft. Wayne, Ihd., $10,810. 
Noted Oct. 12. 


Ia., Dubuque—For 6,285 lin.ft. 24-66 in. 
sanitary sewers in Dist. 1 and 2,860 lin.ft. 
24-27 in. in Dist. 2, to Even-Uhlrich, Stoner 
o., Dubuque (street address not available), 
and Natl. Constr. Co., 309 Putnam Bldg.. 
Davenport. Noted Oct. 19. 


Minn., Waseca — Additions to sewerage 
system 30,000 lin.ft. outlet sewer, to 
Reinertson & Patterson, Springfield, Mo., 
$68,438; storm sewer to Rafdal & Curtis, 
Medford, $11,777; disposal plant to Ward & 
Weighton, 510 Davidson Bldg., Sioux City, 
Ia., $19,720. Noted Sept. 21. 

Mo., Odessa—For 35,000 ft. 8 in. sewer, 
cut 8 ft., and erecting small pumping 
plant, to Merkle Mchy. Co., 1733 Walnut 
St., Kansas City, $45,000. 

Mo., St. “Streets and Roads.” 


Mo., Uriversity (St. Louis P. 0.)—C. 
Crane Willmore Corp., Boatmens Bank 
Bidg., St. Louis, 11,600 ft. 12-30 in. vitr. 
clay and 400 ft. 63 in. segmental block 
sewer in Ist section of University Park 
subdivision. to McKelvey Constr. Co., 911 
Guaranty Bldg., St. Louis, $30,000. Expect 
to contract on same unit basis for an addi- 
tional 30,000 ft. in spring, costing $75,000. 


by City 


N. Y., 


Arm of 

Arm of 
216 
re- 


Vol. 


Waste Disposal 

CONTRACT AWARDE! 

W. Va., Charleston— 

age incinerator, 
West Monroe 
Noted Oct. 12. 


Constriuc 
to Markham §: 
St.. Chicago, I) 


Bridges 
PROPOSED WORK 


N. Y., Idlewood (Lake View 
Towns of Hamburg and Evans ta 
about 2 weeks 178 ft. steel span br 
concrete floor to replace present 
over 18 Mile Creek, on Lakeshore | 
$30,000. G.C. Diehl, 575 Ellicott 
falo, engr. 

N. J., Trenton—Mercer Co., 400 | 
girder viaduct, incl. 75 ft. lift s; 
Delaware and Raritan Canal, and 
of Pennsylvania R.R. on Olden A 
L. J. Sieling, Broad St., Phila., 
Noted Oct. 19. 


Va., Richmond—Boulevard Brid; 
plans steel and concrete bridge over 
River from Bird Park to Chestert 
line, 20 ft. road bed, two 5 ft. six ks 
$175,000. Under supervision of A. J. Sa. 
ville, dir. of Pub. Wks. 

W. Va., Berkeley—Nov. 18, by Comre 
Morgan Co., rein.-con. bridge across S}r: 
Creek at point between Baltimore and «)} 
R.R. Bridge and nearest ford to said bridg: 
105 ft. long, 14 ft. wide, elevation above bex 
of creek 25 ft.; alternative bids on ster 
bridge across Sleepy Creek near Baltimore 
and Ohio R.R. bridge using siemeenans S now 
discarded, incl. 18 ft. pier, one 125 ft. an 
one 107 ft. ame, 14 ft. wide, rein.-con 
roadway. - S. Harmison, clk, 


ceed esses “Streets and Roads.” 


Minn., Thief River Falls—Plans 400 f 
Steel bridge over Red Lake River. $50,\) 
A. H. Akre, clk. Engineer not announce! 

Calif. Napa—Napa Co. had plans pr 
pared and takes bids in spring, 2 rein.-co: 
bridges over Dry Creek, 10 mi. north 
here, 120 cu.yd. concrete, 23,300 Ib. rein 
forcing, 300 cu.yd. fill at approaches; rein.- 
con. bridge over Napa River near Wassum 
Ranch, 850 cu.yd: concrete, 160,000 
reinforcing, 1,200 cu.yd. excav., 2,200 cu. 
yd. fillk C. H. Buckman, co. surv. 


Calif., Santa Ana—Orange Co. had pi: ans 
prepare da ‘bridge over Santa Ana River, 524 
ft. long, 24 ft. wide, three 60 ft. spans 
center with concrete piers. J. L. McBrid 
Santa Ana, engr. 


tracks 


BIDS DESIRED 

Virginia—Nov. 23, by State Hy. Comn. 
Richmond, repairing bridge, Route 8, Proj- 
ect S-102; bridges Route 13, Projects S-215 
A and B, Route 10, Project F-76 A; improv- 
ing roadway Route 7Y, Project S-216 
Route 7, Project S-185; Route 5, Project 
F-160A. E. C. Coleman, Richmond, high- 
way comr. 

Ga., Brunswick—Dec. 12, by St. Simons 
Highway Comn., bridges and fills fron 
mainland to . Simons Island, Contr, 1 
clearing and 128,000 cu.yd. embankment 
Contr. 2, 75,000 lin.ft. creosoted piling, 805 
000 ft. b.m,’ creosoted timber bridging and 
12,000 sq.yd. riprap: Contr. 3, two 208 
ft. steel swing spans; Contr. 4, 4,800 cu.yd. 
clay gravel. S. B. Slack, Atlanta, stat 
bridge engr. 


Fla., Milton—See “Streets and Roads.” 


Fla., Milton—Nov. 14, by Bd. Comrs 
Santa Rosa Co., 80 ft. steel bridge over 
Pond Creek on State Rd. 1; 18 ft. 1 beam 
rein.-con., slab floor, over Till Bayou. C,. H. 
Overman, Bagdad, co. engr. 

8. D., Yankton—Dec. 9, by Meridian Hy. 
Bridge Co., steel supe rstructure for 5,820 
lin.ft. double deck bridge over Missouri 
River, span length 1,680 ft. $250,000 
Former bids rejected. Harrington, Howard 
& Ash, Orear Leslie Bldg., Kansas City, 
Mo., engrs. Noted March 2 


Ark., Little Rock—Nov. 28. by Bd. Comrs. 
Pulaski Rd. Imprt. Dist. 10, 4 bridges 
. A. MacCrea, ch. engr.; adv. this issue. 

Col., Denver—Nov. 14, by Manager of 
Impvts. and Parks, foundation only bridge 
on 16th St., from Blake to Platte Sts. 
incl. 1,025 cu.yd. dry excav. for abutments, 
3, 100 cu.yd. dry excavation for pedestals 
1,870 cu.yd. dry excav. for river piers. 
100 cu.yd. wet excav. for pedestals, 990 
cu.yd, wet excav. for river piers, 500 lin 
ft. piling for pedestals, 7,000 lin. ft. piling 
for river piers, 630 cu.yd. rein.-con. in 
abutments, 2,685 cu.yd. rein.-con, in river 
piers, 2,000 cu.yd. rein.-con. in pedestals. 
25,000 Ib, reinforcing in abutments, 35."' 
Ib. reinforcing in river piers, 41,000 1. 
anchor rods in pedestals. $420,000. H. 
S. Crocker, Tramway Bldg., engr. 








= 


November 9, 1922 
—— 


pridges (' ‘ontinued) 

‘Idaho pocatello—Nov. 13, by P. B. Wil- 
. otice Comrs. Bannock Co., one 90 ft. 

ee mi. approaches, on Federal Aid 

‘ near here, 67,000 lb, steel, 19,450 

ved steel, 14,000 cu.yd. earth and 





DO ‘cu. yd. rock excav., 304 cu. yd. con- 
ho p00 ecu. yd. gravel surfacing, etc 
rely exceed $25,000. Director of B ireau 
Highwa Boise, engr. 

Calif. Los Angeles—Nov. 20, by_ Ba. 
cypervs. Los Angeles Co., bridge on State 
Highway over mouth of San Gabriel River 


Alamitos Bay; bridge on State Highway 
“ver Topanga Creek, L. E, Lampton, clk. 


BIDS RECEIVED 


s. C., Columbia—Richland Co., construct- 
> Conerete bridges on Monticello High- 
ty, from General Road & Drainage Co., 
Liberty Bank Bldg., $26,012 ; Concrete 
Constr. Co., 1325 Main St., $26,325; White 
Constr. Co., Chatham, Va., $29,140. 

l,, Sterling — Whiteside Co. 1,032 ft. 
rein.-con. arch bridge on Ist Ave. over Rock 
River, 28 ft. roadway, two 7 ft. sidewalks, 
(1) State plan, twelve 80 ft. spans, from 
powers-Thompson Constr. Co., Joliet, $171,- 
400, J. Moroff & Son, Kankakee, $184,257, 
could Constr. Co., Davenport, Ia., $187,400 ; 
(2) Marsh plan, eleven 86 ft. spans Koss 
Constr. Co., 2818 5th St., Des Moines, Ia., 
$198,732, Miller-Fifield Constr, Co. L. & J. 
Rank Bldg., Waterloo, Ia., $219,534, F. E. 
Marsh & Co., Jeffersor Ia., $206,050. Noted 


Oct. 26. 
CONTRACTS AWARDED 
“Streets and 


n 


. ©¢., Anderson — See 
Roads.” 

Fla., St. Petersburg—Gandy Bridge Co. 
5 mi. bridge across Tampa Bay from Port 
Tampa to St. Petersburg Highway, 13,500 
ft, rein.-con. and 15,000 ft. sand fill, to Bay 
Constr, Co., St. Petersburg, $2,000,000. 

Alabama—See “Streets and Roads.” 


la., Davenport—Supervs. Scott Ce. 1 
pony truss three-90 ft. spans, to J. R. Kane, 
Charlotte, $27,300; 1 pony truss 70 ft, span, 
to L. Plumb, Wapello, $5,950. 

la.. Elkader—Supervs. Clayton Co., 5 
steel truss bridges, each to have 80 ft. span, 
one steel truss, with two 90 ft. spans with 
one 30 ft. I beam approach span, to A. 
Olson Constr, Co., Waterloo, $86,000 


Ia., Toledo—-Supervs. Tama Co., bridges 
on Primary Rd. Project 276, Group A, one 
steel truss bridge having three 70 ft. spans, 
and 2 bridges having two 70 ft. spans, to 
A, P. Munson, Marion, $47,000; Group B, 
C and D, one 24 x 24 ft., one 40 x 20 ft., 
one 32 x 24 ft. and one 28 x 24 ft. I beam 
bridges, 46 rein.-con, box culverts, 11 rein.- 
con. culverts and extensions, to Cole Bros., 
Ames, $41,700. 


Wyoming—State Hy. Comn., Cheyenne, 
3 concrete bridges, each 104 ft. long, and 
some grading on Federal Aid Project 116, 
Sect. A, southwest of Clearmont, Sheridan 
Co, to J. F. Turpin, Wheatland, $29,104. 
Engrs. est. $30,000. Noted Oct. 19. 


Dams 
PROPOSED WORK 


BK. C., Waneta—Waneta Power Co., takes 
bids in 1923 for 4,000 hp. diversion dam 
40 ft. high, 75 ft. wide, 115 ft. head, 
in connection with hydro electric develop- 
ment. Total $3,000,000. m <K. Scott, 
Waneta, engr. 


CONTRACTS AWARDED 


Tex., Coleman—Earthen dam, spillway. 
pump house, 155,000 cu.yd. excav., 23,000 
ft. 10 in. ci. pipe, ete., to Tibbetts Constr. 
oor = St., Ft. Worth, $114,272. Noted 
ct. 12, 


Railways 
PROPOSED WORK 


Tennessee—Louisville & Nashville R.R., 
Traction Bldg., Louisville, Ky., making 
plans 18 mi. double track. $2,000,000. W. 
H. Courtenay, Louisville, ch. engr. 

Texas—Dallas Ry. Co., Interurban Bldg., 
Dallas, plans street car line extensions on 
Lindsley Ave. also on 7 blocks Haskell 
Ave. from State to Cole Sts. $500,000, 
% Meriwether, vice pres. and genl. mgr. 


CONTRACTS AWARDED 


. New York—Transit Comn., 49 Lafayette 
St.. New York ony. constructing Sect. 3 of 
Route 52, part of Rapid Transit R.R., Flush- 
ing Route, to Oakdale Contg. Co., Harris 
and East Aves., Long Island City, $1,635,- 
951. Noted Nov. 2. 


Excavation, Drainage, 


Irrigation 


PROPOSED WORK 


Fla., Lake Worth — Lake Worth Inlet 
Dist. Comn, plans election Nov. 28 to vote 
on $275,000 bonds, dredging inlet from Lake 
Worth to Atlantic Ocean, to depth of 18 ft. 

Ia., Ft. Dodge — Supervs. Webster and 
Greene Counties rejected bids opened Oct. 
17 for Joint D.D. 212 Webster Co. and D.D, 
105 Greene Co, Noted Oct. 12. 

Mont., Havre—Hill Co. plans to improve 
Marais River Irrigation Project, 250,000 
acres west of here. $500,000. W. G. 
Paterson, co. clk. 

Mont., Ryegate—Golden Valley Co, plans 
23 mi. canal in Fish Creek Irrigation Dist., 
southwest of here. 275,000. 

Mo., Clayton—St. Louis Co. River Impvt. 
Assn., c/o B. Hoekstra, member’ Bd. 
Supervs., plans levee and straightening 
Missouri River between Franklin Co, line 
and St. Charles so as to throw current to 
north bank between those points. Will pro- 
vide protection for 12,000 acres. $150,000- 
$200,000. W. Elbring, Clayton, engr. 

Tex., Dallas — Dallas Tinpvt. Dist. 5, 
Court House, plans election soon to vote 
on $275,000 bonds for 3 mi. of levee and 
lateral ditches. <A. A. Stiles, Austin, state 
reclamation engr, 


Calif... Willows—Jacinto Irrigation Dist. 
vlans drainage improvements. $100,000. 
BIDS DESIRED 


Va., Richmond — See 
under proposed work. 


“Miscellaneous” 


CONTRACTS AWARDED 


Fla., West Palm Beach—Highland Glades 
D. D., 20 mi. canals and 63 mi. ditches, 
1,430,000 cu.yd. excav., to South Florida 
Dredging Co., Ft. Lauderdale, $0.0874 per 
cu.yd. 

Mo., Browning—Locust Creek D.D. for 
drainage system, to Callahan-Walter 
Constr. Co., 322 Peters Bldg., Omaha, Neb., 
$325,000. 


Streets and Roads 


PROPOSED WORK 


N. C., Shelby—Plans street and sidewalk 
paving. $125,000. 


Fla., Lakeland—J. T. Horney, Asheville, 
N. C., soon takes bids constructing 5 mi. 
streets, and probably waterworks, sewerage 
and lighting systems, Horney Heights Rds., 
here. Engineer not selected. 


Fla., Tavares—City plans paving 2 mi. 
road, 24 ft., 2 in. asphalt on 6 in. clay. 
$32,000. E. J. Close, Tavares, engr. 


Alabama—State Hy. Dept., Montgomery, 
having plans prepared grading, gravel sur- 
facing and 624 ft. creosote timber bridges, 
on 10.4 mi. Montgomery-Union Springs 
Rd., Bullock Co.; grading and gravel 
surfacing 10.032 mi. road from Evergreen 
to Belleville, Conecuh Co., $143,000; grad- 
ing and surfacing with chert 16.37 mi. 
Oneonta-Birmingham Rd., from Oneonta to 
Birmingham Co. line, Blount Co., $205,000; 
grading and surfacing with sand clay and 
clay gravel 21.44 mi. Bee Line Highway 
from Florida State line to Dale Co. lin 
across Houst6n Co., $197,000. w. 8S. 
Keller, state highway ener. 


La., New Orleans— Plans election in 
November to vote on $5,000,000 bonds for 
development; extensions, additions and 
betterments of Public Belt Rd. System. 
G. Ferrier, Jr., clk. comn. council. 


0., Dayton—Plans paving, etc. 1,800 ft. 
Irwin St. from 3rd to Springfield Sts., 30 
ft., $24,977 also 970 ft. Summit St. from 
Negley to Riverside Sts., 30 ft.. $11,420. 
Work involves 2,500 lin. ft. cement curb 
and gutter, 9,800 sq. yd. vitr. brick. I. E. 
Houk, city engr. - 


Michigan—State Hy. Dept., Lansing, soon 
takes bids gradine and surfacing 143 mi. 
Federal Aid Project 62, 20 ft., concrete, 
Wayre Co. F. F. Rogers, state highway 
comr. 

Til., Batavia— Making plans brick, asphalt 
and concrete paving projects. $65,000. 
Wells Eng. Co., Geneva, engrs. 


Ta., Harvard — Plans paving 8 blocks. 
$25 ,00. C. R. Tarut, clk. 


Kan., Oskaloosa—Jefferson Co. soon takes 
bids surfacing 10.75 mi. Federal Aid Proj- 
ect 48, Sect. C, 18 ft. bituminous macadam. 
W. M. Irwin, Oskaloosa, engr. 


ooo Qa oom 
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Neb., Omaha—Takes bids in December 
asphaltic paving 22 blocks. $250,000. H 
Beal, city engr. 

South Dakota—State Hy. Dept., Pierre, 
plans grading and gravel surfacing ° mi. 
Federal Aid Project 120, Moody Co., 66,00 
cu.yd, excav., 315 cu.yd. concrete, 13,500 
cu.yd. gravel, $64,400; 6.11 mi. Federal 
Aid Project 124, Codington Co., 9,200 cu. 
yd. gravel, $35,500. F. D. Hudgins, state 
ener. 


Wyoming—State Hy. Dept., Cheyenne, 
rejected bids grading and building cul- 
verts on 7.8 mi. Yellowstone Highway _be- 
tween Bonneville and Boysen, Sect. A, Fed- 
eral Aid Project 118, Fremont Co, Noted 
Oct. 19. 

Missouri 
City, plans 
Genevieve Co., 


State Hy. Dept,, Jefferson 
4.482 mi. road through St, 
State Project Route 25, 
Sect. 5, 5,397 cu.yd. earth and 2,307 cu. 
yd. rock excav., 1,761 cu. yd. borrow, 
16,480 lin. ft. grading, 10,647 cu. yd. gravel 
surfacing } mi. haul, 18,632 cu. yd. gravel 
surfacing additional } mi. haul, 1,588.8 cu. 
yd. concrete masonry, etec.; 1.27 





79 mi. road 
from Hartville to Mansfield, State Project 
Route 5, Sect. 86, Wright Co., 6,750 lin, ft. 
grading, 2,362 cu. yd. gravel surfacing } 
mi. haul, 49,989 cu. yd. gravel surfacing 
additional 3} mi. haul, 12 ft. wide; 4.991 mi. 
road from Excelsior Springs to Carroll Co. 
line, 26 ft., State Project Route 10, Sect. 14, 
Ray Co., 11,033 cu. yd. earth excav., 25.9 
cu. yd. concrete masonry, ete.; 2.244 mi. 
road from St. Louis to Springfield, State 
Project Route 14, Sect. 77, St. Louis Co., 
16,214 cu. yd. earth excav., 202 cu. yd. bor- 
row, 23,699 sq. yd. concrete pavement, 18 
ft., 2,699.2 cu. yd. concrete masonry, etc.; 
5 mi. road through De Kalb Co., State 
Project Route 31, Sect. 1, 20,477 cu. yd. 
earth excav., 3,754 cu. yd. borrow, 208.9 
cu. yd. concrete masonry, ete.; 4.606 mi. 
road on Kingshighway, State Project Route 
25, Sect. 12, Perry Co., 13,681 cu. yd. earth 
excav., 404 cu. yd. borrow, 11,161 cu. yd, 
gravel surfacing } mi. haul, 254,334 cu. yd. 
gravel surfacing additional } mi. haul, 44.7 
cu. yd. concrete masonry, etc.; 4.489 mi. 
road from Elsinore to Poplar Bluff, State 
Project Route 16, Sect. 74, Carter Co., 
18.604 cu. yd. earth excav., 1,224 cu. yd. 
borrow, 67.4 cu. yd. concrete masonry, etc. ; 
3.094 mi. road from Carter Co, "fine to 
Elsinore, State Project Route 16, Sect. 73, 
Carter Co., 17,725 cu. yd. earth excav., 
3,160 cu. yd. borrow, 78.3 cu. yd. concrete 
masonry, etce.; grading 1.942 mi. and sur- 
facing 1.338 mi. road through Linn Co., 
State Project Route 5, Sect. 15, 9,882 cu. yd. 
earth excav., 590 cu. yd. borrow, 3,957 cu. 
yd. sledged stone base, 3.957 cu. yd. sledged 
stone base 3 mi. haul, 68,364 cu. yd. sledged 
stone base additional } mi. haul, 424 cu. yd. 
waterbound macadam, 424 cu. yd. water- 
bound macadam }j mi. haul, 7,324 cu. yd. 
waterbound macadam additional } mi, haul, 
1,389 cu. yd. crushed stone, 1,389 cu, yd. 
crushed stone } mi. haul, 27,468 cu. yd. 
crushed stone additional 4 mi. haul, 33,210 
gal, binder, 54.5 cu. yd. concrete masonry, 
etc. B. H. Piepmeier, state highway engr. 


Mo., St. Louis—Bd, Pub. Serv., 208 City 
Hall, rejected bids opened Oct. 24 recon- 
structing 2,257 ft. Easton Ave. 50 ft. 
Noted Nov. 2. 


Tex., Benjamin—Knox Co. making plans 
grading 4.11 mi. Benjamin Sagerton Rd., 
24 ft. $25,000. L. Noland, Knox City, co. 
engr. 


Tex., Bonham—Fannin Co. making plans 
grading and gravel surfacing 8 mi. Bonham- 
Honey Grove Rd., 18 ft., 111,600 ecu. yd. 
earth excav., 1,025 cu. yd. concrete, 70,000 
lb. reinforcing, 13,540 cu. yd. gravel sur- 
facing. $80,000. A. J. Goode, co. engr. 


Tex., Boston—Bowie Co. had plans pre- 
pared grading and gravel surfacing 16.8 
mi. State Highway 1, from Cass Co. es to 
Corley, 16 ft. $205,000. Hess & Skinner, 
Southwestern Life Bldg., Dallas, engrs. 


Tex., Dallas—City Comn. opens bids 
about Nov. 15, improving 9 blocks Haskell 
Ave. from State to Cole Sts., 30 ft. 4,850 
lin.ft. curb and gutter, 10,892 sq.yd. wood 


block or bitulithic asphalt. $46,964, G. 
Fairtrace, city engr. 
Tex., Dallas— City Comn. opens_ bids 


about Dec. 1, improving 10th St. from Rose- 
mond to Boundary, 30 ft., 3,800 lin.ft. 
combined curb and gutter, 11,276 yd. 
wood block or Uvalde rock asphalt. 50,- 
419. G. Fairtrace, city engr. 


Tex., Jasper—Jasper Co. making plans 
surfacing road already graded 12.3 mi. 
State Highway 7 from point 8 mi. west of 
here to Angelina Co. line, 16 ft., $128,835; 
gravel surfacing 6.5 mi. State Hi hway § 
from Hortons Switch to Sabine Co, line, 
16 ft., 68,200 cu. yd. gravel, $51,600. C, P. 
Hunter, co, engr. 
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Streets and Roads (Continued) 

+» Palestine—Anderson Co, election 
Nov. 20 to vote on $150,000 bond issue 
improving highways. C. Stewart, co. judge. 


Tex., Paris—Lamar Co., making plans 
gravel surfacing 9.24 mi. State Highway 19 
south of here, 12 ft., 8,124 cu. yd. gravel, 
12.984 cu. yd. sledged rock. $75,200. W. M. 
Fooshee, co. engr. 

Tex., Senter—-Shelby Co. making plans 
grading and gravel surfacing 6 mi, State 
Highway 35 from Timpson to Bobo, 16 ft., 
15,000 cu. yd. roadway and 20,000 cu. yd. 
borrow excayv., 132 sq.yd. concrete, 12,520 
cu. yd. gravel surfacing. $64,386. IL. R. 
Titus, Timpson, engr. 


State Hy. Coman., 
plans grading and gravel 
mi. Idaho-Pacific Highway, Federal Aid 
Project 65, from Georgetown to Caribou 
Co. line, 20 ft. $95,000. D. P. Olson, dir. 
highways. 

Calif... Merced—Merced Co. rejected bids 
paving 13.4 mi. Dos Palos and Volta sec- 
tions of Pacheco Pass Highgvay. Will 
probably  readvertise. A. Kk. Cowell, 
Merced, engr. Noted June 22. 


Calif., San Franciseo— City and San 
Francisco Co., Nad plans prepared improv- 
ing Ulloa St. between 22nd and 27th Aves., 
2.778 lin.ft. concrete curb, 380 lin.ft. 10 in. 
ironstone pipe culvert, 2,642 sq.ft. artificial 
stone walks, 79,573 sq.ft. asphaltic paving, 
etc. 27.500. M. M. O'Shaughnessy, city 
ener. 


Calif., 


Boise, making 
surfacing 10.7 


San Francisco— City and San 
Francisco Co. having plans prepared con- 
structing boulevard connecting Lincoln 
Park with Sutro Heights. $60,000. M. M. 
O'Shaughnessy, city engr. 

Calif... San Francisco - City and San 
Francisco Co. plan. street improvements. 
$284,000. M. M. O'Shaughnessy, city engr. 


Calif., San Rafael-—Marin Co. having sur- 
veys made constructing 4 mi. permanent 
road from Roys Mill to Shafter Bridge, 
Rd. Dist. 5. G. Dodge, co. surv. 


Calif., Santa Rosa—Had plans prepared 
improving College Ave. between Mendocino 
and 4th Sts., 83,000 sq. ft. 14 in. warrenite 
on 4 in. asphaltic concrete, 83,000 sq. ft. 
grading; Slater St. between College Ave. 
and Spencer Sts., 41,337 sq .ft. 14 in. war- 
renite on 4 in. asphaltic concrete, 41,337 sq. 
ft. grading. L. L. Mills, city engr. 


Ontario — Colonization Rds. Dept., To- 
ronto, will have survey made this winter 
for 100 mi. gravel trunk road from North 
Bay to Cobalt. $1,000,000. C. H. Fuller- 
ton, Parliament Bldg., Toronto, ch. engr. 


Ont., Hamilton—Having plans prepared 
concrete pavements on Mountwood Ave. 
and King St. W., asphalt pavements on 
Caroline St. and cement sidewalks and 
curbs from Bond to Coine Aves. $62,000. 
Work will probably be done by day labor 
under direction of E. R. Gray, city engr. 


Ont., Oshawa—Plans 7,000 sq.yd. as- 
phaltic pavements on Glendon ave Clark, 
Huron, and Drew Sts., Huron and Tyler 
Crescents, 24 ft. wide. ‘with concrete base 
curbs and gutters. $30,000. W. Smith, 
town engr. 


BIDS DESIRED 


Mass., Ashburnham—Nov. 14, by Select- 
men of town of Ashburnham, at office of 
Div. of Highways, State House, Boston, pav- 
ing 4,221 ft. road, 20 ft.-25 ft., here, bitumi- 
nous macadam. $40,000. A. W. Dean, 
Boston, state highway engr. 

Mass., Grafton—Nov. 14, by Selectmen 
of Town of Grafton at office of Div. of 
Highways, State House, Boston, paving 
about 3,000 ft. road, bituminous macadam, 
here. $25,000. A. W. Dean, Boston, state 
highway engr. 


New York—Nov. 21, by H. S. Sisson, 
comr. State Hy. Dept., Albany, improving 
highways in Chautauqua, Columbia, Nas- 
sau, Orange, Saratoga, Suffolk, Otsego and 
Wayne Counties, also reconstructing high- 
ways in Montgomery, Onondaga, Orange 
and Tompkins Counties. J. C. Finch, secy. ; 
adv. this issue. 


N. ¥., Brooklyn—Nov. 15, by 
menn, boro pres., Boro Hall, 
Albany Ave., asphalt; repaving Church 
Ave., Empire Blvd. and Ave. R, etc., perma- 
nent asphalt; laying cement sidewalks on 
Montgomery St. 


N. Y¥., Long Island City—Nov. 17, by M. 
E. Connolly, pres. Queens Boro, Queens 
Subway Bldg., grading, curbing and laying 
sidewalks on 101st (Jerome) Ave. from Van 
Wyck to Liberty Aves... grading for width 
of 30 ft. centrally located in Liberty Ave. 
from 101st Ave. to Sutphin Blvd.; paving 
for width of 20 ft. centrally located with 


E. Riegel- 
resurfacing 


NEERING 


permanent sheet asphalt on concrete in 
10lst (Jerome) Ave. from Van Wyck to 
Liberty Aves., Liberty Ave. from 101st Ave. 
to Sutphin Blvd. 


Pa., Ebensburg — Nov. 15, by Supervs. 
Susquehanna Twp., c/o Controller Cam- 
bria Co., 3.25 mi. road from Emeigh Run 
to Plattsville, 18 ft., concrete or brick on 
concrete. $150,000. #8 EB. Schlicher, 
Spangler, engr. 

Virginia—See “Bridges. 

Florida—Nov. 14, by State Hy. 
Tallahassee, constructing 10 mi. Rd. 7, Fed- 
eral Aid Project 34, Escambia Co. ; 7.76 mi, 
Rd. 4, Federal Aid Project 36, St. Lucie 
Co.; alternative bids on 3 in. penetration 
macadam on 8 in, rock, 3 in. asphalt with 
binder course on 8 in. rock or 6 in., 8 in., 6 
in. plain concrete surface. W. F. Cocke, 
state highway engr. 

Fla., Milton—Noy. 14, by 
Rosa Co., clearing, grading and surfacing 
8.04 mi. road, 10 acres clearing, 22,891 cu. 
yd. embankment, 15,080 cu. yd. excav., 
14,300 cu. yd. sand-clay surfacing in place; 
2.014 mi. Jay-Century Rd., 2,363 cu. yd. 
sand-clay surface, 10 acres clearing, 27,456 
cu. yd. embankment, 630 ft. pile trestle. 
Cc, H. Overman, Bagdad, co. engr. 


Michigan—Nov. 17, by State Hy. Dept., 
Lansing, grading and surfacing 3.978 mi. 
Assessment Dist. Rd. 326, Branch Co. 13,- 
095 cu.yd. excav., 21,005 sq.yd. gravel or 
stone-gravel, -229 mi. Assessment Dist. 
Rd. 283, Branch and _ Hillsdale Counties, 
8,401 cu.yd. excay., 29,707 sq.yd. gravel or 
stone-gravel; 4.188 mi. Assessment Dist. 
Rd. 348, Branclfé and Calhoun Counties, 
13,208 cu.yd. excav., 22,067 sq.yd. gravel 
or gravel-stone. F. F. Rogers, state high- 
way comr. Noted Nov. 2. 

Ia., Greenfield— Nov. 15, 
Co., grading 4.2 mi. Greenfield-Fontanelli 
Rd., Federal Aid Project 173, Sect. B, 
129,055 cu.yd. excav., 16,000 ft. 6 in, tile, 
etc. C. H, Lehmkuhl, Greenfield, engr. 

Ia., W Nov. 13, by Comrs. Black 
Hawk Co, grading 13 mi. Primary Rd. 
Project 233, from Benton Co. Line south 
of La Porte city, northwest to here, 137,- 
143 cu.yd. excav., 59,000 ft. 6 in., 18,140 
ft. 8 in. 8,460 ft. 10 in. tile drain, ete. 
W. D. Johnson, Waterloo, engr. 


Minn., Albert Lea—Dec. 5, by F. Tavis, 
aud. Freeborn Co., 15 mi, State Project 
13-02, Federal Aid Project 285, 210,000 cu. 
yd. excay., etc., $45,000; 1 mi. State Proj- 
ect 1-06, ‘Federal Aid Project 304, 21,600 
cu.yd. excav., portable and monolithic cul- 
verts, $5,000. State Hy. Dept., St. Paul, 
engrs. 


Mo., University (St. Louis P. 0.)—Nov. 
15, by F. Pitzman, engr., 619 Chestnut St., 
St. Louis, improving 5,000 ft. University 
Park subdivision; Ist unit, 8,850 lin.ft. con- 
crete curb and 18 in. gutter, 50,000 sq.ft. 
4 in. sidewalk, 310 sq.ft. alley entrances, 
for C. Crane Willmore Corp. Boatmens 
Bank Bldg., St. Louis. 25,000. 


Tex., Dallas—Jan. 1, by City Comn., im- 
proving 4,200 ft. Pacific Ave., Uvalde rock 
or bitulithic asphalt. $100,000. G. Fair- 
trace, city engr. 

Tex., Edinburg—Nov. 
judge Hidalgo Co., grading and surfacing 
13.92 mi. State ney 12, Federal Aid 
Project 301, 18 ft. (a) 18 x 6 in. rein.- 
con. base with 1 in. cold rolled asphalt top, 
(b) rein.-con. base with 2 in. hot mix as- 
phalt top, (c) macadam base with 2 in. 
hot mix asphalt top, or (d) 2 course rein.- 
con, using 2 in. Texas Trap rock for top 
course, 385 cu.yd. concrete, 41, 539 Ib. re- 
inforcing, 46,198 cu.yd. roadway, 9.362 cu. 
yd. borrow, (a and b) $588,000, (c) $557.- 
500, (d) $543,500. P. S. Devine, Pharr, 
co. engr. 

Tex., |] Nov. by E. M. Dodson, 
judge Falls Co., erates, gravel surfacing 
and bridging 9.22 mi. State Highway 44, 
Federal Aid Project 297. 16 ft., 8.16 acres 
clearing, 49,057 cu.yd. roadway, 50,450 cu. 
yd, borrow, 745.4 cu.yd. concrete, 23,466 
cu.yd. gravel surfacing, etc. $108,179. J. 
P. Wehrung, Chilton, co. engr. 


Oklahoma—Nov. 15, by M. L. 
ham, state engr., Capitol Bldg.. 
City, hard surfacing 7.419 mi, Federal 
Project 79, Pittsburgh Co., 5.663 mi. 
eral Aid Project | 80, Pittsburg Co.; 
structing 3. 172 mi. shale road, Federal Aid 
Project 77, Latimer Co.; 1,955 ft. concrete 
road, Federal Aid Project 36, Latimer Co.; 
7.739 mi. gravel road, Federal Aid Project 
83, Le Fore Co. 

Idaho—Novy. 13, by W. 
State Highway Dept., Lewiston, gravel sur- 
facing 22 mi. North and South Highway, 
between Genesee and Moscow, Federal Aid 
Project 18, Latah and Nez Perce Counties, 
23,080 cu.yd. gravel, Cost to exceed $25,000. 


Dept., 


Comrs, Santa 


by Comrs. Adair 


21, by G. P. Brown 


Cunning- 
Oklahoma 
Aid 
Fed- 
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Osborn, dist. engr. 
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Quebec—Dec. 30, by 
deputy minister, Dept. Rds., 
ing Levis-Rimouski Highway 
crete road in Lauzon, 3.92 mi. 
in Lauzon, 29.97 mi. rabble 
ties of St. Valier, Berthier 
Aulaies, L’Isle Verte, Trois 
Dame du Portage. M. Nectk 


BIDS RECEIVED 


Pennsylvania—State Hy. |). 
burg ,opened bids Nov. 3, Rou: 
bria Co,., from Leechburg Const 
Leechburg, $135,920, Burd 
Cresson, $142,655, S. Gambk 
St., Carnegie, $144,454; Rout: 
ford Co. from J. C, Devine Co. \ 
$63,536, Fort Pitt Constr. C 
Bldg., Pittsburgh, $65,790, C. 

Co., Cherry and 19th Sts., 71 
Applications 1092 and 1096, Woirre; 
from F, C. Chiodo, Sheffield, $164,490, } 
Ross, 137 Main St., Bradford, $173.52) 
Kavanaugh De Niro Constr. Co. 417 Ty 
minal Bldg., Youngstown, © $185,034 
Noted Oct. 19. 

Pa., Phila.—Grading and appro. ing (1) 
Bridge St. from Summervale . to Lang 
don St., Bouvier St. from 67th eo 68th Aves 
Clarkson St. from Rising Sun to Olney Ayes 
(2) Annsbury St. from 4th to 5th Sts, Chew 
St. from 12th to 13th Sts... Delphine x; 
from 3rd to 4th Sts., Gale St. fr m 4th t 
Mascher Sts., Lindley St. from 2nd to 3rq 
Sts. (3) Luray St. from Rising Sun Av 
to Palethorpe St., 17th St. from tocklat 
to Ruscomb Sts., 67th Ave, eae Ogn 
Ave. to 20th St. (4) Landsdowne Ave, fro, 
66th to Haverford Aves., from D. is 
4842 Lithgow St. (1) $27,063; T. L 
gan, 2404 East Montgomery St., 

657; R. B. Wenner, Phila., (street addre 

not available), (1) $29.986; Eastern Pay 

Co., Colonial Trust Bldg., "Q@) $27,913 (3 ) 

$26,836 ® $40,733; Barber Asph r 

ne <a Land Title Bldg., (2) $29,174 (3 
78 


8. C., Columbia—Richland Co., construct 
ing 11 mi. topsoil road on Monticello High 
way, from White Constr. Co., Chathan 
Va., $56,161; C. E. Teague, Augusta, Ga. 
(street address not available) $63,430: § 
A. Havird & Co, Newberry, $65,306. Noted 
Oct. 26. 


0., Cleveland—Cuyahoga Co. opened bids 
Oct. 28, paving Brookpark Rd. 4, 12.3 
cu. yd. earth excav., 1,980 cu. yd. concret 
base, (a) 9,900 sq. yd. waterbound mac 
dam, (b) 9,900 sq. yd. brick surface, from 
E. Gedney, Parkway Dr., (a) $54,004, En 
terprise Paving & Constr. Co., 8444 Bwa 
(b) $58.441; engrs. est $58,636; Short 
Crossview and Chestnut Rds., 1,200 cu. yd 
earth excav., 31,600 cu. yd. waterboun 
macadam, from Ohio Contg. Co., Elvria 
$95,913, Burke Constr. Co., Schofield Bldg, 
$107, 850, engrs. est. $107,853. Note 
Oct. 26. ° 


Michigan—State Hy. Dept., Lansing 
opened bids grading and surfacing 4.355 
mi. State Trunk Line Rd. 22-6, Sect. B 
Benzie Co., from Pierson & Allswede, Her 
sey, $27,123, Smitley, Bruce & Stockwel 
Harrison, $27,513, J. Cadwell, Boyne 
City, $28/311. | Noted Oct. 


Wis., Milwaukee—Grading 75,000 cuyd 
or 122,000 cu.yd. area north of harbor 
entrance, (1) Area A, (2) Area B, fron 
R. Kircharski, 796 Rogers St. (1) $v.) 
(2) $0.33; Peppard, Burrill & Lynch, “ 
Kenwood ‘Parkway, Minneapolis, Minn., 
$9.433 (2) $0.52; C. Haworth, 288 Cedar 
—. wm. (1) $0.49 (2) $0.56. Noted 

ic 


South Dakota—State Hy. Dept.. Pierr 
opened bids Oct. 31, gravel surfacing (1) 
10.1 mi, Federal Aid Project 47, Linco 
Co. (2) 14.09 mi. Federal Aid Project 81 
Beadle Co. (3) 15.37 mi. Federal Aid Pro) 
ect 32, Edmunds Co. (4) 12.36 mi. Federa 
Aid Project 74, Douglas Co., from Klamp & 
Ferguson, Algona, Ia., (1) $39,094; Todi 
& Maloney, Maidson, (1) $39,118 (2) $32- 
538 (3) $32,077 (4) $34,354; W. R. Larson 
Constr. Co., 520 Secy. Natl Bank Bldg 
Sioux ro. (1) $39, 715 (2) $33,521 (4 
$33,202; H. F. Johnson, Aberdeen, (2 2) $33.; 
239; B. O'Leary, Roscoe, (3) $30,648; 
M. Hansen, Stratford, (3) $33,713; Gots. 
meyer- Lenz Co., Minneap olis, Minn., (street 
address not available), (4) $34,754. 


Tex., Austin—Travis Co. surfacing 3. 
mi. Highway 20 between here and Manor 
16 ft., (a) 5% in. crushed stone base, ()) 
14 in. bituminous topping, from Travis Co 
c/o G. Mathews, co. judge, Austin, \4) 
$18,694, (b) $19,697; R: D. Winder, 2304 
Neches St., (a) $20, 260, (b) $22,414 
Haden & Austin, P. O. Box 1223, Houston 
(b) $15,219. Noted Oct. 26. 
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= a 
ROAD WORK—BROWNSVILLE, TEX. 
Following are lowest three bids opened Oct. 9, by_Comrs. Cameron Co., for con- 


crreets and Roads (Continued) 
a Fresno—Improving Thorne Ave. 


ss Hedges and Belmont Sts., from 
riifornia Road & Street Impvt. Co., Bank 
« Ttaly Bldg., $43,521; Thompson_Bros., 
of MY Divisadero ‘Sts., $44,385; Federal 
ronstr. CO-, Call Bldg., San Francisco, $43,- 
tg, Noted Sept. 28, 

Calif.. Merced — Merced Co. improving 
pd. Dist. 3, from T. A. Hanrahan, 1361 I 
St, Fresno, $374,990; Valley Paving & 
fonstr. CO», Merced, $385,363; W arren 
constr, Co, Bacon Bldg., Oakland, $392,- 
500. 

calif. Tracy—Improving portions East 
sth, 6th, West 4th and 4th Sts., from J. E. 
Yohnson, Stockton Savings & Loan Bank 
pidg. Stockton, $47,616; J. A. Costello, 

083 Shotwell St., San Francisco, $52,- 


Ir 


452; Clark & Henery Constr. Co., 38 South 
gutter St., Stockton, $53,666. Noted Oct. 19. 


CONTRACTS AWARDED 
Asphalt & 


~. ¥., Buffalo—To Rock 

constr. Co., Morgan Bldg., paving Colling- 
wood Ave. $4,372, Olympic Ave. $6,931, 
rovering Ave. $16,634, Gesl St. $10,387, 
Peckham St. $45,050; to H. P. Burgard 
Co, 1968 Fillmore Ave., Roebling Ave., 


$23,500, all asphalt on concrete. 


N. ¥., Long Island City—-M. E. Con- 
nolly, pres. Queens Boro, Queens Subway 
Bldg., grading Halett St., to Welsh Bros. 
Conte. Co., 32 Queens St., Astoria, $15,347; 
raving 101st and 115th Sts., to Borough 
\sphalt Co., 1801 Metropolitan Ave., Brook - 
lyn, $28,105 and $11,810 respectively; 5th 
St, and grading, curbing and laying side- 
walks on 115th St., to F. J. Clancy, 460 
Lockwood St., Astoria, $22,090 and $6,725 
respectively ; 126th St., to Soviero & Brit- 
ten. 10111 114th St., Richmond Hill, $4,296 ; 
Beach 25th St., to R. A. Hess, Inc., 14 
Queens St., Astoria, $6,305. Noted Oct. 26. 


N. ¥., New York—H. Bruckner, pres. 
Bronx Boro, sheet a. paving on Park 
Ave, to C. D. Beckwith, 2875 Bway., $13,- 
096: grading, setting curb and laying side- 
walks on Norman Ave., to M. DelBalso, 660 
East 221st St., $8,283; Duryea Ave., to 
C, DelBlasio, 337 7th Ave., Mt. Vernon, 
$3,298: Pelham Parkway, to Spadaro & 
Turriamo, 3185 East Tremont Ave., $33,937. 
Noted Nov. 2. 

N. ¥.. New York—J. Miller. pres. Man- 
hattan Boro, Municipal Bldg., repaving 
Manhattan and Amsterdam Aves., etc., sheet 
asphalt on concrete, to Asphalt Constr. Co., 
2197 Madison Ave., $23,943 and $17,004 re- 
spectively. Noted Oct. 26. 

N. ¥., Rochester—For 4,000 yd. Medina 
block pavement and 1,539 ft. 24-30 in. seg- 
mental block sewers in Joseph Ave. between 
Herman and Clifford Sts. to T. Holohan, 163 


Lewis St., $47,574. Engrs. est. $55,000. 
Noted Sept. 21. 
N. Y., St. George—J. A. Lynch, pres. 


Richmond Boro, repaving Castleton Ave. 
from Bard to Burgher ves. and Castle- 
ton Ave. from Bard to Cebra Aves., to 
J. E. Donovan, 2205 Richmond Terrace, 
Port Richmond, $32,352 and $53,486 re- 
spectively; Richmond Ave. to W. P. Mc- 
Donald, 342 Madison Ave., New York, 
$28,215. Noted Oct. 26. 


N. C., Spring Hope—Constructing various 
Streets, laying sidewalks, granite curbs and 
concrete gutters, to R. G. Lassiter & Co., 
Citizens Bank Bldg., Raleigh, $50,000. 


8. C., Anderson—Anderson Co. improving 
8 mi. Anderson-Liberty Highway, to W. 


R. Carson, Anderson, $25,612; bridge on 
above road, to C. M. Guest, Anderson, 
$7,694. Noted Aug. 31. 


S. C., Greenville—Greenville Co., improv- 
ing 4.03 mi, Dunhams Bridge Rd., to J. 
L. Carroll, Orangeburg, $26,648; 1.99 mi. 
Kays Bridge Rd., to W. B. Gossett, Goose 
Creek, $8,220. Noted Sept. 21. 


8. C., Pickens—Pickens Co., constructing 
7 mi. Pickens-North) Carolina Rd., to J. B. 
Ross. Dillsboro, N. C. Former contract 
rescinded. Noted Oct. 5. 


7 Fla.. Dade City—Pasco Co., to Finley- 
Method Co., Graham Bldg., Jacksonville, 
fracing and paving with asphalt on 8 in. 
rock, Rd., 2, $214,211, Rd. 3, $90,402; grad- 
ing and paving on sand-clay base, Rds. 4 
= $25,538, Rds. 6 and 7, $33,720, Rd. 8, 
34 . Rds. 9, 10 and 11, $74,488. Noted 


et Melburne—Grading, paving, curb- 
eo 84 laying sewers in various streets, 
eke, ) cu. yd. excav., 42,850 sq. yd. bitu- 
minous surface, 42,850 sq. yd. macadam, 
ae crushed rock shoulder, 9,106 lin. ft. 
to hes and 66,420 lin, ft. wood curbing, 
Blas B. McCrary Co., 3rd Natl. Bank 
ce. Atlanta, Ga., $74,284. 


structing 10.48 mi. Highway No. 12, Sect. “F,’ 


* (A) F. P. McElwrath, Corsicana (awarded 


contract) ; (B) S. W. Bituminous Co., San Antonio; (C) Dodds & Wedergertner, San 


Benito. The unit bids were as follows 


17,431 cu.yd. earth roadway excavation 
24,610 cu.yd. earth borrow excavation 
11,089 cu.yd. st. earth overhaul 100 ft. sta 
577 cu.yd. structural excavation dry 

279.94 cu.yd. class A" concrete (1:2:4) 
26,790 lb. reinforcing steel 

112 lin.ft. bridge railing, type “C"’ 

110,650 sq.yd. two-course concrete pavement 
294,605 lb. pavement reinforcing material 


Extended totals 


A KB e 
$0 16 $0 30 $0 20 
16 27 20 

03 04 06 
75 85 1 00 
24 00 22 50 25.00 
05) 00 06 
1.50 1.50 2 00 
2 83 2.87 2 90 
05 05) 06 
$343,754 $354,705 $357,082 


ROAD WORK—UTAH 


Following are lowest three bids opened Oct. 18, by State Rd. Comn., Salt Lake City, 
for constructing 4.5 mi. road from Brigham to Corinne, Boxelder Co., (A) Gibbons & 
Reed, Kearne Bldg., Salt Lake City; (awarded contract); (B) O. Nelson, Logan, (C) 


H. G. Gilkerson, 217 Hess Bldg., Salt Lake City. 


4,416 cu.yd. common excavation 

428 cu.yd. excavation for open drains 
10,980 cu.yd. borrow 

3,000 sta. yd. overhaul class “‘A"’ 

3,900 yd. mi. overhaul class ‘"B" 

i, sq.yd. reinforcing (pavement) 
43,238. 3sq.yd. 7}-in. concrete pavement 
10,712 lin.ft. elastite joint filler, placing 
500 cu.yd. riprap 

123 cu.yd. structural excavation 

8,733 lb. reinforcing (structures) . 

72.6 cu.yd. concrete class “‘A"’ 

37.6 cu.yd. concrete class ‘‘B" 

24 lin.ft. pipe handrail, including painting 
416 lin.ft. concrete pipe 18-in 

324 lin.ft. concrete pipe 24-in 

168 lin.ft. corr. iron pipe 12-in 

80 lin.ft. corr. iron pipe 18-in 

244 lin.ft. wooden headers 4 in. x 6 in 

31 lin.ft. plain concrete curb and gutter 
22 lin.ft. curved concrete curb and gutter 
2 culvert cleanout castings 


Extended totals 


Alabama—State Hy. Dept., Montgomery, 
grading, surfacing and constructing bridge 
on York-Livingston-Gainesville Rd., 102 ft. 
6 in, steel span, 865 lin.ft. creosote timber 
trestle, earth approach, 24 in. bituminous 
macadam (penetration) surfacing, to Stan- 
ley & Singer Constr. Co., Lafayette, $75,- 
552. Noted Oct. 19. 


0., Cleveland — Cuyahoga Co. _pavin 
Bunts Rd., asphalt, to Cleveland Trinidac 
Paving Co., The Arcade, $64,295, engrs. est. 
$72,627; Brainard Rd., waterbound maca- 
dam, to Lane & Freeman, Newman-Stern 
Bldg., $67,224, engrs. est. $77,513. Noted 
Nov. 2. 

Michigan — State Hy. Dept., Lansing, 
grading and _ surfacing 4.325 mi. State 
Trunk Line Rd. 10-33, Sect. A, Cheboygan 
Co., 31.157 cu.yd. excav., 40,561 sq.yd. 
gravel. to Arenac Constr. Co., Standish, 
39,705. 


Michigan — State Hy. Dept., Lansing, 
grading and_ surfacing 4.321 mi. State 
Trunk Line Rd. 26-6, Sect. B, Ontonagon 
Co., 22,340 cu.yd. excav., 36,336 sq.y@% 
gravel, to S. Fredeen, Rockland, $44,622. 


Mich., Detroit—To Detroit Asphalt Pav- 
ing Co., 20 McGraw Blidg., 233 in. sheet 
asphalt pavements on Broadstreet Ave. 
$44,260, Cherrylawn Ave. $9,806, Davison 
Ave. $48,689, Dumbarton Rd. $26,908, 
Lueschner Ave. $20,692; to G. R. Cooke, 
1260 Penobscot Bldg., Greendale Ave. $36,- 
885, Goddard Ave. $13,072; to Cleveland 
Trinidad Paving Co., 402 Hammond Bldg., 
Rochester Ave. $41,716. Noted Oct. 26. 


Ia., Newton—Jasper Co. gravel surfacing 
8.63 mi. primary road east and west of 
Colfax, 26 ft., 13,460 cu. yd. gravel, to 
P. C. Flutter, Colfax, $33,928. 


Wyoming—State By. Comn., Cheyenne, 
ar og surfacing and building culverts on 
4.5 mi. road, from Clearmont to Double 
Crossing on Sheridan-Gillette Rd., Federal 
Aid Project 116, Sect. A,’ Sheridan Co. to 
PP... ser, Sheridan, $30,782; 3.75 mi. 
Yellowstone Highway north of Manderson, 
Federal Aid Project 113, Big Horn Co., to 
Threet Bros., Lovell, $29,061; crading and 
surfacing 15.1 mi. Lincoln Highway, Thayer 
Junction to Rock Springs, Federal Aid 
Project 137, Sweetwater Co. to Bagley 
Bros., Wheatland, $67,177. Noted Oct. 19. 


Missourt—State Hy. Dept. at div. office 
Gallatin, 12.32 mi. road from Winston and 
Gallatin to Trenton, 24 ft., State Aid 
Project 20.206, Daviess Co., to Capitol 
Constr. Co., 1207 Cherry St., Des Moines, 
Ia., $38,539. Noted Oct. 26. 


Missouri—State Hy. Dept., Jefferson City, 
6.015 mi. road north and south of Living- 


The unit bids were as follows: 


A B Cc 
$0 80 $0 90 $1.00 
30 1 50 40 
30 40 1.00 
03 02 04 
35 35 40 
02 04 03 
1.95 1 28 119 
02 02 02 
4.50 2 50 4.00 
1.00 125 150 
015 03 02) 
15.00 16 00 18. 00 
14 00 16 00 17.50 
10 2.00 1.50 
1.00 1.10 60 
1 25 1 40 1.00 
40 60 30 
50 70 50 
20 15 5 
1.20 80 1.40 
1.30 1.00 1 60 
5.00 3.00 15.00 
$63,759 $71,099 $74,481 


ston, 24 ft., State Project 20.193, Living- 
ston Co., 41,362 cu. yd. earth excav., 17,680 
cu. yd. borrow, 259.8 cu. yd. concrete 
masonry, etc., to E. P. Olson, 2901 Monterey 
St., St. Joseph, $25,144. 


Missouri—State Hy. Dept., Jefferson City, 
4.789 mi. State Project Route 42, Sect. 4, 
16 ft., Oregon Co., to W. F. Plummer, Inc., 
536 Monroe St., Springfield, $32,932; 4.789 
mi. road through Shannon east and west, 24 
ft., State Project Route 2, Sect. 60, Shan- 
non Co., to Coopers Constr. Co., St. Louis 
(street address not available), $44,806; 
1,687 mi. road _ from Monett to Springfield, 
24 ft., State Project Route 16, Sect. 19, 
Lawrence Co., to Baker & Koontz, Carthage, 
; 4.943 mi. road from St. Clair line 
. 24 ft., State Project Route 13, Sect. 
46, Polk Co., to M. E. Gillioz, Monett, $39,- 
530; 4.943 mi. road from Nevada to El- 
dorado Springs, 24 ft., State Project Route 
26, Sect. 6, Vernon Co., to Moss & Moss, 
Nevada, $14,430; 5 sections of roads from 
Warrenton to St. Charles, St. Charles Co., 
to Moreno-Burkham Co., Syndicate Trust 
Bldg., St. Louis, $676,000. Noted Oct. 12. 


Missouri—State Hy. Dept. at div. office 
Liberty, 10.6 mi. road from North Kansas 
City to Liberty, 18 ft., Federal Aid Project 
99, Clay Co.. to Amer. Paving Co., 411 
Finance Blidg., Omaha, Neb., $315,196. 
Noted Oct. 26. 


Mo., Kansas City—Bd. Pub. Wks., to D. 
T. Brosnahan, 3233 Karnes Blvd., 9,129 
sq.yd. brick block pavement on Prospect 
St. from 35th to 39th Sts., $3.96 per sq.yd., 
2,462 lin.ft. 6 in. drain tile, $0.20. 


Mo., St. Louis—Bd. Pub. Serv., 208 City 
Hall, improving 5,080 ft. Watson Rd., 18 
ft., rein.-con., to Webb-Kunze Constr. Co., 
5927 Fyler Ave., $137,744. Noted Nov. 2. 


Mo., St. Louis—Cornet & Zeibig Trust, 
719 Chestnut St., improving 25,000 ft. Penn- 
sylvania, Wise and other streets, West- 
moor subdivision in Richmond Heights, 15,- 
060 lin.ft. concrete curb and gutter, 75,000 
sq.ft. 4 in. sidewalk, 40,000 sq.yd. asphaltic 
macadam, 1,000 ft. 63 in. segmental and 
24,000 ft. 8-24 in. vitr. clay sewer pipe, to 
McKelvey Constr. Co., 911 Title Guaranty 
Bldg., about $200,000. 


Mo., St. Louis—J. A. Hodges, 3127 South 
Grand Bivd., improving 3,600 ft. Parkwood 
Subdivision, Morganford and Loughborough 
Aves.. 26 ft.. 30.000 sqft. 4 in. sidewalk, 
31,000 cu.yd. earth excav., 80,000 sq.ft. 
waterbound macadam, 5,200 ft. 8-36 in. vitr. 
sewer pipe, to McKelvey Constr. Co., 911 
Title Guaranty Bldg., about $33,730. 


Mo., St. Louis—H. E, Prettyman Organi- 
zation, 7th St. near Olive St., improving 10,- 
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Streets and Roads (Continued) 

600 ft. Kingshighway Park subdivision, 17,- 
000 lin.ft. concrete curb and gutter, 84,000 
sq.ft. 4 in. sidewalk, 50,000 cu.yd. earth 
excav., 25,000 sq.yd. asphaltic macadam, 
8,000 ft. 8-27 in. vitr. clay sewer pipe; also 
grading and paving 8 mi. various streets, 
?6-80 ft., in Pennsylvania Park subdivision, 
Richmond Heights, 200,000 lin.ft. concrete 
sidewalk, 100,000 cu.yd. earth excav., 26,- 
400 sq.yd. asphaltic macadam, 400 ft. 8 
ft. rein.-con., 500 ft. 63 in. segmental block 
and 62,460 ft. 8-30 in. vitr. clay sewer pipe, 
to McKelvey Constr. Co., 911 Title Guar- 
anty Bldg., $135,000 for former project and 
unit prices ranging from $200,000-$225,000 
(depending on work) for latter project. 


Tex., Bonham—Fannin Co. grading, 
gravel surfacing and bituminous topping 
Road Dist. 4, 16 ft., 62.174 cu. yd. roadway 
excav., 36,478 gal. bituminous material, 
1,743 cu. yd. cover material, 26,165 cu. yd. 
gravel, 7,473 cu. yd. crushed stone, 65,214 
ib. reinforcing and 191,680 lb. structural 
Steel, etc., to F, P. McElwrath, Corsicana, 
ane Engrs. est. $125,000. Noted 
Oct. 19, 


Tex., Coleman—Coleman Co. grading and 
surfacing 17.34 mi. Santa Anna Rockwood 
Rad., 16 ft., to Womack Constr. Co., Sher- 
man, $129,278; 4.43 mi. Howe Rd., 16 ft., 
to Kuykendall & Shelton, Temple, $28,792; 
6.14 mi. Coleman Baird Rd., 16 ft., to 
McCall-Moore and Scarbrough & Davis, 
Waco, $50,751 


Tex., Ft. Worth—Tarrant Co. grading 
and gravel surfacing 10.31 mi. Arlington 
Mansfield Rd., Sect. B, Project 9, to Tibbetts 
Constr. Co., 8th St., $48,197; structures to 
McCoy-Richards, Arlington, $8,084. Noted 
Oct. 19. 


Okla., Pawhuska—Paving various streets 
with Trinidad asphalt, to Hamilton Constr. 
Co., Bartlesville, $41,842. 


Colorado—State Hy. Dept., Denver, 
gravel surfacing 3.609 mi. Spanish Trail, 
18 ft., Federal Aid Project 71-B, La Plata 
Co., to Peterson Shirley & Gunther, Ist 
Natl. Bank Bldg., Denver, $62,274, engrs. 
est. $54,099; 5.302 mi. road beginning at 
Grand Valley and extending toward De 
Beque, Federal Aid Project 210-A, Garfield 
Co., to F. L. Hoffman, 527 Mining Exch. 
Bldg., Denver, $52,209, engrs. est. $67,921; 
concrete paving 1.519 mi. road beginning 
at Broomfield and extending toward La- 
fayette, Federal Aid Project 222-B, Boulder 
Co., to Miller, Douglas & Haines, 100 South 
York St., Denver, $56,885, engrs. est. $72,- 
000. Noted Oct. 5. 


California—State Hy. Comn., Sacra- 
mento, grading and 5 in. gravel surfacing 
13.5 mi. highway between Sneath Road and 
Half Moon Bay Rd., Div. 4, Route 55, 
Sects. A and B, San Mateo Co., to P. L. 
Burr, 823 Sheldon Bidg., San Francisco, 
$336,814. Noted Oct. 26. 


Calif.. Fresno—Grading and __pavin 
Ferger Ave. between Olive and Belmon 
Sts., to Thompson Bros., G and Divisadero 
Sts., $35,382. Noted Nov. 2. 


Calif.. Newpert Beach—Improving Cen- 
tral Ave. and other streets, 390,555 sq. ft. 5 
in. concrete paving, 685.887 sq. ft. 8 in. 
concrete paving, 29,287 lin. ft. 6 in. con- 
erete curbing, 76,362 sq. ft. concrete side- 
walk and 149,133 sq. ft. clay surfacing, etc. 
to California Constr. Co., Union Bldg., San 
Diego, $404,623. Noted July 6. 


Ont., Toronto—Will build 2,000 sq.yd. as- 
phalt pavements on Main St. $10,527, 25,000 
sq.ft. concrete sidewalks on _ Oakdene 
Crescent $2,651, and Baliol St., $5,117; ex- 
tending and grading Pailton Crescent, $10,- 
750, by day labor. R. C. Harris, city engr. 


Industrial Works 


PROPOSED WORK 


Mass., Wercester—Home 
Corp., 44 Pearl St., plans 2 story factory 
addition, brick, Gardner and Taintor Sts. 
$40,000, E. T. Chapin, 340 Main St., archt. 


Mass., Worcester — Parker Wire Goods 
Co., 18 Grafton St, plans 1 story plant 
addition, brick and steel, Washington St. 
$75,000. Architect not announced, 


Conn., New Haven—Ward Baking Co.., 
Southern Blvd. and South Marys St., New 
York City, plans 2 story and basement, 
factory, brick and concrete, Lombard St., 
here. Architect not announced. 


N. ¥., New York—M. Low, c/o L. Shett® 
art, aret. and engrs., 194 Bowery, soon 
takes bids 3 story, 100 x 125 ft.. brick. 
steel and concrete garage, plain foundation, 
Amsterdam Ave. and 57th St. 


vAccessories 


ENGINEERING 


N. ¥., New York—H. Stern Lumber Co., 
c/o W. H. Gompert, archt. and engr., 171 
Madison Ave., soon takes bids rein.-con., 
brick and steel plant, plain foundation, 69th 
St. near Ave. A. $100,000. 


N. J., Newark—Dugan Bros., 287 Bway., 
Brooklyn, N. Y., having plans prepared by 
M. N. Shoemaker, archt. and engr., 15 
Central Ave., brick, steel and concrete bak- 
ery, plain foundation, Abington Ave. and 
3rd St., here. $200,000, 


Md., Baltimore — Amer. Can Co., 120 
Bway., New York City, plans rein.-con. and 
steel factory, concrete pile foundation, Bos- 
ton and Hudson Sts., here. $350,0u0. 


Ky., Jackson — Kentucky Utilities 
plans 1 story and basement, power 
H. Gillem, genl. mer. 


Co., 
plant. 


0., Akron—Geneyal Tire & Rubber Co., 
1708 East Market St., had plans prepared 
by Osborn Eng. Co., archts. and enegrs., 
2848 Prospect Ave., Cleveland, 1 and 3 
story, 40 x 180 ft. and 60 x 100 ft., brick, 
steel and concrete factory additions. $100,- 
000. M. O'Neil, pres. 


0., Columbus—Teachout Door Sash & 
Glass Co., 100 West Spring St., had plans 
prepared by C. W. Bellows, archt., 69 
Rugegery Bidg., 2 story and basement, 125 
x 125 ft., brick and concrete warehouse, 
North Water St., $65,000. 


Wis., La Crosse—La Crosse Fur & Hide 
Co., 202 South Front St., having plans pre- 
pared by O. J. Sorenson, archt., 216 Main 
St., 2 story and basement, 22 x 92 ft. and 
20 x 30 ft. storage plant addition, brick 
and concrete, plain foundation, South Front 
St. $42,000. 


Wis., Racine—F. J. Greene Eng. Wks., 
10928 Douglas Ave., soon takes new bids 3 
story, 53 x 100 ft. factory, brick and con- 
crete, plain foundation, Douglas Ave. 
Former bids rejected. $50,000. E. B. 
Funston Co., Janes Blk., archts. 


Colo., Denver—MecMurtry Mfg. Co., 1533 
Arapahoe St., having plans prepared by A 
Gove, archt., 1608 Bway., 2 or 4 story. 
40 x 125 ft., paint factory, 26th and Blake 
Sts. $60,000. 


Calif. Dinuba—Central California 
Co., P and Mono Sts., Fresno, plans 
plant, South M and Ventura Sts., here. 


Calif., Merced—California Packing Corp., 
191 California St., San Francisco, had pre- 
liminary sketches prepared by P. L. Bush, 
engr., 101 California St., San Francisco, 
several large cannery buildings, 23rd St. 
from P to R Sts. and 22nd St. between Q 
and R Sts. 


Calif., San Francisco—Goodrich Rubber 
Co., 401 Mission St., had plans prepared 
by H. C. Baumann, archt., 251 Kearny St., 
6 story and basement rein.-con., warehouse 
and loft, 2nd St. between Brannan and 
Townsend Sts. $150,000 


Ontario — Temiskaming & Northern 
Ontario Ry., North Bay, plans to rebuild 
stations and freight sheds destroyed_ by 
fire at North Cobalt, Haileybury and Hea- 
slip, brick and timber construction. $200,- 
000 to $300,000. S. B. Clemont, North Bay, 
ch. engr. 


Ice 
ice 


BIDS DESIRED 


0., Norwood—A. Kahn, archt., 1000 
Marquette Bldg., Detroit, Mich., taking bids 
and opens same about Nov. 22, 2 story, 320 
x 500 ft. automobile factory, 25 ft. high, 
rein.-con. and flat slab construction, plain 
foundation, Smith Rd., here, for Chrevolet 
Motor Co., Genl. Motors Bldg., Detroit, 
Mich. 


Mich., Muskegon—Central Paper Co. tak- 
ing bids 3 story and basement, rein.-con. 
and brick factory, concrete pile foundation, 
Lake St., $200,000. Prices wanted on 700 
ton special steel, 1,350,000 common brick, 
100,000 ecu. ft. concrete, 60,000 sq. ft. 6 in. 
and 40,000 sq. ft. 4 in. concrete flooring. 
55,000 sq. ft. 3 in. concrete roofing, 5,600 
yd. concrete, 2.000 cu. yd. excav. 


Ill., Chicago—X. L. Refrigerating Co.. 
Inc., 1834 West 59th St., receiving bids 1 
story, 125 x 132 ft., rein.-con., brick and 
steel factory, 59th and Aberdeen Sts. $60,- 
000. A. G. Lund, 453 West 63rd St., archt. 


m., Chicago — Pawson & Pisefbere, 
archts., 5 North La Salle St., receiving bids 
3 story, 100 x 125 ft., rein.-con., brick and 
steel, Wabash Ave. $75,000. Owner’s name 
withheid, 


TH., Chfeerge—Oubimn & Eieenber®. arthts.. 
14 West Washington St., receiving bids 3 
story, 75 x 98 ft., rein.-con., brick and steel 
factory addition. for Kosher Star Sausage 
Mfg. Co., 1006 West Maxwell St. $75,000. 
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Wis., La Crosse—O. A. Mer 
210 Linker Bldg., taking bia 
same about Nov. 13, 1 story ar 
60 x 146 ft., brick and conc: 
plain foundation, 6th and Sta 
Cameron Motor Car Co,., 127 
St. $40,000. 


Wis., Stevens Point—F. & (. 
Co., 425 Madison St., taking b 
and basement, 35 x 102 ft. 
garage, brick and concrete, plain 
$40,000. Private plans. 


Mo., Paris—See “Waterworks. 


CONTRACTS AWARDE)) 


Mass., Pittsfield—General fF! 
River Rad., Schenectady, N. Y., | 
x 516 ft. factory, brick and ste 
Austin Co., Bulletin Bldg., Phil 
est. $150,000, 


Cann., New London—Edward |! 
Elm St., 2 story, 56 x 238 ft. fa 
tion, rein.-con, and brick, plain | 
Elm St., to P. S. Van Kirk Co., « 
$80,000. 
N. Y., Brooklyn—B. A. Davi: 
Driesler, Jr., archt. and engr., 15 
St.. 1 story, 100 x 200 ft., brick, 
concrete garage, plain foundation 
Blivd., by day labor. $115,000 


N. Y¥., New York—Reid Ice Cream ( 
79 West 132nd St. 2 and 3 stor 4) 
200 ft. factory with 200 ft. shed, 30 ft. wid 
on one end and 55 ft. wide on other eng 
west of 5th Ave. from 141st to 142nd Sts 
to Turner Constr. Co., 244 Madison Ave, 


N. J., Linden—H. B. Hardenbure & ( 
Inc., 1 story and partial basement, 17) 
171 ft., brick and timber factory, with 
cellaneous buildings inel. garage, to ’ 
Constr. Co. ,244 Madison Ave... New 
City. 

Pa., _ Pittsburgh — Mack = Internatior 
Moto Truck Corp., 5911 Center Ave 
story and basement, 120 x 280 ft. sales and 
service garage, Liberty and Gross 
Feltyberger Reed Constr. Co., Peoples Ba 
Bldg. Archts. est. $60,000. 


Pa., Scranton—T, F. Leonard Estite, 
Lackawanna Ave., 2 story, 80 x 130 { 
concrete, brick and steel garage, Adams 
Ave., to Anthracite Bridge Co., 360 Ge 
St. Noted Oct. 12. 


D. C., Wash.—Evening Star Newspap 
Co., 11th St. and Pennsylvania Ave., 5 stor 
and partial basement, containing 12) 
sq.ft. floor space, paper warehouse, rein. 
con., Canal St. near 2nd St., to Turner 
Constr. Co., 244 Madison Ave., New Yor 
City. 

Tenn., Knoxville—Louisville & Nash 
R.R.,. Louisville, Ky., 2 story, 50 x 600 ft 
steel and concrete freight house, here, to 
H. K. Ferguson Co., 6523 Euclid Avw 
$150,000. Noted Sept. 21. 


Tenn., Nashville—Baptist Sunday Scho 
Bad., 8th Ave., 2 story and basement. prin! 
ing and publishing plant, concrete and bri 
10th and Payne Aves., to H. P. Jacobs & 
Co., Independent Life Bldg., $158,000. 


0., Cleveland—J. Sands, East 55th St 
and Sweeney Ave., 1 story, 60 x I00 i 
brick and steel machine shop, 10205 Har 
vard Ave., to Dresser-Minton Co., 1 
Arcade. Archts. est. $40,000, Noted 
Nov. 2 


Wis., Marinette—H. A. White, 2000 H 
Ave., 1 story, 67 x 102 ft. garage, brick 
and concrete, plain foundation, Hall 
to H. J. Selmer Co., McCartney, Natl. 
Bldg., Green Bay. Archts. est. $45 


Wis., Milwaukee—C. H. Krous: 
Co., 37th Ave. and Burnham St.. 
80 x 140 ft. warehouse, brick and 
Burnham St., to W. F. Tubesing, ! 
Chestnut St., Wauwatosa. Arehts. 
$45,000, 


Wis., Milwaukee—Luick Ice Cream © 
183 Ogden Ave., story, 120 x 120 I 
brick and concrete garage, plain founda: 
tion, Van Buren St., to S. W. Tallmacs 
445 Milwaukee St. Archts. est. 37 
Noted Oct. 26. 


Kan,, Atchison—Blair Milling ©o.. 
South 4th St., 6 story and basement 125! 
high, 36 x 83 ft. plant, 50,000 bu, storar 
capacity, to Jones Hettelsater Constr, © 
706 Mutual Bldg., Kansas City, Mo. Not® 
Sept. 21. 


Tex., 


Sts, t 


Cleveland, O., 


Storag 
190 ft 

and _ ste 
Sts 

§ 100,00 


Waco—Texas Fireproof 
Co., 4 story and basement, 50 » 
warehouse and garage, brick 
plain foundation, 11th and Mar) 
J. FE. Johnson Constr. Co., Waco, 
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Industrial Works (Continued) 

Calif., Los Angeles—W. P. Fuller Paint 
co, 945 South Main St., 2 story, 120 x 
i123 ft. factory and warehouse, to Lepper 
& Laisy, Johnson Bldg., $44,600. 

Calif., Oakland—J. E. French Co., 124 
Grand Ave., 1 story, rein.-con., service 
carage and auto salesroom, southeast Bway. 
and Moss Ave. to G. P. Jensen, 320 Mar- 
ket St. San Francisco, $65,000. 

Alta, Calgary—Imperial Oil Co. Ltd., 56 
‘hureh St., Toronto, Ont., oil refinery, here, 
Donald Bros., 518 9th Ave. 
st. $2,500,000. 






Archts, 


Buildings 
PROPOSED WORK 

Mass., Amherst—Church—Wesley Metho- 
dist Church plans 1 story and basement, 
prick, stone and steel. $150,000. K. S, Put- 
nam, 78 Main St., Northampton, archt. 

Mass., Gardner—Town Hall—Town hav- 
ing revised plans prepared by B. Brown, 
archt., 88 Beacon St., Boston, and takes 
bids about Dec. 1, 2 story, 80 x 110 ft., 


rein.-con. and_ stone. $300,000. K., WN. 
Wiley, chn, building com. Noted Jan. 26. 
Mass., Springfield —- Hotel — Hampden 


Hotel Co., Chestnut St., had plans prepared 
by Architectural and Eng. Assn., 145 State 
St.. 10 story, 40 x 150 ft., brick and steel 
addition, Chestnut St. $150,000. C. Shean, 
mer. 

Mass., West Springfield (Springfield P. 
0.)—High School—Town had plans pre- 
pared by C, G. Loring, archt., 7 Water St, 
Boston, 3 story, 100 x 200 ft., brick. $225,- 
000. A. L. Pease, 22 Elm St., member 
pbuilding com, Noted May 25. 


Conn., New Britain — Hotel — United 
Hotels Co. of America, c/o H. L. Stevens 
& Co., arechts. and engrs., 522 5th Ave., New 


York City, having plans prepared 5 or 6 
story, brick, steel and concrete, West Main 
St. $500,000. Noted June 22. 

Conn., New Britain—-Schools—City plans 
3 story, 16 room addition to Smalley School, 
$185,000, and 2 story and basement, 12 
rooms, East St. Section. $157,000, both 
brick and steel. E. C. Goodwin, ch. School 
Ba. Architect not selected. 


N. Y¥., Mt. Vernon — Apartment — A. 
Gevirty, 273 Primrose Ave., soon takes bids 
4 story, 205 x 310 ft., brick, steel and stone, 
plain foundation, Hartly and Gramattan 
Aves. $200,000. Sibley & Featherston, 101 
Park Ave., New York, archts. and engrs. 


N. ¥., New York—Apartment—G,. S. P. 
Kleeberg, care H. A. Jacobs, archt. and 
engr., 64 East 55th St., soon takes bids 
altering 6 story, 25 x 100 ft., brick, steel 
and stone, 126 East 54th St. $175,000. 


N. ¥., New York—Police Station—Dept. 
Police, 240 Center St., plans 4 story, 60 x 
75 ft., brick, steel and stone, plain founda- 
tion 182d St. and Wadsworth Ave. $175,000. 
R. Enright, comr. Private plans. 


N. ¥., New York—Store, Showroom and 
Office—Ren Zone Realty Co., c/o Gronen- 
berg & Leuchtag, archts. and engrs., 450 
4th Ave., soon takes bids 9 story, 65 x 100 
ft., brick, steel and stone, plain foundation, 
156 West 34th St. $200,000. 


_N. ¥., New York—Theatre, Store and Of- 

fice—Fourteen Ninety-one Bway. Corp., 
455 5th Ave., plans brick, steel and stone, 
plain foundation, 1491 Bway. $350,000. A. 
Zukor, pres. R. B. Smith, 452 5th Ave., 
archt. and engr. 

N. Y¥., Portchester—Lodge—Portchester 
Lodge B. P. O. E. 863, 140 North Main 
St., having plans prepared by W. H. Mc- 
Elfatrick, archt, and engr., Columbia 
Theatre Bldg., New York, 4 story, 50 x 
160 ft., brick, steel and stone, plain foun- 
dation, $150,000. 


__N. ¥., Utiea—Theatre and Office—N. Rob- 
bins, e/o Avon Theatre, soon takes bids 6 
story, brick, steel and stone, plain founda- 

mn, Columbia and University Sts. $500,- 
'00. KE. C, Horn & Son, 1476 Bway., New 
York, archts. and engrs. 

N. J.,_ Plainfield—Hospital—Muhlesberg 
Hospital having ro es plans prepared 
hy Crow, Lewis & Wick, archts. and engrs., 
-00 5th Ave., New York, brick, steel and 


Stone addition, plain foundation. $500,000. 
I. W. Hubbard, building chn. 
Pa., Altoona—Lodge-—Archie Maxwell 


Lodge of Odd Fellows, 1112 15th St., plans 
_ Story and basement, 90 x 120 ft., brick, 
steel and stone, 12th Ave. $150,000. G. A. 
‘ood, 4025 5th Ave., trustee. 


_ Pa. Harrisburg — Lodge — Knights of 
Pythias Ine., 4th and Kelker Sts., conduct- 
‘gf Campaign to raise $150,000 for 5 story 
‘nd basement, 100 x 120 ft. brick, steel 
md stone, 4th and Kelker Sts. 


_ Pa, Phila.—Victory Hall — Following 
architects were selected to compete in com- 


petition for designing Victory Hall to be 
erected on Parkway, P. P. Cret, 112 South 
16th St.; C. G. Klauder of Day, Klauder, 
Franklin Bank Bldg.; Wilson, Eyre & Mc- 
Elvain, 1003 Spruce St.; A. Evans, G. W. 
Gasey and H. E. Kleinfelder, of Furness, 
Evans & Co., 315 South 15th St.; Mellor, 
Meigs & Howe, 205 South Juniper St., 
Rankin, Kellog & Crane, 1012 Walnut St.; 
E. V. Seelers, 101 South Juniper St.; H. 
Trumbauer, Land Title Bldg., and Zant- 
zinger, Borie & Medary, Otis Bldg. 
$5,000,000. 

W. Va., Charleston—Office—Kanawha 
Valley Bank, 1 Capitol St., takes bids about 
Mar. 1, 16 story, 110 x 120 ft., Capitol and 
Lee Sts. $2,000,000. Architect not named. 

N. C., Greensboro—Church—Grace Metho- 
dist Protestant Church, plans church, Edge- 
worth and Gaston Sts. $200,000. J. M. 
Millikan, committeeman. 

N. C., Washington—Schools—-Voted $300.- 
000 bonds for new schools. Noted Sept. 28. 

N. C., Winston-Salem—School—Plans 
school, Patterson Ave. $225,000. J. G. 
Hanes, mayor. Architect not announced. 

Ky., Louisville—Hospital—Kentucky Bap- 
tists had plans prepared by Joseph & 
Joseph, archts., Francis Bldg., 6 story, 
Barrett Ave. $500,000. M. P. Hunt, chn. 


O., Cleveland—School—Bd. Educ., Royal- 
ton Twp., having preliminary plans pre- 
pared by Fulton, Taylor & Cahill, archts., 
8120 Euclid Ave., 2 story and basement, 
brick, steel and concrete, Royalton Twp. 
$150,000. 

0., Lakewood (Cleveland P. 0.)—Apart- 
ment—J. F. Mullholland. Leader News 
Bldg., Cleveland, is interested in company 
being formed and plans 6 story and base- 
ment, on lot 150 x 500 ft., brick, steel and 
concrete, 11834 Edgewater Dr. $1,500,000. 
Architect not selected. 


Tll., Chicago—Apartment—M. Lazar and 
L. Siegel c/o A. E. Himelblau, arclyt., 179 
West Washington St., having plans pre- 
pared 3 story, 125 x 147 ft., rein.-con., 
brick and_ steel, Wilson St. and Central 
Park. $275,000, 


Ill., Chicago—Apartment—L. Siegel c/o 
A. E. Himelblau, archt., 179 West Washing- 
ton St., having plans prepared 3 story, 150 
x 171 ft., rein.-con., brick and steel, Austin 
and Ontario Sts., $350,000. 

Il, Chicage — College — University of 
Chicago, 134 South La Salle St., having 
plans prepared by Coolidge & Hodgdon, 
archts., 208 South La Salle St., following 
buildings, 4 story hospital, 3 story library, 
dispensary, 3 story pathological laboratory 
and 2 story bond chapel, all rein.-con., steel 
and Bedford stone, University Ave., Mid- 
way. Plaisance and Engleside Sts. Total 
$2,500,000. 

Ill,, Chicago—Theatre—Katz & Ohren- 
stein, c/o C. W. and G. L. Rapp, archts., 
190 North State St., associated with J. 
Fortin, archt., 600 Blue Island Ave., hav- 
ing plans prepared 6 story, 150 x 170 ft. 
theatre, Madison and Austin Sts. $3,000,000. 


Wis., Milwaukee—Apartments—J. Hun- 
holz, 2310 Vliet St.. having plans prepared 
two 4 story and basement, 50 x 100 ft., 
brick and _ concrete, plain foundations, 
Marshall and Biddle Sts. $125,000 each. 
Private plans. 


Wis., Milwaukee—Business—B. E. Nick- 
oll, 109 Wisconsin St., plans 4 story, 100 
x 110 ft., brick and concrete addition, 3rd 
St. and Grand Ave. $200,000. Architect 
not selected. 


Wis., North Milwaukee—High School— 
Joint School Dist. 17, ering preliminary 
plans prepared by Van Ryn e Gelleke, 
archts., 114 Grand Ave., Milwaukee, 2 story 
and basement, brick, tile and _ concrete, 

lain foundation, 36th St. $150,000. E. F. 
eumann, clk. 


Wis., Racine—Vocational School—Rd. of 
Industrial Educ. having revised plans pre- 
ared by J. M. Matson, archt., 533 Baker 
k., 3 story, 185 x 220 ft., brick, plain 
foundation. $300,000. Former bids re- 

jected. Noted Sept. 21. 
Educ., 


Ta., Ames—Library—State Bd. 
State House, Des Moines, having plans pre- 
pared by Proudfoot, Bird & Rawson, archts., 
810 Hubbell bldg., Des Moines, rein,-con. 
and stone, on college campus, here. $400,- 
000. W. H. Gemmell, secy. 


Ta., Pella—School—Central College plans 





building on campus. $175,000. Architect not 
selected. 
Minn., Northfield —Science Hall — ‘St. 


Olafs College having revised plans pre- 
pared by Collidge & Hodgdon, archts., 208 
South La Salle St., Chicago, 2 story, 75 x 
125 ft., rein.-con. and brick. $300,000. 


Kan., Manhattan—School—Voted $250,- 
000 = issue for school. C. A. Lanty, 
city clk. 


Kan., Topeka—Office—Kansas Life In- 
surance Co., 701 Jackson St., having plans 
prepared by T. W. Williamson & Co., 
archts., Central Natl Bank Bldg., office. 
$150,000, 


Mo., Kirksville—High School—Nov. 21, 
to vote on $190,000 bonds 3 story Junior 
High School, etc., rein.-con. and brick, plain 
foundation, 


Tex., Austin—College—State Bd. Regents 
having plans prepared by H. M. Green Co., 
archts. and enegrs., North Texas Bldg., 
Dallas, 3 story and basement, rein.-con., 
brick and stone, plain foundation, Univer- 
sity Campus. $400,000. L. Stark, Orange, 
chn. Bd. Regents. 

Tex., Breckenridge — (Office and Club — 
Knights of Pythias plan 5 story and base- 
ment, 75 x 150 ft. $150,000 bonds sold. 
Architect not selected. 

Tex., Memphis—Court House—Hall Co. 
having plans prepared by C. H. Page & 
Bros., archts. and engrs., Austin Natl. Bank 


Bldg., Austin, 3 story and basement. 
$150,000. 
Calif., Marysville — Store, Office and 


Club—Knights of Columbus, plan 4 story. 
$200,000. T. Carlin, grand knight. Archi- 
tect not selected. 

Calif., Modesto—Lodge and Office—Native 
Sons of Golden West, Woodmen or the 
World, Redmen, and other fraternal or- 
ganizations will organize hall association 
to finance construction of 4 story, lodge 
and office building. $150,000, 


Calif., Oakland—Hotel—Lake View Hotel 
Corp., plans 8 story, 160 x 193 tt., rein.-con., 
Oak St. opposite Lake Merritt. $1,000,000. 
H. Barker, Key Route Inn, promoter. M. 
I. Diggs, Easton Bldg., archt. 

Calif., Sacramento — Auditorium — City 
Council plans auditorium. $150,000. H, W. 
Funcke, chn. 


Calif., Sacramento—Lodge and Club—B. 
P. O. E. Lodge, 824 J St., plans to purchase 
100 x 160 ft. site on 11th and J Sts., and 
erect lodge and club. $500,000 


Calif., San Francisco—Commercial— 
Macdonald & Kahn, 130 Montgomery St., 
having plans prepared two 3 story and base- 
ment, 100 x 137 ft. each, rein.-con., 2nd St. 
near Bryant St. $150,000. Private plans. 


Calif., San Francisco — Office — Spring 
Valley Water Co., 375 Sutter St., having 
»lans prepared by W. Polk & Co., archts., 

obart Bldg., 6 story and basement, rein.- 
con., West Mason St. between Post and 
Geary Sts. To exceed $150,000. 


Calif., San Jose—Economics—State hav- 
ing plans prepared by G. B. McDougall, 
state archt., Forum Bldg., Sacramento, : 
story, rein.-con., at State Normal School, 
here. $180,000. 


Calif.. Santa Ana — Hospital—A. 3. 
Westell, organizer of Santa Ana Valley Hos- 
pital Assn., plans hospital. $200,000. 


Que., Montreal—C hurch—St. Thomas 
Asquinas Fabrique 124 Convent St., plans 
62 x 148 ft., 140 ft. high incl. bell tower, 
Convent St. $150,000. 


Ont., Stratford—School—Bd. Educ. plans 
3 story and basement, 30 room, rein.-con., 
brick, steel and stone. $350,000. Architect 
not selected. 


Ont., Toronto — Exhibition — Canadian 
Natl. Exhibition, King St. E., plans 1 story 
automobile and truck building, machinery 
building, etc., concrete, brick and steel, at 
Exhibition Park. $1,000,000. Architect not 
selected. 





BIDS DESIRED 


Mass., Boston—Apartment—Coleman & 
Gilbert 331 Huntington Ave, receiving bids 
and open same about Nov. 12, 6 story, rein.- 
con., wood pile foundation, Gainsborough 
St. $500,000. F. A. Norcross, 46 Cornhill, 
archt. Noted Sept. 21. 


Mass., Boston—Police Station—Nov. 14, 
by Public Buildings Dept., City Hall, 10 
story, 65 x 90 ft., brick, stone and steel, 
Plain foundation, Sears and Milk Sts. $500,- 
000. J. Purdon, 8 Beacon St., archt. 6. 
Brown, 88 Broad St., engr. Noted Oct. 19, 


N. Y., Olean —School—Jan. 2, by_ Bad. 
Educ., 2 story, 105 x 168 ft., brick, Main 
St. $200,000. A. E. Schoenberg, 101 North 
Union St., archt. Noted Sept. 14, 


N. Y¥., Yonkers—High School—Nov. 24, 
by Bd. Educ., for Chgs. E. Gorton High 
School, Palisade Ave. and Shonnard PI. 
E. A. Fitch, chn.; adv. this issue, 


La., Shreveport—Office—March 23, by J. 
B. Slattery, Shreveport, 16 story and base- 
ment, 75 x 150 ft. rein.-con., plain founda- 
tion, Texas and Marshall Sts. $1,000,000, 
Mann & Sterns, A. O. U. W. Bldg., Little 
Rock, Ark., archts. and engrs. Noted Nov. 2. 

Ti., Chicago — Apartment —B. L. Steif, 
archt., 64 West Randolph St., receiving bids 
3 story, 125 x 143 ft., rein.-con., brick and 
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Buildings (Continued) 


steel, Loyola St., for H. Emerman, 
oe Rd, $250,000. 
Cleveland—Apartments—G. A. Grieble, 
ome Sloan Bldg., taking bids ten 3 story 
and basement, 45 x 60 ft., brick and timber, 
East 73rd St. and Euclid Ave., for Garden 
Court Realty Co., c/o architect. $300,000. 

Ill., Chieago—Apartment—Harris & Jill- 
son, archts., 190 North State St., receivin 
bids 14 story, 150 x 250 ft., rein.-con., bric 
and steel apartment, the first unit of 14 
story, 150 x 1,000 ft. project which will be 
built in four units, between Argyle and 
Ainslee Sts., facing Lake Michigan. Total 
cost $5,000,000, 

Tex., Abilene—Dormitory—Dec., 1, by Bd. 
Trustees Simmons College, 3 story, 85 x 160 
ft., brick and concrete, plain foundation, 
for Simmons College. $160,000. D. Castle, 
Abilene, archt. R. O. Jameson, 342 South 
Rosemont Ave., Dallas, engr. 

Calif.. Bakersfield — Hospital — Nov. 18, 
by Supervs. Kern Co., group of buildings 
for hospital, brick, stone and terra cotta. 
To exceed $500,000. C. H. Biggar, Bank 
of Italy Bidg., archt. Noted Sept. 21. 

Calif. Oakland—Bank and Office—H. 
McCullough, supt. of construction, 1641 
Allston Way. Berkeley, receiving bids 5 
story annex, Shattuck Ave. and Center St., 
here, for Mercantile Trust Co. $150,000. 
J. W. Plachek, 2014 Shattuck Ave., Berke- 
ley, archt. 

Calif., 


4750 


Visalia—Bank and _  Office—A. 
Cuneo, Bank of Italy, Powell and Market 
Sts.. San Francisco, receiving bids 5 story, 
rein.-con., here. $250,000. R. F. Felchlin 
Co., Bank of Italy Bldg., Fresno, archt. 


BIDS RECEIVED 


PD. C., Wash.—Showroom and Store—cC. 
W. Semmes (Dodge Bros. agents), 1132 
Connecticut Ave., N. W., showroom and 
store, from F. L. Wagner, 1413 H St. and 
A. L. Smith Co., Woodward Bldg. Archts. 
est. $200,000. Noted Feb. 23. 

Wis., Oshkosh—Schoo!l—School 
story, brick, tile and concrete, 
dation, Punhoqua School, from L. 
oe hroeder Co., 13 East Ist St., Fond du 
Lac, $156,121; Fluor Bros. Constr. Co., 52 
State St., $157, 440; A. Nielson Constr. Co., 
Neenah, "$158,173. Noted Oct. 12. 

Ia., Des Moines—Hospital—Polk Co. 
Hospital Assn., opened bids Oct. 31, 2 story 
and basement, rein.-con., brick, tile and 
stone, Prospect Rd. and Hickman St., from 
eee Constr. Co., 8th and Tuttle Sts., 
$13 14; J. E. Tusant & Son, 330 3rd St., 
Ss. Ww. $139,448; F. Kucharo & Co., 622 
Hubbell Bldg., b197,949. 

la., Dubuque—Convent—Sisters of St. 
Francis, St. Marys Convent, 69 Emmett 
St., 4 story and basement, 56 x 170 x 288 
ft. rein.-con., brick, tile and stone, from P. 
Steenberg Constr. Co., 535 Endicott Bldg., 
St. Paul, Minn., $304,416; J, A. McDonald 
Constr. Co., 752 Builders Exch. Bidg., 
Minneapolis, Minn., $310,365 ; Colwell-Long 
Co., 251 6th Ave. S., Minneapolis, Minn., 
$318,834. Noted Oct, 19. 


CONTRACTS AWARDED 


Mass., Boston—Apartment—Beacon Court 
Trust Co., c/o C, J. Warren, archt., 185 
Devonshire St., 9 story, 80 x 120 ft., brick, 
stone and concrete, wood pile foundation, 
1440 Beacon St., to H. D. Watts Co., Gar- 
rett Bldg., Baltimore, Md., $1,200,000. 

N. Y., Brooklyn—Office—Brooklyn Edison 
Co., 360 Pearl St., 12 story, brick, steel 
and stone, plain foundation, Willoughby 
and Pearl Sts. to Cauldwell-Wingate Co., 
381 4th Ave. Archts. est. $1,000,000. 
Noted Oct. 12. 

N. ¥.. New York—Apartmen 
care C. E, Cullen, archt. and engr., 101 
Park Ave., will build 14 story, 75 x 100 ft., 
brick, steel and stone, plain foundation, 7th 
Ave. and 54th St.. by day labor. 

N. Y¥., New York—Apartment—C, T. 
Moore, care P. C. Hunter, archt. and enegr., 
191 9th Ave., 6 story, 85 x 100 ft., brick, 
steel and stone, plain foundation, 8th Ave. 
and 22nd St., by day labor. $250,000. 

N. Y¥., New York—Apartment—Tremont 
Ave. Building Corp., c/o C. Schaefer, Jr., 
archt. and engr., 394 East 150th St. 6 
story, 100 x 100 ft., brick, steel and 
stone, plain foundation, Crotona Ave., by 
day labor. $200,000, 

N. Y¥., New York — Apartments — West 
190th St. Corp., c/o Meisner & Uffner, 
archts. and engrs., 501 East Tremont Ave., 
two 6 story, 80 x 100 ft. and 75 x 100 ft., 
Grant Ave. $350,000; 6 story, 75 x 105 
ft.. Rochambeau Ave and Gun Hill Rd., 
$150,000 all brick, steel and stone, plain 
foundations, by day labor. M. Gellman, 


pres. 
New York—Office—Estate of PE. 


Bd. 2 
plain foun- 


ee & 
« ‘harles. care Severance & Van Alen, archts. 
and engrs., 372 Lexington Ave., 6 story, 
45 x 100 ft., brick, steel and stone, plain 
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foundation, Madison Ave, 
day labor. $150,000, 


Pa., Stroudsburg—Bank Stroudsburg Natl. 
Bank general contract, altering and _ build- 
ing 3 story addjtion Main St., to Willis- 
Egelholf Co., 101 Park Ave., New York, 
City. Archts. est. $150,000. 


D. C., Wash.—Auditorium—Washington 
Auditorium Bldg., Comn., care R. N, Har- 
per, chn., 1406 G St., N.W., general con- 
tract masonry and superstructure, for steel 
fireproof auditorium, 19th St. between E. 
St. and New York Ave., to Parsons & 
Hyman, Wash. (street address not avail- 
able) $451,700; steel to Lehigh Structural 
Steel Co., Real Estate Trust Bldg., $104,000 ; 
erection to J. McDonald & Co., Bond 
Bldg., $30,000. Noted May 11. 


Ala., Montgomery—Office—W. L. Shep- 
herd, Exch. Natl. Bank Bidg., 8 story and 
basement, rein.-con., Moulton and Mont- 
gomery Sts., to Huggar Bros., Bell Bldg. 
Archts. est. $275,000. 

Te Nashville — Apartment — Glenn 
 & et "Realty Co. general contract 3 story, 
24 apartments, garages and_ servants’ 
houses, concrete, brick and steel, to G. B. 
Howard Co., 139 4th Ave. N., $200,000. 
Noted Oct. 19. 

0., Brookville—School—Bd. Educ. general 
contract 2 story and basement, 95 x 218 
ft., rein.-con. and brick, plain foundation, 
to L. Colvin, 16th and Meridian Sts., In- 
Indianapolis, Ind., $166,174. Noted Oct. 12. 

0., Logan—High School—B. Bright, pm. 
Bd. Educ., 2 story and basement, 106 
136 ft., brick and concrete, to J. s. Isabel, 
Bexley (Columbus, P. O.), $127,830. Noted 
Oct. 26. 

Mich\, Detroit—Church—Third Church of 
Christ Scientist, c/o G. D. Mason & Co., 
archts., 508 Griswold St., 2 story, 110 x 
130 ft. rein.-con., brick, steel and_ stone, 
plain foundation, 2nd Ave., to Walbridge- 
Aldinger Co., 2356 Penobscot Bldg., 
$200,000. 

Mich., Hamtramck — (Detroit, P. O.) — 
Parish House—St. Ladislaus Parish, 3 
story, 110 x 170 ft. rein.-con., brick and 
steel, plain foundation, Jos. Campau Ave., 
to J. Finn & Son, 7720 Plymouth Rd., 
$200,000. 


and 43rd St., by 


Detroit. Archts. est. 

Ill. Chicago—Apartment—H. McLennan, 
c/o Fugard & Knapp, archts., 64 East Van 
Buren St., 12 story, Delaware Ave. and De 
Witt Pl, to McLennan Co., c/o Wrigley 
Bldg., $1,100,000. 

Ill., Chicago—Apartment—H. Zisook, 44! 51 
Vincennes Ave, 3 story, 122 x 132 ft., 
rein.-con., brick and steel, 5453-63 Everett 
St.. to Rune & Son, 6142 Rhides Ave. 
Archts. est. $200,000. 


Mo., Kansas City—Apartment—C. 0. 
Jones, 308 Commerce Blidg., 11 story and 
basement, 48 x 126 ft., rein.-con. and brick, 
911 Holmes St., by day labor. $500,000. 
Owner taking bids on sub contracts. E. O. 
Brostrom, 621 Reliance Bldg., archt. 


Mo., Marshall—High School—Bd. Educ., 3 
story, 150 x 152 ft., rein.-con., brick, stone 
and terra cotta, to G. H. Gassman, Arkansas 
City, Kan., $213754. Noted Sept. 28. 

Mo., St. Joseph—Business W. F. Kirk- 
patrick, 8th and Felix Sts., general con- 
tract 4 story and basement, 116 x 120 ft., 
rein.-con., brick and stone, 7th and Fran- 
cis Sts., to Lawhorn Constr. Co., 905 Ed- 
mond St., $145,470. 


Okla, Tulsa — Bamk — Exchange 
Bank, 3rd and Boston Sts., 
story and basement, 


Natl 
will build 13 
75 x 90 ft., rein.-con., 
steel, granite and brick, by day labor. 
$1,500,000. Structural steel to Kansas City 
Structural Steel Co., 21st and Metropolitan 
Aves., Kansas City, Kan.; granite to Clark 
& Co., Rockwell, Minn.; face brick to 
Lumberman Supply Co., 806 American 
Natl. Bldg., Oklahoma City. Noted Oct. 19. 
Calif., Sacraménto—Library, etc.—State 
Dept. Pub. Wks., constructing library, 
court and office buildings, carpentry and 
mill work, to Reilly & Nemetz, 180 Jessie 
St., San Francisco, $166,200; mechanical 
equipment, to Latourette-Fica) Co., 907 
Front St., $90,000; metal furring, lathing 
and plastering and imitation stone, to P. 
Bradley, 180 Jessie St., San Francisco, 
$169,800; sheet metal work and skylights, 
to Forderer Cornice Wks., 269 Potrero 
Ave., San Francisco, $32,740; glass and 
glazing, to W. P. Fuller Co., 1016 2nd 
t., $28,842; interior stone work, to Bruner 
Marble Co., Marsh-Strong Bldg., Los 
Angeles, $34,100; marble, mosiac and ter- 
razzo work. to American Marble Co., 25 
Columbia Sq San Francisco, $222,400. 
Noted Oct. 19 

Calif.. San Francisco — Loft — Cebrian 
Estate, c/o G. A. Applegarth, archt., Claus 
Spreckels Bldg., 4 story and basement, 
rein.-con., Fremont and Mission Sts., to 
. J. Walker Co., Monadnock Bldg., $225,- 
000. Noted Nov. 2. 
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Que., Montreal—Clubhouse—Kn 
Columbus of Montreal Dist., 5 stor, 
140 ft., incl. two assembly halls, ; 
ft. swimming tank, Mountain St 
Quinlan & Co., 1165 Greene Ave., 


Federal Government W me 


PROPOSED WORK 


Mass., South Boston (Boston IP 
Extension—Spec. 4753—Bureau )\ 
Docks, Navy Dept., Wash., D. « 
extension Naval dry dock, here. 

0., Fairfield (Dayton P. O.)—A 
Field—Director Air Service, U. §, 
Wash., D. C., plans aviation, expel 
an@ flying field, here. 

Tex., Liberty—Channel Improve: 
Dist. Engineer, Galveston, making 
channel improvements from here to 
of Trinity River. 

Wash., Puget Sound—Fuse 
tor House—Spec. 4750—Bureau Ya 
Docks, Navy Dept., Wash., D. C., 
fuse and detonator house, here. 

BIDS DESIRED 

Pa,, Pittsburgh—Steel Hull—Dec. 1 at 
office U. S. Engineer, 1 steel dipper dredg: 
hull; adv. this issue. 

Md., Edgewood—Quarters— Nov. 5 at 
office Constructing Quartermaster, Hide: 
wood Arsenal, for 20 sets officers quarters; 
adv. this issue. 

Va., Cape Henry—Power Houses—D:«. 4 
at office U. S. Engineer, Norfolk, powe: 
houses incl. wells, tanks, ete. at Ft. Story, 
here; adv. this issue. 

Mo., St. Louis—Remodeling—Nov. 27 
Treas. Dept., Wash., D. C., remodeling 
second floor, etc., U. S. Custom House, her 
J. A. Wetmore, acting superv. archt. 

BIDS RECEIVED 


R. L., Providence—Dredging—U. S. 
neer, Providence, 


and De 


Eng 
maintenance dredging in 
Milford Harbor, Conn., 41,200 cu. yd. from 
J. S. Packard Dredging Co., 1004 Turks 
Head Bldg., $0.253 per cu. yd.; Bridgeport 
Dredge and Dock Co, 1024 Main si 
Bridgeport, Conn., $0.2725; L. EB. Dodge, 3 
Church St., New York City, $0.3875. Noted 
Oct. 5. 

N. Y., Buffalo—Superstructure—U. 5. 
Engineer, Federal Blidg., stone and 
crete superstructure on breakwater in har 
bor, here, from Amer. Constr. Co., Marion 
Bldg., Cleveland, O., $447,609; Greiling 
Bros. Co., 100 Blk. East Walnut St., Green 
Bay, Wis., $480,096 ; Empire Eng. Co., River 
Rd. and East Ave., North Tonawandi 
$524,058. Noted Oct. 5. 

Md,, Annapolis—Deferrization Plant, etc. 
=—Spec. 4682—-Bureau Yards & Docks, 
Navy Dept., Wash., D. C., deferrization 
plant for radio station at Naval Academy, 
here, from H. E. Crook Co., 28 Light 3Si., 
Baltimore, $13,750 (120 days); D. M. An 
drew Co., Sisson and 26th Sts., Baltimore 
$13,900 (120 days); Bean Bros, 21" 
Prince St. $14,067 (120 days) alternat 
add $450. Noted Oct. 19. 

Va., Yorktown—Standpipe, ete-—Spec. 
4609—Bureau Yards & Docks, Navy Dept. 
Wash., D. C., standpipe and piping at 
Navy Mine Depot, here, from Penn Bridg: 
Co., Beaver Falls, Pa., $29,480 (150 days) 
Newport Contg. and Eng. Co., Law Bldg.. 
Newport News, $30,319 (150 days); Pitts- 
burgh-Des Moines Steel Co., 959 Munsey 
Bldg., Wash., D. C., $34,500 (140 days). 
Noted Oct. 19. 

Calif., Richmond—Repairing Superstruc- 
ture, etce.—U. S. Engineer, Custom Hous. 
San Francisco, repairing and _ reshaping 
existing superstructure, placing 9,000 ton 
rock riprap, building 80 ft. revetment, 
8,000 yds. dredging, here, from _ Healy- 
Tibbitts Constr. Co., 9 Main St., San 
Francisco, dredging $0.90 per cu.yd., rip- 
rap $9 per ton, alternate for riprap 1% 
dirt $1.90 per ton; Daniel Contg. Co. 
Cunard Bldg., San Francisco, dredging $1 
per cu.yd., riprap $3.20 per ton. Notet 
Oct. . 

ee ACTS AWARDED 

N. ° New _York—Laundry—tTreiis 
Dept., Wash. D. C., for construction incl. 
mechanical equipment, laundry building, 
for U. S. Veterans Hospital, Bronx, here, 
to Niewenhous Co., Inc., Park Ave. and 
161st St. Noted Oct. 12 


FEDERAL POWER COMMISSION 
Applications for Licenses and Permits 
Applications 


349—Alabama Interstate Power Co., At- 
talla, Ala.—Wants preliminary permit for 
4 danis on Tallapoosa River in Elmore, T:!- 
lapcosa and Randolph Counties, 

350—F. I. Reed, Anchorage, Alaska — 
Wants preliminary permit for power de\‘ . 
opment in Eklutna River, near Alask: 
Railroad, near Matanuska. 
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SEWERAGE SYSTEM—DOVER, N. J. 
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Bids were opened Oct. 23, by Bd. Aldermen and Bd. Sewerage, Municipal Bldg., for installing sewerage system, (A) C. F. Goeringer 
constr. Co., 51 S. Washington St., Wilkes-Barre, Pa.; (B) C. Ippolito, 252 Main St., Orange; (C) Interstate Constr. Co. 52 Van 


pinen Ave. Jersey City; 


38,540 lin.ft. &in., 0-6 
66,880 lin.ft. 8-in., 6-8 

12.960 lin.ft. 8-in., 8-10 

1,195 lin.ft. &in., 10-12 

320 lin.ft. 8&inm., 12-14 

115 linft. &in., 14-16 

20 lin ft. &in., 16-18 

3,800 lin.ft. 10-in., 0-6 

3650 lin.ft. 10-in., 6-8 

970 lin ft. 10in., 8-10 

200 lin.ft. 10in., 10-12 
joOlin.ft. 1Oin., 12-14 
2Wlin.ft. 1Oin., 14-16 

iOlin.ft. 12in., 0-6... 
1/Olin.ft. 12in., 6-8... 

620 lin ft. 12in., 8-10... 
150lin.ft. 12in., 10-12 
2lin.ft. 12in., 12-14. 

1Olin.ft. 1Sin., 0-6... 
710lin.ft. 1Sin., 6-8... 

1.280 lin.ft. 15in., 810. 

200 lin.ft. 15in., 10-12... 
30lin.ft. 1Sin., 12-14 

10lin.ft. 15in., 14-16. 

iOlin.ft. 18-in., 0-6. 

590 lin. ft. 18in., 6-8... 

1,360 lin.ft. 18in., 8-10........... 
3Olin.ft. 18in., 10-12... 
1Olin.ft. 20in., 0-6 

10lin ft. 20in., 6-8. 

580 lin.ft. 20in., 8-10 

30lin.ft. 20in., 10-12 

10lin.ft. 20in., 12-14 

32 tons cast ae? 

600 manholes, 8ft....... 
100 manholes, ext. depth. . 
200 M.B.M. lumber sheet. . 
50 M.B.M. lumber foundation. . 
50cu.yd. concrete A 1:3:5... 
50 cu.yd. concrete B 1:2:4. . 
12,000 cu.yd. rock excavation 
30 cu.yd. extra excavation... 
200 5 in. deep ho -se....... 
1,000 5 in. house connections. . 


Extended totals, vitrified pipe. 
Extended totals, concrete pipe 


Federal Power Commission (Continued) 


351—A. P. Gray, Alta Vista Hotel, 
Pueblo, Colo.—Wants preliminary permit 
for 3 power projects at headwaters of South 
Colony Creek in Santa Isabela Natl. For- 
est, Custer Co. 

352—Idaho Power Co., 7th and Bannock 
Sts, Boise, Idaho—Wants license for trans- 
riission line from American Falls to Poca- 
tello. 

353—Home Power Co., Skagway, Alaska 
—Wants preliminary permit small develop- 
ment on North Fork Skagway River, 5 mi. 
from Skagway. ; 

354—R. W. Morrison, Chemical Bldg., St. 
Louis, Mo.—Wants preliminary permit for 
dam 30 ft. high in Rio Grande in Webb Co., 
Tex 

355--M. C. Seagrave, 593 Market St., San 
Francisco, Calif—Wants preliminary per- 
mit combined power and irrigation project 
incl. dam and reservoir on headwaters 
North Fork Consumnes River and 5 mi. 
canal to power house on same stream. 

356—Dept. Pub. Service, 207 South Bway., 
Los Angeles, Calif—Wants license for 
power plant in Haiwee Narrows, 2 mi. 
below Haiwee Reservoir on Los Angeles 
Aqueduct, Inyo Co. 


Miscellaneous 


PROPOSED WORK 


Grain Elevator—Baltimore, Md.—Balti- 
more & Ohio R.R. plans steel concrete ele- 
vator, 3,000,000 bu. capacity, Locust Point, 
to replace those destroyed by fire. H. A. 
Lane, ch. engr. J. S. Metcalf Co., 108 South 
LaSalle St., Chicago, archts. 

Coaling Station, ete.—Richmond, Va.— 
Richmond Fredericksburg & Potomac R.R. 
Co. Broad St., plans coaling station and 


locomotive terminal in Acca yards. $900,- 
00. Bids now on excavation. S. B. Rice, 
ner. M. W. 

Stadium—Lincoln, Neb.—State_ having 


preliminary plans prepared by Davis & 
Wilson, archts., 575 Security Mutual Bldg.. 
stadium, 40,000 seating capacity. $450,000. 
Noted May 4. 

Flectrification of Railways— Ontario—G. 
Lee, chn, Temiskaming & Northern Ontario 
Ry, North Bay, submitted report to Premier 
Drury, recommending electrification of 253 
mi. main line and 40 mi. branch lines, incl. 
rolley line, transmission lines, bonding, 
Substations, electric locomotives, and pos- 
sible hydro electric generating stations. 
— 0. S. B. Clement, North Bay, ch. 


Hydro Electric Development—Waneta, B. 


—See “Dam.” 


(PD) J. Sigretto, Bernardsville. 


The unit bids were as follows 
——Vitrified Tile 


ve 


———Concrete Pipe ——————— 


D A B 


A B Cc C D 
$1.73 $1.35 $1.63 $2.17 $1.68 $1.25 $1 66 $2.07 
1.90 1.95 193 2.67 1 85 1 85 | 86 2.56 
2.10 3.00 2.45 3.16 2.05 2 90 2 38 3.05 
2.70 4.39 3.50 3.68 2.65 429 343 3.57 
3.50 5.06 4.00 4.16 3.45 4 % 3.93 405 
4.40 7.74 6. 00 4.70 435 7.64 5.93 459 
5 45 9.53 10.70 5.19 5.40 9 43 10 63 5.08 
2.10 1.67 1.82 2.37 2.00 1.57 1.72 2.24 
2.30 2.35 2.31 2 88 2.20 2.25 2.21 2.75 
2.55 3.26 3.85 3.37 2 45 3.16 3.75 3.24 
3.20 4.27 5.25 3.89 3.10 4.17 5.15 3.76 
4.00 6.84 7.50 4.37 3.90 6.14 7.40 4.24 
4.90 8.07 10.00 4.91 4.80 7.97 9 90 478 
2.45 1.90 3.00 2.54 2.33 1.80 2.87 2.38 
2.65 2.43 3.50 3.05 2.53 2.33 3.37 2.89 
2.95 3.39 5.00 3.54 2.83 3.29 4.87 3.38 
3.60 4.43 7.00 4.06 3.48 433 6 87 3.9 
4.40 6.46 9.00 4.53 4.28 6. 36 8 87 4.37 
2.85 2.53 3.55 3.67 2.60 2.33 3.20 3 60 
3.10 3.23 4.00 4.38 2.85 3.03 3.65 4.3 
3.45 4.05 5.00 5.04 3.20 3.85 4.65 4.97 
4.10 5.42 7.00 5.75 3.85 5.22 6.65 5 68 
4.90 6.33 9.50 6.44 4.65 6.13 9.15 6.37 
5.90 7.%6 11.00 7.15 5.65 7.76 10.65 7 08 
3.50 3.43 4.55 4.19 3.10 3.15 3.98 418 
3.90 4.22 5.20 4.88 3.50 4.02 4.63 4.87 
4.65 4.91 6.50 5.56 4.25 4.71 5.93 5.55 
5.95 6.02 8.00 6.26 5.55 5.82 7.43 6.25 
4.25 3.79 6.40 4.4% 3.75 3.59 5.45 5 45 
4.60 4.74 7.25 5.16 4.10 4.54 6.30 5.25 
5.40 5.37 8.60 5.83 4.90 5.17 7.65 5.92 
6.75 6.13 10.00 6.54 6.25 5.93 9.05 6.63 
8.25 9.01 12.00 7.24 7.29 8.81 11.05 7.33 
90.00 200.00 150.00 100.00 
95.00 75.00 75.00 100.00 
9.00 18.00 10.00 01 
50.00 65.00 75.00 80.00 
60.00 75.00 75.00 80.00 
16.00 20.00 15.00 14.00 
18.00 25.00 18.00 15.00 
3.50 6.00 5.00 4.00 
2.50 4.00 3.50 2.50 
1.10 3.50 7.50 10.00 
1.35 2.50 50 1.50 
$388,164 $421,881 $422,262 $498,801 ie 
: 7 , $379,497 = $407,933 $410,338 $484,574 


BIDS DESIRED 


Heating and Ventilating Apparatus, etc. 
—Brooklyn, N. ¥.—Nov. 16, by Superin- 
tendent Bd. Educ., 500 Park Ave. New 
York, heating, ventilating and temperature 
regulation apparatus in Thomas Jefferson 
High School, here. $125,000. C. B. J. 
Snyder, Concord St. and Flatbush Ave. 
extension, engr. 

Asphaltic Wearing Surface Sand—New 
York, N. Y¥.—Nov. 15, by J. Miller, pres. 
Manhattan Boro, Municipal Bldg., furnish- 
ing and delivering 2,000 cu.yd. asphaltic 
wearing surface sand. $2,000. 

Broken Trap Reck Stone, etc.—New 
York, N. ¥.—Nov. 14, by_H. Bruckner, 
pres. Bronx Boro, 3rd and Tremont Aves.. 
furnishing and_ delivering 4,000 cu.yd. 
broken trap rock stone and 2,000 cu.yd. 
broken trap rock stone screenings. Former 
bids rejected. Noted Nov. 2. 

Cement, Fire Clay, etc.—Phila., Pa.— 
Nov. 13, by J. Armstrong, purch. agt., 10,000 
bbl. portland cement in _ cotton sacks, 
$25,000; 200 bags fire clay, 25 bbl. high 
temperature cement, 3,000 fire clay bricks. 

Underpasses, etc.—North Carolina—Nov. 
21, by State Hy. Comn., Raleigh, grading 2 
underpasses and building sub-structures un- 
der Southern R.R. at Gibsonville and Four 
Mile Siding, State Project 532, Guilford 
Co., 12,800 cu.yd. excav., 1,790 sq.yd. 2 in. 
asphaltic paving on 5 in. concrete, 1,160 
cu.yd. concrete. $33,400. C. M. Upham, 
state highway engr. Noted Nov. 2. 

Sprinkler System—Aberdeen, Wash.—- 
Nov. 14, by Port of Grays Harbor, furnish- 
ing and installing automatic Sart sys- 
tem in Port Transit Shed. . H, Lamb, 
pres.; adv. this issue. 

Transmission Line — Spokane, Wash.— 
Jan. 1, by Washington Water Power Co., 
825 Trenton St., having surveys made ex- 
tending transmission line to connect with 
Okanogan, incl. 36 mi. 60,000 volt trans- 
mission line from Coulee City to Chelan 
Falls and 18 mi. 60,000 volt transmission 
line from Chelan Falls*to Pateros, $100,- 
000. A. Greisser, Spokane (street address 
not available) engr. 

Fire Service Pipe and Valves—Toronto, 
Ont.—Nov. 14, by C. A. Maguire, mayor, 
high pressure fire service, 20 in. c.i. pipe, 
12 and 20 in. stop valves, 20 in. check 
valves, five 24 in. stop valves and one 24 
in. check valve. $39,000 to $40,000. R. C. 
Harris, city engr. 

BIDS RECEIVED 

Dock Wall, ete.—Buffalo, N. Y¥.—Com- 

missioner Pub. Wks., Municipal Bldg., 


opened Dids Nov. 2 (1) crib and concrete 
wall (2) low landing dock (3) rein.-con., 


bridged walk, from Great Lakes Dredge 
& Dock Co., Morgan Bidg., (1) $97,000 (2) 

9,000 (3) $13,000; Cleveland Eng. Constr. 

o., The Arcade, Cleveland, O., (1) $132.- 
275 (2) $12,500; Empire yng. Co., Inc. 
North Tonawanda (1) $135,468 (3) $10,- 
257; G. Parks & Sons, Inc., 217 15th St.. 
(2) $8,850. Noted Oct. 26. 

Concrete Pipe—Delht Calif.—Division of 
Land Settlement, (State of California), 
laying 68 mi. of 8 to 18 in. concrete pipe. 
from T. Cogo, Fresno, (street address_not 
available) $33,138; Merced Concrete Pipe 
Co., Merced, $37,748; J. Kristich, Knight- 
sen, $39,625. Prices do not include con- 
struction of trenches. Noted Oct. 19. 


CONTRACTS AWARDED 


Coarse Aggregate—New York, N. Y¥.— 
J. Miller, pres. Manhattan Boro, Municipal! 
Bidg., furnishing and delivering 1,000 cu.yd. 
coarse aggregate for concrete, to Rosoff 
Sand & Gravel Corp., 152 West 42nd St., 
$2,900. Noted Oct. 26. 

Rip Rap—New York, N. ¥.—Bd. Purch.. 
Municipal Bldg., furnishing and delivering 
rip rap, to O’Brien Bros., 80 South St., 
$5,000. Noted Nov. 2. 

Wire Mesh Fences—New York, N. ¥.— 
Park Bd., Municipal Bidg., furnishing and 
erectirg wire mesh fences around certain 
lawns in Various city parks in Manhattan 
Boro, to Riverdale Constr. Co., 1440 Bway. 
$79,340. Noted Nov. 2. 


Cranes—Apollo, Pa.—A. McCarthy, purch. 
agt. for Apollo Steel Co.. Warren Ave., 
taking bids two 15 ton cranes. 


Crane—Bridgeville, Pa.—Universal Stee! 
Co. taking bids one 10 ton crane. 

Cranes — Freedom, Pa.— W. CC. Phelps. 
pureh agt. for Pennsylvania R.R., Union 
Sta., Pittsburgh, taking bids two cranes 
for Conway shop, here. 


Road Equipment—Iillinois—Nov. 15, by 
Dept. Pub. Wks. and Buildings, Div. Pur- 
chases and Supplies, Springfield, for 27 
portable heating kettles, 32 graders, etc. 
H. H. Kohn, supt.; adv. this issue. 


Transmission Line—Dallas Tex.—Dallas 
Power & Light Co., Interurban Bldg., will 
build power line from Jackson St. substation 
to main plant on Griffin St., he loop 
system, by day labor. $53,000. J. Oram, 
care Owner, engr. 


Grandstand—tTanforan, Calif—G. A. Ap- 
legar‘a, archt. Claus Spreckels Bidg., 
San Francisco, receiving bids steel frame 
and wood grandstand, 5,000 seats, here. for 
Pacific Coast Jockey Club, 1st Natl. Bank 
tte Francisco. H. Spreckels, secy. 
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OFFICIAL PROPOSALS 
Nov. 15. 
Installing Water Pipe 


Albany, N. Y. 


Sealed proposals for the installation of a 
water pipe for Sing Sing Prison, Ossining, 
N. Y., will be received by the undersigned 
at his office in the Capitol, Albany, N. Y., 
until twelve o'clock noon on Wednesday, 
November 15, 1922, when they will be pub- 
licly opened and read. Proposals shall be 
on the form furnished by the Superintend- 
ent of Prisons and shall be accompanied by 
a draft or certified check payable at sight 
to the Superintendent of Prisons for ten per 
centum (10 per cent) of the amount of the 
proposal, The Engineer's preliminary es- 
timated cost of the work is $17,505. 

Each proposal must be addressed to the 
Superintendent of Prisons, Capitol, Albany, 
N. Y., and on the outside of the envelope 
must be clearly and conspicuously written: 
“Sealed Proposal for Water Pipe Installa- 
tion at Sing Sing.” 

The bidder whose proposal shall be ac- 
cepted will be required to execute a contract 
and furnish bonds within ten days from the 
date of notice of award delivered to him or 
them in person or mailed to the address 
given in the proposal. 

Upon execution of the contract and ap- 
proval of bonds the certified check will be 
returned to the proposer unless the same 
has been presented for collection prior to 
such time, in which case the amount of the 
deposit will be refunded by the Superintend- 
ent of Prisons. The deposits of bidders 
other than the one to whom the award of 
contract shall be made will be returned im- 
mediately after the award has been made. 

The bond required for the faithful per- 
formance of the contract shall be in such 
sum as shall be fixed by the Superintendent 
of Prisons which sum shall not be less than 
twenty per centum (20 per cent) of the es- 
timated cost of the work according to the 
contract price, and an additional 
known as the Labor Bond, in the sum of 
ten per centum (10 per cent) of the 
amount of the estimated cost of the work 
according to the contract price will be re- 
quired as surety that the contractor will 
pay in full at least once in each month all 
laborers employed by him upon the work 
specified to be done in the contract. 

Plans, sheets one and two, may be seen 
and detail specifications, engineer’s estimate 
of quantities, proposal blanks, form of con- 
tract and form of bond required and other 
information for proposers may be had at 
the office of the Superintendent of Prisons, 
Capitol, Albany, N. Y.; at the offices of the 
State Engineer and Surveyor, Telephone 
Building, Albany, N. Y.; Barge Canal Ter- 
minal Building. Pier 6, East River, New 
York City; Barge Canal Terminal Build- 
ing, Foot of Genesee Street, Buffalo, N. Y.; 
Weighlock Building, Syracuse, N. Y., and 
the Barge Canal Terminal Building, Canal 
Harbor, Rochester, N. Y. 

ee of detail plans or drawings may 
be obtained from the State Engineer and 
Surveyor at Albany, N. Y., upon payment 
to him of thirty cents (30c), to cover the 
cost of producing the blue prints. 

Award, if made, will be made to the per- 
son or persons whose proposal shall be low- 
est in cost to the state for doing the work, 
and which shall comply with all provisions 
required to render it formal. Before any 
award shall be made the lowest bidder will 
be required to satisfy the Superintendent of 
Prisons of his ability to provide suitable 
equipment and materials for the proper per- 
formance of the work. 

The right is reserved to reject all pro- 
posals and readvertise and award the con- 
tract if in the judgment of the undersigned 
the interests of the State will be enhanced 
thereby. CHAS. F. RATTIGAN, 

Superintendent of Prisons. 
Dated: October 26, 1922. 
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THESE ADVERTISEMENTS ARE OFFICIAL NOTICES THAT BIDS ARE WANTED FROM BIDDERS EVERYWHERE. 





OFFICIAL PROPOSALS 


Bids: Nov. 28. 


Highway Bridges 


Little Rock, Ark. 

Sealed bids will be received until Ten 
A.M. of Tuesday, November 28th, 1922 at 
the offices of the Board of Commissioners 
of Pulaski Road Improvement District 
Number Ten, for the construction of four 
bridge structures on Section Three. 

The approximate quantities are as fol- 
lows: 

Structural Steel 375,000 Ibs. 
Reinforcing Steel 96,000 lbs. 
Concrete 1,050 Cu. Yds. 

All proposals or bids must be accom- 
panied by a certified check drawn on 
a responsible bank or trust company in 
the city of Little Rock. 

Certified check must be made payable 
to H. S. Turner, Secretary of Pulaski Road 
Improvement District Number Ten, for a 
sum not less than five per cent of the 

egate amount of the proposal. 
pecifications and additional information 
may be secured from the Engineer. 

The successful bidder will be required 
to furnish satisfactory surety construc- 
tion bond in a sum equaling the amounts 
of the contracts awarded him. 

The right is reserved to reject any, or 
all, proposals submitted and to waive in- 
formalities. 

ROY L. THOMPSON, Chairman. 
H. S. TURNER, Secretary, 
216 Gazette Building, 
Little Rock, Ark. 
D. A. MacCREA, Chief Engineer. 


Lumber 
Trenton, N. J. 


Notice is hereby given that sealed bids 
will be received by the State Highway Com- 
mission of New Jersey for the following: 

Furnishing of 487,400 feet B.M. of lum- 
ber for use on the Ocean City-Somers Point 
Bridge ; delivery to be made f.o.b. cars at 
the railroad siding in Ocean City. 

Bids will be received at the office of the 
State Highway Commission, Broad Street 
Bank Bidg., Trenton, New Jersey, on Tues- 
day, November 2l1st, 1922, at 11:00 a.m., 
and opened and read immediately thereafter. 

Specifications for the lumber and condi- 
tions governing bids may be obtained upon 
application to Mr. A. W. Muir, Superin- 
tendent of Maintenance, State Highway De- 
partment, Broad Street Bank Bidg., Tren- 
ton, New Jersey. Bids must be made upon 
the standard proposal form in the manner 
designated therein and as required by the 
specifications and conditions governing bids, 
same to be enclosed in sealed special ad- 
dressed envelopes which will be furnished 
with the proposal form bearing the name 
and address of the bidder and the name of 
the bridge on the outside, and must be ac- 
companied by a certified check drawn to 
the order of the Treasurer of the State 
of New Jersey for not less than ten per cent 
(10%) of the amount of the bid, provided 
that the said certified check shall not be 
less than $500.00 nor more than $20,000 and 
be delivered at the above place on or 
before the hour named. 

The State Highway Commission reserves 
the right to reject any or all bids not in 
accordance with the conditions governing 
said bids. 

By order of the State 


mission. 
A. LEE GROVER, Chief Clerk. 


Highway Com- 


OFFICIAL PROPOSALS 


21. 
Highway Work 


Albany, N. Y, 
Sealed proposals will be received by th, 
undersigned at their office, No. 55 Lay 
Street, Albany, N. Y., at one o'clock 
on Tuesday, November 21, 1922, for th 
improvement of highways in the followin: 
counties: 
CHAUTAUQUA ...... (one highway: 
CAPES ORM RRs eG cneces (one highway 
NASSAU..... (one highway 
(one highway 
(one highway 
-(one highway 
... (one highway 
(one highway: 
reconstruction of th 


Bids: Nov. 


aster 


p.m, 


Also for the 
lowing: 
MONTGOMERY {two contracts 

os Be 
--.(one contraci: 2.04) 
(two contracts: 1.43 & 1.74 
(one contract: 1.99) 

Maps, plans, specifications and estimates 
may be seen end proposal forms obtained 
at the office of the Commission in Alban, 
N. Y.. and also at the office of the divisio: 
engineers in whose division the roads ar 
to be improved or reconstructed. The ad- 
dresses of the division engineers and th 
counties in which they are in charge will be 
furnished upon request. 

The especial attention of bidders is called 
to “General Information for Bidders’ in 
the itemized proposal, 
contract agreement. 

HERBERT S&S. SISSON, 
Commissioner. 


specifications and 


J. C. FINCH, 
Secretary. 


Bids: 


Nov. 20. 
Cast Iron Water Pipe 
Springfield, Mass. 

Sealed proposals will be received by the 
Board of Water Commissioners of Spring- 
field, Mass., at its office in the Municipal 
Building, on or before 11 a.m., Monday 
November 20, 1922, for the furnishing ot 
cast iron water pipe and special castings. 

The proposal shall state price per tor 
of 2,000 Ibs., F.o.b. Armory Station, Spring- 
field, Mass., for each size of pipe and «ach 
size and kind of special casting, in accor(- 
ance with the following schedule. 

200 lengths Class E 6” cast iron pi) 
2,000 “ “ E ” “ “ ‘ 

250 “ “ E 10” “ “ 

“ “ E12” “ “ 

8” Crosses, B. B., Class H 

10” x 8” Crosses, B. B., Class H 

6” x 4” Reducers, Class H., B. & 5 

6” Sleeves, Class H 

8” Sleeves, Class H 

10” Sleeves, Class H 

8” Tees, B. B., Class H 

10” x 8” Tees, B. B., Class H 

a" 7, 3. & 2 Cees 2 

pipe and special castings to be manu- 
factured in accordance with N. E. W. W. A 
specifications. 

Proposal shall be in_a_ sealed_ envelope 
marked “Proposal for Cast Iron Pipe.’ It 
shall also contain a statement as to the 
dates and rate of delivery for the pipe and 
special castings. 

The right is reserved to eliminate any 
size from the proposal or to accept the pro- 
posal for any sizes without the acceptance 
of the entire bid. The right is also reserved 
to reject any or all bids or to accept an) 
bid or any portion of any bid which it ma) 
be deemed to the interest of the City o! 
Springfield so to do. 

H. M. KING, Superintendent. 

Springfield, Mass. 

October 27, 1922. 
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OFFICIAL PROPOSALS 








nidg: NOV. 21. " 
Road Grading 
Newton, N. J. 
Notice is hereby given that sealed bids 


will be ? ceived by The County of Sussex 
+» grading of Fredon Stillwater Road in 
‘e Township of Fredon and the County 
¢gussex. Estimated amount of excavation 
required s 34,865 cu.yd. and opened and 
read in public at the Freeholders Office, 
‘ewton, N. J., on November 21, 1922, at 
3) a.m. 
Oe es, specifications and forms of 
pid, contract and bond for the proposed 
vork, prepared by Harvey Snook, County 
engineer, and approved by the State High- 
aay Commission, have been filed in the of- 
soe of the said engineer at Newton, N. J., 
| of said State_ Highway Commission, 
Trenton, N. Jey and may be inspected by 
rospective bidders during business hours, 
Ridders Will be furnished with a copy of 
the specifications and blue prints of the 
rawings by the Engineer on proper notice 
nd payment of cost of preparation. Bids 
must be made on the standard proposal 
‘rms in the manner designated therein 
nd required by the specifications, must be 
enclosed in sealed envelopes, bearing the 
me and addres of bidder and name of 
road on the outside, addressed to The 
county of Sussex, Newton, N. J., and must 
accompanied by § Surety Company 
vrtificate and a certified check for not less 
‘han ten (10) per cent of the amount bid, 
provided said check shall not be less than 
500.00 nor more than $20,000.00 and be 
jelivered at the place and on the hour above 
named. The standard proposal form is at- 
tached to the specifications, copies of which 
will be furnished on application to Engineer. 
Rv order of The County of Sussex. 
(Signed) WILLIAM S, VOUGHT, Clerk. 








Rids: Dee. 11. 
Labor-Material Percentage 
Contract 


New Orleans, La. 

Sealed proposals will be received at the 
W ge and Water Board, Room 401, 
, 526 Carondelet Street, New Orleans, 

up to 12 o’clock noon of Monday, De- 
mber 11th, 1922, on Labor-Material Per- 
ntage Contract for year 1923. 

Specifications and blank forms of pro- 
posal may be obtained at the office of the 
Board. 

The right is reserved to reject any or all 


October 12th, 1922, 











A. G. MOFFAT, 
Secretary. 
Oo. G. EARL, 
ieneral Superintendent. 





Bids: Nov, 29. 
Filtration Plant and Reservoir 
San Juan, Porto Rico. 


Scaled proposals for the furnishing of 
labor and material for the construction 
8,000,000 gals. filtration plant and a 
1.000 gals. filtered water concrete res- 
oir for the City of San Juan will be re- 
ed in the office of the Commissioner of 
| Bervive until November 29, 1922, at 
A.M. 
\ll plans, specifications, instruction § to 
dders, blanks, forms for proposals and all 
er information may be obtained at the 
of the City Commissioner of Public 


Works at San Juan, Porto Rico. 


The right is reserved to reject any and all 


MARTIN TRAVIESO, 
Commissioner of Public Service. 








tis: Nove 14, 
Automatic Sprinkler System 


Aberdeen, Wash. 


7 Port of Grays Harbor, Aberdeen, 


Wash. will reeeive bids until 10 o'clock 
\.M., Tuesda y, 


November 14th, 1922, for 

ing and installing an automatic 

er system in the Port Transit Shed. 

mately 366 heads required. 

her information on spplication. 
FRANK H. LAMB, President, 
J. A. VANCE, Secretary. 


The more I see of the way 
some contractors allow their 
Contract Bond and Compen- 


sation Insurance to _be man- 

We s> 2221000 the more I realize 
that Barnum was right. = 
SWART ; 
92 William St., New York 
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Bids: Nov. 15. 
Concrete and Steel Bridges 


Trenton, N. J. 

Notice is hereby given that sealed bids 
will be received by the State Highway Com- 
mission of New Jersey for the following: 

Construction of concrete and steel bridge 
of two 45’0” spans and 30’0” roadway at 
M.P. 23.8 over North Branch of Raritan 
River, Route No. 16, in the Municipalities 
of Bridgewater and Bedminister, County 
of Somerset. 

Bids for the above will be received at the 
office of the State Highway Commission, 
Broad St. Bank Bldg., Trenton, N. J., on 
November 15, 1922, at 11:00 A.M., and 
opened and read immediately thereafter, 

Drawings, specifications and form of bid, 
contract and bond form for the proposed 
work are on file in the office of Mr. John L. 
Vogel, Bridge Engineer, 772 Broad St., 
Newark, N. J., and may be inspected by 
prospective bidders. Plans will be fur- 
nished on deposit of ten ($16.00) Dollars, 
for doing this work upon application to Mr. 
John L. Vogel, Bridge Engineer, 772 Broad 
St., Newark, N. J. Bids must be made on 
the standard proposal form in the manner 
designated therein and as required by the 
specifications for this work; same to be en- 
closed in sealed special addressed envelopes, 
bearing the name and address of bidder 
and the work bid upon on the outside, and 
must be accompanied by a certified check 
drawn to the order of the State Treasurer 
for not less than ten (10%) per cent of 
the amount of the bid, provided the said 
certified check shall not be less than 
$500.00 nor more than $20,000 and be de- 
livered at the above place on or before the 
hour named. Copies of the standard pro- 
posal form and _ special addressed envelope 
will be furnished on application to Mr. John 
L. Vogel, Bridge Engineer, 772 Broad St., 
Newark, N. J. Bids not enclosed in special 
envelopes will be considered informal and 
will not be opened. 

Each bidder must accompany his bid with 
a certificate from a Surety Company duly 
authorized to do business in this State, 
stating that such Surety Company will pro- 
vide said bidder with a bond in such sum 
as is required in and in accordance with 
the specifications, conditioned for the faith- 
ful performance of the provisions of the 
contract and specifications. 

By order of the State Highway Commis- 


sion. 
A. LEE GROVER, Chief Clerk, 
Bids: Nov. 27. i" 
Hard Surfaced Road Project 


Washington, N. C. 

Sealed proposals will be received by the 
Beaufort County Road Commission at its 
office in Washington, N. C. until 2 p.m. 
November 27th, 1922 for the Construction 
of two sections of road on the Chocow- 
inity-Aurora Road. One section starting 
at Chocowinity and extending 4.8 miles 
towards Aurora; one section at Edwards 
beisg 2 miles in length. 

Bids are desired on asplyalt and concrete 
paving 18 feet wide. The total estimated 
approximate quantities are; 71,800 sq.yds. 
of sheet asphalt, asphalt concrete or con- 
crete paving. 

152 sq.yds. gravel or water bound mac- 
adam paving 34,895 cu.yds. excavation, 

3 culverts, containing 54 cu.yds. concrete 
and 4250 Ibs. steel. 

2 bridges, containing 706 cu.yds. con- 
crete; 69,240 Ibs, steel & 3200 feet of 
piling. 

210 ft. 18 in. pipe. 
30 ft. 30 in. pipe. 
150 ft. 15 in. pipe. 

Proposals must be marked 
for Chocowinity-Aurora Road.” 

All bids must be upon blank forms 
provided in the Proposal, Contract and 
Specifications. 

Each bid must be accompanied by a 
certified check for $10,000, or satisfactory 
Bidder’s Bond as evidence of good faith. 
Bidders bidding on any part of the work 
separately must accompany their bid by a 
certified check or satisfactory bidder’s bond 
for an amount equal to 5% of the amount 
of their bid. 

Plans and specifications will be on file 
at the office of the Commission, in Wash- 
ington, N. C. and copies of the plans, 
specifications, form of proposal, etc. will 
be mailed upon the applicant making a 
deposit of $5.00 one half of which will 
be returned upon the return of the plans 
- good condition as stated in the specifica- 
tions. 

The right is reserved to reject any or 


all bids. 
F. C. Kugler, Chairman, 
J. D. BULLUCK, Secretary. 
H. W. RANKIN, Engineer. 








“Proposal 


Gi SEARCHLIGHT SECTION 51 


OFFICIAL PROPOSALS 


Nov. 23. 
° 
Bridge and Road Work 
Richmond, Va. 
Bids will be received at the Office of the 
Virginia State Highway Commission, Corner 
10th & Marshall Streets, Richmond, Va., 
until 12 o'clock neon, Thursday, November 
23rd, for the construction of: 
1.—PROJECT §-102, Route 8, Repairs to 
Bridge over Piscataway Creek, in Essex 
County, involving approximately 2,640 Lin. 
Ft. Piles, 16,000 Ft. Lumber. 
2.—PROJECT S-216, Route TY, from 
Washington's Old Home, to the intersection 
with Route 7, 1.74 miles of 20’ Gravel road- 
way involving approximately 7.49 acres 
clearing and grubbing; 6,621 Cu.Yds. Un- 





Bids: 


classified excavation; 328 Lin.Ft. Pipe; 
21.56 Cu.Yds. Class “B” Concrete. 
3.—PROJECT S-185, ‘Route 7, from 


Wilderness to Lignum, 8.44 miles of soil 
roadway, involving approximately 38,100 
Cu.Yds. unclassified excavation ; 556 Lin.Ft. 
Pipe; 111 Cu.Yds. Class “B”" Concrete ; 185 
Cu.Yds. Class “A” Concrete; 14,500 Lbs. 
reinforcing steel; 2,100 Lin. Ft. Standard 
wooden Guard rail. 

4.—PROJECTS S-215 A & B, Route 13— 
(A) Bridge over Appomatox River in Prince 
Edward County. Length: 292' 10", Road- 
way 19 Ft. involving approximately 282.6 
Cu.Yds, Class “A” Concrete; 475 Cu.Yds. 
Cement Rubble masonry; 41,700 Lbs. rein- 
forcing steel; 112,000 Lbs. structural steel. 
(B) APPROACHES to Bridge, involving 
approximately 33,178 Cu.Yds, borrow exca- 
vation, 3,614.4 Sq.Yds. of 7” x 18’ concrete 
roadway; 2,256 Lin.Ft. wooden guard rail, 

5.—PROJECT F-76A, Route 10—(A) 
Bridge over Buffalo Creek in Prince Ed- 
ward County. Length 228 feet. 19 ft. 
roadway, involving approximately 376.3 Cu, 
Yds. Class “A” Concrete; 63,760 Lbs. re- 
inforcing steel; 1,280 Lin.Ft. Piles. (B) 
APPROACHES to. bridge, involving ap- 
proximately 8,500 Cu.Yds. of borrow exca- 
vation, 

6.—PROJECT F-160A, Route 5, Franklin 
to Carrsville in Nansemond and Isle of 
Wight Counties, 5.5 miles, 18 feet, 6”-8”-6" 
deep, concrete roadway, involving approxi- 
mately 7.0 acres clearing and grubbing; 
19,765 Cu.Yds. unclassified excavation ; 25,- 
900 Cu.Yds. borrow excavation ; 135 Cu. Yds, 
Class “B” Concrete; 102 Cu.Yds. Class “A” 
Conorete; 768 Lin Ft. standard mvooden 
guard rail. 

A certified check or bidders bond must ac- 
company each bid, Amount of certified 
checks, as follows: Project S-216, $650.00; 
Project S-185, °$3,000.00; Project S-102, 
$250.00; Project S-215, Bridge and ap- 
proaches, $2,500.00; Project F-76A, $750.00 ; 
Project F-160A ; $5,000.00. Amount of bid- 
ders bond 20% in excess of certified checks. 


Plans and specifications are on file at 
the office of the Virginia State Highway 
Commission, Corner 10th & Marshall Streets, 
Richmond, and at the offices of the follow- 
ing District Engineers: Projects S-216 and 
S-102, Fredericksburg, Va.; S-215, Lynch- 
burg: F-76A, Richmond; S-185, Manassas , 
F-160A, Suffolk. Additional plans for bid- 
ders for the above projects can be obtained 
upon application to the State Highway Com- 
missioner, upon receipt of $5.00, payable to 
the Assistant Commissioner, $2.50 of which 
will be refunded when plans are returned 
in good condition within two weeks after 
bids are opened. Plans for the bridges can 
be secured from W. F. Hobart, 8054 E. 
Franklin St., Richmond, upon payment of 
36c. each. Specifications and bidding pro- 
posals may be obtained by request from the 
Office of the State Highway Commissioner. 

Engineers will be at the following places 
to show prospective bidders over the 
Projects: 

Project S-216—Monday, November 13th, 
Office of the District Engineer, Fredericks- 
burg, Va., at 10 a.m. 

Project S-185—10 A.M. Tuesday, Novem- 
ber 14th, at Hotel Waverly, Culpeper, Va. 

Projects S-215 and F-76A—10 A.M. 
Thursday, November 16th, at Prince Ed- 
ward Hotel, Farmville, Va. 

Project F-160A—8 A.M. at Office of Dis- 
trict Engineer, at Suffolk, Va. 

Project S-102—1 P.M. Friday, November 
10th, at the Monumental Hotel, Tappahan- 
nock, Va. 

The State Highway Commission reserves 
the right to reject any or all vids. 

STATE HIGHWAY COMMISSION 
H. G., SHIRLEY, 
Chairman 
G. P, COLEMAN, 
Commissioner, 
November 3, 1922. 
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OFFICIAL PROPOSALS 
Bids: Nov. 28. 


Draw Bridge 


Cambridge, Mass. 


Sealed proposals will be received at this 
office until 12 o'clock noon of Tuesday, 
Nov. 28, 1922, for furnishing and erecting 
a single leaf movable draw span for the 
First Street Bridge over Broad Canal in 
Cambridge, Mass. 

The draw span will be of trunnion bas- 
cule type, according to plans of the Strauss 
Bascule Bridge Company, and will be about 
514 ft.. long and about 64 ft. wide with 
two main plate girders, overhead counter- 
weight and electric motors and operating 
machinery complete. 

The draw bridge will be erected on foun- 
dation now being constructed under another 
contract, 

Plans and specifications may be examined 
after Wednesday, Nov. 15, 1922. and any 
further information may be obtained at 
the office of the City Engineer. Copies of 
the plans and specifications may be ob- 
tained of the City Engineer by the pay- 
ment of ten ($10.00) dollars, which will 
be repaid te any one returning the plans 
and specifications in good order to the 
office of the City Engineer, Cambridge, 
Mass. 

All bids must be upon the form furnished 
and must state price both in writing and 
in figures, and must be signed by the bid- 
der with full name and address. Each bid 
is to be accompanied by a properly certi- 
fied check fer five hundred ($500.00) dol- 
lars, payable te the city of Cambridge, 
said check te be returned to the bidder, 
unless forfeited as specified below. 

A satisfactory bond will be required for 
the faithful performance of the contract. 
The person or persons to whom the con- 
tract may be awarded will be required to 
appear at the effice of the City Engineer 
with the sureties offered by him or them 
and execute the contract within four days 
(not including Sunday) from the date of 
notification of such award, and the prepa- 
ration and readiness for signature of the 
contract; and in case of failure or neglect 
to do so, he or they will be considered as 
having abandoned it, and the check ac- 
companying the proposal shall be forfeited 
to the city of Cambridge. The City Engi- 
neer reserves the right to reject any and 
all bids in accordance with and as pro- 
vided by the City Ordinances. It is under- 
stood that the parties in presenting their 
proposals thereby agree that the same are 
offered subject to the terms, conditions and 
limitations hereinbefore specified. 

Proposals to be addressed to the City 
Engineer and endorsed “Proposal for fur- 
nishing and erecting movable draw_ span 
of the First Street Bridge over Broad 
Canal, Cambridge, Mass. 

L. M. HASTINGS, 
City Engineer. 
Cambridge, Mass., November 6, 1922. 


Bids: Dec. 1. 


Cast Iron Pipe 


CONTRACT 17, 
BALDWIN FAIRMONT PROJECT 


Cleveland, Ohio. 


Sealed proposals will be received at the 
Oftice of Commissioner of Purchases and 


| ings. 


Supplies, Room 219, City Hall, until 12 | 


o'clock noon, official Cleveland time, De- 
cember 1, 1922, for furnishing and laying 
about 2,700 tons of 48-inch and 36-inch 
cast-iron pipe and other miscellaneous work 
for the Division of Water, and will be 
opened and read in the Council Chamber 
immediately thereafter. 

Each bid must be accompanied by a 
certified check on a solvent bank for two 
thousand five hundred dollars ($2,500) 
drawn, payable to the City of Cleveland as 
surety for the acceptance of the contract. 
Each bid must be made in accordance with 
the plans and specifications which may be 
obtained at the Division of Water, Drafting 
Room 213, City Hall, upon the deposit of 
five dollars ($5.00) per set. Said deposit 
to be redeemed upon the return of said 
copies in good condition. No proposal will 


be entertained unless made on blank forms | 


furnished by the Division of Water and 
delivered at the Office of the Commissioner 
of Purchases and Supplies previous to 12 
o'clock noon on the day above specified. 

The city reserves the right to reject any 
or all bids. 

CLEVELAND WATER DEPT. 

A. V. RUGGLES, 

Commissioner of Water. 


Gi SEARCHLIGHT SECTION “ie 


OFFICIAL PROPOSALS | OFFICIAL PROPOS is 


a a | Bids Nov. 21, 


Zids: Dec, 1. 1 
Cast Iron Pipe and Castings Storm Water Cul ert 


San Juan, Porto Rico Sealed bids will be receiv, 
Sealed proposals for the furnishing of | Commission of New Smyr: 
about 20,020 tons of cast iron pipe and of 11 o’clock, Tuesday, the 21]s 
250 tons of special castings, or its equiva- | vember, 1922, at the office of 
lent in steel pipe and specials, delivered at | ager at the City Hall, for th 
San Juan, Porto Rico, for the City of San | of a flume or storm wate: 
Juan, will be received in the office of the | located along the north side o 
Commissioner of Public Service until De- | where the present open ca 
cember 1, 1922, at 10 a.m. between Myrtle Street and 
All plans, specifications, instruction to | east of Hillsborough Street. 
bidders, blanks, forms for proposals and all | The length of the structur 
other information may be obtained at the | structed is approximately 3, 
office of the City Commissioner of Public | ft. wide, and the principal item 
Works at San Juan, Porto Rico. ; as follows: 
The right is reserved to reject any and 2,500 sq.yds. reinforced con 
all bids, : 1,400 cu.yds. conerete walls 
MARTIN TRAVIESO, An alternate design provide 
Commissioner of Public Service. lar storm water culvert 7 feet 
bits: 2 Lk... _ => built of ee See. 
2 Jans and specifications wil 
Road Work Equipment at the office of the City Man 
Springfield, Il. City Hall in New Smyrna on or 
Sealed proposals for the following ma- the 14th day of November, 1922 
chinery for the State of Illinois Department Cash or certified check for 
of Public Works and Buildings, Division of | made payable to the city of N: 
Purchases and Supplies, Division of High- Florida, must accompany each 
ways, will be received by the undersigned dence of good faith and as a 
until ten o'clock a.m. November 15, 1922: | that if awarded the contract, t 
Twenty-seven Portable Heating Kettles. | will execute the contract and gi\ 
Thirty-two Graders. required. 
Forty-four Road Drags. Each bidder will be required 
Full information will be furnished upon with his bid a letter from a sur 
application to the undersigned. pany, licensed to do business i: 
The right is reserved to reject any and all | stating that the surety company 
bids. nish the bond required in case th: 
Department of Public Works and Build- | successful in securing the contra 
ira MILLER, Director. | will be required in the sum of 25 
Division of Purchases and Supplies. of the total estimate of cost. 
1. H. KOHN, Superintendent. The right is reserved to reject a 





| November Ist, 1922. bids, P. P. PILCHER, City 
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Sealed Bids will be Received by the 


BOARD OF ESTIMATE AND APPORTIONMENT 
CITY OF NEW YORK 


at its meeting room in the Council Chamber, Room 16, City Hall, 
Borough of Manhattan, until 12 o’clock noon on 


FRIDAY, NOVEMBER 24, 1922 


For the Construction of the Shore Road Shaft in 
the Borough of Brooklyn for a Freight and Pas- 
senger Railroad Tunnel to be Built in_ the 
Boroughs of Brooklyn and Richmond and Under 
New York Bay, New York City. 


A statement of the quantities ot the various items of work and 
further information are given in the invitation to bid forming part of 
the contract. At the above place and time the bids will be publicly 
opened and read. The award of the contract, if awarded, will be 
made by the Board as soon thereafter as practicable. The Board 
reserves the right to reject any and all bids. 


A bond in the sum of two hundred thousand dollars ($200,000) will 
be required for the faithful performance of the contract. 


No bid will be received or considered unless accompanied by a 
certified check upon a National or State bank, or trust company of 
The City of New York, or a check of such bank or trust company 
signed by a duly authorized officer thereof, drawn to the order of the 
Comptroller of The City of New York to the amount of ten thousand 
dollars ($10,000). 


The time allowed for the completion of the work is ten months 
after notification of the endorsement of the Comptroller’s certificate 
as to the appropriation of funds upon the executed contract. 

Pamphlets containing invitation to bid, form of bid, contract and 
specifications, plans, etc., can be obtained at the office of the Chief 
Engineer of the Board of Estimate and Apportionment, Room 2700, 
Municipal Building, Manhattan, for the sum of $5.00 per set which 
will be refunded upon their return in good condition within thirty 
(30) days. 

For further particulars apply to the office of the Chief Engi- 
neer at the above address. 


BOARD OF ESTIMATE AND APPORTIONMENT, 
Joun F. Hytan, Mayor, Chairman. 
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Er ~. News-Record 


_OFFI ICIAL PROPOSALS 





B Nov. 29. 
Delaware River Bridge 
Main Towers 


Contract No. 6 
Philadelphia, Pa. 
S-aled proposals for the construction of 
tl wo Main Towers of the bridge over 
t! Delaware River connecting the City 
of Philadelphia, Pa., and the Cjty of 
Camden, N. J., will be received by the 
I are River Bridge Joint Commission 


oh 806, Widener Building, Phila- 
I a, Pa., until 3:00 o’clock P.M. East- 
1 Standard Time, November 29, 1922, 


w , they will be publicly opened and 
read The contract will be awarded, or 
bids rejected, within fourteen days 
the bids are opened, The right is 


re ved to reject any or all bids. 

7 two piers on which the towers are 
t e erected are located in the Delaware 
River near the pier head lines on_ the 
Peunsylvania and New Jersey sides of the 
river at points approximately opposite to 
Race Street in Philadelphia and Pearl 
street in Camden. The work will include 
the furnishing, fabricating, painting and 
erecting of the two steel towers complete, 
with top saddle castings, as shown in the 
contract drawings, ready to receive the 
cables. The work comprises approximately 
500 tons of steelwork, and must be com- 





eted within a period of fifteen months, 
Bids must be made upon the blank pro- 
posal form, which, together with specifica- 
tions, bond and contract form, and con- 
tract drawings, may be obtained after 
ember 8, 1922, at the office of the 
Joint Commission upon deposit of $25, 
which deposit will be refunded upon the 
eipt of bid or upon their return in good 












Each proposal must be accompanied by 
certified check for seventy-five thousand 
dollars, drawn upon a national or state 
bank or trust company having an office 
either in Philadelphia or Camden, and 
payable to the Delaware River Bridge Joint 
Commission, and sureties’ consent must be 
shown. The bidder or bidders to whom 
the coneract is awarded will be required 
to give bond in the sum of fifty per cent 
f the amount of the concract. 
WILLIAM C. SPROUL, Chairman, 
JOSEPH K. COSTELLO, Secretary, 
DELAWARE RIVER BRIDGE JOINT 
COMMISSION 
Bids: Nov. 27. 
12,000,000 Gallons Pumping 
Engine 
Norfolk, Va, 
Sealed proposals will be received at the 
Ottice of the Director of Public Works, 
City of Norfolk, Virginia, until 12:00 o’clock 
von on the 27th day of November, 1922, 
r one 12,000,000 Horizontal, Cross Com- 
pound, Crank and Fly Wheel, Condensing 
Pumping Engine of the double opposed type. 
Instructions to Bidders, Form of Pro- 
posal, Specifications, Contract and Form of 
Bond may be inspected, at the Office of the 
Director of Public Works, Norfolk, Virginia, 
r at the Office of the Consulting Engineer, 
Dabney H. Maury, 1445 Monadnock Block, 
Chicago, Il, and a complete set of all of 
the above papers may be obtained by in- 
tending bidders either from the Director 
of Public Works or from the Consulting 
Engineer, upon application accompanied 
by a check or Postal Order for Fifteen 
($15.00) dollars, payable to B. Gray Tuns- 
tall, City Treasurer, which amount will be 
refunded to the party depositing it on the 
—— of all the foregoing papers in good 
order, 
A certified check on an approved bank 
eithe r in the City of Norfolk, or in the City 
f New York, or in the City of Chicago, in 
the sum of $508. 00, and payable to B. Gray 
Tunstall, City Treasurer, must accompany 
each bid, subject to the conditions ex- 
pressed in the Instructions to Bidders and 
Form of sa 
The City of Norfolk reserves the right 
to reject anys er all bids. 
WALTER H. TAYLOR, 3rd. 
Director of Public Works. 
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‘About 85,000 Yards. 
New York Highway Contract. 
Work . be started immediately. 
, Eng. News- 4 


M-2 Record 
10th Ave. - 36th St.. New York City. 
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Bids: Nov. 24. 


High School 


Yonkers, N. Y. 

The Board of Education will receive pro- 
posals for the erection of the Charles E. 
Gorton High School, on Palisade Avenue 
and Shonnard Place, Yonkers, New_York, 
(excepting Heating, Plumbing and Electri- 
cal work). 

Plans and specifications will be ready for 
inspection in the office of the Board of Edu- 
cation in the High School Building, No- 
vember 3rd. A deposit of $15 for each set 
taken from the office will be required. Plans 
may be taken by general contractors only. 

Proposals must be made on blank forms 
which will be furnished at the otlice of the 
Board, 

The building must be complete 
respect and ready for occupancy 
A[st, 1923. 

Inasmuch as the work specified is to be 
devoted to public use, time is of the essence 
of the contract, and for failure of the con- 
tractor to fully complete the same on or 
before the time specified, the sum of 
Twenty-five Dollars a day will be deducted 
from the contract price, as liquidated dam. 
ages, for each day that shall elapse until 
the final completion of the contract. 

Each proposal must be accompanied by 
a certified check, payable to the Board of 
Education for five per cent of the amount 
of such proposal, which will be retained by 
the Board until a satisfactory bond is filed 
and the contract executed. All other checks 
will be returned to the bidders as soon as 
the proposals are opened, and the result of 
the competition declared. 

The bidder to whom the contract may be 
awarded will be required to furnish a se- 
curity bond for one-quarter of the contract 
price named in his bid, and a liability policy 
from companies approved by the Board. 
Each proposal must be inclosed in a se- 
curely sealed envelope, endorsed with the 
name of the bidder and the work for which 
the proposal is made, and must be delivered 
to the Secretary of the Board on or before 
5:00 o’clock p.m., Friday, November 24th, 
1922. 

The Board reserves the right to reject any 
and all proposals. 

EDWARD A. FITCH, 
Chairman, 
ROSCOE S. CONKLING. 
JOHN W. BURKE. 
Committee on Architecture and Construction 


in every 
December 





U. 5S. GOVERNMENT 


PROPOSAL FOR STEEL BARGE—U. 
S. Engineer Office, Montgomery, Ala. Sealed 











proposals will be received here until 11 
a.m,. Dee. Ist, 1922, and then opened, for 
one 80 ft. x 26 ft. x 5 ft. steel barge. 


Further information on application. 





S. ENGINEER OFFIC * HUNTING- 
TON, W. VA., October 20, 1922. Sealed 
proposals will be received here until 11 a.m. 
(Eastern time), November 20, 1922, and 
then opened, for furnishing and delivering 
horses and props for Ohio River Dam No. 
32. Further informati6n on application. 





PROPOSALS FOR LEVEE WORK.—Of- 
fice of the Secretary, Mississippi River 
Commission, 1311 International Life Build- 
ing, St. 3 d proposals will 
be received here until 11 a.m., Nov. 23, 
1922, for constructing about 380,000 cubic 
yards of earthwork in the Kings Lake 
Drainage District, Mo. Further informa- 
tion on application. 








U. S. ENGINEER OFFICE, Charleston, S. 
C.—Sealed proposals will be received here 
until noon, November 25, 1922, and then 
opened, for dredging western channel and 
Sampit River, Winyah Bay. S. C. Further 
information on applitation. 





PROPOSALS FOR 20 
QUARTERS.—Office of the Constructing 
Quartermaster, Edgewood Arsenal, Md. 
Sealed proposals will be received in this of- 
fice until 11:00 a.m., November 15, 1922, 
and then opened, for the construction of 
twenty sets of officers’ quarters, at Edge- 
woe Arsenal, Md. Plans and specifications 

be obtained at this office, upon the de- 

au of $10.00, which will be refunded upon 

the return of same in good condition. The 

right is reserved to accept any or to reject 
all bids for this project. 


OFFICERS’ 


Gi SEARCHLIGHT SECTION 
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U. S. GOVERNMENT 


ee 


UNITED STATES ENGINEER OFFICE, 
NORFOLK. VA. Sealed proposals will be 
received here until 12 M, December 4, 1922, 
and then opened, for constructing two power 
houses, with wells, fuel tanks, railroad 
tracks, ete., Fort Story. Cape Henry, Va. 

Further information on applic ation. 


S. ENGINEER OFFICE, PITTS- 


BURGH, PA. Sealed proposals for con 
structing and delivering one steel dipper 


r 


dredge hull afloat at Pittsburgh, Pa., will 
be received at this office until 12 noon 
(Eastern time), December 1, 1922, and then 


opened, Information on application, 





SEALED PROPOSALS will be received 
and publicly opened by the Director of the 

S. Veterans Bureau in the office of the 
Quartermaster General, 2306 Munitions 
Building, Washington, D. C., at 11:00 A.M., 
November 14, 1922, for the construction 
of a 400 bed neuro-psychiatric hospital at 


Camp Sherman, Chillicothe, Ohio. Work 
will include construction of twenty-two 
buildings, built of reinforced concrete and 


lighting, heat- 
roads and walks. 
obtained 


brick, complete with water, 
ing and sewer systems, 
Plans and specifications may be 


after October 14, upon deposit of $190, 
from the Quartermaster General, 2312 
Munitions Building, Washington, D. C., or 


from the Constructing Quartermaster, C hilli- 
cothe, Ohio. One set of plans and specifi- 
cations will be on exhibition at each of 
the following stations: Constructing Quar- 
termaster, 39 Whitehall Street, New York 
City, Constructing Quartermaster, Scott 
Field, Belleville, Illinois; Quartermaster 
Supply Officer, Chicago General Inter- 
mediate Depot, 1819 West Pershing Road, 
Chicago, MIlinots. 





U. § ENGINEER OFFICE, PITTS- 
BURGH, PA. Sealed proposals will be re- 
ceived here until 12 noon (Eastern time), 
November 25, 1922, and then opened, for 
furnishing and delivering three steel deck 
barges. Further information on application. 


U. S.. ENGINEER OFFICE, MIL- 
WAUKEE, WIS., Oct. 25, 1922. Sealed 
proposals will be received here until 2 p.m., 
Nov. 27, 1922, and then opened, for the 


construction of one 
house, 


PROPOSALS FOR BOILERS.—Office, 
Mississippi River Commission, Ist and 2nd 
Districts, Customhouse, Memphis, Tenn. 
Sealed proposals will be received here until 
11 a.m. Dee. 2, 1922, and then opened, 
for furnishing boilers for hydraulic grader 
No. H.G. 2-1-1-2-23. Further information 
on application, 


dipper dredge hull and 
Further information on application. 








PROPOSALS FOR STEEL 
Office. Mississippi 


BARGES.— 
River Commission, Ist 
and 2nd Districts, Customhouse, Memphis, 
Tenn. Sealed proposals will be received 
here until 11 a.m, Dec. 2, 1922, and then 
opened, for furnishing six steel barges. 
Further information on application. 





PROPOSALS FOR MACHINERY 
HYDRAULIC GRADER.—Office, 
iver Commission, Ist and 2nd Districts, Cus- 
tomhouse, Memphis, Tenn.—Sealed pro- 
posals will be received here until 11 a.m., 
Dec. 2, 1922, and then opened, for furnish- 
ing turbines, pumps, feed-water heater, 
boiler-feed pumps, and electric-light plant. 
Further information on application. 


FOR 
Mississippi 








FOR LEVEE WORK. — 


PROPOSALS 
Office of the Secretary, Mississippi River 
Commission, 1311 International Life Build- 


ing, St. Louis, Mo.—Sealed proposals will 
be received here until 11 a.m., Nov. 23, 192 
for constructing about 170,000 cubic ae 
of earthwork by the hydraulic method in 
Sub-District No. 1 of Drainage Union Dis- 
trict No. 1, I. Further information on ap- 
plication. 





U. S. ENGINEER OFFICE, JACKSON- 
VILLE, FLA.—Sealed proposals will be re- 
ceived here until 12 m.. Nov. 27, 1922, and 
then opened, for dredging in Key West 





Harbor, Fla. Further information on ap- 
plication, 
U. SS. BNGINEER OFFICE, PITTS- 


BURGH, PA. Sealed proposals will be 
received here until 12 noon (Eastern time) 
November 20, 1922, and then opened, for 
furnishing and delivering one steel derrick 
— hull. Further information on appli- 
cation. 


Sree eae eer 








SEARCHLIGHT SECTION 


EMPLOYMENT—BUSINESS OPPORTUNITIES 


Positions Wanted, 4 cents a word, minimum charge 75 cents an insertion. 
Positions Vacant and all other classifications, 8 cents a word, minimum $2. 


Discount of 10% 
is made in advance for 4 consecutive insertions 


FOR DISPLAY RATES SEE “EQUIPMENT” HEADING, 


Boz Numbers in care of any of our offices 
count as 10 words in addition to advertising copy. 


THE 


APOVE RATES ARE FOR ADVERTISEMENTS SET UNDISPLAYED. 





Replies are forwarded each day as received at 
all of our offices without additional charge. 





POSITIONS VACANT 


ASSISTANT general 
York building construction company. 
Salary $4,000 to $6,000, knowledge of 
estimating, purchasing and experience on 
high class New York work essential. P- 
187, Eng. News-Record, 10th Ave. at 36th 
St., New York. 


manager for New 


SSE 


BOSS Carpenter, and also capable foreman 
with coffer dam experience for hydro- 
electric work in South America; both 
must speak Spanish, l’-193, Eng. News- 

tecord, Real Estate Trust Bldg., Phila., 


Pa. 


CHIEF of Survey Party wanted, experi- 
enced on highway location in mountain- 
ous country. Technical training preferred, 
but not required if of long experience. 
Initial salary $175.00 per month, and 
field expenses, with excellent opportuni- 
ties for advancement. In reply state edu- 
cation, experience, and earliest date re- 
porting for duty. State, Box 518, Keyser, 
Ww. Va. 


_—_——— 


COST engineer—The construction depart- 
ment of a large public utility in eastern 
Pennsylvania has an opening for an ex- 
perienced cost engineer who is_ thor- 
oughly experienced in transmission line 
and power plant construction costs, and 
who is capable of taking charge of cost 
keeping and analysis work on large oper- 
ations. Send record of experience, educa- 
tion, age, salary required, references and 
small photo with first letter. P-229, Eng 
ene Real Estate Trust Blidg., | 
*hila., Pa. 


RIOURHOOUEHECUOERUGORERAC EEOC ERESOOOOAULEDNOO ENERO OEDIOOOENC DURES TO SENSOREEEOUOENOOOORNTEOORORODORLOT ENNIS 


Structural Detailers 


and Checkers 

with experience 

on shop drawings 
for 

Steel Fabrication 


Bethlehem Stee! Co. 


Bridge and Fabrication Dept, 
Lackawanna D.vision. 
Box No. 991, Buffalo, N. Y 


KOOHURNOORDODENOOREONODDROOORRENOEEOONDSOODEDOO ETON TENTHONOOREEROORNRO EROS OU EDECHORDENOGD 


neNvONeen ne NeneORDOEaDEDen ERED ORNEneDeDEDereenonenscosneeaseny: sunoosonnnennersenesenes 


wee ennnneeeanenenenensre seen 


Construction Men 


Learn “Line” and “Grade” 
by Actual Practice. 


Level, Transit, and Plane Table Work. 
“Running” of Farm. Stadia, Highway and 
Railroad Surveys. 
Estimating 
Day and evening courses. Booklet. 


The Pan-American 


Engineering School 
39 West 17th St., New York City 


SO eOEN ET ENTEED ENOL OSENOREDUREGORLDSDUELOPEREDRETDEONOUOEOTONDETTOREDEDORSTEEOTOTONUOOSORSTENTDEETEOOOT 


{eCONONReNeAeRNENEEDONEUANEONODEONEOHERAN ENN CHRDODOEUONAEEL HOOD HOHEDO DEO SEIRONENENORIEHT s 


DRAFTSMEN' wanted 


is allowed if one payment 


qrrmmenmirnnae Rr peceennrerenereenars cree 


rari 





POSITIONS VACANT 


DRAFTSMEN, civil, structural, mechanical 


and electrical 
and detailing. 
sylvania. 
tion, 
when 
Record, 


Pa. 


for cement plant design 
Location Eastern Penn- 
State fully nationality, educa- 
experience, salary expected and 
available. P-164, Eng. News- 
Real Estate Trust Bldg., Phila., 


DRAFTSMAN, experienced, wanted for 


structural steel buildings; apply by mail 
only, giving age, nationality, education, 
experience and salary expected. Post & 
McCord, 101 Park Ave., New York. 


DRAFTSMEN, detailers and checkers on 
shop detailing for structural steel. Mo- 
rava Construction Co., 85th and Stewart 
Ave., Chicago, Ill. 

Several 

experi- 


at 
structural steel detailers 
enced in shop detail drawings for office 
and apartment house work only need 
apvly. Hedden Iron Construction Co., 
Hillside, N. J. 


once 
Men 


EXPERIENCED _ estimator 
structural steel fabricating shop located 
in the Middle West. P-235, Eng. News- 
tecord, Old Colony Bldg., Chicago, Il. 


wanted for 


POSITIONS VACANT 
ENGINEERING graduate wanted 
enced in design of reinforced 
buildings, with good knowledg« 
eral building construction, for off 
with manufacturer. State age, 
ence, references and lowest 
application. Position requires pe: 
residence Youngstown. Address © 
Fireproofing Co., Youngstown, O} 


Sai 


ESTIMATOR for building constructic: 
eral contractors. Experience on ig 
class New York work essential, Sa 
$3,000 to $4,000, P-188, Eng. News 
Record, 10th Ave. at 36th St., New York. 


EXPERIENCE bridge foremen wanted for 
erecting steel highway bridges. State 
age, experience and give references 
P-180, Old Colony Bldg, Chicago, | 


EXPERIENCED reinforced concret: ir- 
penter foreman wanted for a hydro-elec- 
ic power station job, 104 miles from 
York. Good accommodations 
but experienced men need apply. 
Eng. News-Record, 10th Ave. at 
36th St., New York. 


nneenoneenaensceneecnenen AUOOUEUODOSEDUDEOEODEFONOODEGROOEREODOREOUUDENOGOEAUUDERUAOCRERCEOEOEERONCOOCSDeCneeeNTONAOOUOERDODEREDUEED RtaannRO OO Ent iETeLE 


WANTED 


Designers and Draftsmen 


Steel and Reinforced Concrete Draftsmen, experienced in the design of 
steam power stations, are offered steady employment and exceptional 


opportunity for advancement. 


State age, education, experience, date available and salary expected in 
first letter and address: “Engineering Department.” 


STONE & WEBSTER, Inc., 147 Milk St., Boston, Mass. 





HIGHER ENGINEERING 


(BY MAIL) 


Intensive Training for Young Engineers 


Reinforced Concrete Engineering 
Steel Designing, (Estimating) 
Bridges, Steel and Concrete. 


Wilson Courses provide the practice that every young engineer so badly needs after 


he leaves college. 
tural designing offices. 
education. 


They duplicate actual designing just as it is done in first-class struc- 
They are actual experience work, meant to round out your 
Only high-grade men are enrolled for this work. 


Get our free literature, if you are ambitious, and want that ideal course. 


WILSON ENGINEERING CORPORATION 


10 Broadway, Hanover, Mass. 








anted ft 


Pfere 
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PROPOSALS 


For proposals Advertised see the pages 














immediately following the “Construction 

News” Section. 

Bids See Eng. 

Close News-Record 

WATERWORKS 

yor. 20 Springfield, Mass. ........ Nov. 

\ Phillipsburg, Kan. ....... Nov. 

\ eS ae ri Nov. 

\ Memphis, =m. aie eR Oct. 
Akron, O. Be a daa’ esa hace -Nov 
Norfolk, Ra et Nov 

Adv. Nov. 9 and 16. 
+27 Kings Mountain, N. C..... Nov. 
Adv. Nov. 16. 
- 29 San Juan, Porto Rico..... Oct. 
: Adv. Oct. 12 to Nov. 16. 
-y, 29 Bay St. Louis, Miss. ......Nov. 2 
» 99 Phila., Pa. ..csesesceeers Nov. 16 
1 San Juan, Porto Rico..... Oct. 19 
Adv. Oct. 19 to Nov. 16.— 
1 CORGRINEE U. Ss ck cc cc scan Nov. 16 
», 1 Dillon, S. C. ....---eeeees Nov. 16 
12 Wheeling, W. Va......,.. Nov. 16 
Adv. Nov. 16. 
1 Spokane, Wash. ......... Nov. 16 
SEWERS 

No Phila., Pa. ...... nae ee Nov. 16 

Xo Baltimore, Md. .........0. Nov. 16 

No Syracuse, Kan. .......... Nov. 16 

No PO SE See ee - Nov. 16 

D 7 AGRO, WEAR. ccc ccc cscs Nov. 16 

Adv. Nov. 16. : 
11 New Orleans, La. ......... Oct. 12 
Adv. Oct. 12 to Nov. 16. 
WASTE DISPOSAL 
15 Allentown, Pa. ........ oe saNOY, 
BRIDGES 
cov, 20 Los Angeles, Calif. ......Nov. 9 
rov, Pitteburgn, Pa. ....csccee Nov. 2 
: AEERRE PEs 0 6k os eae ses Nov. 16 
, 23 Virginia .......- peters Nov. 9 
*, 28 Little Rock, Ark. ......... Nov. 9 
28 Minnesota ....ce.sees eee 0 tbo. 16 
28 Cambridge, a ea Nov. 16 
. 29 Phila, De cst eetihesesice = 
Adv. Nov. 2 to 16. - 
7. 29 Georgia alah wae seeee eaeceets we 
5 Cape May, Ne J...cccoeseo NOV. 16 
Adv. Nov. 16. 
5 Alabama gecgtteceresss Nov. 16 
6 Freehold da eee eeneee ete 18 
Adv. Ran 16, 
8 Seattle, Wash. ...........Nov. 16 
Adv. Nov. 16. 
9 VaR ee OD. cccccencsccnsoyv. 9 
ec. 12 Brunswick, Ga. ....cecee - Nov. 9 
ec. 12 Alabama .....-. Jaeesveeseeee ae 
23 Spokane, Wash..........Sept. 21 
1, 1923, Sydney, New South 
Wales, Australia ........ Aug. 3 
DAMS 
« 25 BiGeeee W.. Vtlew se cestccs Nov. 16 
Adv. Nov. 16. 
EXCAVATION, DRAINAGE, 
IRRIGATION 
7. 27 Mariewpey APM, <0 cccees Nov. 16 
STREETS AND ROADS 
- 20 GoGerte: Se. ce ccwres Oct. 19 
V. 20 tae othe geas enc csees ce Nov. 16 
v. 20 Winnsboro, §. C. .....- --. Nov, 16 
. 21 Pascagoula, Miss. ........ Oct. 26 
Ch IONE, SEs cvévccesvecl Nov. 2 
Adv. Nov. 2 to 16. 
Te errr Nov. 9 
Adv. Nov. 9 and 16. 
Vv. 21 Edinburg, Tex. .......... 3 
f. Ft. Lauderdale, Fla..... 16 
Oklahoma ...... eeeeles . 16 
La Grange, Tex. ....... . 16 
St. George, N. Y..........Nov. 16 
2 New York, N. Y.......0+.NOV. 16 
. 23 Wilmington, N. C. .......2 Jov. 2 
v, 23 Sherman, Tex. ...........Nov. 16 
23 Sinton, PMN oss vio c os «OW 10 
5 Richmond, Tex. os as ss e ees ae 
7 Washington, N. C. .......Nov. 2 
-i Arma, Kan. deabekeds ee Le 
( Girard, Kan, ..........+-NOv. 16 
SS VOPMORE: we oe bs a vicce de css steOVe 16 


Adv. Nov. 16. 





Bids See Eng 
Close News-Record 
Moy. 28: Anmasmoes,. IAs .«ccccccecss Nov. 18 
Pen, Be BN © wee ceees usecase ov. 16 
Pe ee IE on ow 6S 6 ve oe cae MOV. BG 
oe) By OS ee Nov. 16 
PCR eee rer Nov. 16 
ee Gee IL, 666.4% ons 6:46:00 2008 Nov. 16 
Eee, 5 Pemrmeees Be sone oe sw O¥e AG 
Dec. § Albert Lea, Minn. ..... Nov 9 
ree, (cme 
BPOG, BE OME ng oie Ci cece cess OV. IG 
Dec. 22 Spokane, Wash. .........Nov. 32 
OG, ee NE 6 oa 0 aoa ees se .. Nov 2 
oN SU ee ere Nov. 
SPs ee OD 6 5 oe os 664.0 e's end «oars 16 
Jem.. F Deteth, MMM. «eek ccc Sept. 28 

BUILDINGS 
we) ae ee re Nov. 16 
Nov. 20 Birmingham, Ala. ........Nov. 2 
Novy. 20 Cleveland, O. . .. Nov 2 
Nov. 21 Owen Sound, Ont. ceon een 2 
Nov. 21 Detroit, Mich. ete eee id Nov 3 
Nov. 21 W illiamsport, Ps Siew ic ee 26 
Oe ae PES GO My ug oes cease 2 
Novy. 22 San Antonio, Tex. ...... Nov 2 
Nov. 22 San Antonio, Tex. ........ Nov. 16 
Nov. 24 Yonkers, N. rrr: a 
Adv. Nov. 9 and 16. 
Nov. 25 Bowling Green, O. .......Nov. 2 
Nov. 30 Smiths Falls, Ont. ........Nov. 16 
i ee a A eee Oct. 26 
Dec. 3 Ameems, Tee. .... 566.05. NOV 9 
Dec. 9 Port Washington, N. Y....Nov. 16 
Adv. Nov. 16. 
Dec. 14 Allentown, Pa. .......... Nov. 16 
Dec. 18 Bakersfield, SOMNEEs sv wide vo cttOV 18 
oa, 23 Cee hs OTe. bck ckces Nov. 9 
Mar. 23 Shreveport, La. .........Nov " 
INDUSTRIAL WORK 
Dec. 9% Pittsburgh, Pa. ......... Nov. 16 


FEDERAL GOVERNMENT WORK 


Nov. 20 Horses and Props—Huntington, 
MG oak 9 o-4d a ace 8 ao Oct. 26 


i Adv. Oct. 26 to Nov. 16. 
Nov. 20 Steel Hull—Pittsburgh, Pa.Oct. 26 
Adv. Oct. 26 to Nov. 16 


Nov. 20 Roof—Toledo, O........... Oct. 26 
Nov. 21 Roadway, Norfolk, Va....Nov. 2 
Nov. 22 Covering Railroad Tracks- 
oe a eee Nov. 2 
Nov. 23 Earthwork—St. Louis, Mo..Oct. 26 
Adv. Oct. 26 to Nov. 16 
Nov. 23 Earthwork—St. sare. Mo..Nov. 2 
i Adv. Nov. 2 to 
Nov. 24 Post Gites Chenier, Okla.Oct. 26 
Nov. 24 Roads—California ....... Nov. 16 
Nov. 25 Dredging—Charleston, S. C.Oct. 26 
Adv. Oct. 26 to Nov. 16. 
Nov. 25 Barges—Pittsburgh, Pa....Nov. 2 
: Adv. Nov. 2 to 16. 
Nov. 25 Lock and Dam—Jacksonville, 
PERS een Nov. 2 
Nov. 25 pangar—Ft. Sam Houston, 


dG een CW¥.6 CHP aS 0 06.08 ov. 16 
Nov. 27 Dredge “Huli, etc.— Milwaukee, 
ei eal «ea 6 6 4 6 has *: Nov. 2 
Adv. Nov. 2 to 16. 
Nov. 27 Dredging — Jacksonville, 
BP Eiile Wada s Waray mee 60 06-2 Nov. 2 
Adv. Nov. 2 to 16. 
Nov. 27 Remodeling—St. Louis, Mo.Nov. 9 
Nov. 28 Roads—California ....... Nov. 16 


Dec. 1 Steel Hull—Pittsburgh, Pa.Nov. 9 
Adv. Nov. 9 and 1 
Dec. 1 Barge—Montgomery, Ala.. .Oct. 26 


Adv. Oct. 26 to Nov. 16 
Dec. 1 Dredging—Honolulu, H. T..Nov. 2 
Dee. 2 Boilers—Memphis, Tenn...Nov. 2 
Adv. Nov. 2 to 16. 
Dec. 2 Barges—Memphis, Tenn....Nov. 2 
Adv. Nov. 2 to 16. 
Dec. 2 Machinery — anenin, 
Ss aN 220 6 eae cccomen, 2 
Adv. Nov. 2 to 16. 
Dec. 4 eee, etc. ae 
oeces Dis hschs cae ae 
“Asiv. Nov. 16." 
Dec. 4  * aia Houses—Cape Henry, ; 
eOeeeesrteseserecesene wOV. a 
Dec. 6 Repairs—Phiia., Pa. .....Nov. 16 
Dec. 6 Pumping Units — Boise, 
pO pe ere ee ee Oct. 19 
Dec. 7 Dwellings—Huntington, 
Peg ONE A he it hk a k's. aig: 90 9 9 3's Nov. 16 


Dec. 11 Barges—Rock Island, Ill..Nov. 16 
Adv. Nov. 16. 

Dec. 12 Hospital—Knoxville, Ia. ..Nov. 16 
Adv. Nov. 16. 

Dec, 14 Garage, etc.—San Owes, 
COE eatin oo Zag < was c's . wov. 16 






Bids See Eng 
Close News-Record 
Dec. 14 Barges—Vicksburg, Miss...Nov. 16 
Adv. Nov. 16 
Dec. 15 Dredging—Detroit, 
Adv. Nov. 16. 
Jan. 3 oe Harbor, 


Mich...Nov. 16 


Gib ae Oe eee ke wba Nov. 16 
MISCELLANEOUS 
Nov. 21 High School Equipment— 
Waar, Di Ge cccecccecscs Oct. 12 
Nov. 21 Lumber—Ocean City, X ¥.Nov. 2 
Nov. 21 Underpasses, etc. — North 
Carolina at tac ina “ 
Nov. 21 Flume—New Smyrna, Fla.Nov. 16 
Adv. No. 9 and 16. 
Nov. 23 Lumber—New Orleans, La. Nov. 16 
Nov. 24 Shaft—Brooklyn, N. Y....Nov. 2 
Nov. 27 Electrical Work, Piumbing,. 
Heating, etc. — Johnstown, 
|, SEA Nov. 2 
Nov. 27 Dock—Newark, N. $e .Nov. 16 


Adv. Nov. 16. _ 
Nov. 28 Railings and Stairs— 








ay Wie «5-4. ns neecgscscerews 2G 
Nov. 28 Retaining Walls—Phila., 

Wis os SS eae doe Sey Scns woe ee a 
Dec. 5 Gate Valves, etc.—New 

OG See “Ew 4k een e6e'ee0:0 Nov. 16 

Adv. Nov. 16. 

Dec. 6—Traveling Crane—San 

Francisco, Call, ..ccesecs Nov. 16 
Dec. 18 Coal Handling Plant 

Melbourne, Victoria, <Aus- 

trae .. Sept. 21 
Jan. 1 Transmission Lit -Spokane, 

AS <« 5.04 65:60 id oma . Nov 9 








Where name of official is not given 
inquiries should be addressed to City 
Clerk, County Clerk or corresponding 
official, 





Waterworks 
PROPOSED WORK 


Mass., Warren—Plans water supply sys- 
tem, incl. piping, reservoir, pumping plant 
and wells. I. W. Moore, member of com. 

N. J., Burlington—Plans extending mains 
$7,000, additional pumping units $7,000, and 
repairing wharf $6,000. G. A. Allison, Bur- 
lington, engr. 

N. J., Maple Shade—Maple Shade Wate 
Co. plans installing double action Duplex 
pumps, 60,000,000 gal., and 3 mi. 6 in. pipe. 
$50,000. Engineer not selected. 

N. C., Elizabeth City—City voted $550,000 
bond issue for waterworks, electric light and 
power plant. W. B. Goodwin, mayor. 

0., Martins Ferry—Voted $400,000 bonds 
reconstructing. waterworks and _ electric 
light plant. Noted Sept. 7. 


O., St. Clairsville—Defeated $60,000 bonds 
Nov. 7, for reservoir. Noted Oct. 12. 

Iil., Aurora—Drilling artesian well, 2,300 
ft. deep, 12 in. at bottom, to S. B. Geiger, 
Old Colony Bidg., Chicago, $29,960. 

Wis, Prairie du Chien—See “Excavation, 
Drainage, Irrigation.” 

Ia., Brooklyn—Making plans iron removal 
plant for waterworks, $10,000. H. A. 
Brown, Ottumwa, engr. 

Ta., Oskaloosa — Making plans for dam 
across Skunk River. $30,000. H. A. Brown, 
Ottumwa, engr. Noted June 15. 

Minn., Westbrook—Making plans 10,000 
lin.ft. 4 in. ¢c.i. pipe, 450 ft. well, pumping 
machinery. $15,000. W. E. Buell & Co., 
205 Davidson Bldg., Sioux City, Ia., engr. 

Kan., Republic—Voted $3¢.000 bonds to 
install waterworks system. W. B. Rollins 
& Co., 521 Railway Exch. Bidg., Kansas 
City, Mo., engrs. 

Kan., Rexford — Making preliminary 
survey for new plant ard distribution sys- 
tem Bond election soo. C. A. Haskins, 
517 Finance Bidg., Kansas City, Mo., 
engrs. 

Mo., St. Louis—Plans to purchase coated 
c.i. pipe, special castings, valves, fire hy- 
drants, valve and other materiais. 
$100,000. EK. Wall, City Hall, wate: 
comr. 

Mo., Valier ew © 
takes bids about Dee. 1 
distribution pipes, incl. 


. Sargent, mayor, 
, for equipment and 
1,100 cu.yd. earth 


251 






252 


Waterworks (Continued) 
excav., 21,120 ft. 4-8 in. 
$52,500. L. A. Day, 34 
St. Louis, engr. 

Tex., Elgin—Nov. 28, to vote on $40,000 
bond issue for waterworks improvements. 
Address Mayor. 


Okla., Cement—Nov. 21, to vote on $33,- 
300 bonds for water and light extensions. 
W. H. White, clk. V. V. Long & Co., 1300 
Coleord Bidg., Oklahoma City, consult. 
engrs. Noted Nov. 2. 

Okla., Wetumka—Having plans prepared 
waterworks, light and sewerage systems, 
$150,000. C. N. Hamilton, clk. V. V. Long 
& Co., 1300 Colcord Bldg, Oklahoma City, 
consult. engrs. 

Idaho—Lewiston— Making plans filtration 
plant to purify water from Clearwater 
River, 6,000,000 gal. per day, new reservoir, 
pumps and mains to be enlarged. $350,000, 
kK. G. Wagner, supt. waterworks. Noted 
Oct. 19 

Wash., Bellingham—FElection in Decem- 
ber to vote on $1,000,000 bonds to change 
city’s water supply from Lake Whatcom 
to Skookum Grau. 17 mi. from Lake Pad- 
den, the proposed reservoir. 

Wash., Tacoma — W. A. Kunigk, supt. 
Water Dept., 402 City Hall, rejected bids 
opened Nov. 3, furnishing and delivering 
nineteen 6 in. standard pressure-hub-end 
gate valves and six 20 in. standard pres- 
sure hub-end gate valves with by-pass. 
Will readvertise. I, S. Davisson, comr. 
light and water. 

Wash., Tacoma—Plans 
velopment, reservoir to store 
ft.. power plant, dam, transmission 
ete. $7,768,000. 


Calif... San 


c.i. pipe, ete. 
East Grand St., 


75,000 hp. de 
190,000 acre- 
line, 


Francisco—City and San 
Francisco Co., had plans prepared con- 
structing pipe section of Hetch Hetchy 
Aqueduct between Irvington and Crystal 
Springs, 19 mi. long, 60 in. in dia, riveted 
or welded steel, and 2,050 ft. submerged 
pipe at Dumbarton Crossing, pumping plant 
to pump water to Crystal Springs Reservoir. 
$5,000,000. N. A. Eckart, asst. engr. M. M. 
O'Shaughnessy, city engr. 

N. 8., Sydney—Voted $25,000 bonds for 
waterworks. J. J. Curry, city treas. 


Ont. Hanover—Voted $135,000 bonds for 
extension to waterworks system, incl. reser- 
voir, 3 mi. pipe line to Rhul Lake, ete. F. 
W. Thorold, 54 Admiral Rd., Toronto, engr. 
Noted Oct. 12 

Ont., Rodney— Plans standpipe, pump and 
watermains. Prices wanted. Bylaw for 
$25,000 will probably be voted on in Janu- 
ary. J. A. McRae, clk. 


BIDS DESIRED 


Pa., Phila—Nov. 29, by F. H. Caven, 
dir. pub. wks. Water piping, air piping and 
air lifts in Northeast sewer treatment plant, 
incl. 696 ft. 12 in. 6,180 ft. 6 in., 23.000 ft. 
3 in. ci. pipe, 18,000 ft. 3 in. w.i. pipe, 
$50,000. C. A. Allen, City Hall, engr. 

W. Va... Wheeling—Dec. 12 for pumping 
engines and boilers. J. N. Chester Engi- 
neers, Pittsburgh, Pa.; adv. this issue. 

N. C., Kings Mountain—Nov. 27 improv- 
ing water works and sewerage system incl. 
reservoir, small pumping station, 2 mi. 
mains, sewage sedimentation tank, 2 mi. 
sewers, etc. The Ludlow Engineers, Wins- 
ton-Salem ; adv. this issue. 

Ss. C., Dillon—Dec. 1. by Town Council, 
°50,000 gal. rein.-con. reservoir, extending 
water and sewer lines, installing pumping 
machinery, which will be furnished by city. 
$50,000. Ryan Eng. Co., Arcade Blidg., 
Columbia, engrs. 

0., Akron—Nov. 24, by S. Porter, clk. 
Summit Co., 3 mi. 6, 8 and 12 in. c.i, mains 
with 80 service connections. $35,000. E, D. 
Barstow, 226 Ohio Bldg., engr. Noted Nov. 2. 

0., Cleveland—Dec. 1, at office of Com- 
missioner of Purchases and Supplies, City 
Hall, furnishing and laying about 2,700 ton 
36 and 48 in. ci. pipe, and other miscel- 
laneous work for Div. of Water, Contr. 17. 
A. V. Ruggles. comr. of Water. 

Kan., Herrington—Nov. 17, to vote on 
$270,000 bond issue for waterworks im- 
provements incl. 570,000,000 gal. earth dam. 
Black & Veach, 701 Mutual Bank Blidg., 
Kansas City, Mo., engrs. 

Mo., La Plata—Nov. 21 to vote on $190,- 
000 bonds for new water and sewerage sys- 
tems and sewage disposal plant. Black & 
Veatch, 701 Mutual Bank Bidg., Kansas 
City, engrs 

Wash., .Spokane—Feb. 1, by North 
Spokane Irrigation Dist. and O. Weile, 
engr., 314 Peyton Bldg., 100,000 gal. stand- 
pipe and steel tank, 60 ft. tower and 5-6 mi. 
4-12 in. ci. pipe. $75.000 bonds voted. 
Noted Sept. 21. 
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BIDS RECEIVED 

Mich., Detroit—Furnishing and _install- 
ing 289,000 bronze strainer caps for strainer 
system of filtration plant at pumping sta- 
tion, from Michigan Valve & Fdry. Co., 
3631 Parkinson St., $30,400, Detroit Lubri- 
cator Co., 5958 Trumbull Ave., $31,357, 
Simplex Valve & Meter Co., 5722’ Race St., 
Phila., Pa. $31,700. 


CONTRACTS AWARDED 


N. J., Jersey City—Bd. City Comrs. about 
5,000 lin.ft. 36 in. c.i. mains in various 
streets, to J. L. Sigretto, Bernardsville, 
$141,636. Engrs. est $132,000. Noted 
Oct. 26. 

N. C., High Point—See “Sewers.” 

Fla., Auburndale—Installing waterworks, 
50,000 gal. tank, tower 75 ft. high, 6,000 
ft. 6 in. and 2,500 ft. 8 in. mains, to J. 
B. McCrary Eng. Co., 3rd Natl. Bank 
Bldg., Atlanta, Ga., $21,629. Noted May 138. 

0., Warren—Director Pub. Serv. 6 in. 
c.i. mains in Peerless, Choctaw, Pawnee, 
Viola, Quinby and Front Sts., to H. J. 
Poff, Warren; Watson, Atkins and Frances 
Aves., South Main and Kinsman Sts., to 
Smith Eng. Co., Warren; Idylwid, West 
and Delaware Aves., Arlington, Griswold 
and West Oak Sts., to Garner Bros., War- 
ren; South Park and South Homewood 
Aves., to F. R. Cavanaugh, Warren; Edge- 
wood Ave., River, East Atlantic, Albert and 
McKinley Sts., to Turner Contg. Co., Park 
Theatre Bidg.. Youngstown Total cosi 
$33,884. Noted Oct. 19. 

Mich., Ecorse—M. L. Brown & Son, 
engrs., 407 Capitol Bldg., Detroit, 2,200 ft. 
6 in. c.i. water mains, ete., to G. R. Cooke, 
1260 Penobscot Bldg., Detroit, $16,000. 

Mo., Valley Park—For 1 concrete pump 
pit 14 x 12 x 21 ft, deep and 3 reservoirs 
each 8 x 22 x 50 ft. deep, to Fraser-Davis 
Constr. Co., Arcade Bldg., St. Louis, $7,500. 

Tex., Dallas—For 1,000,000 gal. reservoir 
Sunset Heights, steel tank, concrete founda- 
tion, to Chicago Bridge & Iron Wks., Prae- 
torian Bldg., $22,700 plus $2,690 for founda- 
tion. Engrs. est. $30,000. 

Tex., Lubbock—See “Sewers.” 

Okla., Tulsa — Water Comn., 
Spavinaw project, 
Mfg. Co., 2-20 North Cheyenne St., 
Noted Oct. 12. 

Wash., Tacoma—W. A. Kunigk, supt. 
Water Dept., 402 City Hall, furnishing and 
delivering 9,744 lin.ft. 20 in. and 1,560 lin.ft. 
6 in. Class B. c.i. pipe and 53 miscellane- 
ous standard specials, to R. C. Polk, 433 
Perkins Bldg., $46,119. 


Sewers 
PROPOSED WORK 


Mass., Springfield—Having plans _ pre- 
pared reconstructing sewers in Washburn, 
Lowell and Newland Sts. $40,000. Met- 
calf & Eddy, 14 Beacon St., Boston, engrs. 

N. J., Trenton—Making plans sewage dis- 
posal plant. $1,250,000. G. A Johnson 
Co., 150 Nassau St., New York City, engrs. 

N. C., Elizabeth City—City voted $250,000 
bond issue for sewerage system. W. B. 
Goodwin, mayor. 

0., Westerville—Voted $50.000 bonds for 
laterals and sewage disposal plant. Jen- 
nings-Lawrence Co., Hartman Blidg., and 
E. G. Bradbury, 4164 South High St., both 
of Columbus, engrs. 

I.,. Amboy—Bd. Local Impvts. soon re- 
ceives bids for treatment plant and outlet 
for sewage system. F. W. Leake, city engr. 

Ia., Grinnell—Making plans sewage dis- 
posal plant. $25,000. L. Higgins, Security 
Bldg., Des Moines, engr. 

Kan., Oakley—Having plans prepared 
new sewerage system and disposal — 
$50,000. C. A. Haskins, 517 Finance Blidg., 
Kansas City, Mo., engr. 

Kan., Pittsburg — Nov. 17, to vote on 
$125,000 bond issue, sewage disposal plant. 
Black & Veatch, 701 Mutual Bank Bidg., 
Kansas City, Mo., engrs. 

Kan., Topeka—Having preliminary plan 
prepared storm and sanitary sewers. C. A. 
Haskins, 517 Finance Bldg., Kansas City, 
Mo., engr. 

Mo.., La Plata—See “Waterworks.” 

Okla., Stroud—Nov. 21, to vote on $140,- 
000 bonds for sewers and disposal plant, 
Benham Eng. Co., 512 Gumble Bldg., Kan- 
sas City, Mo., engrs. 

Okla., Wetumka—See “Waterworks.” 


Que. Montreal—Plans 158 ft. 12 in. tile 
sewer in Nelson St. $745, 3,563 ft. 2 x 3 
brick sewer in Eadie St. 27.670. E. Fusie, 
supt. sewer dept. 

Ont., Hamilton—Preparing plans inter- 
cepting sewerage system. E. R. Gray, city 
engr. $25,000. 


valves for 
to Chapman Valve and 
$7,574. 


Voi. & 


Ont., London—Preparing pla 
sewers. $250,000. H. A. Brazier 
Prices wanted on materials, 

Ont., Oldcastle—Sandwich §& 
plans 60,000 ft. tile drains, 4 i; 
000. J. McAuliffe, clk. 


N. 8S., Sydney—Voted $25,000 } 
sewers. J. J. Curry, city treas, 


Sask., Saskatoon—Dec. 11, to 
$77,650 bonds for sewers. 


BIDS DESIRED 

Mass., Athol—Dec. 7, by Sew: or 
at office of Selectmen, sewerage extension. 
B. T. Hale, clk.; adv. this issue, 

Pa., Phila.—Nov. 20, by F. | 
dir. pub. wks., 17,672 ft. 2 ft. ; 
ft. 6 in. brick sewer in Walker 
Benner to Devereaux Sts. Watts : 

Miffi in St. to dead end, York k 

18th St. to Godfrey Ave., $35,000: 

ft. 2 x 3 ft. brick sewer in 65th A 
Limekiln Pike to Ognotz Ave., 67th 
from Broad to 15th Sts., Torresda 

from Warrell to Salem Sts., $30.0) 

526 ft. 3 ft. brick sewer in 54th St 
Warrington to Springfield Aves., Ha 

from Ognotz Ave. to Limekiln Pike, Hain 
St. from Chew to Ardleigh Sts., Hai: 
Anderson to Ardleigh Sts., $32.00: 

3 in. x 1 ft. 6 in. brick sewer in Jackson 
St. from Knoor to Longshore Sts, Kingston: 
St. from F to G Sts., Lippincott s: 

16th to Chadwick Sts., $25,000; 17 

2 ft. 3 in. x 1 ft. 6 in. brick s 
London St. from A to Ella Sts., M 

St. from Bristol to Cayuga Sts., Mec 

St. from Hortter St. to Lincoln Av 5,- 
000; 12,000 ft. 2 ft. 6 in. x 1 ft. 8 in. rics 
sewer in McKean St. from Swanson st. ; 
Delaware Ave., Ognotz Ave. from H s 
St. to Pittsville Ave., Sansom St. from 
49th to 50th Sts., $25,000; 12,182 ft f 
3 in. x 2 ft. 2 in. brick sewers in Eri 
Ave. from B to Front Sts., Farson s; 
from Viola St. to Leidy Ave. 54th st 
from Lebanon Ave. to Berks St. vit 
pipe and brick sewers in Arnold St. fro; 
Midvale Ave. to dead end, Atlantic St., from 
Kensington Ave. to K St., Ellett St. fron 
McCallum to Green Sts., $25,000; 19.0 
ft. 10 in. vitr. pipe sewer in Abbottsfor 
Ave. from Wissahickon Ave. to McKear 
St,, America St. from Luzerne St. to Rising 
Sun Ave., $30,000; 500 ft. 4 ft. 6 in. x 6 1 
twin sect., 400 ft. 4 ft. 6 in. x 6 in. sing 
sect., 200 ft. 6 ft. 6 in. x 7 ft. 6 in. s 
sect., rein.-con., intercepting sewer th: 
lowlands of 40th Ward, $100,000. 
Vogelson, City Hall, engr. 

Md., Baltimore—Nov. 22, by W._ F. 
Broening, pres. Bd. Awards, City Hall, haul- 
ing and placing 5,100 ft. 24-54 in rein.-con. 
pipe, 1,340 ft. 15-24 in. vitr. clay pip 
8,700 ft. 5-15 in. sewer and house connec- 
tions, 1,480 ft. 46 in. circular and 51 x 90 
rectangular concrete section drain, 60 man- 
holes, ete., Sewer Dist. G 14. A. E 
thilf, City Hall, engr. 

N. C., Kings Mountain—See “Water- 
works.” 

8. C., Dillon—See “Waterworks.” 

0., Akron—Nov. 24, by S. Porter, clk 
Summit Co. 2 mi. 8 and 10 in. vitr. sewers 
with} branches for house connections, etc 
in County Sanitary Dist. 13, Tallmadgé 
Twp. $30,000. E. D. Barstow, 226 Ohio 
Bldg., engr. Noted Nov. 2. 

Kan., Syracuse—Nov. 22, 40,000 ft. &. 1! 
and 12 in. tile sanitary sewer. E,. T. Archer 
& Co., 612 New England Bldg., Kansas 
City, Mo., engrs. Noted Nov. 9. 


BIDS RECEIVED 


0., Cleveland—Opened bids Nov. 2, sewer 
in (1) Cedar Ave. from East 22nd to East 
30th Sts. (2) Cedar Ave. from East 30t! 
to East 40th Sts. (3) Fairmount Rd., from 
Manson Co., 343 The Arcade, (1) $20,594 
(2) $39,056; Amato Constr. Co., 343 The 
Arcade, (1) $20,813 (2) $37,536; A. Marra 
Ulmer Bldg., (3) $21,459; Gallagher-Burke 
Constr. Co., 1339 Irene Ave., Lakewood 
(3) $28,151. Work involves 5,780 ft., brick 
and 2,170 ft. 15-24 in. vitr. clay pipe. 


Calif., Madera—Constructing sewage dis- 
posal plant, from L. R. Adell, Madera, $32,- 
292; A. A. Tieslau, 2819 Grove St., Berke- 
ley, $35,240; Fisher & Gendrum, Madera, 
$35,600. Noted Oct. 19. 

Calif., Santa Ana—Cities of Santa Ana 
Orange, Anaheim and Fullerton, construct- 
ing outfall sewer line to ocean, 22,000 lin. 
ft. 42 in pipe and 18 manholes, from J. 
Chuttuck, Bullard Blk., Los Angeles, seg- 
mental vitr. $138,852; Shepard & Webber, 
Santa Monica, concrete pipe, $130,565. 
Noted April 27, under “Anaheim.” 


CONTRACTS AWARDED 


N. ¥., Long Island City—M. E. Conn lly, 
pres. Queens Boro, Queens Subway Big. 
sewers in Depot Rd., 88th and Barclay S's. 
to Kennedy & Smith, 93 Amity St., Flushing, 


nds for 


vote on 


Chris- 
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Se a ene a 


BRIDGE—TRENTON, N. Jd. 

Following are Engineer's Estimate and lowest three bids opened Oct, 31, by Comrs, 
Mercer Co., for constructing viaduct over Delaware and Raritan Canal, (A) Engineer’s 
Estimate; (B) L. J. Sieling, Broad St., Phila., (awarded contract); (B) Carl R. Camp; 
(C) Brann & Stuart. The unit bids were as follows: 


Sewers (Continued) 

‘ $16,987 and $2,885 respectively ; 
; Ave. to G,. Ingressia, Corona, 
$2,476 106th St., to Spinellas & Muccini, 
4102 18th Ave., Brooklyn, $2,452. Noted 





N. ¢., High Point—Laying 35,000 ft. 
wer lines and 20,000 ft. water mains, to 
H. D. Perry, Bessemer, $34,000. 

‘o., Cleveland — Cuyahoga Co. sewers in 
ghort, Crossview and Chestnut Rds., to 
ohio Contg. Co., Elyria, $95,913; Brook- 
ik Rd. 4, to Enterprise Paving & Constr. 
to., 8444 Bway., $58,441. Noted Nov. 9. 
Mo., Maplewood—For 28,318 ft. 8-36 in. 
wer, clay and 1,800 ft. 42 in, segmental 
lock sewers, ete., to A. Lewald, 5909 Ethet 
sve, St. Louis, $169,689. Noted Nov. 2. 
Tex,, Lubbeck—For 1,500,000 gal. (daily) 
sprinkling filter, disposal plant, 20 
-10 in. vitr, sewer and 10 mi. 6-8 in. 
-; watermains, to James Constr. Co., 
Southwestern Life Bldg., Dallas, $230,000. 
Noted Oct. 26. i : 7 
“Tex. Iowa Park — Will build sanitary 
cowerage system and disposal plant, by day 
abor. $50,000. Montgomery & Ward, 
Wichita Falls, engrs. 5 

Okla., Tulsa—Bd. Comrs., sewer tunnel, 
“vi «6ft. long, 14% x 154, rein.-con., to 
Tibbets & Pleasant, 229 North Nogales St., 
$637,300. Noted Oct. 12. 
“Utah, Salt Lake City—Sewers in Farmers 
Ward, 30,000 ft. 8-36 in. sanitary sewers, 
i flush tanks, to Griffith & Burnside, 
Kearns Bldg., $126,674. Noted Nov. 9. 
Que., Montreal—To Frascarelli & Co., 
654 Berri St., 1,560 yd. 12 in, tile and 323 
vd. 2 x 8 brick sewer in Sherbrooke St. 


$21.805: to Rondou, Corlier & Co., 3506 
Christoph Colomb St., 98 yd. 2 x 3 brick in 
Bellechasse St. $1,371; and 242 yd. 2 x 3 
brick sewer in Cote des Neiges Rd. $4,377; 
will also build 580 ft. 2 x 3 brick sewer 
n Hall St. $2,823, and 434 ft. 12 in. tile 
wer in Park Marguerite Bourgeois St., 
. by day labor. 


Waste Disposal 
BIDS DESIRED 


Pa., Allentown — Dec. 15. for complete 
earbage incinerator plant. $100,000. En- 
gineer not announced. 
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Bridges 
PROPOSED WORK 


Mass., Springfield—Plans iron bridge over 
Boston & Albany R.R. tracks, Berkshire 
Ave. $130,000. 

Mass., Woroneco—Town of Russell receiv- 
ng sketches concrete bridge across West- 
field River, here. $75,000. 

New dJersey—State voted $10,000,000 
nds for bridges. 

0., Cleveland—City and New York Cen- 
tral R.R., West 3rd St. and St. Clair Ave., 
plans new -bridge over East 152nd St. 
$100,000. J. Cook, City Hall, engr. 

Wisconsin—State Hy. Comn, has ordered 
construction of bridges in Div. 1, incl. Sauk, 
Dane and Columbia Counties, $23,150, A. L. 
Hambrecht, Madison, div. engr.; Div. 3, 
Shawano, Winnebago, Outagamie, Oconto, 
nette, Manitowoc, Kewaunee, Door and 
net Counties, $31,300, O. C. Rollman, 
icolet Bldg., Green Bay, div. engr.; Div. 
Wood and Waupaca Counties, $3,600, F. 

Mengel, Wisconsin Rapids, div. engr.; 
v. 5, Jackson and Vernon Counties, $21,- 
0, T. M. Reynolds, La Crosse div. engr.; 
v. 6, Clark, Pepin, Taylor, St. Croix and 
eree Counties, $19,200, H. W. Vroman, 

Claire, div. engr.; Div. 7, Oneida, 

e and Tron Counties, $21,555, F. M. 
ergeant, Rhinelander, div. engr.; Div. 8, 
shburn, Bayfield and Polk Counties, 
50. J. R. McLean, Superior, div. engr. 
Ia.. Des Moines—Making plans widening 
6th Ave. bridge, 500 ft. long, over Des 
Moines River, by taking up sidewalks on 
th sides of roadway and building canti- 
evered beams to carry new sidewalks out- 
ide of present arch ring. $50,000. K. C. 
Kastberg, city engr. 

_Kan., Columbus—Cherokee Co. making 
Plans 2 bridges on Spring Valley Rd.. Fea- 
er \id Project 142, one to have 18 ft. 
rein.-con. slab span and 130 ft. rein.-con. 
ar span, other 80 ft. rein.-con. arch span, 
_ 20 ft. roadway. L. Noftzger, Colum- 
us, engr. 

_Missouri—B, H. Piepmeier, state highway 
4 ev., Jefferson City, will receive bids Dec. 

_ .00 ft, steel bridge, 20 ft. roadway, in 
of Lexington, Lafayette and Ray 
Ues, owners, $900,000. Waddell & 
‘00 Graphic Arts Bldg., Kansas City, 
— Noted Oct. 26. 

_, Uissouri—State Hy. Dept., Jefferson City, 
I one 80 ft. steel truss span, two 20 
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Removal of superstructure and draw protection (lump sum) 


450 cu.yd. masonry and concrete removed 
Maintenance of bridge traffic (lump sum) 
1,000 cu.yd. excavation for piers and pedestals 
1,000 cu.yd. excavation for retaining wall 
500 cu.yd. class ‘‘A’’ concrete in bases 

600 cu.yd. class ‘‘B”’ concrete in pier shafts 
300 cu.yd. class ‘“‘B” concrete in retaining wall 
1,100 lin.ft. timber piles below retaining wall 
300 lin.ft. pile cut offs , 

1,200,000 Ib. structural metal 

170 cu.yd. class ‘“B"” concrete in counterweight 
36,000 Ib. tower-sheaves, shafts and bearings 
12,000 Ib. wire ropes and sockets 

28,000 Ib. equalizers and machinery 
Operators house (lump sum) 

300 lin.ft. sewer line 

Electrical equipme ut, lift span (lump sum) 
12lamp posts _. 

Roadway lighting system (lump sum) 

4 concrete pylons 

Patent plate and name plates (lump sum) 
1,100 lin.ft. concrete handrails 

500 cu.yd. class ‘‘B" concrete in slab, ete 
110,000 Ib. reinforcing steel 

1,400 sq.yd. asphalt block paving 

1,500 sq.yd. granite block paving 

14,500 sq.ft. waterproofing 

5,000 Ib. inlet drops and manhole covers 

120 lin.ft. cast iron drain pipe ‘ 

6 concrete gutter under drain pipes 

21,000 sq.ft. gunite encasement 

500 cu.yd. embankment on approaches 

250 cu.yd. paving base on approaches 

800 lin.ft. curbs on approaches 

8,000 sq.ft. sidewalk slabs on approaches 
1,000 sq.ft. raising old sidewalk 

1,300 cu.yd. embankment for canal bank 
200 cu.yd. rip-rap on South Bank of Canal 
Removal! of debris (lump sum) 


Extended totals 


ft. rein.-con. slab approach spans, etc., 
60 ft. steel truss span, one 20 ft. rein.-con. 
slab approach span, ete., and one 50 ft. 
steel trus_ span, one 20 ft. road 
rein.-con slab approach span, all 20 ft. 
roadway, on road north of Chillicothe, State 
Project Route 3, sect. 16, Livingston Co.; 
one 25 ft. rein.-con. deck girder and three 
50 ft. steel truss spans, 20 ft. roadways, 
ete.. on road from St. Louis to Kansas City, 
State Project Route 2, Sect. 6, Jackson Co. ; 
one 25 ft. rein.-con. deck girder span, 20 
ft. roadway, over Meeks Branch, on Sta. 
736 plus 40 on road from Neosho to 
Arkansas State Line, State Project Route 
1, Sect. 106, Newton Co. B. H. Piepmeier, 
state highway engr. 

Missouri—State Hy. Dept., Jefferson City, 
plans three 30 ft. concrete deck girder and 
one 60 ft. steel truss spans, all 18 ft. road- 
ways, on road north and south through 
Stoddard Co., Federal Aid Project 197 A; 
one 60 ft, one 50 ft. and two 70 ft. steel 
truss spans with rein.-con. slab approach 
spans at each end, over branch of Bee 
Creek, on road from Fancette to New Mar- 
ket, State Project Route 1, Sect. 34, 
Buchanan Co.; one 100 ft., two 50 ft. and 
one 60 ft. steel truss and thirteen 20 ft. 
rein,-con, slab spans, 20 ft. roadways, etc., 
on road from Stanberry to Albany, State 
Project Route 4, Sect. 18, Gentry Co.; one 
35 ft, one 45 ft. and one 40 ft. I Beam 
spans over D. D. 44, 42 and 41 respectively, 
also one 55 ft. and one 140 ft. steel truss 
spans latter having one 20 ft. I-Beam ap- 
proach span each end, 2 rein.-con. piers, 
ete.,, on road from_ Malden to Risco, State 
Project Route 82, Sect. 3, New Madrid Co. 
B. H. Piepmeier, state highway engr. 

Missouri—State Hy. Dept., Jefferson City, 
plans two 50 ft. I-beam, four 60 ft. and 
two 70 ft. steel truss spans with rein.-con. 
pile bents, on road from Charleston to 
Wolf Island, Federal Aid Project 198 B, 
Mississippi Co.; one 80 ft. steel truss and 
two 20 ft. rein.-con. slab spans, 20 ft. road- 
way, 2 rein.-con. piers, 2 rein.-con, bents, 
over Dry Fork of Merramec River on Sta. 
350 plus 00, road from Salem to Licking, 
State Project Route 32, Sect. 4, Dent Co.; 
one 40 ft. steel I-Beam, two 150 ft. and 
one 80 ft. steel truss spans, 18 ft. roadway 
3 rein.-con. piers and 2 rein.-con. bents, 
over Big. north fork of White River, on 
Sta. 1544 plus 00, road from West Plains 
to Arkansas, Federal Aid Project 111 C, 
Ozark Co.; two 160 ft. and two 80 ft. steel 
truss spans, 20 ft. roadway, 3 _rein.-con. 
yiers, 2 rein.-con. bents over Gasconade 

iver, on Sta. 840 plus 00 also five 20 ft. 
rein.-con, slab spans, 20 ft. roadway, 6 
rein.-con. pile bents, over overflow Gascon- 
ade River, on Sta. 843 plus 00 on road from 
Springfield to St. Louis, near Lebanon, 
State Project Route 14, Sect. 38, Laclede 
Co.; four 40 ft. reinforced deck girder, two 


A B Cc D 
$5,000 00 $6,000.00 $4,350 00 $4,576 00 
5.00 10.00 4.00 458 
4,000 00 2,000 00 4,650.00 5,610 00 
7 00 12.00 7.00 & 57 
2 00 6 00 4.50 3.00 
15 00 20. 00 13.30 9 42 
20.00 22.00 18.00 14 60 
20 00 25.00 17.00 14.53 
1.00 1.00 117 1.10 
30 25 27 58 
05; 055 067 06) 
25. 00 25 00 20.00 19 30 
18 15 19 24 
25 25 295 292 
30 25 31 3775 
2,000.00 1,000 00 1,450.00 2,165 00 
1.00 3 00 1.36 30 
7,000 00 6,100 00 6,700 00 7,870 00 
60 00 40 00 61 50 73 50 
800.00 650 00 715 00 945 00 
50 00 25 00 36.00 69 00 
200. 00 100.00 287.00 150 00 
4 00 3 00 3.65 4 50 
25.00 20.00 1.20 18 40 
05 06 0584 05 
3.50 3.00 4.25 3 00 
6 00 4.00 5.25 6 00 
18 12 188 18 
07 5 114 07 
1.00 8.00 98 1 00 
15.00 8.00 18 30 12 00 
55 40 515 50 
2.00 1.50 1.57 1 32 
12.00 9 00 12.35 12 40 
1.00 1.00 1.00 1. 36 
30 25 235 17 
10 05 13 06 
2.00 2.00 1.34 58 

00 3.00 


7 6.10 at 
300.00 500.00 300.00 2,105.00 
$211,910 $208,903 $218,667 $218,874 


160 ft. and one 80 ft. steel truss spans, 2‘) 
ft. roadway, 3 rein.-con. piers, 5 rein.-con. 
bents, over Big Piney River near Waynes- 
ville on Sta. 426 plus 00, road from Spring- 
field to St. Louis, State Project Route 14, 
Sect. 45, Pulaski Co.; one 80 ft. and two 
50 ft. steel truss spans, 20 ft. roadway, 2 
rein.-con, piers, 2 rein.-con, bents, over 
Dardenne Creek, on Sta. 973 plus 26, road 
from St. Louis to Kansas City, State 
Project Route 2, Sect. 71, St. Charles Co.; 
one 14 ft. rein-con. slab span, 2 rein.-con. 
abutments, 20 ft. roadway, on Sta. 944 plus 
64, road from St. Louis to Kansas City, 
State Project Route 2, Sect. 71, St. Charles 
Co.; one 60 ft. steel truss span, 18 ft. road- 
way, 1 concrete pier, 1 rein.-con. abutment, 
over Wild Cat Creek, on Sta. 22 plus 61.3, 
road from Princeton to Trenton, State 
Project Route 3, Sect. 6. Mercer Co. B. H. 
Piepmeier, state highway engr. 
Missouri—State Hy. Dept., Jefferson City, 
plans 70 ft. concrete arch span, 20 ft. road- 
way, over Linn Creek on Sta. 399 plus 95 
on road from Kansas City to Parksville, 
State Project Route 59, Sect. 6, Platte Co. ; 
ten 20 ft. I-Beam spans, 20 ft. roadway, etc. 
over overflow channel of Crooked River, on 
Sta. 364 plus 95 on road from Richmond to 
Carrollton, State Project Route 10, Sect. 
13, Ray Co.; 120 ft. steel truss span, 2 
rein.-con. piers, etc., 20 ft. roadway, over 
Big Creek, on Sta. 25 plus 00 on road from 
Bethany to Albany, State Project Route 4, 
Sect. 24, Harrison Co.; 40 ft. I-Beam span, 
20 ft. roadway, over Maple Slough D. D., 
on Sta. 647 plus 80 on road from Charles- 
ton to New Madrid, State Project Rout 
55 A. Sect. 2, Mississippi Co.; 12 ft. rein.- 
con. slab span, 30 ft. roadway, on Sta 191 
plus 24, on road from Milan to Green City, 
State Project Route 6, Sect. 33, Sullivan 
Co. B. H. Piepmeier, state highway engr. 
Tex., Queen City—Bowie Co. (Boston) 
and Cass Co. (Linden) making plans 1.5 
mi. steel span and timber pile trestle ovei 
Sulphur River at Paces Crossing, between 
here and Texarkana, one 150 ft. steel span 
gravel surfaced approaches, $100,000. Hess 
& Skinner, Southwestern wife Bldg., Dallas, 
engrs. A. P. Noyes, Mavd. resident engr. 
Ore., Portland-— Multnomah Co. voted 
$3,000,000 bonds for Burnside St. bridge 
and $1,600,000 for Beacon St. bridge, both 
crossing Willamette River. W. A. Eatchel, 
Court House, engr. in charge. Additional 
engineering service to be employed. 
Calif., Sacramento—Bd. Supervs. Sacra- 
mento Co. rejected bids opened Oct. 16, 
constructing Paintersville Slough Bridge 
and Steamboat Slough Bridge. Plans will 
be revised and new bids asked. C. W. 
Deterding, co. surv. Noted Oct. 26. 


BIDS DESIRED 


Mass., Cambridge—Nov. 28, by L. M. 
Hastings, city engr., Cambridge, 51} ft. 
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single leaf movable draw span, 54 ft. wide, 
with 2 main plate girders, overhead counter- 
weight, ete., for Ist St. Bridge over Broad 
Canal. 

N. J., Capa May—Dec. 5, by Bd. Free- 
holders Cape May Co., bridge across Grassey 
Sound Channel, incl. Strauss bascule draw 
span, ete. on line of North Wildwood to 
Burleigh Rd. in Middle Twp. R. F. Smith, 
Marmora, co. engr.; adv. this issue. 

N. J., Freehold—Dec. 6, by Bd. Free- 
holders Monmouth Co., Court House, re- 
constructing Grand Ave. bridge N-14, over 
Sunset Lake, consisting of three 40 ft 
spans, 30 ft. roadway. G. K. Allen, 60 
Broad St., Red Bank, co. engr.; adv. 
this issue. 

Md., Ashland—Nov. 22, by W. F. Broen- 
ing, pres. Bd. of Awards, City Hall, Balti- 
more, steel truss bridge, 90 ft. span, con- 
crete abutments and approaches, 6,700 cu. 
yd. excav., here. W. <A. Megraw, City 
Hall, engr. 

Georgia—Nov. 29, by State Hy. Dept.. 
Atlanta, 104 ft. concrete bridge on Wash- 
ington-Lexington Rd., Federal Aid Project 
293, Wilkes Co., two 288 ft. rein.-con. 
bridges on MHawkinsville_ Abbeville Rd., 
Federal Aid Project 299, Pulaski Co.; 156 
ft. concrete bridge on Washington-Lincoln- 
ton Rd., Federal Aid Project 315, Wilkes 
Co.; 156 ft. concrete bridge on Washington 
Elberton Rd., Federal Contract 314, Wilkes 
Co. W. R. Neel, Atlanta, highway engr. 


Fla., Ft. Lauderdale—See “Streets and 
Roads.” 

Alabama—Dec. 5, by W. S. Keller, state 
highway engr., Montgomery, constructing 
1.017 ft. concrete bridges, girder type, on 
Birmingham-Montgomery Highway, 18 ft. 
surface, Shelby Co., 2,980 cu.yd. concrete, 

9.767 Ib. reinforcing, 1,199 cu.yd. dry, 
483 cu.yd. wet and 271 cu.yd. solid rock 
excav., etc. Noted Oct. 5. 

Alabama—Dec. 12, by W. S. Keller, state 
highway engr., Montgomery, 566 ft. bridges 
on Opelika-Dadeville Rd., 18 ft. roadway. 
Lee Co., one 80 ft. steel span, remainder 
concrete girders, 959 cu.yd. concrete, 149,470 
ib. reinforcing, 480 lin.ft. concrete piles, 
168 cu.yd. dry, 296 cu.yd. wet and 100 cu.yd. 
rock excav., 178 sq.yd. 4 in. concrete 
surfacing, etc. 

Utah—See “Streets and Roads.” 

Wash., Seattle—Dec. 8, by Bd. Pub. Wks., 
superstructure, etc. of steel bascule bridge 
and two sidespans over West Waterway 
on West Spokane St. C. B. Bagley, secy.; 
adv. this issue. Noted Sept. 7. 


BIDS RECEIVED 


Illinois—Dept. Pub. Wks. and Buildings, 
Div. Highways, SoringSaté. opened bids Oct 
31 for following bridges, (1) four 40 {t. 
concrete spans on Route 2, Sect. 52-B, De 
Witt Co., (2) superstructure 100 ft. steel 
span, Route 2, Sect. 52-C, De Witt Co. (3) 
four 40 ft. concrete spans and one 100 ft. 
steel span, Route 2, Combination O, De 
Witt Co. (4) 6 concrete bridges, eight 30 
ft. spans, Route 3, Sect. 9-B, Rock Island 
Co. (5) 1 rein.-con., six 50 ft. concrete spans 
and 1 combination bridge, thirteen 50 ft. 
concrete spans and one 100 ft. steel (sub- 
structure only) Route 12, Sect. 24-B, Clin- 
ton Co. (6) one 100 ft. steel superstructure 
Route 12, Sect. 24-C, Clinton Co. (7) 1 
rein.-con. six 50 ft. concrete spans, 1 com- 
bination, thirteen 50 ft. concrete spans, one 
100 ft. steel span Route 12, Combination 
P, Clinton Co. (8) 2 concrete, six 40 ft. 
spans Route 16, Sect. 13-B, Shelby Co. (9) 
1 steel bridge, one 160 ft. span, substructure, 

j 25, Sect. 6-B, Grundy Co. (10) 1 
one 160 ft. span, superstructure 
Project 25, Sect. 6-C, Grundy Co. (11) 1 
steel, one 160 ft. span, Project 25, Com- 
bination R, Grundy Co., from F. Zimmerly, 
Paris, (1) $18,138 (2) $6,432. Love-Richards 
Co., Hoopeston, (1) $18,138 (3) $24,038 (7) 
$91,658 (8) $12,956. M. & P. Contg. Co., 
Rockport, Ind., (3) $24.900. W. H. Shons, 
109 Spring St., Freeport, (1) $17,936 (3) 
$24,300 (5) $84,508 (7) $89,900 (8) $12,- 
692 (9) $7,630 (11) $19,350, Powers-Thomp- 
son Constr. Co., Joliet, (9) $10,932 (11) 
$23,733. J. R. Stevens, Kirkwood, (4) $14,- 
704. Continental Bridge Co., Monadnock 
3Ik., Chicago, (2) $6,531 (10) $11,767. Vin- 
cennes Bridge Co., Vincennes, Ind., (6) 
$5,828. Illinois Steel Bridge Co., Jackson- 
ville, (10) $12,084, Rochester Bridge Co., 
Rochester, Ind., (2) $6,365 (6) $5,773 (10) 
$11,703. H. A. Reschke Co. (address not 
available), (4) $13,617. Layton Constr. Co., 
Muscatine, Ia., (4) $16,221. L. C. Kessler, 
Edwardsville, (5) $85,241 (8) $13,128. J. 
E. Parkham Constr. Co. (address not avail- 
able), (5) $84,685 (7) $92,000. 7, a 
Johnson, 512 South High St., Belleville (6) 
$5.664. Joliet Bridge & Constr. Co., Joliet, 
49) $7,929. Noted Oct. 19 and 26. 


ENGINEERING NEWS-RECORD 


CONTRACTS AWARDED 


Mass., Bridgewater—Towns of Bridge- 
water and Middleboro, and State of Massa- 
chusetts, 150 ft. rein.-con. beam bridge be- 
tween here and Middleboro, to B. L. Thomas 
Constr. Co., Cherry St., Middleboro, $30,310. 
Noted Oct. 26. 

4. C,, Chesterfield — Comrs. 
and Lancaster Counties, rein.-con. 
over Lynchs River, to P. R. Moore, 
caster, $26,000. Noted Sept. 21. 

Tennessee—State Hy. Dept., Nashville, 
202 ft. rein.-con. and steel bridge on Fed- 
eral Aid Project 62, sta. 68-77, located at 
Lawrenceburg, to Vincennes Bridge Co., 
Vincennes, Ind., $19,537. Noted Oct. 26. 

Mont., Belt—State Hy. Comn., Helena, 
one 90 ft. steel truss span, concrete floor 
and abutments, wooden piling, here, on 
Federal Aid Project 72, Cascade Co., engrs. 
est. $25,000, two 105 ft. and one 37 ft. 
steel pony trusses, concrete abutments, on 
Belt-Receville Rd., Federal Aid Project 7 
Proposal B, Cascade Co., engrs. est. $35,- 
000, to McGuire & Blakeslee, Great Falls, 
$23,933 and $27,452 respectively. Noted 
Oct. 19. 

Mich., Lansing—J. A. Parsons, city clk., 
565 ft. rein.-con. bridge with 3 arch spans 
over Grand River, 65 ft., 71 ft. and 85 ft., 
to Koss Constr. Co., 2818-5th St., Des 
Moines, Ia., $139,000. City to furnish 
cement. Noted Oct. 19. 

Wis., Stanley—Rein.-con. and steel bridge 
over Wolff River, rein.-con. and steel dam, 
concrete substructure, 13,060 lb. steel, to 
W. A. Brown, Stanley. Engrs. est. 
$25,000. 

Minn., 
Roads.” 

Kan., Iola—See “Streets and Roads.” 

Tex., Laredo—Laredo Bridge Co.; bridge 
approaches on Mexican side Rio Grande 
River, to Jambers & Tillman, Laredo, 
$42,000, plus cement and steel. Noted Oct. 5. 


Dams 


PROPOSED WORK 

Ind., Ft. Wayne—Bd. Pub. Wks., plans 
collapsible dam, 300 ft. long, 12 ft. high, 
across Maumee River. 

Wash., Tacoma—See ‘‘Waterworks.” 

Calif., Pescadero—C. F. Humphrey, 1212 
Merchants Natl. Bank Bidg., San Francisco, 
represents Ano Nuevo Water Dist., which is 
to be organized, and plans construction 2 
dams, one 53 ft. high, 387 ft. long on top, 
32 ft. long on bottom, 20 ft. wide, earth 
fill; another 30 ft. high, 200 ft. long on 
top, 30 ft. long on bottom, 15 ft. wide, 
earth fill; 3,700 lin.ft. eartly ditch, con- 
crete lined; 500 lin.ft. 8 in. pipe line; 6 
in. centrifugal pumping plant with 30 hp. 


gas engine. 
BIDS DESIRED 
W. Va., Bluefield—Nov. 25, by Bluefield 
Water Works & Impvt. Co., constructing 
clay or earthen dam. W. McCarthy, supt.; 
adv. this issue., 


CONTRACTS AWARD 
Stanley—See “Bridges.” 


Railways 
PROPOSED WORK 


Florida—Florida Citrus Highlands Ry., 
(recently incorporated), Tampa, plans 
grading right of way and building 10 mi. 
railroad from Avon Park to Sebring, 4 or 
5 wood trestles, total length 200 ft. $50,000. 
Engineers of Seaboard Airline Ry., Norfolk, 
Va., will supervise construction. 

Washington — Bloedel-Donovon Mills, 
Bellingham, plans 25 mi. standard gage 
logging road from fir tracks, Olympic Moun- 
tains, to Port Angeles. $750,000. Engineer 
not selected. 

Ontario—Niagara St. Catherines Electric 
Ry., St. Catherines, plans to extend line 18 
mi. to Bridgeburg. E. W. Oliver, genl. 
mer. 


Chesterfield 
bridge 
Lan- 


Grand Marais—See “Streets and 


Wis., 


CONTRACTS AWARDED 

California—Swayne Lumber Co., Oroville, 
purchased 167,000,000 ft. timber from gov- 
ernment and will construct 21 mi. narrow 
auge logging railroad, in Plumas National 
orest. Vork will probably be done by 
day labor. Construction to proceed as de- 
mand requires. 


Excavation, Drainage, 


Irrigation 


PROPOSED WORK 
Fla., West Palm Beach—Palm City D. D. 
constructing 75 mi. canals and_ laterals, 
365,000 cu.yd. excav., to F. McKenzie, 
Miami, $75,000. 
Wis., Prairie du Chien—Crawford Co. 
having plans prepared 20 mi. levee work, 
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interior ditch and various cha 
constructed ; two 36 in. centrify 
1 story pumping station, brick 
con., eosting $100,000. Total 3: 
H. Mack, Capitol Bldg., Madis 

Mont., Red Lodge—Carbon | 
plans 20 mi. main canal in Red |. 
bud Irrigation Dist. $400,000 i 
dels, co. clk. State § Irrigati 
Helena, engrs. 

Minn., Jackson—Jackson Co. } 
structing and extending Count, 
Jobs 3 and 4. $33,000. P. D 
co. aud. 

S. D., Rapid City—Penningtw: 
North Divide Irrigation Proj. 
acres between Box Elder and Ri; 
east of here. $105,000. M. K. s é 

Idaho, Bonners Ferry — Nas)\-¢.. 
engrs., Bonners Ferry, and oth.+- 
ested in forming district commissjo; 
deepening and straightening Kootena( _ 
at Narrows between here and Brit. 
lumbia. 

Wash., Tieton—Tieton Water User : 
had preliminary plans prepared de 
probably take bids early in spring fay \) 
line irrigation system to irrigate : 
tional 3,000 acres land. $1,250.10: 
Lytell, project mgr. J. D. Goft <2 
(street address not available), civ)! 

Ore., Tillamook—Plans 1,130 acre 
age district on Dougherty Slough, at 
end Tillamook Bay. $59,000 bonds 
Engineer not announced. 


BIDS DESIRED 


Ariz., Maricopa—Nov. 27 (change of dar. 
by D. 'H. Smith, secy., Maricopa Irnicun, 
Dist., furnishing labor, material and oo, 
Struction of necessary machinery and equi 
ment, and installation of general irrigation 
system. H. S. Reed and S. K. Baker. 44 
Fleming Bldg., Phoenix, engrs. Noted 


Nov. 2. 
BIDS RECEIVED 


Calif., Tracy — Naglee-Burk Irrigatio; 
Dist., (1) 6,476 lin.ft. concrete lining one 
(2) 9.2 mi. drainage laterals (3) 2.660 ji: 
ft. main drainage — (4) 1,800 ft. 18 ir 
rein.-con. pipe (5) lump sum per yd, for 
constructing rein.-con., \ 
house 
A. A. 


drain 


sou 


, Superstructure 

umping machinery equipment, fro: 
ieslau, 2819 Grove St., Berkeley, (1 
$0.28 (2) $1,450; D. MacDonald, Sacra 
mento, (street address not available) (? 
$1,100 (3) $0.18 (5) $40; H. W. Rohl. Sa. 
ramento, (street address not available) (2 
$1,150 (4) $2 (5) $40; R. A. Carson, Ra 
mont Bldg., Modesto, (3) $0.149; Hass « 
Doughty, San Francisco, (street address 
not available) (3) $0.1675; Valley Constr 
Co., 5th and Harriet Sts., Sacramento. (4) 
$1.50; Ross Constr. Co., Forum Bldg. Sa 

ramento, (4) $2. Noted Oct. 19. 


CONTRACTS AWARDED 
Miss., Tunica—McKinney Lake D of 


Tunica Co., excavation of open ditch sys 
tem to reclaim 32,000 acres, Contrs. 

2 incl. 1,091,000 cu.yd. floating dredge 

to Winston Dredging Co., Lowisville, $11) 
000; Contrs. 3, 4 and 5, incl. 578,250 ¢ 
dry earth excav., to A. M. Alexander, 
dale, $80,000. Noted Oct. 19. 

Ia., Audubon—Audubon Co. Sects. 
2, East Nishnabotna D.D. 3, 120,000 
excav., to G. W. Condon, Farnam 
Omaha, Neb., $25,000. 

Calif... Tracy — Naglee-Burk Irrigatio 
Dist., furnishing and installing one 12 in 
double suction vertical centrifugal p 
and one 30 hp. 60 cycle motor, etc. f 
pumping plant using Byron-Jackson pump. 
to Tracy Electric Co., Tracy, $2.485. Noted 


Oct. 19. 
Streets and Roads 


PROPOSED WORK 


Massachusetts—State Bd. of Public Wks 
State House, Boston, plans paving 2 mi 
Westfield Rd., 20 ft., in Southampton, 7 
400 sq.yd. bituminous macadam. $150.0! 

N. ¥., Binghamton—Plans widening, (°! 
ft.), removing buildings, grading, curbing 
and paving Hawley St. $30,000. W. & 
Weller, city engr : 

N. Y., Elmira —- Plans paving Railroad 
Ave. from 2nd to Clinton Sts., West 2nd 
St. from Main to Walnut Sts., College Ave 
from Water to Church Sts., East Miller 5t 
from Maple Ave. to Erie St., West 3rd St. 
from Main St. to Railroad Ave., resurfac- 
ing South Main St,, brick or other mate- 
rials. $50,000. Bd. Pub. Wks., engrs. 

N. Y., Niagara Falls—Plans widening 
6,664 ft. Main St. from Pierce to Chasm 
Sts., 24 ft. $548,000. City’s share of co: 
is $75,000. W. B. Bennett, Convention 
Hall, city engr. 3 

New Jersey—State voted $30,)!!.” 
bonds for roads, 

N. J., Flemington—Hunterdon Co. plats 
paving 5 mi. road between Darts Mills 3 


cu.yd 
Bldg 
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and Roads (Continued) 


hill, concrete. $200,000. Federal 
Government appropriates toward cost. G. 
navis, Whitehouse Sta., engr. 

~N. J. Newark—Essex Co. voted $400,000 
ponds for parkway to connect Branch Brook 
Park with Belleville Park. 

“‘N. J., .Woodbury—Gloucester Co. plans 
puilding and improving 8 mi. roads from 
Woodbury to Good Intent, Woodbury to 
Natl Park and Cross Keys to Williams- 
town. W. C. Cattell, Wenonah, engr. 
~ pa.. Williamsport — Defeated $650,000 
bond issue Nov. 7, for street improvements. 

Maryland—State Rds. Comn., Baltimore, 
rejected bids Contr. G-24, Garrett Co., 
Contr. A-22, Allegheny Co., Contrs. M-37, 
M-38, M-39, and M-40, Montgomery Co. 
Noted Oct. 19. : ; 

“Ww. Va. Buckhannon—l pshur Co. voted 
g284.000 bonds for road in Warren, Meade 
and Banks Dists. 

W. Va. Morgantown—Bd. Comrs. Mo- 
nongalia Co. plan paving with 7 in. con- 
crete slab 1 mi. roads in Grant Dist., 16 
ft. $50,000; 1 mi, road in Union Dist., 16 
ft, $30,000. T. Baritell, co. engr. 

“w. Va., Welch McDowell Co. voted 
$400,000 bonds for roads in_Adkins Dist. 
""W. Va., Weston—Lewis Co. voted $800,- 
0) bonds improving roads in Freemans 
Creek Dist. Noted Oct. 19. 

s. €., Winnsboro — Fairfield Co. voted 
300,000 bonds for road work. ; 
“0.. Youngstown—Plans grading, paving. 
ote., 3,800 ft. Milton Blvd., 50 ft. I. Turner, 
city engr. : 

Fla., Savernese—Citrus Co. having plans 
prepared 75 mi. paved roads. Election soon 
to vote on roads. E. V. Camp and asso- 
ciates, Moreland and De Kalb Aves., At- 
lanta, Ga., engrs. 

Fla., Sarasota—Plans clearing and pav- 
ing 204 mi. . 1, from Fruitville to 
Miakka; 44 mi. Rd. 2 from Miakka to 
Vern; 44 mi. Rds. 3 and 6 from Fruitville 
to Lockwood Ridge and Talum Ridge ; 62 
mi. Rd. 4 from Bee Ridge to Fruitville; 
7; mi. Rd. 5 from Miakka_ Bridge to 
Charlotte Co. line; 10 mi. Stump Pass 
Rd. All above $6,500 per mi. McElroy 
Eng. Co., 32-34 Giddens Bldg., Tampa, 
engrs. 

Michigan — State Hy. Dept., Lansing, 
soon takes bids grading and gravel sur- 
facing 74 mi. Federal Aid Project 64, Craw- 
ford and Otsego Counties. Rogers, 
state highway comr. 

la., Wapello— Making plans concrete pav- 
ing 30 blocks, $200,000. A. E. Archer & 
Co., 612 New England Bldg., Kansas City, 
Mo., engrs. 

Ia., Des Moines—See “Bridges.” 

Kan., Columbus—Cherokee Co. soon takes 
bids conerete paving 4.585 mi. Spring Valley 
Rd., Federal Aid Project 142, Sects. A and 
B, 18 ft. L. Noftzer, Columbus, engr. 
Kan., Girard—Crawford Co. soon takes 
bids paving with brick or concrete 1 mi. 
Federal Aid Project 120 through Arma, 15 


Stree 


Copp r 





ft.. brick or concrete; 0.942 mi. Federal 
Aid Project 3, Sects. A, 18 ft. C. M. Cooper, 
Girard, engr. 

Kan., Hiawatha — Had plans prepared 


25,000 yd. resurfacing and 20,000 yd. new 
paving, vitr. brick, vertical fibre brick, as- 
phaltic conerete, concrete or bituminous 
conerete on concrete, concrete curb and gut- 
ter. $75,000. Black & Veatch, 701 Mutual 
Bldg.. Kansas City, Mo., engrs. 

Kan., Independence—Montgomery Co. had 
plans prepared and soon takes bids paving 
with bituminous macadam 434 mi. Inde- 
pendence-Caney Rd., Federal Aid Project 
121 Seet. A, 18 ft.; 49 mi. Independence- 
Caney Rd., Federal Aid Project 121, Sect. 
D, 18 ft. H. K. Hibbard, Independence, 
engr. 

Kan., Meade—Meade Co. plans improving 
5.755 mi. Kansas-California Highway, Fed- 
eral Aid Project 114, 24 ft., 25,000 cu.yd. 
earth exeav., 10,110 yd. borrow, 157 yd. 





nerete, 10,000 Ib. reinforcing, ete. C. G. 
Payne, Meade, engr. 

Kan., Oberlin—Making plans paving 25,- 
) yd. various streets, possibly brick on 
concrete, conerete curb and gutter. E. T. 
Archer & Co., 612 New England Bidg., 
Kansas City, Mo., engrs. 

_Missouri—State Hy. Dept., Jefferson City, 
Dians grading and paving 12 mi. roai from 
Charleston to Wolf Island, Federal Aid 
Project 198 B, Mississippi Co., 30 ft. crown, 
9 ft. conerete and 7 ft. gravel. B. H. Piep- 
Meier, state highway engr. 

Missouri—State Hy. Dept. Jefferson City, 
ns grading and arene 3 mi. road east 
and west through ebster Co., 16 ft., State 
rrovect Route 16, Sect. 35; 5 mi. road from 
‘tsburg to Kansas City, State Project 

33, Clinton Co. B. H. Piepmeier, 
highway engr. 
Missouri—State Hy. Dept., Jefferson City, 

\ grading and asphaltic concrete paving 
i road west of Bethany, State Project 

‘e 4, Sect. 24, Harrison Co.; grading 
‘onerete paving 3 mi. road from Kan- 
ity to St. Louis, State Project Route 


} 
Dp 


p 
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2, Sect. 15, Jackson Co., 3 mi. road from 
Kansas City to St. Louis, State Project 
Route 2, Sect. 6, Jackson Co., 2.75 mi. road 
from Kansas City to St. Louis, State Projeci 
Route 2, Sect. 4, Jackson Co., 3.5 mi. road 
from Kansas City to St. Louis, State Proj- 
ect Route 2, Sect. 3, Jackson Co... 5 mi. 
road from St. Louis to Springfield, State 
Project Route 14-77. St. uis Co., 5 mi. 
road from St. Louis to Springfield, State 
Project Route 14, Sect. 76, St. Louis Co., 4 
mi. road from Kansas City to St. Louis, 
State Project Route 2, Sect. 71. St. Charles 
Co., 4 mi. road from Kansas City to St 
Louis, State Project Route 2, Sect. 68, St. 
Charles Co., 4 mi. road from Kansas City 
to St. Louis, State Project Route 2, Sect. 69, 
St. Charles Co., 3 mi. road from St. Louis 
to Kansas City, State Project Route 2, Sect 
59, Montgomery Co., all foregoing 18 ft. 
wide; grading and graveling 4 mi. road 
from Jefferson City to Eldon, State Project 
Route 15, Sect. 52, 12 ft., Cole Co., 4 mi. 
road from St. Lauis to St. Genevieve, State 
Project Route 25, Sect. 3, Jefferson Co., 4 
mi. road from Malden to Risco, State Proj- 
ect Route 82, Sect. 3, New Madrid Co., 5 
mi, road from Lebanon to Linn Creek, State 
Project Route 5, Sect. 72, Laclede Co., road 
from Memphis to Edina, State Project 
Route 16, Sect. 4, Scotland Co., 2 mi. road 
from Unionville to Milan, State Project 
Route 5, Sect. 2, Putnam Co., 2 mi. road 
from Unionville to Milan, State Project 
Route 5, Sect. 3, Putnam Co., all foregoing 
16 ft. wide; grading, etc., 5 mi. road from 
Fairfax to Torkis, State Project Route 1, 
Sect. 7, Atchison Co., 4 mi. road from Kan- 
sas City to Parkville, State Project Route 
59, Sect. 6, Platte Co., 24 mi. road from 
Stanberry to Albany, State Project Route 
4, Sect. 17, Gentry Co., 24 mi. road from 
Stanberry to Albany, State Project Route 
4, Sect. 18, Gentry Co., 2 mi. road from 
Fairfax to Torkis, State Project Route 61, 
Sect. 14, Atchison Co., 1.5 mi. road south 
of Macon, State Project Route 7, Sect. 21, 
Macon Co., 3 mi. road from Wayland to 
Canton, State Project Route 9%, Sect. 7, 
Clark Co., 5 mi. road from Milan to Kirks- 
ville, State Project Route 6, Sect. 34, Sulli- 
van Co., 5 mi. road from Milan to Kirks- 
ville, State Project Route 6, Sect. 33, Sulli- 
van Co., 5 mi. road from Milan to Kirks- 
ville, State Project Route 6, Sect. 35, Sulli- 
van Co,, 3 mi. road from south of Warrens- 
burg, State Project Route 13, Sect. 26. 
Johnson Co., 3 mi. road south of Warrens- 
burg, State Project Route 13, Sect. 30, 
Johnson Co., 3 mi. road south of Warrens- 
burg. State Project Route 13, Sect. 27, 
Johnson Co., 3 mi. road south of Warrens- 
burg, State Project Route 13, Sect. 29. 
Johnson Co., 3 mi. road south of Warrens- 
burg, State Project Route 13, Sect. 28, 
Johnson Co., 5 mi. road southwest of West 
Plains, State Project Route 80, Sect. 8, 
Howell Co., 5 mi. road southwest of West 
Plains, State Project Route 80, Sect. 7, 
Howell Co., 5 mi. road from Neosho to Ar- 
kansas, State Project Route 1, Sect. 106, 
Newton Co. . Piepmeier, state high- 
way engr. 

Missouri—State Hy. Dept., Jefferson City, 
rejected bids ence Sept. 28, 4.636 mi. 
road on Kings Highway, 24 ft., State Proj- 
ect Route 25, Sect. 12, Perry Co.; 3.22 mi. 
road east and west on Milan-Kirksville Rd., 
24 ft., State Project Route 6, Sect. 38, 
Adair Co.; 2.764 mi. road east and west 
of Audrain, 24 ft., State Project Route 22, 
Sect. 9, Audrain Co. Noted Oct. 12. 


Mo., St. Louis—Bd. Pub. Serv. soon takes 
bids paving 5,140 ft. West Florissant Ave. 
from Kingshighway to Union Blvd., 50 ft., 
9,700 lin.ft. granite curb, 17,255 cu.yd. earth 
excav., 29,105 pore asphalt on concrete, 

152,500; 1,350 ft. San Francisco Ave. 
rom Geraldine Ave. to Kingshighway, 30 
ft., 1,800 lin.ft. granite curb, 5,055 cu.yd. 
earth excav., 4,395 sq.yd. vitr. brick and 
3,525 sq.yd. concrete base, $35,600; 1,250 
ft. Slevin Ave. from Kingshighway to 
Geraldine Ave., 30 ft., 2,565 lin.ft. concrete 
curb, 2,245 cu.yd, earth excav., 3,740 sq.yd. 
vitr. brick on concrete, $25,300. W. W. 
Horner, 300 City Hall, engr. 

Tex., Hemphill—Attorney General, Aus- 
tin, approved $40,000 bond issue Highway 
Dist. 1, $27,000 Dist. 2. $57,000 Dist. 3, 
$70,000 Dist. 4, $60,000 Dist. 5, $30,000 Dist. 
6, all in Sabine Co. W. C. Arnold, co. judge. 

Tex., Lufkin—Attorney Generals Dept.., 

Austin, approved $500,000 bond issue for 
roads in Angelina Co. G. R. Abney, co. 
engr. 
Okla., Chanler—Having preliminary plans 
prepared paving various streets. $102,000. 
D. D. Landsaw, clk. V. V. Long & Co., 
1300 Colcord Bldg., Oklahoma City, con- 
sult. engrs. 

Okla., Duncan—Stephens Co. voted $800,- 
000 bonds constructing roads. 

Wash., Mt. Vernon—Skagit Co. opens 
bids early in December paving 3 mi. Edi- 
son-Bow Rd. and 7.5 mi. road in Impvt. 
Dist. 10, 16 ft., concrete. F. Gilkey, Mt. 
Vernon, engr. 
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Calif., Porterville—Had plans prepared 
improving 3rd St. between Oak and Thur 
man Sts., 47,856 sq.yd. grading, 47,856 sq ft 
14 in. warrenite bituminous paving on 5 
in. concrete base, 1,342 lin.ft. concrete curb 
ing, 320 lin.ft. corrugated metal culverts. 
F. W. Pease, city ergr. 

Calif., Tulare — Havin plans prepared 
improving Solida tract, 14 in. asphaltic ce 
ment on 24 in. asphaltic cement, concrete 
curbs, gutters and walks. $30,000. R. M 
Berryhill, city engr. 

N. 8. Sydney—Voted $30,000 bonds for 
sidewalks, J. J. Curry, city treas. 

Que., Montreal—Plans concrete sidewalks 
no 363 ft. Bordeau St. $2,825, 954 ft. St. 
Peter St. $6,257, 3.378 ft. Letourneaux St 
$11,490, 645 ft. Frontenac St. $4,254, 1,65» 
ft. St. Urbain St. $6,326, 210 ft. Beaubien 
St. $200, cement slab sidewalks on 2,778 
ft. Frechette,St. $2,172, 7,555 ft. O’Shaugh 
nessy St. $6,006, 12,935 ft. Bickerdike St. 
$10,318, 508 ft. lane north of Stadacona 
Ave. $3,133, 1.260 ft. lane west of McKay 
St. $8,510. H. A. Tetreault, chn. pub. wks. 

Ont., St. Eugene—East Hawkesbury Twp. 
having plans prepared 14 mi. bituminous 
macadam road, 20 ft. wide. $30,000. N. 
LaBrosse, twp. clk 

Ont., Toronto—Plans 5 mi. of 6 or 8 ft. 
concrete sidewalks on Yonge St. $82,800. 
R. C. Harris, city engr. and comr. wks 


BIDS DESIRED 


__ Vermont—Nov. 28, at the office of T. W. 
Dix, comr. of highways, Montpelier, con- 
structing 1.16 mi. bituminous macadam road 
in Highgate and 4.78 mi. gravel road in 
Danville ; adv. this issue. 

N. Y¥., New York—Nov. 22, by J. Miller. 
pres. Manhattan Boro, Municipal Blidg., re- 
paves East 3lst St. from ist Ave. to East 

iver, granite block on concrete, roadway 
of 74th St. from Amsterdam Ave, to Bway., 
sheet asphalt on concrete; restoring road- 
way foundation, curb and sidewalk of West 
l4ist St., between 5th Ave. and point 200 
ft. westerly thereof; widening and repav- 
ing the widened portion roadway of Canal 
St. from Bowery to Mulberry St., granite 
block on concrete. 

N. Y¥., St. George—Nov. 22, by J. A. 
Lynch, pres. Richmond Boro, Boro Hall, 
peving rom end of Richmond Turnpike at 
inoleum factory gate to Carteret Ferry. 
concrete, 

S. C., Newberry—Dec. 1, by Newberry 
Co., constructing 12.6 mi. State Route 22 
between point near Newberry and Broad 
River, 81,914 cu.yd. common and 828 cu. 
yd. rock excav., 39,634 cu.yd. topsoil surfac- 
ing, 2,491 lin.ft. rein.-con. pipe, 643 cu.yd. 
concrete, 45,870 Ib. reinforcing. $47,500. 
M. C. Boulware, Newberry, engr. 

8. C., Union—Nov. 28, by Union Co. con- 
structing 2 mi. State Route 9, beginning at 
Survey Sta. 100-50 to Spartanburg-Union 
Co. line, 12,220 cu.yd. common excav., 6,904 
cu.yd. topsoil surfacing, 450 lin.ft. rein.- 
con. pipe, 45 cu.yd. concrete. W. B. Deneen, 
Court House, engr. 

8S. C., Winnsboro—Nov. 20, at office H. 
E. Ketchin, Winnsboro, constructing 25,000 
yd. sheet asphalt, asphaltic concrete or 
cement concrete pavement, 8,500 lin.ft. com- 
bined curb and gutter, 3,300 lin.ft. concrete 

tter, 15,000 yd. grading. Lockwood, 
azreene & Co., Healey Bldg., Atlanta, Ga.. 
engrs. 

Georgia—Nov. 29, by State Hy. Dept., 
Atlanta, surfacing, etc., 7.2 mi. Washing- 
ton-Thomson Rd., Federal Aid Project 295, 
Wilkes Co., 94.01 cu.yd. concrete, 19,759 
lb. reinforcing, 38,416 cu.yd. earth and 200 
cu.yd. rock excav., 19,069 cu.yd. sand clay 
surfacing, etc.; 6.66 mi. Washington- 
Elberton Rd., Federal Aid Project 314, 
Wilkes Co., 149.7 cu.yd. concrete, 6,937 Ib. 
reinforcing, 47,787 cu.yd. earth and 200 
cu.yd. rock excav., 17,495 cu.yd. sand clay 
surfacing; 10.58 mi. Washington-Lincoln- 
ton Rd., Federal Aid Project 315, Wilkes 
Co., 806.63 cu.yd. concrete, 69,933 Ib. rein- 
forcing, 86,371 cu.yd. earth and 2,300 cu.yd. 
rock excav., 27,820 cu.yd. sand clay sur- 
facing, etc.; 6.848 mi. Adel-Valdosta Rd., 
Federal Aid Project 279, Sect. A and B, 
Cook Co., 141.63 cu.yd. concrete, 7,201 Ib. 
reinforcing, 32,838 cu.yd. earth excav., 
12,055 cu.yd. compacted clay gravel, 11.44 
acres clearing, etc.;- 10 mi. ashington- 
Lexington Rd., Federal Aid Project 293, 
Wilkes Co., 212.07 cu.yd. concrete, 9,452 Ib 
reinforcing, 50,025 cu.yd. earth and 200 
cu.yd. rock excav., 26,685 cu.yd. sand clay 
surfacing, ete.; (State to furnish all 
cement F.O.B. nearest railroad station, on 
above) furnishing 23,000 ton clay-gravel 
for surfacing Project 279, Sects. A and B, 
Cook Co. W. R. Neel, Atitnaa, highway 
ener. 

Fla., Ft. Lauderdale—Nov. 21, by Comrs. 
Broward Co. constructing Hallandale Rd.. 
24,000 sq.yd. macadam base and penetra- 
tion surface, 22,000 7 excav., also 40 
ft. concrete girder bridge across Cypress 
Creek. H. C. Davis, engr. 
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Streets and Roads (Continued) 

Alabama— Dec. 5, by W. S. Keller, state 
highway engr., Montgomery, grading and 
surfacing with one of following, one course 
plain cement concrete, warrenite bitulithic 
on concrete or 8 in. Waterbound macadam 
base, bituminous concrete on concrete or 8 
in. Waterbound macadam base, sheet as- 
phalt on concrete base and vitr. brick on 
concrete base, 11.324 mi. Birmingham- 
Montgomery Highway, from Sta. 605 to 
Sta. 1202 plus 95, near Jefferson Co. line 
at end of Federal Aid Project 110, Shelby 
Co., 54 acres clearing, 122,404 cu.yd. com- 
mon and 438,991 cu.yd. solid rock excav., 
58,935 sta.yd. overhaul on excav., 800 lin. 
ft. 4 in. drain tile, 1,701 lin.ft. 18 to 24 in. 
c.i, pipe to be relaid, 813 cu.yd. concrete, 
58,483 Ib. reinforcing, ete.; 11.439 mi. 
Birmingham-Montgomery Highway, from 
Chilton Co. line to Sta. 605 near Saginaw, 
Shelby Co., 49 acres clearing, 73,296 cu.yd. 
common and 23,944 cu.yd. solid rock excav., 
153,680 sta.yd. overhaul on excav., 800 lin. 
ft. 4 in. drain tile, 1,061 lin.ft. 16 to 30 in. 
c.i, pipe to be relaid, 537 lin.ft. 16 to 24 in. 
c.i, pipe, 579 cu.yd. concrete, 39,128 Ib. re- 
inforcing, etc. Noted Oct. 5. 

Alabama—Dec. 12, by W. S. Keller, state 
highway engr.. Montgomery, grading and 
gravel surfacing 13.897 mi. Opelika- 
Dadeville Rd., Lee Co., 22 acres clearing, 
117,551 cu.yd. common and 14,510 cu.yd. 
solid rock exeav., 30,913 sta. yd. overhaul 
on excav., 36,688 cu.yd. imported gravel 
surfacing within 1 mi. haul, 69,000 cu.yd. 
gravel surfacing hauled additional 4 mi., 
2.865 lin.ft. 15 to 24 in. pipe, 570 cu.yd. 
concrete, 25,692 Ib. reinforcing, ete.; 8.83 
mi. Federal Aid Project 1, and 10.04. ml. 
Federal Aid Project 68, from Montgomery 
Co. line to Union Springs, Bullock Co., 
Project 1 includes 17,398 cu.yd. common 
excav., 21,000 cu.yd. imported gravel sur- 
facing, Project 68, 37 acres clearing, 99,702 
cu.yd, common excav., 43,478 sta. yd. over- 
haul on excav., 23,600 cu.yd. imported 
gravel surfacing, 1,933 lin.ft. 15 to 24 in 
pipe, 647 cu.yd. concrete, 53,064 Ib, rein- 
forcing, 127,290 ft. treated timber bridges, 
6.224 lin.ft. treated timber pile bridges, 
1.248 sq.yd. 1} in. bituminous surfacing, 
cold mix, ete. 

Louisiana — Nov. 28, by_ State Hy. 
Comn., Redmond Bldg., Baton Rouge, grad 
ing and gravel surfacing 7.8 mi. Project 
105, Melville-Port Allen Highway, Sect. A, 
Ravenwood to Rd. Dist. 2, Point Coupee 
Parish, also 11.48 mi. Sect. B, through Rd. 
Dist. 2 to Tberville Parish line, 9.8 mi 
Project 352, Winnsboro-Rayville Highway, 
Franklin Parish; grading and_ surfacing 
with clamshells 4.97 mi. Project 354, Mor- 
gan City-Thibodaux Highway, Chacahoula 
to Brule Settlement, Terrebonne and La- 
fourche Parishes. W. T. Peterman, chn. 

Ia., Anamosa—Nov. 28, by Auditor Jones 
Co., grading 7.61 mi. road east of here, 
Federal Aid Project 163, Sect. A, 105,936 
eu.vd. earth and 246 cu.yd. rock excav., 
39.320 ft. 6 in. tile, ete. $35,000. F. 8S. 
Yetter, co. engr. 

Minnesota— Nov. 28, by State Hy. 

Paul, grading, gravel surfacing, bridg- 
ing, ete., 2.4 mi. State Projest 12-22, Fed- 
eral Aid Project 310, Carver Co., 109,000 
cu.yd, execav., portable and monolithic cul- 
verts, incl. Bridge 3697 one hundred forty- 
seven ft. long, Bridge 3698 thirty ft. long 
and Bridge 3699 thirty ft. long, concrete, 
$35,000; 14 mi. State Project 22-21, Sibley 
and Nicolet Counties, 22,000 cu.yd. gravel 
surfacing, $25,000; 15 mi. State Project 30- 
21, Federal Aid Project 222, Otter Tail 
Co., 24,000 cu.yd. gravel surfacing, $26,- 
000; 14 mi State Project 23-21, Federal Aid 
Project 234, Benton Co., 22,000 ‘Yu.yd. 
gravel surfacing, $25,000; 13 mi. State 
Project 65-21, Federal Aid Project 248, 
Clearwater Co., 20,000 cu.yd. gravel surfac- 
ing, $25,000. State Highway Dept., St. Paul, 
eners. 

Kan., 
ford Co. and City 


Dept.. 
St. 


97 
«4, 


Comrs. Craw- 
Council concrete or brick 
paving 0.945 mi. Commercial Highway, 18 
ft. City will also receive bids for addi- 
tional 6 ft. on each side of above road. C. 
M. Cooper, Girard, co, engr. Noted Oct. 19. 

Kan., Girard—Nov. 27, by Comrs. Craw- 
ford Co., conerete or brick paving 1 
Sect. A, Arcadia Branch Rd., 18 ft., 2, 
yd. excav., 10,322 yd. paving, etc. 
Cooper, co. engr. 

Tex., La Grange— Nov. by J. P. Eh- 
linger, judge Fayette Co., grading and 
gravel surfacing 12.87 mi, State Highway 
3-B, Federal Aid Project 286, 16 ft., 54,- 
464 cu.yd. roadway, cu.yd. borrow, 
1,098 cu.yd. loose and 749 cu.yd. solid rock 
exeav., 2,077 cu.yd. concrete, 228,640 Ib. 
reinforcing steel, 33,749 cu.yd. gravel sur- 
facing. $162,565. A. Schlafli co. engr. 

Tex., Richmond—Nov. 25, by C. D. Myers, 
judge Ft. Bend Co., grading, surfacing and 
topping 10.41 mi. State Highway 19, Federal 
Aid Project 318, 16 ft., 59,366 cu.yd. road- 


Arma—Nov. by 
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ROAD WORK—ST. LOUIS, MO. 


Bids were opened by Bd. 


Southwest to Pernod Aves., 


as follows: 


53,000 cu.yd. grading 

160 hrs. rolling subgrade 

135 sq.yd. removing old brick and bedding course 
50 sq.yd. removing old concrete 

10sq.yd. removing old sidewalk paving 

40 lin.ft. removing existing curb 

20 lin.ft. reset curb taken up 


Pub. Serv., City 
(A) Webb-Kunze 
contract) ; (B) Fruin-Colnon Constr. Co., Merchants-LaClede Bldg. 


Hall, 
Constr. 


for improving 
Co., 5927 


wf 


Watso) 
Fyler Av:, 
The unit 


135 sq.yd. vitrified brick and sand cement bedding course 


25,550 sq.yd. concrete pavement 
1,125 lin. ft. oak headers 

100 sq.ft. restoring granitoid sidewalk 
20 cu.yd. concrete 

10,210 lin.ft. concrete header 

36,600 cu.ft. macadam and limestone 
100 cu.ft. gravel and sand 

100 cu.ft. cinders 

2M ft. b.m. 2 in. plank 

120 tons hydrated lime 

4,800 lin. ft. metal joints... 

1,500 lin. ft. joint filler 


Extended totals. 


a 
No. 20 


i, 


sf 
) 
2i 
5( 
) 
rf 
, 


» Hi 


25 


$137,7 


ROAD WORK—TENNESSEE 


Following are lowest three bids opened Oct. 
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65 
OR 
Ww 

10 
00 
00 
20 
20 


45 


by State Highway Dept., N 


for surfacing 10.7 mi. road from Carthage to Smith Co. line, Project 68, Smith « 


Phillips, 
Williams, 
as follows 


Murfreesboro; (C) Cox & 


41,260 cu.yd. excavation common 
23,733 cu.yd. excavation solid rock 
53,920 cu.yd. borrow 

258 cu.yd. excavation dry 

48 cu.yd. excavation rock (Str.) 
100 cu.yd. overhaul 

5,425 sq.yd. scarifying 

2,100 standard shoulder drains 

100 cu.yd. sub-base 


443.47 cu.yd. class ‘‘A"’ concrete 
320.58 cu.yd. class ‘“B” concrete 
52,569 Ib. deformed steel bars 
125 cu.yd. dry masonry 

140 lin.ft. 18-in. ¢.m. pipe 

44 lin.ft. 8-in. v.c. pipe 

7,475 lin.ft. wooden railing 
21,100 sq.yd. grassing slopes 


Extended totals 


way, 79,189 cu.yd. borrow, 82,708 gal. as- 
phaltie oil, 529.6 cu.yd. concrete, 15,490 cu. 
vd. shell base and binder, 8,614 cu.yd. gravel 
base, 11,027 cu.yd. crushed stone, 3,446 cu. 
vd. crushed limestone cover material, 20,- 
958 Ib. reinforcing. $167,600. C. H. Ken- 
dall, Sugarland, co. engr. 

Tex., Sherman—Nov. 23, by D. B. Stead, 
judge Grayson Co., grading and gravel sur- 
facing 3.69 mi. State Highway 5, Federal 
Aid Project 292, 18 ft., 217 cu.yd. concrete, 
14,759 cu.yd. roadway, 15,698 cu.yd. borrow, 
18,781 Ib. reinforcing, 8,669 cu.yd. gravel 
surfacing. $36,850. H. M. Scott, co. engr. 

Tex., Sinton—Nov. 23, by J. C. Houts, 
judge San Patricio Co., reshaping road and 
surfacing with 1 in. cold limestone rock 
asphalt 15.06 mi. State Highway 9, 16 ft., 
141,332 sq.yd. bituminous macadam, 1,955.8 
cu.yd. limestone screenings, 600 Ib. rolling. 
$107,600. <A. C. Pancoast, co. engr. 


Oklahoma—Nov. 22, by M. L. Cunning- 
ham, state highway engr., Oklahoma City, 
constructing gravel road, 7.4356 mi. Federal 
Aid Project 75, Okfuskee Co., 16,790 cu.yd. 
earth, 67 cu.yd. loose rock, 2,700 cu.yd. 
solid rock excav. 5,680 cu.yd.  over- 
haul, 30,102 cu.yd. ‘borrow, 7.6 cu. 
yd. 1:13:3 mix concrete, 1,037 cu.yd. 
concrete, 55,802 Ib. reinforcing, 62,050 
lb. fabricated structural steel, 23,755 
cu.yd, 9 in, compacted gravel, 173,298 
cu.yd. gravel overhaul, alternate No. 1, 
78.352 sq.yd. 7 in. concrete pavement; con- 
structing paved road, 10.026 mi. from Lin- 
coln Co. line through Paden and Boley, 
Federal Aid Project 76, Okfuskee Co., 47,- 
647 cu.yd. earth, 10,367 cu.yd. borrow, 
700 cu. yd. loose rock and 800 cu.yd. solid 
rock excav., 12,461 sta. cu.yd. excav. over- 
haul, 1,222 cu.yd. concrete, 59,974 Ib. steel 
bar reinforcement, 11,037 lb. structural, for 
one I beam bridge, 42,364 cu.yd. gravel 
surfacing compacted in place 9 in. thick, 
bituminous carpet coat treatment or 1065,- 
884 sq.yd. 7 in. concrete pavement, 18 ft. 
wide; 12.204 mi. road from Okemah east 
to Okmulgee Co. line, Federal Aid Project 
64, Okfuskee Co., 26,127 cu.yd. earth, 5,335 
sta. cu.yd. earth overhaul, 36,199 cu.yd. 
borrow, 2,412 cu.yd. solid rock and 842 
cu.yd. loose rock excav., 39,384 cu.yd. gravel 
or 228,000 sq.yd. concrete pavement, 1,166 
cu.yd. concrete, 49,831 Ib. reinforcement, 
29,870 Ib. I beam structural steel, above 
quantities include one 40 ft. I beam bridge 
at Sta. 443; hardsurfacing 11.4 mi. Federal 
Aid Project 100, Okfuskee Co., 49,996 cu.yd. 


Bros., Cookeville. The unit 


A B 


$0.40 $0 
1.40 ! 

35 
50 1 
00 2 
03 
05 
50 
00 
64 
00 
00 
06 
50 
25 
50 
50 
10 
$161,841 $173.1 
earth, 300 cu.yd. loose rock and 
solid rock excav., 25,744 cu.yd 
23,542 cu.yd. borrow, 
58,020 lb. reinforcing, 
steel, 40 cu.yd. rubble 
yd. 9 in. compacted 


28,208 Ib. 
masonry, 
gravel, 


Simpson & McGugin, Stahlman Bldg., Nashville, (awarded contract) 
Anderson 


50° 
30 
80 
05 
82 


450 


« Over! 


1,096 cu.yd. cor 


fabricat 


37,009 


102,874 cu.yd 


$189.19 


gravel overhaul, 121,486 sq.yd. concrete pav- 


ing: hardsurfacing 
Project 81, 
mo. - 2 
in. burnt 


3.839 mi. F 

Pittsburgh Co., to 
in. bituminous 
shale base, or No. 2, 


macadam 


"ederal A 
consist ¢ 

on 
2 in. bitu 


minous macadam on 6 in. waterbound ma 


adam, 
burnt 
cement 
and 


or No. 3, 3 in. vitr. bloc 
shale or No. 4, one ex 
concrete pavement, 7 
edges, involving 17,131 


haul, 451 cu.yd. concrete, 21,91 
forcing, No. 1, 13,513 cu.yd. sha 


40,540 sq.yd. 2 in. bituminous macadam, No. 


cu.ya. 
excav., 493 cu.yd. borrow, 5,500 cu.yd. 


ks on & ir 
yurse 

in. 

ear 
over 
6 Ib. rei 
le base ar 


2, 6,756 cu.yd. broken stone base, 40 


yd. 2 in. 
726 sq.yd. 3 


curb, 13,413 


bituminous macadam, 
in. vitr. blocks, 4 
cu.yd. burnt sh: 


crete pavement; constructing co 
with 2 
Project 
cu.yd. 


70, 
earth 


Garfield 
excavy., 


Co.,, 
20 


Sect. 
cu.yd 


No. 
0,540 


% 


ale, No. 
49,540 sq.yd. one course plain cement « 


nerete roa 


in. topeka top, 6.04 mi, Federa! 


A-B, 


. concret 


2,632 Ib. reinforcing, 10,518 sq.yd. combi! 


tion cement concrete header c 
base course, 9,933 sq.yd. 2 
Sect. C-D, 4,819 cu.yd. 
cu.yd. concrete, 2,632 Ib. 
638 sq.yd. combination 
header curbing and base course 
yd. 2 in. Topeka top, Sect. 
yd. earth excav., 10 cu.yd. con 
Ib. reinforcing, 6,400 sq.yd. « 
cement 


earth 


E-F, 
crete, 1,316 


concrete header curbing 


urbing 


in. Topeka 


exca\ 


reinforcing 
cement com 


28.93 


1,283 


-ombir 
and 


course, 6,044 sq.vyd. 2 in. Topeka top 


F-G, 12,809 cu.yd. earth excav 
concrete, 10,138 Ib. reinforcing, 
yd. combination cement 


curbing and base course, 


71 


16,1 


concrete 
15,238 


sq.s 


in. Topeka top; 1 mi. Federal Aid I" 


71, Garfield Co., 1,091 


cu.yd, earth exces 


30 cu.yd. concrete, 3,948 Ib. reinforcing. |' 


558 sq.yd. combination 
header curbing and base 
yd. 2 in. Topeka top; construct 
rock road with gravel surface 
Federal Aid Project 74, Murray 
cu.yd. earth, 2,395 cu.yd. 
13,354 cu.yd. solid rock excav., 1 
overhaul, 5,951 cu.yd. borrow, 


cement n 
course, %,"! 


loose 


conere 
ing crushe 
9.684 7 
Co LHt 
roc 
4,607 «1 
§32 


concrete, 227 ft. 18 in. vitr. pipe, 29.! 


reinforcing, 11,379 cu.yd. grave 


1 su! 


19,893 cu.yd. crushed rock overhaul 
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Streets and Roads (Continued) 

70,180 sq.yd. gravel surfacing, from W. 
M. Campbell Equipment Co., Minneapolis, 
Minn., (street address not available) (1) 
$0.12 and $0.12 per cu.yd. (2) $0.90 and 
$1.10 (3) $0.88 and $0.88 (4) $2.80 and 
$3.20 (5) $0.35 and $0.35, total $57,136 
and $60,173; W. J. Knorpp & J. Richard- 
son, De Soto, (1) $0.183 (2) $0.40 (3) $0.99 
(4) $1.60 (5) $0.50, $62,983. Noted Oct. 12. 

Missouri—State Hy. Dept., at div. office 
Platte City, opened bids Oct, 20, 13.687 mi. 
road on Jefferson Highway, 24 ft., Federal 
Aid Project 96, Platte Co., (1) 90,773 cu.yd. 
earth excav. (2) 4,300 cu.yd. rock 
excav. (3) 13,649 cu.yd. borrow, etc., from 
Diemer Williamson Constr. Co., Brookfield, 
(1) $0.30 per cu.yd. (2) $1.80 (3) $0.26, 
total $54,785; Land Constr. Co., Ballinger 
Bidg., St. Joseph, (1) $0.298 (2) $1.45 (3) 
$0.298, $54,979; H. C. Botsford, Ton- 
anoxie, Kan., (1) $0.30 (2) $2 (3) $0.30, 
57,447. Noted Oct. 12. 

Tex., Ballinger—Runnels Co. grading, 
scarifying old base and surfacing various 
main streets, (a) crushed stone base with 
vitr. brick surface, (b) concrete base with 
2 in. hot mix Uvalde rock asphalt (c) con- 
crete base and 2 in. bitulithic concrete (d) 
concrete base with 2 in. Warrenite bitu- 
Mthic (e) 7 in. cement concrete pavement, 
from J. B. Toomey, Ft. Worth, (street ad- 
dress not available) (a) $110,017; Jordan 
Constr. Co., Plainview, (a) $111,745 ; Smith 
Bros., Central State Bank Bidg., Dallas, 
(a) $116,091, (c) $94,791; Kaw Paving Co., 
616 New England Bldg., Topeka, Kan., (a) 
$118,345, (b) $110,020, (c) $102,369, (d) 
$108,812. Noted Oct, 5. 

Tex., Georgetown—W illiamstown Co. sur- 
facing 11.5 mi. State Highway 2-C, between 
here and Travis Co. line, 16 ft., (a) cold 
rolled @ in. natural rock asphalt, (b) cold 
rolled 1 in. natural rock asphalt, from 
W. E. Dozier, 230 Austin Natl. Bank Bite. 
Austin, (a) $56,325 (b) $62,282; C. E. Hoff, 
220 Linares St., San Antonio, (a) $55,242 
(b) $67,157; Smith Bros., 308 Sumpter 
Bldg., Dallas, (a) $58, 953 (b) $67,658; in- 
verted penetration method (la) 1 in. lime- 
stone fller (1b) 1% in. limestone filler (2a) 
1 in. limestone and trap rock filler (2b) 1% 
in. limestone and trap rock filler (3a) 1 in. 
all trap rock filler (3b) 1 in. all trap 
rock filler, from Haden & Austin, Box 1223, 
Houston (la) $35,745 (1b) $50,909 
$40,077 (2b) $56,324 (3a) $46,576 
$69,323; Rice & Bates, Austin, (la) $38,994 
(1b) $51,992 (2a) $44,410 (b) $57,408 (8a) 
$48,743 (3b) $68,240; S. E. Finley & Han- 
nah Constr. Co., Waco, (la) $34,282 (1b) 
$51,689 (2a) $40,456 (2b) $57,105 (3a) 
$47,660 (3b) $68,727. , 

Tex., Lufkin— Angelina Co., clearing, 
eee, and gravel surfacing 13.54 mi. 
State Highway 7, between Huntington and 
Zavalla, 16 ft., 1,292.4 cu.yd. concrete, 49,- 
145 cu.yd. roadway, 51,453 cu.yd. borrow, 
107,341 lb. reinforcing, 28,332 cu.yd. gravel 
surfacing, from J. S. Moore & Sons, Lufkin, 
$160,356; J. Thompson, San Augustine, 
$176,108; F. P. cElwrath, Corsicana; 
$178,924. Engrs. est. $181,540. 

Calif., Bakersfield — Improving Oak St., 
(1) 172,800 sq.ft. grading (2) 129,600 sq.ft. 
14 in. warrenite bitulithic on 4 in. asphaltic 
concrete (3) 14,400 lin.ft. headers, from 
Federal Constr. Co., Call Bidg., San Fran- 
cisco, (1) $0.058 (2) $0237 (3) $0.16; 
Thompson Bros., G and Divisadero Sts., 
Fresno, (1) $0.065 (2) $0.24 (3) $0.16. 
Noted Oct. 5. 

Calif., Fresno—Improving Weldon Ave., 
(1) 75,830 sqft. ading (2) 58,165 ft. 
asphalt (3) 5,260 ft. concrete gutter, (4) 
6,630 ft. cement walks, (5) 1,340 ft. con- 
crete curb, from Thompson Bros., G and 
Divisadero Sts., (1) $0.57 (2) $0.219 (3) 
$0.35 (4) $0.225 (5) $0.65; Federal Constr. 
Co., Call Bldg., San Francisco, (1) $0.059 
(2) $0.227 (3) $0.33 (4) $0.23 (5) $0.62; 
California Road & Street Impvt. Co. Bank 
of Italy Bldg., (1) $0.066 (2) $0.219 (3) 
$0.33 (4) $0.23 (5) $0.62. 

Calif., Gustine—Opened bids 1210 cu.yd. 
5 in. concrete pavement, from Frederickson 
& Shannon, Cory Bldg. Fresno, $28,190; 
F. A. Mero, Richmon Roofing 401 
16th St., Richmond, $28,890; N. Ball, 
Masonic Bldg., Porterville, $29,701. 

Que., Montreal—J R. Bauset, city clk., 
opened bids asphalt pavements on (1) Mar- 
guerite Bourgeois St. (2) Decastelneau St. 
(3) Hanatoux St., concrete sidewalks, (4) 
Hadley St. (5) Hochelaga St. (6) De- 
Razilly St. (7) Clarke St., from Duranceau 
& Duranceau, 152 Hamilton St., (1) $11,- 
124 (5) $5,235 (6) $2,456 (7) $2,228; Quin- 
lan, Robertson & Janin, Ltd., 52 Duluth 
Bldg., (1) $11,738; Sicily Asphaltum Pav- 
ing Co., 60 St. Viateur St., (2) $7,184 (3) 
$10,891; B. Brault Ltd., 2855 Rosemound 
Bivd., (2) $7,576 (3) $11,190; F. Lapan, 
601 Lacordaire St., (4) $4,773; Boyd, Rossi 
& Devito, 409 St. James St., (6) $4,557; 
A. Kelly, 2310 St. Denis St., (7) $2,498. 
Noted Oct. 19. 


Co., 
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CONTRACTS AWARDED 


N. ¥., Long Island City—M. E. Connolly, 
pres. Queens Boro, Queens Subway Bidg., 
grading and laying sidewalks on Fresh 
Pond Rd. and Woodside Ave., to E. Block, 
Woodhaven, $12,440 and $7,620 respectively. 
Noted Nov. 2. 

N. Y., Rochester—Laying sidewalks and 
rading Devonshire Court, to J. Passero, 
Rochester (street address not available) 
$11,465; paving Clinton Ave. N. bitulithic, 
to J. Friedrich Co., Inc., Rochester (street 
address not available) $24,889; Cummings 
St., asphalt block, to J. Petrossi Co., Roches- 
ter (street address not available) $32,167. 
Noted Aug. 10. 

_Pa., Phila.—Asphalt pavements on (1) 
67th Ave., Luray and 17th St. (2) Anns- 
burry, Delphine, Chew, Gale and Lindley 
Sts. (3) andsdowne Ave. (4) Bridge, 
Bouvier and Clarkson Sts., to Eastern Pav- 
ing Co., Colonial Trust Bidg., (1) $26,836 
(2) $27,912 (3) $40,732; to D. DeLisle, 
4842 Lithgow St., (4) $27,062. Noted 
Nov. 9. 

Maryland—State Rds. Comn., Baltimore, 
grading, draining and _ surfacing roads, 
Contr. HO-26, Howard Co., to Thomas, 
Bennett & Hunter, Westminster, $70,913; 
Contr. AA-26, Anne Arundel Co., to Taylor 
& Truman, Sollers, $14,545. Noted Oct. 19. 

N. ’. Thomasville — Paving various 
streets, 14 in. asphalt on 4 in. concrete, also 
cement concrete sidewalks, to R. G. Lassi- 
ter & Co., Citizens Natl. Bank Bldg., Ra- 
—. $84,000. 

- C., Charleston—Sanitary & Drainage 
Comn., 39 Broad St., constructing 9.55 mi. 
road between Tide Water Creek and Atlan- 
tic coast line crossing, near Meggets, to 
Simons & Mayrant, Charleston, (street ad- 
dress not available). $283,000, Noted 
Sept. 28. 

Ga., Atlanta—To McDougald Constr, Co.. 
419 Healey Bidg., paving Hopkins St. from 
Lucile Ave. to Louisville & Nashville R.R., 
Washita St. fromHighlandto Sinclair Aves., 
vibrolithic concrete with stone, $2.29 per 
sq.yd., Boulevard Pl. from Boulevard to 
Arnold Sts., vibro-stone $2.19 per sq.yd., 
4th St. from Peachtree to West Peachtree 
Sts. Asphalt on present base $1.50, Prado 
St. from Westminster Dr. to Peachtree 
Circle, asphalt on ee base $1.70; to 
Jamison & Hallowell, Chandler Bldg., Hill 
St. from Woodward to Georgia Ave., North 
Ave. from Goldsboro to Mayson Aves., South 
Ponce de Leon Ave. from Moreland Ave. 
to Fairview Rd., vibro-slag $2.12 per sq.yd. 

Fla., Homestead—Improving town streets, 
44,500 7S one course broken stone, 17, 
600 sq.yd. two course broken stone, 20,000 
sq.yd. first course for penetration, 1,500 cu. 
yd. grading, to T. B. McGahey, Miami, $45,- 
068. Noted Nov, 2. 

0., Columbus—Grading, curbin and 
paving 1,174 ft. Chestnut St., asphalt-gran- 
ite circles, to Cleveland Trinidad Pavin 
Co.. Arcade, Cleveland, $25,478. Note 
Nov. 2. 

Ia., Ft. Madison—Lee Co. grading 23.55 
mi. Primary Rd. Project 149, from Keokuk 
northwest, 26 ft., to Cameron, Joyce & Co., 
Keokuk, 236,447 cu.yd. clay excav. $0.249 
per cu.yd. Noted Oct. 26. 

Ia., Toledo—Tama Co. to J. C. Parquette, 
2347 Capitol Ave., Des Moines, — 
15.95 mi. Primary Rd. Project 6, east an 
west of Tama, 311,344 cu.yd. excav. $0.25 
per cu.yd., 6.78 mi. primary road from 
Gladbrook east, 80,203 cu.yd. loam and 
clay excav. $0.25 per cu.yd. Noted Oct. 19. 

Minn., Grand Marais—Cook Co. grading 
and weeene, 14 mi. State Project 1-05, 
Federal Aid Project 298, 24 ft., incl. bridges 
3900 and 3902 each 30 ft. deck girder, to 
Campbell Ames Co., 402 Manhattan Bidg., 
Duluth, $162,000. Noted Oct. 10. 

Kan., Garden City—Finney Co., concrete 
paving 1.356 mi. various roads to M. R. 
Ammerman, Wichita, 2,595 cu.yd. earth 
excav. $0.40, 8,350 cu.yd. borrow $0.35, 
11,746 sq.yd. 2 course concrete $2.57; etc., 
total $61,361. 

Kan., Hutchinson—Asphalt 
man and Popular Sts., to J. 
Son, Hutchinson, $48,068. 

Kan., Iola—Allen Co. paving. 4,046 mi. 
Fort Scott Wichita Highway ederal Aid 
Project 125-A, 18 ft., to L. L. Beye, 1019 
South Denver St., Eldorado, 16,000 cu.yd. 
earth $0.40, 455 cu.yd. borrow $0.50, 333.4 
cu.yd. Class A concrete $18.50, 48,255 rein- 
forcing $0.05, 45,360 sq.yd. one course 7 in. 
concrete $2.30, etc., total $119,739; 90 ft. 
rainbow concrete arch bridge sta. 52 plus 
20, 20 ft. roadway, to Walters & Schermer- 
horn, 335 cu.yd. dry earth excav. $1.50, 
214.9 cu.yd. Class A concrete $238, 19,746 Ib. 
reinforcing steel, $0.05, 16,150 Ib. struc- 
tural steel $0.07, etc., total $9,322. 

Kan., Topeka—Shawnee Co., to Ritchie & 
Ramsey, Topeka, concrete paving, 4.016 mi. 
road from eriden Spur to Capitol High- 
way, Federal Aid Project 86, 6,024 cu.yd. 
earth excav. $0.75, 43,298 sq.yd. 1 course 
concrete $2.65, 1,100 Ib. reinforcing $0.06, 
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ete,, total $121,342, 4.03 mi. Ca 
way, Federal Aid Project 46, s. 
cu.yd, earth excav. $0.75, 43,0 
course concrete $2.65, etc., total $) 2 

Montana — State Hy. Comn 
grading, gravel surfacing and 
structures on 10.64 mi. Belt-Ris 
Federal Aid Project 73, Propos: 
cade Co., to White, Brown & Leah, 
Bldg., Great Falls, $109,729. Notca : 

Missouri—State Hy. Dept., Jeti 
5 mi. road from Centreville sout 
ft.. State Project Route 21, 

Reynolds Co., to Coopers Constr. 
Co., St. Louis (street address not : 
$33,622. Noted Oct. 12. 

Tex., Daingerfield—Morris Co. 
grading and gravel surfacing 2.81 | 
Highway 1, to Standifier & Wo 
City, $34,560. Noted Oct. 26. 

Tex., Houston — Paving La by 
from Texas to Holman Aves., ¢ 
Bros., Sumpter Bldg., Dallas, 11,) 
excav. $0.70, 32,750 sq.yd. 6 in. 
base $1.40, 13,300 lin.ft. combine: 
and gutter $1, 34,250 sq.yd. asphai: 
crete surface $1.60, 34,250 sqyd. 2 
bitulithic surface $1.60, 34,250 sq.yu. 2 jp 
rock asphalt surface $1.70, etc., total §j¢ 
943, (170 working days). Noted Oc 5 

Tex., New Boston—Bowie Co. grave 
surfacing 16.81 mi. State Highway |. Jo} 
19-H, Federal Aid Project 313, to Smit! 
Brothers, Sumpter Blidg., Dallas. $173,525. 
Noted June 15. i 
_ Tex., San Angelo—Tom Green Co., grad. 
ing, gravel surfacing and bituminous to, 
ping 15.41 mi. State Highway 4, 18 ft 
1,375 cu.yd, earth, 2,104 cu.yd. loose and 
20,894 cu.yd. solid rock excav. 114,775 gal 
asphalt, 5,246 cu.yd. cover material, 20.84; 
cu.yd. crushed rock, 12,958 cu.yd. gravel 
to J. C. Field Co., Denison, $95,864. Engrs’ 
est. $105,450. 

Okla., Duncan—Paving Dists. 17, 19 and 
20, 33,000 yd. asphaltic concrete, to West 
ern Paving Co., 1 West Chickasaw St. 
Oklahoma City, $61,691. 

_ Okla., Sayre—For 7,500 yd. concrete pay 
ing in Dist. 4, to Pearce Constr. Co., Ed- 
monds, $34,445. 

Idaho, Bonners Ferry—Boundary (o,, 
rading and gravel surfacin 10.21 mi 
North and South Highway, Soderal Aid 
Project 62, 125,100 cu.yd. earth and 200 
cu.yd. rock excav., 14,000 cu.yd. gravel, 
etc., to Morrison-Knudsen, Railroad and 
Reclamation Ave., Boise, $91,495 plus 11% 
for engineering and contingencies. 

Utah—State Rd. Comn., Salt Lake City 
gracing and gravel surfacing 6.962 mi. Sar- 
ine Canyon, 18 ft., Federal Aid Project 33 
Boxelder Co., to O. Nelson, Arimo Bidg 
Logan, 16,935 cu.yd. common excay. at 
$0.20 per cu.yd., 68,875 cu.yd. unclassified 
excav. $0.85, 20,100 cu.yd. borrow $0.30 
13,530 cu.yd. surfacing loading, $1.30, 5.700 
mi. surfacing hauling, 6.962 mi. surfacing 
placing, $500, etc., total $104,194; grading 
and hard surfacing 6.413 mi. road from 
canal north of Magna to Tooele Co. line, 18 
ft., Federal Aid Project 39, Salt Lake Co. 
to Moran Paving Co., Felt Bldg., Salt Lake 
Co., 14,800 cu.yd. common excav. at $1 
per cu.yd., 6,500 cu.yd. solid rock excav. $2 
13,385 cu.yd. borrow $0.40, 68,725 sq.yd. 
plain concrete pavement $1.09, etc., total 
$187,086. Noted Oct. 19. 

Calif., Fresno — Improving Thorne Ave. 
between Belmont and Hedges Sts., to Cali- 
fornia Road & Street Impvt. Co., Bank of 
Italy Bldg., $43,521. Noted Nov. 9. 

Calif., Fullerton — Surfacing _ various 
streets with 3 in. warrenite bitulithic, to 
Los Angeles Paving Co., 2900 Santa Fe 
Ave., Los Angeles, $110,000. 

Calif., Tracy—Improving portions of East 
6th, 6th, West 4th and 4th Sts., to J. E 
Johnston, Stockton Savin Bank Bldg. 
Stockton, $47,616. Noted Nov. 9. 

Que., Montreal — To Sicily Asphaltum 
Paving Co., 60 St. Viateur St., asphalt pave- 
ments, 8,300 sq.yd. on Casgrain St. $33,- 
242, 2,100 sq.yd. Lacasse St. $11,925; 
Brault Ltd., 2855 Rosemount Blvd., 
sq.yd. DeChateaubriand St. $35,855, 3, 
sq.yd. Des Erables St. $18,160, 2,066 sq.yd 
Bordeaux St. $9,912; to Quinlan, Robertson 
& Janin, Ltd., 52 Duluth Bldg., 3,643 sq.yc 
Regent St. $17,122, 2,600 sq.yd. Belmore St. 
$13,550; also concrete sidewalks on follow- 
ing on 480 sq.yd. Belmore St. $2,448, 1,172 
sq.yd. Regent St. $6,871; to Duranceau & 
Duranceau, 152 Hamilton St., 1,550 sq.yd 
Notre Dame de Grace Ave. $9,550; to Boyd, 
Rossi & Devito, 409 St. James St., 1,211 
ou7e. Old Orchard Ave. $6,543; to Leger 
& moureux, 78 Bernard St., 1,250 sq.yd. 
Laverdure St. zo°oy 4,400 i 
Roche St. $16,280, 130 sq.yd. casse St. 
$750, 300 sq.yd. Jeanne ce St. $1,410; 
to F. Lapan, 601 Lacordaire St., 1,200 su. 
yd. Rosemount Blvd. $4.428 and 1,000 sq 
d. 9th Ave., $3,690; to P. Desantis, 3929 
t. Hubert St. 2,000 sq.yd. Laverdure St. 
$10,975; to Rondou, Corlier & Co., 2506 
Christophe Colomb St., 900 sq.yd. St 
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rs and Roads (Continued) 
Lie St. $3,195, 139 sq.yd. Florence St. 
y A. and R. Billett, 6158 Peloquin 
sq.yd. Perras St. $1,249; to A. 
tte, 709 Notre Dame St., 1,200 sq. 
ristophe Colomb St. $4,390; to A. 
‘. 2310 St. Denis St., 430 sq.yd. Belle- 
» st. $2,604. Noted Oct. 26. : 
. Toronto — York Twp., grading 
rston Rd., Contr. 778, 40,000 to 60,000 
-arth exeav. (shovel work) to Duf- 
constr. Co., Brass Bldg., $30,000, 





Industrial Works 


PROPOSED WORK 

Mass.. Fitehburg—Lockwood, Greene & 

ners., 24 Federal St., Boston, prepar- 
wc plans and soon take bids 5 story, brick 

and steel addition to plant, to have 40,000 

«ft. floor space, here, for Star Worsted 

Co,, Fitchburg. ; - 
Mass.. Holyoke — Bd. Pub. Wks., Cily 

Hall, plans 1 story garage and service 

cation, brick, $80,000. 

KR. I., East Providence (Providence P. O.) 
_(nited Electric Rys. Co., Providence, 
having plans prepared 1 and 2 story, 170 
, 335 ft. car house, concrete, brick and 
steel, North Bway., here. Private plans. 

R. L., Providence—J. T. Avila, 114 Gover- 
er St.. plans 1 story, 15. ft. high, garage 
and repair shop, brick and steel, Hope and 
East Sts. $40,000. Private plans. 4 

R. l.. Providence—Goldberger & Steiner, 
Olneyville Sq., having plans prepared by 
@. Wolf, areht., 88 Althea St., 1 story gar- 
age, brick, concrete and steel, Library 
Court. $40,000. 

R. l.. Providence—W, F. and F. Hussey, 
226 Williams St., plan 2 story garage, brick 
and steel, plain foundation, containing 
- 200 sq.ft. floor space, Williams St. $40,000. 
Private plans. cs 

R. IL. Woonsosket—Rhode Island Knit- 
Co,, Jeffers St., plans 2 story mill addi- 
rein.-con, $50,000. Private plans, 

Conn., Hartford — Hartford “Courant,” 
f4 State St., plans 2 story addition — to 
ylant. $50,000, I. A. Allen, Jr., Inc., 100 
Farmington Ave., archts. : 

New York—Iroquois Natural Gas Co., 
Iroquois Bldg., Buffalo, plans gas plants 

\rkport, Hanover, Perrysburg and Go- 
wanda 

N. ¥., Auburn—Lockwood, Greene & Co., 
archts, and engrs., 101 Park Ave., New 
York, soon take bids for new weave shed, 
machine shop and extensions to dyehouse 
nd power plant, here, for Firth Carpet 
Co., 62 South Division St. $140,000. 

N. Y., Buffalo—Crane & Co., 81 Bway., 
plans large brick and_ steel warehouse, 
Church and 4th Sts. $96,000. 

N. Y., Buffalo—Standard Milling Co., c/o 
\. Ek. Baxter, engr. Ellicott Sq., having 
lans prepared flour mill, 30,000 bbl. daily 
apacity, outer harbor, a 

N. ¥.. New York—Natl. Biscuit Co., 85 

\ve.. soon takes bids 3 story, brick, 
steel and conerete garage and repair shop, 
pli foundation, 407 West 16th St. $65,- 

oo, J. R. Terrance, 85 9th Ave., archt. 

nd engr. 

N. ¥., Oswego—Oswego Netherland Co. 

ng plans prepared by McCormick Co., 

. arehts., Century Bldg.. Pittsburgh, Pa., 
story, 100 x 365 ft. ice cream plant, 
ck and concrete, $180,000. 

N. Y., Jamestown—Lockwood, Greene & 
o. archts, and engrs., Hanna Bldg., Cleve- 
nd, O., soon take bids 4 story, 75 x 175 ft. 

hing and spinning mill, brick, steel and 
conerete, here, for Jamestown _ Worsted 

Mills 335 Harrison St. Noted Sept. 21. 
N.J., South River—Plans 50 x 400 ft. and 
' x 100 ft. refrigerator plant, orick and 

steel, $60,000. Owner’s name withheld. 

\ddress M, Hammerschlag, c/o Chamber 
t Commerce, 

_N. J... Trenton—Castanea Dairy Co., 234 

North Broad St., having plans prepared by 

W. A. Klemann, archt., Ist Natl Bank 

Bldg. 3 story, 80 x 80 ft.. vrick and steel 

plant, North Broad St. $100,000. 

N. J., Trenton—Jointless Fire Brick Co., 
1130 Clay St., Chicago, plans 1 story, 72 x 
ft. plant, New Ycegk Ave.,_ here. 
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_ Pa., Catasqua—Bryden Horse Shoe Co., 
tory, 60 x 198 ft. concrete and steel 
to Belmont Iron Wks., c/o owner. 
_Pa.. Liekdale—Blue Mountain Electric 
Co. Hethel, plans electric geoceetins plant 
at lost Mill, here, $125,000. 
a" Pa. Lewistown — Penn Central Light & 
r Co,., 1809 Union Ave., Altoona, plans 
‘ation at viscose plant, here, 
Pa., Monessen—Monessen Fdry. & Mach- 
ie Co,, plans to rebuild portion of sho 
recently destroyed by fire. $150,000. Archi- 
‘ect not announced, 


sur 
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Pa., Phila.—Ballinger Co., archts., 12th 
and Chestnut Sts., soon takes bids 2 story 
and basement, 74 x 194 ft. and 1 story 
141 x 193 ft. rein.-con., brick and steel 
plant, plain foundation, 56th and Chestnut 
Sts., for Chilton Publishing Co., 49th and 
Market Sts. $50,000. 

Pa., Phila.—Cold Blast Feather Co., 169 
West Berks St., soon takes bids 2 story and 
basement, 100 x 153 ft. rein.-con., brick and 
steel factory, plain foundation, Tioga and 
Jarmey Sts. $70,000. H. Stackhouse, 
129 South Sth St., archt. 

Pa., Pittsburgh—Dusenberry Baking Co. 
having plans prepared by Rubin & Veshan- 
cey, archts., Union Arcade, 3 story and 
basement, 50 x 100 ft. brick and tile baker), 
3201-15 Forbes St. $100,000. 

Pa., Pittsburgh—Studebaker Sales Co., 
4724 Baum Bivd., having plans prepared by 
G. H. Schwan, archt., Peoples Bank Blvd., 
2 story, 80 x 100 ft. rein.-con, garage, Baum 
Bivd. $40,000. 

Pa., Scranton—Scranton Lace Co., Glenn 
St. and Albright Ave., plans new power 
house. $60,000. 

Pa., Washington — H. Robinson, plans 3 
story and basement, 65 x 102 ft. garage, 
rein,-con., steel and stucco on tile, Chestnut 
St. $40,000. Architect not selected, 

Pa., Waynesburg—T. Cochran, Dawson, 
having plans prepared by H. W. Altman, 
arecht., Fayette Title & Trust Bldg., Union- 
town, 2 story and basement, 70 x 90 ft. 
brick garage, here. $40,008, 

W. Va., Huntington—Carbocite Co., ¢ 0 
Ss. J. Hyman, Day and Night Bank Bldg., 
plans 1 story factory. $100,000, Architect 
not selected. 

N. (C., Elizabeth City—Crystal Ice Co., 
having plans prepared by Ophuls & Hill, 
engrs., 112 West 42nd St., New York City, 
for improvements and 1 story addition to 
plant. $100,000. 

N. C., Elizabeth City—See “Waterworks.” 

N. C., Greensboro—See “Miscellaneous” 
under Statesville. 

La., Sterlington—Imperial Oil & Gasoline 
Products Co., plans large addition to refin- 
ery. $150,000, 

O,, Cleveland—C, C, Deming, 2517 Edge- 
hill Rd., Cleveland Heights, plans 2 story, 
60 x 80 ft., brick and steel garage and com- 
mercial building, 8120 Carnegie Ave. $40,- 
000. Private plans. 

O., Cleveland — International Harvester 
Co., Harvester Bldg., Chicago, plans 10 
story and basement, brick and concrete 
warehouse and service station, East 55th 
St. and Julia Ave., hee. $300,000. A, 
Price, c/o owner, archt. and engr. 

0., Cleveland Heights (Warrensville 
Pp. O.)—See “Buildings.” 

0O., Conneaut—North Eastern O!] & Gas 
Co., plans artifiicial gas plant in several 
units, 2,000,000 cu.ft. daily capacity. F. 
B. Dunn, pres. 

0., Lockwood—Lockwood, Greene & Co., 
archts, and engrs., 822 Book Bldg., Detroit, 
Mich,, preparing plans and soon take bids 
80 x 240 ft. cotton storehouse, 35 ft. high, 
rein.-con., here, for Stearns & Foster Co,, 
Lockwood. $100,000, 

0., Martins Ferry—See “Waterworks.” 

0., Ravenna—Phillips Body Co., c/o 
Fisher Body Corp., Cass St.:and Boulevard, 
Detroit, Mich., had plans prepared by Car- 
ter-Richards Co., archts., 923 Illuminating 
Bidg., Cleveland, altering and building 1 
story 40 x 100 ft. brick and steel] factory 
addition, here. $40,000, 


0., Toledo—Chrevolet Motor Co., General 
Motors Bldg., Detroit, Mich., had plans pre- 
pared by A. Kahn, archt., 1000 Marquette 
Bldg., Detroit, Mich., 1 story, 15 ft. high 
91 x 450 ft. transmission manufacturing 
po 1 story, 100 x 120 ft. heat treating 
nuilding and 60 x 90 ft. power house, rein.- 
om brick and steel, plain foundations, 
ere, 

Ind., Hartford City—Ft. Wayne Corru- 
gated Paper Co., Murray and Barr Sts., Ft. 
Wayne, plans 1 or 2 story, brick plant. 
$70,000. Mills, Rhines, Bellman & Nord- 
hoff, Ohio Bldg., Toledo, O., engrs. 

Mich., Detroit—Bohn Fdry. Co., Hart 
Ave., having plans prepared by C, W. 
Brandt, Areht., 1114 Kresge Bldg., follow- 
ing additions to foundry, 2 story, 37x100 
ft., 1 story 170 x 220 ft., 48 x 210 ft. and 
55 x 2406 ft. rein.-con., brick and steel, plain 
foundations, also 30 x 400 ft. concrete sand 
bin, Hart Ave. Cost to exceed $500,000, 

Wis., La Crosse—Weisse Mfg. Co., Cale- 
donia and Gillett Sts., plans 2 story, 50 x 
100 ft., brick, rein.-con. and steel factory, 
plain foundation, Gillett St. $50,000. 
Architect not selected. 

_Wis., Madison — J. Heilprin Fruit Co., 
West Mifflin St., plans 2 story, 75 x 150 ft. 
cold storage Warehouse, brick, rein.-con. 
and steel, plain foundation, Bedford St., 
$90,000. J. Heilprin, pres. Architect not 
selected. 





Wis.. Menomonie—E. V. Johnson plans 1 
story and basement, 58 x 176 ft., brick and 
concrete garage, plain foundation, Main 
St... recently destroyed by fire. $40,000. 
Architect not selected. 

la., Davenport—Linwood Stone and Ce 
inent Co,, 713 Kahl Bldg., plans cement 
plant, 2,000 bbl, daily capacity. $1,500,000. 
Architect not selected. 

Kan., Winfield—Stuber Bros. having plans 
prepared by L. Schmidt & Co., archts., 121 
North Market St.. Wichita, 1 story, 10” x 
140 ft. service and sales building, rein.-con. 
and brick, $50,000, 

Missouri—See “Miscellaneous.” 

Mo., Kansas City—Kellogg & Mackay 
Co. 2Zist and Walnut Sts., having plans 
prepared by Sunderland & Besecke, archts., 
106 Interstate Bidg., and takes bids in 
about 2 weeks, 5 story and basement, 40 x 
100 ft., rein.-con, and brick Warehouse, 
20th and Walnut Sts. $150,000. W. W. 
Huff, 314 Interstate Bldg., engr. 

Mo., St. Louis—Haynes-Langenberg Mfg. 
Co., 4045-47 Forest Park Blvd., soon takes 
bids 3 story, 150 x 200 ft., rein.-con. and 
steel factory and _ office building, plain 
foundation, Kingshighway G. F, Langen- 
berg. 4045 Forest Park Blvd., archt. C. M 
Morton, 4045 Forest Park Blvd., engr. 

Mo., St. Louis—Light Development Co. 
of St. Louis, Ry. Exch. Bldg., having plans 
prepared for 20,000 k.w. power plant, on 
Mississippi River. 2,000,000. 

Okla., Cement—See ‘‘Waterworks.” 

Okla., Wetumka—See ‘Waterworks.’ 

Wash,, Chelan—Great Northern Ry. Co. 
Havermale Island, Spokane, having plans 
prepared by W. A. Wells, archt. and engr., 
601 Hyde Bldg., Spokane, ice manufactur- 
ing and cold storage plant, here. $400,000- 
$500,000, 

Wash., Tacoma—See"Waterworks.” 

Ore., Portland—See “Buildings.” 

Calif., Dinuba—Dinuba Planing Mill plans 
planing mill, West Tulare St. Cost incl. 
equipment, $60,000, 

Calif., Fresno—Fresno Consumers Ice Co., 
Mono and P Sts., plans 3 story annex, 90 
x 96 ft., Mono St. 

Calif., North San Diego—Vitrified Prod- 
ucts Co., Spreckels Bldg., San Diego, plans 
plant near Atchison, Topeka & Santa Fe 
tracks, here. Cost incl. equipment, 
$250,000. V. Kraemer, pres. 

Calif., San Francisco—Banner Refining 
Co., Kohl Bldg., having plans prepared by 
F. G. White, engr. for State Bd. Harbor 
Comn., Ferry Bldg., refining plant, incl. 2 
corrugated iron buildings, oil storage tanks, 
machinery, ete. $84,000. 

Calif., San Francisco—Richard Hellman 
Ine., 602 Jackson Ave., Long Island City, 
N. Y., having plans prepared by A. Torig- 
gino, archt., Mills Bldg., 5 story and base- 
ment factory, rein.-con., on 75 x 245 ft. 
site, 20th and Harrison Sts., here. Total, 
incl. site, $250,000. 


Calif., San Francisco—General Mfg. Co., 
Pacific Bldg., had plans prepared by tr. Ww, 
Hanscom, archt., 848 Clayton St., 1 story, 
factory, concrete and frame, San Bruno 
Ave. $40,000. 


Calif., San Francisco—L. R. Lurie, Mills 
Bldg., having plans prepared by A. S. 
Bugbee, archt., 26 Montgomery St., 24 story 
and basement, 62 x 137 t. rein.-con, 
garage, Sacramento St. near Polk St. 
$54,000, 

_ Ont.. Aylmer—J. L. Thayer & Son hav- 
ing plans prepared garage and repair shop. 
$40,000. 

Ont., Toronto — Toronto Motor Car Co. 
Ltd., 52 Jarvis St., having plans prepared 
by L. E. Dowling, archt., 167 Yonge St., 
3 or 4 story and basement, concrete, brick 
and steel garage and_ service station, 
Jarvis St. $100,000. 

B. C.. Vancouver—False Creek Lumber 
Co., 6th Ave. W.. having plans prepared 
lumber mill. $150,000. Private plans, 


BIDS DESIRED 


N. Y¥., Rochester—Powertown Tire Corp., 
253 East Ave., taking bids 4 story, 40 x 60 
ft. addition to service station. $50,000, 
Hutchinson & Strutz, Cutler Bldg., archts. 
Noted Aug. 10. 

Pa., Phila.—Amer. Ice Co., 6th and Arch 
Sts., and C, L. Weir, engr., 41 East 42nd 
St., New York City, receiving bids 2 story, 
61 x 80 ft. and 1 story, 21 x 80 ft. rein.- 
con., brick and steel, plain foundation, Dun- 
cannon and Mascher Sts. 


Pa., vetin~_matiow Co., archts., 12th 
and Chestnut Sts., taking bids 8 story and 
basement, 60 x 85 ft. rein.-con., brick and 
steel plant, plain foundation, 4th and Arch 
Sts., for Ketterlinus Lithographic Co., 4th 
and Arch Sts, $250,000. 


Pa., Phila—F. Weber, archt., Norris 
Bldg., taking bids 8 story and basement, 
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Industrial Works (Continued) 


95 x 180 ft. rein.-con., brick and steel plant, 
plain foundation, $250,000. Owner's name 
withheld. 

Pa., Phila.—Duffy Bros., 3255 North 
Front St., receiving bids 1 and 2 story, 64 
x 68 x 140 x 180 ft. packing plant, rein.- 
con., brick and steel, plain foundation, Front 
and Venango Sts. $75,000. P. Kuhn Eng. 
Co,., 3058 North 8th St.. engrs. 

Pa., Phila.—Hoffman-Henon Co., archts., 
Finance Bldg., receiving bids 1 story, 100 x 
120 ft. garage, 37th and Walnut Sts., for 
W. E. Blair, 5945 Chestnut St. $50,000. 

Pa., Pittsburgh— Metal and Thermite 
Corp., 1201 Broadway, New York City, re- 
ceiving bids 2 story, 40 x 100 ft. factory, 
brick and steel, Fayette St., here. Private 
plans, 

Pa., Pittsburgh—Dec. 9 by Simmons Co., 
824 East Reno Ave., 2 story and basement, 
179 x 194 ft. warehouse and assembling 
plant, brick, concrete and steel, East River 
Ave. $150,000. Contractor to submit plans. 

W. Va... Huntington — Motor Sales Co., 
1611 6th Ave., receiving bids 2 story, 90 x 
100 ft. garage, brick, tile and steel, 6th 
Ave. and 12th St. $40,000. Meanor & Hand- 
loser, Robson-Prichard Bldg., archts. 

0., Cleveland—Brough Co., 3822 St. Clair 
Ave., taking bids 1 story, 52 x 80 ft. garage 
and 40 x 70 ft. store, brick and steel, East 
72nd St. and St. Clair Ave. $50,000. J. 
Brugnone, 3505 Woodland aAve., archt. 
Noted Nov. 2. 

0., Cleveland—Double Eagle Bottling Co., 
6517 St. Clair Ave., taking bids and opens 
same about Nov. 17, 2 story and basement, 
30 x 60 ft., brick and timber factory. $40,- 
000. EF. J. Coghlan, 1782 Alcoy Rd., archt. 

il., Chiengo—T. R. Bishop, archt., 35 
South Dearborn St., receiving bids 1 story, 
100 x 220 ft., rein.-con.. brick and steel 
garage addition, 4728 Bway., for Reba Bros. 
$60,000, 

Wis., Fond du Lac—PB. FE. Mehner, archt., 
Main St., receiving bids 3 story and base- 
ment, 42x180 ft., factory and warehouse, 
brick and timber, plain foundation, Military 
St.. for Combination Door and Screen Co., 
180 Ruggles St. $50,000. 

Okla., Oklahoma City —New State Ice Co., 
2 West 3rd St., will build ice plant, con- 
crete, brick and steel, plain foundation, by 
separate contracts. $250,000. C. S. Glitsch, 
c/o owner, in charge. Ophuls & Hill, Inc., 
112 West 42nd St., New York City, engrs. 
and archts, 

BIDS RECEIVED 

N. YV., Buffalo—Swan Garage Co., Ine., 
18 East Swan St., 3 and 4 story, 90 x 115 
ft.. rein.-con., brick and steel garage, Swan 
St. from Peckham Constr. Co., Niagara 
Life Bldg., $84,700; Turner Constr. Co., 11 
Goodell St., $86,200; Crooker & Carpenter, 
Niagara Life Bldg., $87,391. Noted June 22. 


CONTRACTS 


Mass. Charlestown 


AWARDED 


(Boston P. O.)-—Stan- 
ley-Harlow-Hamlin, Inc., Main St., 1 story, 
s0 x 100 ft. garage and service station, 
rein.-con, and brick, plain foundation, Mid- 
dlesex and Main Sts., to Mulcahy & Graves, 
1 Exeter PL, Cambridge. Archts. est. 
$40,000, 

Mass., 
Purchase 


W. Greene, 888 
110 ft. garage 


New Bedford—F. 
St., 1 story, 80 x 
and service station, brick and concrete, 
vain foundation, Kempton St., to J. W. 
Sishop Co., 908 Purchase St. Archts. est 
$40,000 

Mass., New Bedford Hathaway Mfg. 
Co.. 3 story, 25 x 40 ft. building, and 1 
story 40 x 98 ft. addition to mill, brick and 
timber. plain foundation, to J. W. Bishop 
Co., 908 Purchase St. Archts. est. $49,000 

Conn., Bridgeport — Massachusetts Bak- 
ing Co., Housatonic Ave. and Wells St., 1 
and 2 story, 100 x 115 ft. bakery addition, 
brick, steel and wood, plain foundation, to 
Hewlett Co., 886 Main St. Archts. est. 
$75,000, 

Conn., Hartford — Frisbie Pie Co., 363 
Kossuth St., Bridgeport, 2 story, 90 x 100 
ft., bakery and garage, brick and _ steel, 
plain foundation, Broad St., here, to Law- 
rence & Coe Constr. Co., 372 Trumbull St. 
Archts. est. $50,000-$60,000. Noted Oct. 26. 

Conn., New Haven—A. Krah, 122 Mans- 
field St., 1§ story, 50 x 125 ft. garage and 
service station, brick and steel, plain foun- 
dation. Derby Ave., to Larkin-Carey Co., 
166 Brewery St. Archts. est. $40,000. 

Conn., Waterbury—Gulf Refining Co., 21 
State St.. New York City, will build 1 story, 
40 x 100 ft. plant, 1 story, 50 x 78 ft. gar- 
age, both concrete, 6 oil tanks, etc., River- 
side St.. heres by day labor. $40,000. Pri- 
vate plans. 

N. ¥., Brooklyn—St. Marks Realty Co., 
e/o S. J. Kessler, archt. and engr., 529 
Courtland Ave., New York, 2 story, 75 x 
130 ft., brick, steel and concrete garage, 
plain foundation, Atlantic and Grand Aves., 
here, by day labor. $75,000, 


ENGINEERING NEWS-RECORD 


N. ¥., Buffalo—Chevrolet Motor Co., 3044 
West Grand Blvd,, Detroit, Mich., 1 and 2 
story, 338 x 900 ft., rein.-con., brick and 
steel factory with loading platform, plain 
foundation, East Delavan Ave., here, to J. 
W. Ferguson, 152 Market St., Paterson, 
N. J. Noted Oct. 19, 

N. Y¥., New York—Atwell Contg. Co., c/o 
G. G. Miller, archt. and engr., 1482 Bway., 
1 story, 120 x 230 ft. brick, steel and con- 
crete garage, plain foundation, Jerome Ave, 
and 192nd St., by day labor. $50,000, 

N. Y., Rochester—Eastman Kodak Co., 
37 x 85 x 119 ft., brick power house, Kodak 
Park, to Ridge Constr. Co., c/o owner. 
Archts, est. $85,000. 

N. Y¥., Rochester — M. D. Knowlton, 29 
Elizabeth St., brick and steel factory, 19 
Elizabeth St., to M. Stallman & Sons, Ar- 
lington Bldg. Archts, est. $45,000, 

N. J., Atlantic City—S, Abramson, archt., 
2315 Walnut St., Phila., 2 story, 85 x 175 
ft., rein.-con. and brick Warehouse, plain 
foundation, Baltimore and Atlantic Aves., 
here, to N. Needleman, Atlantic City 
(street address not available), for Fleck 
Bros., 50 North 5th St., Phila. Noted 
Oct. 19. 

N. J., Camden—Camden Pottery Co., Mt. 
Vernon and Orchard Sts., 2 story, 65 x 140 
ft., brick and steel addition for casting 
shop containing 2 kilns, to E. R. Hall, 34 
South 17th St., Phila., $55,000, 

Pa., Clearfield—Gingery Hardware Co., 3 
story and basement, 500x100 ft. Warehouse 
and planing mill, brick, 4th and Pine Sts., 
to H. L. Connelly, Clearfield. Archts. est. 
$40,000. 

Pa., Corry—Corry Radiator Corp., 1 
story, 120 x 150 ft., steel foundry, to Austin 
Co., 16112 Euclid Ave., Cleveland, O. 

Pa., Juniata—Pennsylvania R.R. Co., 
Broad St. Sta., Phila., will build 1 story, 
340 x 685 ft. locomotive machine and erect- 
ing shop. Work will be done by separate 
contract, Steel contract to McClintic Mar- 
shall Co., Oliver Bldg., Pittsburgh. A. C. 


Shand, ch. engr. 

Pa., Phila.—L. J. Kolb, 10th and Reed 
Sts., 1 story, 175 x 200 ft. rein.-con., brick 
and steel garage, plain foundation, 1433 
Parrish St., to W. G. Uhlers, 1909 McKean 
St. $44,000. 

D. C., Wash—Terminal Refrigerator and 
Warehouse Co. c/o Washington Market Co., 
7th St. and Pennsylvania Ave., cold and 
dry storage warehouse, to Consolidated Eng. 
Co., 243 Calvert St., Baltimore, Md.,, 
$600,000, 

W. Va., Logan—R. E. Matticks, 2 story, 
52 x 120 ft., brick, steel and tile, garage 
to Ward & Ward, Logan. Engrs, est. $40,- 
000, Noted Sept. 7. 

O., Cleveland—Willard Storage Battery 
Co., 246 East 131st St., 1 story, 15 x 300 
ft., brick and concrete factory addition, by 
day labor. $40,000. Private plans, 

Mich., Flat Rock—Ford Motor Co., High- 
land Park (Detroit P. O.)—1 and 2 story, 
rein.-con., brick and steel plant, to White- 
head & Kales, South Dearborn St., River 
touge. 

Ill., Chicago—Goldsmith Bros., 29 East 
Madison St., 1 story, 124 x 173 ft. factory, 
rein.-con., brick and steel, 5800-5814 Throop 
St., to Broline-Nolin Co., 5 North La Salle 
St. Archts est. $55,000. Noted Nov. 2. 

Ill., Chicago—Huguelet Bros., 908 Gary 
St., 1 story, 68 x 100 ft. addition to garage, 
rein.-con,, brick and steel, to Schmidt Bros., 
22 East Huron St. Archts, est. $50,000. 
Noted Oct. 26. 

Wis., Antigo-Langlade Creamery Co, will 
huild 2 story, 50x95 ft. bottling plant, brick 
and steel, plain foundation, by day labor. 
$45,000. Private plans, 

Wis., Chippewa Falls—Chippewa Valley 
Auto Co., 16 River St., 2 story, 124x130 ft, 
garage, rein.-con., brick and. steel, to 
Tschopp, Durech-Camastral Co., Columbus 
and High Sts. Archts, est. $75,000. Noted 
Oct. 26. 

Wis., Crandon—Vulcan Last Co., will 
build 2 story, 60x120 ft. shoe factory, rein.- 
con., brick and steel, by day labor, Private 
plans. Noted Oct. 5. 

Wis., Green Bay—J. A. Piaskowski, 445 
South Jackson St., 1 story, 62 x 165 ft., 
garage and repair shop, brick, rein.-con. and 
steel, plain foundation, West Main St., to 
H. J. Selmer Co., McCartney Natl Bank 
Bidg. Archts. est. $40,000. 

Wis., La Grosse—Bergh Auto Co., 207 
South 4th St., 1 story and basement, 60 x 
171 ft. garage, rein.-con., brick_and steel, 
King St., to C. W. Noble, 206 State Bank 
Bldg. Archts, est. $40,000. 

Wis., Marinette—C. Anderson & Sons 
Co., Cook and Merryman Sts., will build 2 
story, 50x75 ft. factory and machine shop, 
rein.-con., brick and steel, plain foundation, 
Main St. by day labor. Private plans. 
Archts. est. $75,000. Noted Oct. 19. 

Wis., Menomonie—E. V. Johnson _ will 
build 1 story, 56 x 176 ft., garage and re- 
air shop, brick, rein.-con. and steel, plain 
oundation, Main St., by day labor, to re- 
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place one recently destroyed by 
000. Private plans. 

Wis., Rhinelander—Nortiern ‘ 
will build 1 story, 50x120 ft. feed sii), pos” 
con. and brick, by day labor Priva:. 
plans. Archts. est. $40,000. a 

Minn., Hopkins—Hennepin = ¢ Sar 
torium Comn., general contract 1 ry p 
basement, 12 and 32 ft. high, 4 iok ¢ 
power house at Glen Lake near ; 
Pehrson Bros., 555 Temple C 
neapolis, $229,500; J. Peterson, 
Ave., S., Minneapolis, $239,500 
Cook 416 South Sth St.. M 
$244,627. 

Neb., Fremont—Fremont Mfg 
84 ft., 112 x 140 ft., 56 x 140 ft 
188 ft. refrigerators, incubators, f 
warehouse, all 1 story, steel, 
construction, to Truscon Steel Co.., 
Bldg.. Omaha. Archts. est. $50.6 

Mo., St. Louis—Mid West Pipin 
ply Co., 1452 South 2nd St., 1 an 
and basement, 120 x 138 ft., brick 
warehouse addition, concrete pile 
tion, 2nd and Miller Sts., to J. W 
Constr. Co., Arcade Bldg. Are 
$60,000-$70,000. 

Ark,, Stamps—Louisiana & Arka: 
Co., Texarkana, 1 story 160x288 
motive repair shop, rein.-con., br 1 
steel, here, to Herman & McCain, (‘ons 
Co., Reigler Bldg., Little Rock, $15) 7 

Okla , Tulsa—Dodge Bros. Motor (o,. 71) 
South Boston St., 2 story garage, rein.-ex) 
plain foundation, to Morrow & Sons, Ken 
Bldg., $50,000, 

Calif., Fresno—W. M. Murphy Motors 
Co., 1919 Calaveras St., will build 20 x 7 
ft. show room, 20 x 80 ft. stock roo: 

40 ft. machine shop, 42 x 88 ft. me: 
shop, brick and concrete, Van N¢ 
by day labor. 

Calif., San Francisco—C. C. Mill: 
Taylor St., 5 story and basement, tr 
and storage building, rein.-con., Tur 
near Hyde St., to R. J. H. Forbes, M 
nock Bldg., $75,716. 

Calif., San Francisco—A, E. Perley, 
Duboce Ave., 1 story, 25 ft. high. + 
75 ft.. conerete garage, 14th St. near Mis 
sion St., to Mission Concrete (os,., ¢ 
ldg., $75,000. 

Ont., Paris—Penmans Ltd., 3 story 
and steel addition to Plant 2 and 1 
addition to Plant 1, to P. H. Se« 
Sons, 133 Nelson St., Brantford. 
est. $100,000. Noted Oct. 5. 

Ont., Welland—St. Thomas Packing ( 
St. Thomas, cold storage plant, here, to V 
J. Hickey, 119 Main St., Welland. ZY 
est. $100,000. 
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Buildings 
PROPOSED WORK 


Portland—Parish 


Me., House 
Congregational Church, State 
plans prepared by Cram & 
archts., 248 Boylston St., Boston, : 
brick, stone and steel, State St $2 

Mass., Boston—Apartment—Yarchin & 
Fluck, c/o Silverman, Brown & Heenan 
Archts., 51 Cornhill, having revised 8 
prepared 5 story, 100 x 110 ft., Audubon 
Rd. $200,000, Noted Oct. 5. 

Mass., Boston—Bank and Office—Stat 
Street Exchange, 33 State St., plans 5 story 
brick, steel and concrete, State and Con 
gress Sts. Architect not announced, 

Mass., Greenfield—School—Holy Trin 
Parish. plans parochial school, Federal 5 
$300,000. P. J. Meehan, 133 Main S&S. 
pastor. Architect not selected. 

Mass., Marion—Club House, etc.—Dutlers 
Point Associates, Beverly Yacht Club, plan 
club house and golf course. $310,000 
Little & Russell, 45 Bromfield St., Boston 
archts. ‘ 

Mass., Roxbury (Boston P. O.)—Hospi 
tal—New England Baptist Hospita!, 111 
Parker Hill, having plans prepared by E.>. 
Read, archt., 70 Kilby St., hospital on Par 
ker Hill and Fisher Ave. $150,000. 

Conn., Hartford— Bank and Ot! 
Phoenix Natl. Bank, Main St., having | 
prepared by Dennison & Hirons, at 
288 Lexington Ave., New York City, 

170 ft., City Hall Sq. $500,000. 
Nov. 2. 

Conn., New Britain—Schools—B! 
Educ. plans addition to Monroe St. Schoo! 
$115,000; addition to Osgood Hill Schoo! 
$110,000. E. C. Goodwin, chn. Architect not 
selected. ; re 

Conn., Winsted — Hospital — Litchfield 
County Hospital, plans 3 story addition, 
Winchester Rd. 150,000. Architect not 
selected. * 

N. Y., Binghamton—Club—Y. M. ©. 4: 
plans addition, Water St. $300,000. M. J 
Corbett, pres. Bd. Trustees. 

N. Y., Buffalo—Athletic—Crystal Palace 
of Buffalo, Inc., c/o Garden Theatre, Pear’ 
and Niagara Sts., plans 4 story, 150 x 3» 
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wildings (Continued) 
brick and steel, incl. 50 x 200 


> con. 
. mn ming tank, Pearl St. To exceed 
1 Wieksville—Bank—Bank of Lone 
sland having preliminary plans prepared 


ew, L. Stoddart, archt. and engr., 9 Kas< 
ith St. New York, brick, steel and stone, 
‘ain foundation. $250, 000. 
‘Sy. New Rochelle—Club, etc.—Winged 
Foot Golf Club, e/o C. C. Wendeback, 
ont, 101 Park Ave., New York, plans 
ck ar nd stone club, plain foundation, also 
' "ft course, here. $500,000. 
“y. Y. New | York—Theatre—Shubert 
ymusement Co. 225 West 44th St., soon 
ots contract brick, steel and stone, plain 
fundation, 46th St. between Bway. and 
ath Ave. 200,000. H. J. Krapp, 116 East 
sth St., archt. and engr. 
“y, Y., Rochester — Synagogue — Awihas 
ychim Anshi Austrian Congregation, 688 
Aves lans 40 x 100 ft., brick and 
150,000. <A. Sigel, 1 Widman St., 






) 
steel. 


on Y., Utiea—Theatre, Store and Office— 
v Robbins, c/o Avon Theatre, having pre- 

ninary plans prepared by E. C. Horn 
sons, archts., 1476 Broadway, New York, 

6 story brick, steel and stone, Columbia 

iw ashington Sts. $500,000. 

~ oy Somerville—Hospital—Somerville 
Hospital plans new hospital. $200,000. C 

Kenyon, 133 West End Ave., chn. 

Pa., Beallsville — Clubhouse — Nemacolin 
club soon takes bids brick, steel and stone, 
ylain foundation. $150,000. W. L. Stod- 
art, 9 Kast 40th St., New York City, archt. 
ind engr. Noted Oct, 19. 

Pa., Braddock—Bank—First Natl. Bank 
ad plans prepared by W. L. Stoddart, 
archt, and engr., 9 East 40th St., New York 
city, brick, steel and stone, plain founda- 
tion. $200,000. 

Pa., Overbrook (Phila., P. 0.)—Apart- 
ment-Hotel—Terry & Levy, c/o McKenzie 
& Wiley, arechts., Victory Bldg., soon re- 
eive bids 4 story and basement, rein.-con., 
brick and steel, plain foundation, 69th St. 
$350,000 

Pa., Phila—Bank and Office—Fifteenth 
St. Realty Co., 15th and Chestnut Sts., soon 
receives bids 24 story and basement, 106 x 
07 ft.. rein.-con., brick and steel, concrete 
pile and caisson foundation. $5,000,000. 
— & Shay, North Amer. Bldg., archts. 

. Phila.—High School—Archdiocese of 

Phi ot 19th and Race Sts., having plans 
prepared by Hoffman-Henon Co., archts., 
Finance Bldg., 3 story and basement, stone, 
4th and Chestnut Sts, $500,000. 

Pa., Phila.— Store and Office—Cunning- 
ham Piano Co., 1314 Chestnut St., soon 
takes bids 15 story and basement, rein.- 
con., brick, steel and stone, concrete pile 
foundation, 13th and Chestnut Sts. $1,000,- 
000, A. J. Sauer & Co., Denckla Bldg., 
archts, 

Pa., Phila.—Synagogue—Har-Zion Tem- 
ple c/o L. B. Rothchild, archt., 224 South 
Broad St., soon receives bids 2 story and 
basement, rein.-con., brick and steel, plain 
foundation, 54th and Wynnefield' Sts. 
$250,000. 

Pa., Phila.—Theatre and Office—Stanley 
Co, of America, 1218 Market St., soon takes 
bids 20 story and basement, stone, Broad 
and Locust Sts. $2,000,000. Hoffman- 
Henon Co., Finance Bldg., archts. 

Pa., Pittsburgh — Hotel — Apartment— 
Schenley Apartments Co., 3929 Forbes St., 
having plans prepared by Rutan, Russell & 
Wood, archts., Century Bldg., altering and 
building 10 story and basement addition, 
brick and tile. 500,000. 

Pa., —— Park—School and Auditorium 
—St. Madeline Roman Catholic Church, 
soon takes bids 2 story and basement, 52 
xX 69 ft. school and 3 story, 36 x 40 ft. 
audit tontamm rein.-con., brick and steel, plain 
foundation, $150,000. C. J. Mitcheli, 1% 
South 21st St., Phila., archt. 

Pa., Williamsport — Clubhouse — B. P. 





O. Ek. 178, soon takes bids 5 story, 70 x 145 
ft. brick and stone, East 4th and State Sts. 
$260,000. Architect not announced. 


D. C., Wash. — Apartment — J. Randall, 
Woodward Bldg., having plans prepared by 
H. H. Warwick, archt., 1108 16th St., N. 
W.. for apartment, $175,000. 

_D. ¢., Wash, — Club — National Womens 
Party c/o T. Hastings, aerht., 52 Vander- 
; t Ave., New York City, plans club house, 


$300, 000. 
W. Va., Charleston—Apartment—Kana- 
wha Apartments, c/o Wysong & Jones, 


rehts., Charleston, plan 8 story, 110 x 
ie rts brick and steel, Kanawha St. 
4 W. Va. Huntington—Hospital—State Bd. 
-ontrol, Charleston, takes bids in January, 
i Ty, rein.-con., brick and steel, Spring 
i $1! 50,000. J. S. Lakin, pres. 

Hava Va., Huntington—Hotel—Meanor & 

‘loser, archts., Robson-Prichard Bldg., 


SUBWAY—FLUSHING, N. 

Following are: lowest three bids opened Oct. 26 
New York City, for constructing Sect. 3 of Route 
ing Route, (A) Oakdale Contg. Co., Harris : 
contract); (B) F. L. Cranford, 149 Remsen St., 
West 30th St., New York City. The unit bids were 


126,550 cu.yd. earth excavation above M.H.W 
12,850 cu.yd. earth excavation below M.H.W 
300 cu.yd. earth excavation above and below M.H.W 
20,000 cu.yd. disposing of excavated material 


Maintaining, Protecting, Securing and Underpinning Buildings 
N. Y. & Queens Electric Light & Power Co. (ump sun 


No. 108, 108} Amity St. (lump sum) 

No. 104, 1044, 106 Amity St. Roop sum) 

No. 100 Amity St. (lump sum) 

N. E. corner of Amity and Main Sts. (lump sum) 
N. W. corner of Amity and Main Sts. (lump sum) 


Two buildings between building rest sheve red No 


(lump sum) 
No, 86 Amity St. (lump sum) 
Post Office South Side of Amity St. ump sum) 


Building next west thereof 37 ft. on Amity St. lump sum) 


8. E. corner of Amity and Main Sts. (lump sum) 


Buildings which will be on S.W. corner Main and An ity Sts.dlurp sum) 


105 restoring trees 

24,560 cu.yd. concrete masonry in place 
75,800 sq.ft. rubbing concrete surface 

3,500 cu.yd. protective concrete 

10 cu.yd. rubble stone masonry 

10 cu.yd. dry rubble masonry 

10 cu.yd. brick masonry 

10 cu.yd. hollow tile masonry 

110 lin.ft. 44-in. x 13-in. flue lining 

O bbl. grout 

, 000 lin. ft. timber oe 

M.B.M. timber foundations 

cu.yd. broken stone . 

.740 sq.yd. waterproofing 1 ply 

.400 sq.yd. waterproofing 3 ply 

150 sq.yd. waterproofing 6 ;'y 

0 sq. yd. waterproofing dry ply 

900 sq.yd. waterproofing, coating of pitch 
150 sq.yd. treated felt. 

2, 000 th. sheet lead in e xpansion joints 

2,070 cu.yd. waterproofing, brick in asphalt mastic 
200 lin.ft. 3-in. C. : »ipe and fittings, class A 
1,300 lin.ft. 6-in. C. pipe and fittings, eet: 
1,500 lin.ft. 8-in. C.I. pipe and fittings, class A 
700 lin.ft. 10-in. C.I. pipe and fittings, class A 
50 lin.ft. 3-in. galvanized W.S. pipe 

50 lin.ft. 4-in. galvanized W.S. pipe 

50 lin.ft. 6-in. galvanized W.S. pipe 

28,040 duct ft. tunnel ducts 

100 duct ft. railroad ducts 

1,760 ton riveted steel 

5 ton steel ladders and stairs, etc 

950 ton steel beams and shapes. . 

960 ton steel rods and bars 

20 ton miscellaneous iron castings except for sewers 
2 ton miscellaneous iron castings for sewers 
100 lb. special wire forms 

2,500 sq.ft. gratings See 

660 sq.ft. vault lights....... 

780 sq.yd. sidewalk restored 

240 sq.yd. repavement asphalt vate 

10 sq.yd. repavement granite block 

1,47 sq! ft. sidewalk restored west of Main St. 
30 lin.ft. new bluestone curb... ...... 

50 lin.ft. 8-in. granite. ....... 

5,000 sq.vd. macadam repavement 

2,475 lin.ft. old curb restored 

160 sq.yd. 3-in. concrete finish 

7,700 lin.ft. }-in. W.S. electric conduit 

50 lin.ft. 14-in. W.S. electric conduit 

1,900 lin.ft. !-in. W.S. electric conduit 
710c.i. outlet boxes 

10 c.i. pull boxes. ee 

150 lin. ft. 6-in. c.i. ‘pipe ‘and fittings 

175 lin.ft. 3-in. c.i. pipe and fittings 

80lin.ft. 4-in. c.i. pipe and fittings : 
1,600 lin.ft. 12-in. vitrified pipe sewers 

100 lin.ft. 15-in. vitrified pipe sewers 

100 lin.ft. 18-in. vitrified pipe sewers 

350 lin.ft. 24-in. vitrified pipe sewers 

40 tons c.i. sewers (straight) ~ 

3 ton c.i. sewers (special) . 

1,270 lin.ft. 3 ft. 6in. x 2 ft. 4in. concrete sewer 
250 lin.ft. maintaining electric overhead trolley 
500 lin.ft. 4-in. water pipe 

260 lin.ft. 6-in. water pipe 

800 lin.ft. 8-in. water pipe 

130 lin.ft. 12-in. water pipe , 

10 service water pipe connections 

120 lin.ft. 3-in. ¢.i. gas pipe 

1,000 lin.ft. 4-in. ¢.i. gas pipe 

260 lin.ft. 6-in. c.i. gas pipe 

$00 lin.ft. 8-in. c.i. gas pipe _ 

200 lin.ft. 6-in. by passing pipe 

200 lin.ft. 8-in. by passing pipe 

600 lin.ft. 4-in. by passing pipe. 

4,000 lin.ft. 3-in. by passing pi 

10 service connection for gas pi pe. Vedalwes 
30 tons new c.i. Hub and Spigot (straight) 

5 ton new c.i. Hub & Spigot (special) 

2,500 duct ft. electric ducts and conduits. . 

5 service connection for electric ducts 

1,000 duct ft. wooden electric ducts 

4,000 duct ft. fibre electric ducts 


Hixtomdled 60t@8... 20... eee cee cecess 


takes bids in January, 8 story addition, 
steel, 4th Ave. and 9th St., for J. S. Farr, 
znd. Ave. and 16th St. $340,000. 

Va., Huntington — School — Voted 
$800. 000 bonds for school. 
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49 Lafayette St., 


R.R., 
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Island City, 
Schlesinger, 
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$4.96 
6.50 
6.00 
.20 


10,000, 00 
1,000. 00 
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$1,753,338 $!, 795, 406 
YR Institute — College — State Bd. 


takes bids about Jan. 
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Buildings (Continued) 

Ww. Va, —Fraternal—Osiris 
Temple, A. A. O. N. . S., plans about 6 
story. $600,000. Architect not announced 

W. Va., Wheeling — Schools — Voted 
$300,000 bonds for addition to high school 
and new grade schools. Triadelphia Dist. 

N. C., Asheville—Hotel—Citizen’s Hotel 
Co., having plans prepared by W. L. Stod- 
dart, archt., 9 East 40th St.. New York 
City, for hotel. $1,000,000. 

N. C., Asheville—Hotel—E. W. Grove is 
interested in company which plans de- 
molishing Battery Park Hotel, leveling 
Battery Park Hill, and constructing large 





commercial hotel, etc., Haywood St. 
$1,000,000. 

N. C., Asheville—Store—Letinskys Dept. 
Store, having plans prepared by W. L. 
Stoddart, archt. and engr., 9 East 49th St., 
New York City, 4 story, brick, steel and 
stone. $400,000. 


N. C., Kinsteon—Schools—City plans to 
vote on $300,000 bonds in December, con- 
structing and equipping new buildings, and 


enlarging old schools. M. M. Harper, 
mayor. 
N. C., Winston-Salem — Church — First 


Baptist Church plans church, 50th and 
Poplar Sts. $450,000. B. F. Huntley, chn. 
building com. Architect not announced. 
Ga,., Atlanta — Hotel—J. McE. Bowman, 
Biltmore Hotel, 44th St. and Vanderbilt 
Ave., New York City, had plans prepared 


by Schultz & Weaver, archts., 17 East 
49th St.. New York City, for brick, steel 
and stone, plain foundation, here. $7,000,- 


000. 

La., New Orleans—Laboratory—Loyalla 
University, 6363 St. Charles St., takes bids 
about Dec. 8, for 4 story, 70 ft. high, 66 x 


200 ft., concrete, steel brick and _ stone. 
$250,000. P. Torre, Jr., 405 Louisiana Bldg., 
archt. Noted Aug. 31. 


0., Akron—Theatre-Arcade—Akron En- 
terprise Co., having plans prepared by C. W. 
and G. L. Rapp, archts., 190 North State 
St., Chicago, 2 story, South Main St. 
through to High St. $850,000. C. A. Bar- 
bian, pres. 

0., Bellaire—High School—Voted $350,000 
bonds for new high school, 35th and 
Guernesy Sts. H. Rodewig, pres. Bd. Educ. 
Noted Sept. 28. 

O., Cleveland — Store and Office — Ever- 
Ready Brake Lining Co., 305 St. Clair Ave., 
had plans prepared by H. W. Grieme, 
archt., 110 Engineers Bldg., 10 story, 60 
x 150 ft., brick, steel and concrete, 305 St. 
Clair Ave. N. E. 

O., Cleveland Heights (Warrensville P. 
O.)—Apartment, etce.—M. Rubin, 604 Mar- 
shall Bldg. Cleveland, had plans prepared 
by A. F. Janowitz, archt., Permanent Bldg., 
Cleveland, 2 and 3 story and basement, 66 
x 126 ft. apartment and 55 x 72 ft. garage, 
Hampshire Rd., here. $200,000. 


0., Columbus—City Hall—City plans to 
have several architects submit sketches for 
new city hall on Scioto River site. $500,000- 
$850,000. 

0., Dayton—Clubhouse—Dayton Lodge 
B. P. O. E., c/o C. L. G. Breene, chn., 30! 
Amer. Bldg., having plans prepared_ by 
Pretzinger & Musselman, archts., 1155 Rei- 
bold Bidg., 6 story and basement, 122 x 
200 ft., rein.-con., brick and stone. $800,000. 
Noted April 27. 

0., East Cleveland (Cleveland P. 0.)— 
Stores and Apartment—M. Lees, 2099 Lam- 
berton Rd., Cleveland Heights, having plans 
prepared by A. F. Janowitz, archt., Perma- 
nent Bidg., Cleveland, 4 story and basement, 
250 x 250 ft., brick, steel and_ concrete, 
Euclid and Wymore Aves., here. $1,500,000. 

O., Lakewood (Cleveland P. O.)—Apart- 
ment—S. Koslen, 1077 East 97th St., Cleve- 
land, having plans prepared by M. Weis, 
archt., 617 Union Bldg., Cleveland, 3 story 
and basement, 96 x 124 ft., brick and tim- 
ber, Lake Ave. near Hird Ave., here. 
$150,000. 

0., Lakewood (Cleveland P._O.)—Store, 
Theatre and Apartment—W. C. Marshall, 
pres. Marshall Drug Co., Marshall Bidg., 
Cleveland, plans 1 and 3 story and base- 
ment. brick. steel and concrete, Detroit Ave. 
and Bunts Rd. $200,000. W. S. Lougee, 
Marshall Bldg., Cleveland, archt. 

0., Martins Ferry—High School—Voted 
$250,000 bonds for high school annex. 
Noted July 13. 

O., St. Clairsville—Sanitarium—Belmont 
Co. voted $175,000 bonds for anti-tuber- 
culosis sanitarium. 

O., Warren—Bank and Office—Trumbull 
Savings & Loan Co., 102 High St., having 
revised plans prepared by Watson Eng. 
Co., Cook Bldg., Cleveland, 10 story, 40 x 
132 ft., brick, steel and concrete. $400,000. 
Noted June 8. 


Mich., Detroit—Apartment—J. Cassel- 
man. 679 Peterboro Ave., had plans pre- 
pared by Atwood & Trysell, archts., 601 
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Temple Bldg., 4 story and basement, 50 ft. 
high, 46 x 176 ft., breik and steel, plain 
foundation, Sylvester Ave. 250,000. 
Mich., Detroit—Apartment—R. H. Marr, 
2631 Woodward Ave., preparing plans 3 
story and basement, 35 ft. high, 50 x 135 
ft. brick and steel, plain foundation, Alfred 
St. $150,000. Owner's name withheld. 
Mich,, Detroit—Apartment—P. R. Ros- 
sello, archt., 406 Congress Bldg., preparing 
plans 6 story and basement, 87 x 90 ft. 


rein.-con., brick and stone, plain founda- 
tion, Pennsylvania Ave. $275,000. Owner's 
name withheld. 

Mich., Detroit — Apartment — Widre & 


Rubin, c/o J. I. Weinberg, archt., 401 Con- 

gress Bldg., having plans prepared 4 story 

and basement, 60 x 140 ft. rein.-con., brick 

ene poet, plain foundation, Selden Ave. 
75,000. 


Mich., Detroit — Theatre and Hotel — L. 
Smilanski and S. Levy, 1332 Book Bldg., 
plans 14 story, 166 x 342 ft. rein.-con.. 


stone, brick and steel, Woodward and High 
Sts. $12,000,000. Architect name withheld. 

Mich., Kalamazoo — Dormitory — Kala- 
mazoo College, Lovell St., having plans 
prepared by A. Kahn, archt., Marquette 
Bldg., Detroit, 3 story and basement, 48 x 
100 ft. brick and timber, concrete pile foun- 
dation, Academy Ave. $150,000. 

Ill., Chicago—Apartment—R. F. France, 
archt., 155 North Clark St., soon receives 
bids 3 story, 100 x 125 ft., rein.-con., brick 
and steel, Adams St. near Cicero St., for 
F. A. Johnson, c/o architect. $200,000. 

Il., Chicago—Club—Rebori, Wentworth 
& Dewey, archts., 332 South Michigan Ave., 
soon receives bids 4 story and tower, 85 x 
156 ft., rein.-con., brick and_ steel], Dear- 
born and Schiller Sts., for Racquet Club, 
c/o architects. $500,000. 

Ill., Chicago—Club—Union League Club, 
Jackson and Federal Sts., plans 20 story, 
100 x 150 ft., rein.-con., brick and steel, on 
site of present building. $3,000,000. Mundie 
& Jensen, 39 South La Salle St., archts. 

Ill., Chicago—Hospital—H. Sierks, archt., 
5036 Lincoln Ave., preparing plans and re- 
ceives bids in spring, 10 story, 60 x 90 ft., 
rein.-con., brick and steel, Randolph and 
Market Sts., for Eye, Ear Nose & Throat 
Hospital, Franklin and Washington Sts. 
$400,000. W. F. Fisher, pres. 

Ill., Chicago—Hotel and Clubhouse—J. R. 
Thompson, 350 North Clark St., plans 22 
story, 70 x 160 ft., rein.-con., brick and 
steel, Madison and Dearborn Sts. $3,000,- 
000. Architect not announced. 

Ill., Chicago—Office—Continental Cas- 
ualty Co., 910 South Michigan Ave., plans 
12 story, 100 x 180 ft., rein.-con., brick and 
steel, 22nd St. and South Park Ave. $1,- 
600,000. Architect not announced. 

Ill., Chicago—Store and Apartment— 
Rissman & Hirschfield, archts., 155 North 
Clark St., soon recives bids 3 story, 200 
x 200 ft., rein.-con., brick and steel, Central 
Park and Madison St., for A. Goldstein, c/o 
architects. $400,000. 

Ill, Chicago—Store and Apartment—H. 
Schlachett, 5400 West Adams St., plans 3 
story, 103 x 175 ft., rein.-con., brick and 
steel, Madison and Mayfield Sts. $150,000. 
Leichenko & Esser, 38 South Dearborn St., 
archts, 

Wis., Appleton—School—B1. Educ. plans 
3 story and basement, rein.-con., brick and 
tile. $400,000. Architect not selected. This 
corrects report in Nov. 2 issue. 

Wis., Madison — Chapel — University 
Methodist Church, Charter and University 
Aves., having plans prepared by Childs & 
Smith, archts., 64 Van Buren St., Chicago, 
3 story, 60 x 135 ft., stone and steel, plain 
foundation at University. $150,000. 

Wis., Menomonie—Church—Zion Church 
Assn. having plans prepared by C. Volk- 


man, archt., Eau Claire, 2 story, 50 x 
109 ft.. brick, rein.-con. and stone plain 
foundation. $150,000. 


Wis., Milwaukee—Business—H. L. Breit- 
haupt, 2 Grand Ave., plans 3 story and 
basement, 60 x 100 ft., brick and concrete, 
Grand Ave. $150,000. Architect not 
selected, 

Wis., Oshkosh—Temple—Oshkosh Masonic 
Lodges, 132 Main St., receiving competitive 
sketches 4 story and basement, 100 x 100 
ft., rein.-con. and brick, plain foundation, 
Washington Blvd. $500,000. 

Ia., Cedar Rapids—Court House and Jail 
—Linn Co. voted $750,00¢@ bonds for court 
house and jail, 2nd Ave. and Court St. 
H. R. Churchill, aud. Noted Nov. -. 

Ia., Mt. Ayr—Court House—Ringgold Co. 
defeated $160,000 bond issue for court 
house. Noted Nov. 2. 

Neb., Omaha—Club and Office—B. P. O. 
E., Elks Bidg., having plans prepared by 
J. and A. McDonald, archts., 204 Standard 
Oil Bidg., and probably take bids next 
spring, 10 story, 132 x 132 ft., 18th and 
Dodge Sts. $500,000. 

Ss. D., Huron — Auditorium 
nasium—Huron College’ takes 


and Gym- 
bids in 


spring 4 story and basement eiy 
brick, stone and tile, on camp $400 
C. R. Miller, secy. Architect no: 
Mo., Columbia—Law Libra: 
University, Jesse Bldg., plans 3 
con. and brick, plain foundation, 
$150,000. Jamieson & Spear), Ar 
St. Louis, will probably be 
architects. Engineer not select: 
Mo., Kansas City—Busin: 
Mehornay Furniture Co., 11th 
Sts., having plans prepared by 
& Trask, archts., 719 Gloyd Bk 
and basement, 38 x 100 ft., rei 
brick, 14th and Main Sts. W. W 
Juterstate Bldg., structural engr. 
_ Mo., St. Louis—Hotel—D. Isr 
ington Hotel, plans 12 story 14) 
hotel we eee, fireproof co : 
caisson foundation, 20th a ‘he it St 
$800,000. nd Ch It Ste 
Mo., St. Louis—Shrine—York Ri: 
Assn, soon takes bids 5 story and bison, 
160 ft. high, 150 x 300 ft., rein.-c bri 
and steel, caisson foundation, Lin 
$3,000,000. A. B. Groves, 420 N 
St. and Eames & Young, Wainwric Bk 
associated archts. and engrs. oe 
Tex., Austin — Biology — State jayin, 
plans prepared by H. M. Green, arene 
North Texas Bldg., Dallas, 1 story, bioloe 
building, brick and rein.-con., concre:s y- 
foundation, here. $400,000, - 
_Tex., Dallas—Hospital—Methodi H 
pital having plans prepared and ta! 7 
in spring 4 story and basement, rein,-c 
and brick, plain foundation, Oak (| 
$500,000. R. O. Jameson, 342 South [2 
mont St., engr. De Witt & Lemmon, Sou!) 
western Life Bldg., archts. W. B. [ttn 
911 Locust St., St. Louis, Mo., archt. _ 
Tex., Ft. Worth—Dormitory—M 
Orphans Home takes bids in April story 
and basement, 50 x 150 ft., rein.-con. 4 


: : and 
brick, plain foundation. $150,000. ii. \! 








Green Co., North Texas Bldg, Dallas 
archts. and engrs. 

Tex., Ft. Worth—Office—R. O. Dulane, 
having plans prepared by R. A. Nicholas 
archt., Ft. Worth Natl. Bank Bldg, 1) 
story and basement, 58 x 95 ft., rein.-co; 
and tile, plain foundation, Throckmorto: 
and 6th Sts. $400,000. , 

Tex., Galveston—Office, etc.—State hav. 


ing plans prepared by H. M. Green, archt 
North Texas Bldg., Dallas, 2 story office 
museum, library and heating plant, rein- 


con. and brick, concrete pile ati 
$600,000 pile foundation. 
Tex., Galveston — Schools — Schoo! Bi 


takes bids about Jan. 1, repairs and addi- 
tions to 6 schools, $350,000; 2 story con- 
crete, brick and tile, $200,000; 3 story and 
basement Junior High School, concret 
brick and tile, plain foundation, $450,000 


De Witt & Lemmon, Southwestern Lif, 
Bldg., Dallas, archt. W. B. Ittner, 911 
Locust St., St. Louis, Mo., archt. R. 0. 


Jameson, 342 Rosemont St., Dallas, engr. 


_Tex., Port Arthur—High School—Bd. 
Educ. having plans prepared by W. B. Itt- 
ner, archt., 911 Locust St., St. Louis, Mo., 
three or four 1-2 story, concrete and brick 
uptings, concrete pile foundations. $675,- 

Tex., San Antonio—Y. M. C. A. plans 
6 story, rein.-con. and brick, concrete pile 
foundation, Pecan and Marys Sts. $400,000. 
Architect not selected. 

Okla., Okmulgee—Hotel—Creek Hotel Co. 
having plans prepared by Smith & Senter, 


archts., Okmulgee, 8 story and basement, 
100 x 140 ft., rein.-con., brick and terra 
cotta, 3rd. and Morton Sts. $1,000,000. 


Wash., Seattle—Apartment—J. A. Creut- 
zer, archt., Leary ae preparing plans 
and takes bids in about 5 weeks, 6 story and 
basement, 124 x 126 ft., brick and terra 
cotta, 5th and Cherry Sts., for J. Collins Es- 
tate, Smith Bldg. $290,000. 

Wash., Seattle — Apartment — W. E. 
Humphrey, Wash., D. C., (street address 
not available) soon lets contract 5 story and 
basement, 78 x 108 ft., 2nd and Blanchard 
Sts., here. $165,000. E. Guenther, Ry. 
Exch. Bldg., archt. Noted Nov. 2. 

Wash., Vancouver—Home—Joint Owner- 
ship of Grand Lodges of Washington and 


Oregon Knights of Pythias, having plans 
repared by Knighton & Howell, archts., 
J. S. Bank Bldg., Portland, Ore., 2 story 


and basement, concrete, here. $150,000. 

Ore., Portland—Office, etc.—Skyline Cor?.. 
J. A. Gibson, pres., 801 Pittock Bldg., plans 
10 story and 2 story basement, 200 x 20" 
ft. rein.-con., office building, garage. etc 
5th, 6th, Taylor and Salmon Sts. $2.9!" 
000. Work will start in spring. Architect 
not selected. 


Calif.. Alameda — Hospital — Alameda 
Sanitarium plans 3 story, rein-con., ()inton 
Ave. and Willow St. $250,000. K. Cr: edon, 
2054 Clinton Ave., dir. Archite« not 
selected. 
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r pyildings (Continued) dolph St., Laienee. 7 story, 160 x 225 ft. Co. Broad and Greenwood Sts., $29. 226. 
ve ie . o—Office and Store—Holland Tein.-con., brick and steel, Linden St., here. Piper Bros., 108 Brunswick Ave., 30,700, 
oy a, having Seelam ‘plans pre- $500,000.’ Owner's name withheld. W. P. Dunn, Inc., $31,762. Noted Oct. 26, 
re Dy . F._ Felchlin Co., engrs. and Pa., Phila.—Apartment Hotel—Neubauer Pa., Phila.—School»—Bd. Educ. 18 East 
Bank of Italy Bldg., 4 story, annex, & Supowitz, archts., 929 Chestnut St., re- Chestnut St., opened bids (1) 3 story and 
. resno Sts. $175,000. ceiving bids 3 story and basement, 56 x 120 basement, Germantown Ave. and South- 
* of ae Madera—Hotel—Company to be ft., rein.-con., brick and steel, plain founda- ampton St., (2) 3 story and basement, 9th 
— B.-« tan headed by Madera Cunadhor tion, 42nd and Baltimore Sts., for E. Zion and Oregon Aves, (3) 2 story, 3rd and 
ee priest nerce, plans 4 story and basement, ©/2 architects. 200,000. Duncannon Sts., all rein.-con., brick. steel 
fen sng x 150 ft.. Yosemite and B Sts. $150,- Pa., Phila—Bank—N. Hulme, archt.. 424 stone, plain foundations, from Cramp & 
— ji), Jk. MaeDonald, archt., and M. Couchot, 1524 Chestnut St., taking bids 1 story £0» _ Denckla Bidg., (1) $428,562 (2) 
: cr, both at 234 Pine St., San Francisco. and basement, 40 x 98 ft. rein.-con., brick 1 (3) ti: aastate Week te 
= alif.. Modesto—College—Modesto Junior 4nd steel, plain foundation, 4826 Baltimore é Sansom st. vol aks ark ¢ Ks 
314 Pi Dist. having plans prepared by W. Ave., for Belmont Trust Co, $150,000. Broad_ and Walnut Sts., (1) $441,657 (2) 
H. Weeks, areht., 369 Pine St., San Fran- Pa., Phila—Hospital—P. H. Johnson, err <3) epeneee ees loskey & Co. 
Neco, college, 10th St. First unit, $80,000, archt., 1713 Sansom St.. receiving bids 3 {nC, Richmond = and Ontario Sts. (2) 

timate cost $500,000. W. E. Faught, city story and basement, 71 x 180 ft.. rein.-con., $406, (3) $457,653. Noted Nov. 2. 

ior supt. of schools. brick and steel, 34th and Pine Sts., for Pa., Pittsburgh—School—Bd. Educ., Ful- 
Sts Calif... Norwalk—High School—Excelsior Dept. Public Health, City Hall. $250,000. ‘on Bldg., 2 story and basement. 76 x 298 
Tafon High School Dist. having plans pre- Pa., Phila. — School — P. Monaghan ft. rein.-con., brick and tile addition. to 


pared by T. C. Kistner, archt., Centrai  archt., 128 Chestnut St., taking bids 3 story Beechwood School. Rockland Ave., general 
Morte ge Bldg., San Diego, 1 and 2 story, and basement, 62 x 143 ft. pelnseen., brick contract from Williams & Haas, Empire 
onerete and tile. $275,000 bonds voted. and steel, plain foundation, 68th and Lands- — wee West eee 636 Trenton 
Calif.. Paso Robles—High School—Paso downe Aves. for St. Callistas Roman First Matt bank’ Wide 4341 406s bentan 
robles. Union High School Dist., having Catholic Church, 68th and Landsdowne ong ventilati an ag., i. ; heating 
es prepared by Miller &@ Warnecke. Aves. $200,000. and ventilating from Steel City Heating & 









Plumbing Co., 3612-5th Ave., $36,341, Ryan 








| Perry Bldg., Oakland, and J. Pa., Williamsport—Office and Adminis- : : 28 a: 
‘ s ed a., e nce 4 s -atir i Sy ol St.. $36,620, J. . 
Donovan, consult. arrcht., Pacific Bias, tration—Nov. 21, by Williamsport Mirror Laaanae a en Bee ate aioe 
Oakland, group of buildings. $200,000. & Glass Co,, c/o R. W. Scott, treas., 647 Oct. 26.) . : ae 
Calif. San Diego—College—St. Augus- East 3rd_St., and F. A. Rianhard, archt., cae a 
tine Fathers, through A. Martel, plan col- Masonic Temple, 3 story and basement, 75 waht Ce Se -Bd. Educ. of 
ege for boys. $250,000, A. V. Mayrhofer, * 80 ft. brick, 3rd and Railway Sts. ae teal canteet & ee wee 
los. 1572 2nd St., business agent. 0., Cleveland—Hotel—J. L. Cameron, } >, general contract < story and base- 


-- ; ‘ : n t, 60 0 ie in.- ' ‘ 
Calif. San Diego—Y. M. C. A. having @rcht., 10406 Euclid Ave., taking bids 9 fen ar R Blagg Con 1329 Bast ard St; 


plans prepared by H. L. Rogers, archt., San story, 50 x 85 ft. brick, steel and concrete, Dayton, $89,225; I. F. Webe 09 Com- 
Diego, for Army oF Navy building. $750,- 633 Huron Rd., for G. Koller, 724 Prospect soabenat ht Bavien teebeks F. a 





th. 000. Noted July 27. Ave. $250,000. Vaughn Building Co., Hamilton, $98, 160. 
e} Calif., _Mich., Detroit — Apartment — Varney & Noted Oct. 12 
poration of San Francisco Businessman, Varney, archts., 1422 Washington Blvd., 0., Cleveland — School — Bd. Educ., East 


headed by M. H. De Young, Chronicle receiving bids and opens same about Nov. ¢th ‘St. and Rockwell Ave., 2 story. 146 


pas. and supervs. A. Rossi and R. Mc- 24, 3 story and basement, 90 x 130 ft. brick , 995 ft... bri tee roncrete. Jeffer- 
. Leran, San Francisco, plan exposition. and steel, plain foundation, Collingwood 22 Ave "fram h Dal 1019 Boal Hetnins 


M First unit $600,000. ee cat B. Brown, 271 Hendrie Ave. Bivd., $433,420; F. J. Hohloch, Davis and 
as Calif, Santa, Barbara—High | School ms aa ‘iat tame Farley Bldg., $462,500. 

Santa Barbara High School Dist. had plans * cago — Apartment — Johnston Minn., Mi lis—Institution—Bethany 
ey prepared by W. H. Weeks, archt.. 369 Pine Bros., 109 North Dearborn St., receiving hee 3719 Bryant Ave : s. genera} on 
ag st. San Francisco, group of school build- bids 3 story, 110 x 125 ft., rein.-con., brick tract ‘incl. part of foundation for 3 story 
1" ngs, one wing containing 9 rooms, another 4nd steel. 72nd and Bennett Sts. $150,000. and basement, 44 ft. high, L shaped. one 
4 6 rooms with laboratories, 55 x 92 ft. lL. M. Mitchell, 138 North Dearborn St.. Wing 41 x 143 ft. other 41 x 172 ft., from 
on auditorium, domestic science departments, archt. Madsen Constr. Co. 848 Builders Exch. 

ete. Will exceed $150,000. _, HL, Chieago—Store and Apartment—H. Bldg., $110,935; Pike & Cook, 416 South 
v= Ont., Hamilton—School—Bd. Educ. hav- Sierks, archt., 5036 Lincoln Ave., receivin 5th St., $112,930; J. A. McDonald Constr 
t., ing plans prepared by Hutton & Souter, bids 5 story, 250 x 340 ft., rein.-con., bric Co., 752 Builders Exch. Bldg., $115,390. 
ce archts. Bank of Hamilton Bldg., 2 story and_steel, Lincoln and Winnemac Sts., for Noted Sept. 21. 

n- and basement, brick, concrete, steel and . Planer, 2016 West 36th St. $600,000. Kan., Winfleld—Gymnasium—Southwest- 
n, tile. $150,000. Tex., San Antonio—Temple—Nov. 22, by ern College, 3 story, 150 x 170 ft., stone, 


Ont., Toronto—Church—Eglington Ave. R. H. Cameron, archt., Central Trust Bldg., plain foundation, from Gassman Constr. 
d Presbyterian Church, 53 Glengrove Ave., completing Masonic temple, terra cotta, (Co., Arkansas City, $152,000; H. I. Ellis 
i plans 1 story and basement, rein.-con., stone and brick, Ave. E and 4th_ St. Constr. Co., Brosius Bldg., Wichita, $183,- 


i brick, steel and stone, Lytton Blvd. $150,- for Scottish Rite, $600,000. W. E. Simp- 427; J. H. Mitchell & Son, Wellington, 
\d 000. W. G. Back, pastor. Architect not son Co., Natl Bank of Commerce Bidg., $185, 403. Noted Oct. 26 

selected. engrs. Steel frame and concrete work Mo.. St. Louis—School—Bd. Educ., 9th 
. Ont., Toronto—Church—St. Clair Ave. Completed. : and Locust Sts., opened bids Nov. 8, (1) 
; Methodist Church, 725 St. Clair Ave., W., Calif., Bakersfield — Hospital — Dec. 18, Edward Long Grade School, 2 story and 


plans 1 story and basement, rein.-con., brick (change of date), by Supervs. Kern Co., basement, 95 x 221 ft., rein.-con. and brick, 
and steel, St. Clair Ave. $150, 000. ‘W. H. group of buildings for hospital, ‘brick, stone Morganford Rd. and Walsh St., (2) two, 2 


Graham, pastor. Architect not selected. and terra cotta. To exceed $500,000. C. story and basement, 40 x 50 ft. wings to 
. Ont., Toronto—Hospital—Toronto Hospi- i. Biggar, Bank of Italy Bidg., archt. Sumner High School, (3) Cyrus P. Wald- 
tal for Incurables, Dunn Ave., plans 3 * oted Nov. 9, bridge Grade School, 2 story and basement. 
: story and basement, rein.-con., brick, stone, Calif., Chico—Bank and Office—C. Cole, 95 x 221 ft., rein.-con. and brick, Davison 
steel and tile, Dunn Ave. $200,000. Archi- archt., Waterland-Breslauer Dide.. receiv- and Lillian Aves., (a) building comnlete 
tect not selected. ing bids 4 story and basement, brick and excluding plumbing, sewering, gas fitting. 


concrete, 3rd and Main Sts., for First Natl heating and ventilating apparatus § air 


: " Ont., $ —Bd. Educ. ri 7 
plans opened ar he W. Pears: ‘sseate Bank of Chico. $175,000. Noted Sept. 21. washer, heat regulation, electric light wir- 


155 College St., 2 story and basement, 8 Calif., San Franciseco—Office—Reid Bros., ing, clocks, bells, telephone system and 
or 10 room, concrete, brick, steel and stone, archts., 105 Montgomery St., receiving bids vacuum cleaner (b) heating and ventilat- 
St. Clair Dist. on Rountree and Turnbull 15 story addition, 6th and Market Sts., for ing apparatus incl. air washer and heat 


Aves. $160,000. Western States Life Insurance Co. $800,000. ae ay Toei See tan, 26a 7) Conary 
—Nov. 30 , g., a ‘ a 253, : ckey 

were PB cate out @hens wea” Woodside. secy. Monewative com. ‘ot Sate be af pedi? ae meee (is) 

ne — s — 7 . 286, a é : ellerman ontg. 
Schubert Amusement Co., 225 West 44th Westminster Presbyterian Church, 1 story, Co. Victoria Bldg. (1a) $289,855 (2a) 


St. New York City, will build $ story, 120 8 X 120 ft. steel and stone. $175,000. $45,753 (8a) $257,000; E. P. Ambler, 2822 


x 155 ft., brick, State St., here, by separate BIDS RECEIVED La Salle St., (1b) $35,052 (3b) $35,052: 
contracts, $300,000. H. J. Krapp, 116 East N. Y., Buffalo—School—Bd. Educ., 1401 Urbauer-Atwood Heating Co., 1452 South 
15th St. New York City, archts. Telephone Bldg., opened bids Nov. 8, gen- 2nd St., (1b) $35,090 (3b) $35,090; Sode- 

Conn., New Britain — Hotel — United eral contract School 7, 3 story, 180 x 250 man Heating & Power Co., 23rd and Morgan 


Hotels Co., 140 Main St., will build 5 story, ft., rein.-con., brick, steel and stone, New- Sts., (1b) $35,237 (3b) $35,237; Murch 

brick, steel and stone, plain foundation, burgh St., from Tifft Constr. Co., Iroquois Bros. Contg. Co., Ry. Exch. Bldg., (2a) 

West as 2 St., by separate contracts. $500- Bldg., $322,800, Eastern Concrete Steel Co., $47,960; Woerman Constr. Co., Syndicate 

000 . L. Stevens Co., 522 5th Ave., New Morgan Bldg., $324,400, C. H. Everitt, 295 Trust Bldg., (3a) $256,600. Woted Oct. 19 

York Gite archts. Noted Nov. 9. Auburn Ave., $336,000; plumbing work, 

N. ¥., Mineola—Hospital—Nov. 17, by Batt ci a. 482 wm Be, 824.978. CONTRACTS AWARDED 

: sau s i steel and att Co. chigan Ave., 920,990, Fower Me., Brunswick—Church—St. John the 
‘Hospital, 5 story, brick, steel Efficiency Corp., White Bldg., $28,600 ; heat- Ba tist Roman Catholic Church, 1 story 


st addition, plain foundation. $350,000. 
I a & Hewlett. 2 West 45th St.. New ing and ventilating work, from J. J. Bresna- basement, 116 x 160 ft., brick, stone 
York, archte. andl enegrs. “Noted Nov. 2. han, 462 Elk $64,974, R. J. Moran, 379 and steel, plain foundation, Main St., to F. 


East Utica St. $64,000, J. W. Danforth Cunningham & Sons Co., 181 State St.. 
~ Bundy uatt—-A partment Aron: Co. 70 Ellicott St., $67,986. Noted Nov. 2. Sortinn  eraintes cat. $250,000. 
archt. and engr., 20 ‘West 72nd St., 5 story, N. J., Trenton—School—Bd. Educ., opened N. H., Bedford—Clubhouse— Manchester 
g 100 ft.. brick, steel and stone, plain bids Nov. 9, general contract 2 story, 150x Country Club, Manchaster, 2 story, 65 x 
foundation, West 181st St. $250,000, Work 35° ft., brick and steel school for negroes, 125 ft. with 35 x 55 ft. and 33 x 90 ft. ells, 
‘| be done by Separate contracts. H. H. North Montgomery St.. from Karno-Smith timber and brick, here, to L. H. Shattuck, 
Uhifelder, pres. Co., Broad St. Bank Bldg., $448,000, C. J. Inc, 208 Granite St., Manchaster. Archts. 

N. ¥., Port Washington—School—Dec. 9, ek Oe iT ey, oe *Gaion Hi CR TOROS. 

» MC, Mitchell, secy. Ba. Educ. of Union Sana Galt keaton ona ventilaiinan ‘onal Mass., Boston—Apartment—Washington 
F School Dist.'4, North Hempstead, new from Deckman Power, Heat & Refrigera- Heights Building Corp. 1607. Common- 


grade school Gaitetnes here. W. B. Bessell, ie ldg., C 5 wealth Ave., will build 4 story, brick, steel 
5s West 49th St., New York, archt.; adv. —S be bat Bireeaee oe. 0e8S gee and concrete, plain foundation, Washington 
t issue, E. G. Britz & Co. New York City, (street St., by day labor. $150,000. Private plans. 


Pa., Allentown—Temple—Dec. 14, b address not available) $52,000; plumbing Mass., Gardner—Hotel—Gardner Hotel 
G. Schmidt & Co., archts., 154 West a work, from Trenton Plumbing & Heating Co., c/o H. L. Stevens Co., archts. and 
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Buildings (Continued) 

engrs., 522 5th Ave., New York City, will 
build 5 story, 85 x 100 ft., brick, steel and 
stone plain foundation Pleasant St. here, 
by day labor. $250,000. Noted Nov. 2. 

Conn,, Bridgeport— Y. W. C. A., 263 
Golden Hill St., 4 story, 55 x 120 ft., brick, 
concrete and steel, plain foundation, Park 
Ave., to W. R. Muirhead, Nichols (Bridge- 
port P. O.). Archts. est. $150,000. Noted 
Sept. 21. 

Conn., East Haddam—School—Bd. Educ. 
2 story, 12 room, brick and steel, plain foun- 
dation, in Moodus, to Pieretti Bros., Essex. 
Archts. est. $150,000. Noted Oct. 12. 

N. Y¥.. New York—Apartment—Bway. 
and 170th St. Holding Corp., c/o D. 5S. 
Lang. archt. and engr., 110 West 34th St., 
5 story, 85 x 100 ft., brick, steel and stone, 
plain foundation, 117th St. and Bway., by 
day labor. $225,000. 

N. Y¥., New York—Apartment—Lygeni 
Arms, Inc., c/o A. J. Thomas, archt. and 
engr., 15 East 47th St., will build 9 story, 
60 x 8&5 ft., brick, steel and stone, plain 
foundation, 47 East 61st St., by day labor. 
$275,000, 

N. Y¥., Rochester—Bank—J. F. Warner, 
archt., Granite Bldg., 5 story, 84 x 85 ft., 
brick and stone, 22-32 State St., to A. W. 
Hopeman & Sons Co., 569 Lyell Ave., for 
Natl Bank of Commerce, 22 State St. 
Archts. est. $225,000. Noted Aug. 31. 

N. Y., Rochester—Nurses’ Home—St. 
Marys Hospital, 68 x 139 ft.. 55 ft. high, 
brick, Genesee St., to Gorsline & Swan 
Constr. Co., 243 Powers Bldg. Archts. est. 
$200,000, Noted Dec. 15. 

N. Y., Rochester—Y.M.C.A., Gibbs St., 
masonry contract for 2 story, 139 x 140 
ft., brick, Arnett, Blvd. corner of Kenwood 
Ave. also 2 story, 86 x 120 x 140 ft., brick, 
Monroe Ave., to Rankin Constr. Co., Ro- 
chester (street address not available); 
carpentry work, to J. Luther & Sons Co., 
87 Stillson St. Archts. est. $159,000 each. 
Noted Oec, 29. 

N. J., Jersey City—Y. M. C. A., 2 West 
45th St.. New York City, 6 story, 114 x 261 
ft.. brick, steel and stone, Bergen Ave., 
here, to Edward Corning Co., 145 East 45th 
St., New York City. Archts. est. $540,000. 
Noted Oct. 26. 

Pa., Phila.—Theatre and Store—Stanley 
Co., 1214 Market St., 2 story and basement, 
rein.-con., brick and _ steel, plain founda- 
tion, 64th St. and Saybrook Ave., to P. Hai- 
back Constr. Co.. 1261 North 26th St. 
$154,000. Noted Sept. 14. 

Pa., Phila.—Clubhouse—Y. W. C. A,, 
Morris Bldg., 5 story and basement, 32 x 
72 ft. and 41 x 49 ft. rein.-con., brick and 
steel, caisson foundation, Cherry and Lam- 
bert Sts., to W. R. Dougherty, 1016 Sansom 
St., $152,000. 

Pa., Pittsburgh—High School—Ba. Educ., 
Fulton Bldg., 3 story, basement and sub- 
basement, 135 x 160 ft. rein.-con., brick, 
steel and stone addition, East Carson and 
10th Sts., to P. H. Kelly, 1713 Sansom St., 
Phila., $452,400, heating and ventilating to 
R. T. Withers, New Castle, $73,826, plumb- 
ing to L. B. Buerkle Co., 1160 Penna Ave., 
$37,791. Noted Oct. 26. 


Md., Baltimore — Memorial — State of 
Maryland and City of Baltimore, 3 story. 
Indiana limestone, plain foundation, Gay 
and Fallsway Sts., from Consolidated Png. 
Co., Calvert Bldg., $687,000, P. H. Kelly 
Constr Co., 1713 Sansom St., Phila., Pa.., 
$698,765; G. A. Fuller Co., American Bldg., 
$708,000. Contract awarded to lowest 
bidder. Noted Oct. 12. 


PD. C.. Wash.—Office and Church—Bd. 
Temperance, Prohibition and Public Morals 
of Methodist Episcopal Church, Westley 
Bldg., Phila., Pa., 5 story, 129 x 153 ft., 
rein.-con., brick and steel, plain foundation, 
Maryland Ave., here, to Boyle-Robertson 
Constr. Co., Evans Bldg. Archts. est. $500,- 
000. Noted Oct. 12. 

Ga., Americus—Church—First Methodist 
Church 1 story and basement, rein.-con., 
brick and steel, rock foundation, to E, W. 
Rawlings, Americus, $150,000. 


Fla., Sarasota—Apartment—A. McAnsh, 
208 South La Salle St... R.WO. Caples, 327 
South La Salle St., and associates, all of 
Chicago, 2 story and basement, 47 x 75 
ft. and 75 x 155 ft. rein.-con. and_ brick, 
Palm Ave., here, to W. R. Carmen Co., 601 
Santiago St., Tampa. cost plus percentage 
basis. Archts. est. $500,000. 


Mich., Marquette—Schooi—State Norma! 
School Bd., general contract 3 story and 
basement, 64 x 228 ft., rein.-con., brick, 
steel and tile addition, to Albinson Constr. 
Co., 300 5th Ave. S., Minneapolis, Minn., 
$179,000. Noted Oct. 26. 


Iil., Chicago—Apartment—E. Doerr, c/o 
W. P. Doerr archt. 28 East Jackson Blvd., 








3 story, 60 x 70 ft., rein-con., brick and 
steel, 4826 Lake Park Ave., to Turnquist 
Bros., 217 East 69th PIL Archts. est. 
$150,000. 


D1, Chicago—Hotel—R. S. De Goyler, 
archt., 7 South Dearborn St., 12 story, 107 
x 135 ft. rein.-con., brick and steel, Pear- 
son and Seneca Sts., to Paschen Bros., 111 
West Washington St. Archts. est. $2,250,- 
000, Owner’s name withheld. 

Il., Chicago—Lodge—Fraternal Order of 
Eagles, 5241 West Madison St., 4 story, 
130 x 150 ft., rein.-con., brick and steel, 
to Great Lakes Constr. Co., 25 East Jack- 
son Blvd. Archts. est. $250,000. Noted 
Jan. 12. 

Ill., Chicago—Office—Chicago Trust Co., 
7 West Madison St., 14 story, 90 x 99 ft., 
rein.-con., brick and steel, Monroe and 
Clark Sts., to H. Erickson, 139 North Clark 
St. Archts. est. $1,000,000. Noted Sept. 28. 

Ill., Chicago—Store and Otfice—G. Derte, 
4220 North Lincoln Ave., 2 and 3 story, 
123 x 248 x 90 x 200 ft., rein.-con., brick 
and steel, 4224-46 Lincoln Ave., to J. J. 
Schwarm, 4803 Lincoln Ave. Archts, est. 
$300,000. 

Minn., Chisholm—City Hall—General con- 
tract 3 story: and basement, 75 x 140 ft.. 
concrete, brick, steel and tile, Main St., to 
Pfeffer Constr. Co., 412 Torrey Bidg., 
Duluth, $127,800. Noted Oct. 26. 

Mo., Kansas City—School—Bd. Educ., 
Askew School, 1 and 2 story and basement, 
230 x 250 ft., rein.-con., brick and terra 
cotta, 27th and Topping Aves., to Rosenthal 
& Co., Ridge Bldg., $233,577. 

Tex., Ft. Worth—Dormitory—Masonic 
Orphans Home general contract 2 story and 
basement, 50 x 150 ft., rein.-con. and brick, 
plain foundation, at Keystone Stop Dallas 
Interurban, to J. T. Taylor Constr. Co., 
Burkburnett Bldg., $100,000. Archts. est. 
$150,000 

Tex., Laredo—Hotel—Laredo Hotel Co. 
7 story. rein.-con, and brick, caisson founda- 
tion, Hidalgo and San Berdo Sts., to Jam- 
bers & Tillman, Laredo, $260,000. 


Okla., Enid. — Office — American Natl. 
Bank, ? story and basement, 50 x 100 ft., 
brick and steel, plain foundation, to G. 
Buxton, Enid, $300,000. 

Ariz., Phoenix—Depot—Atchison, Topeka 
& Santa Fe R.R., Kerchoff Bldg., Los An- 
geles, Calif., and Arizona Eastern R.R., 165 
Bway., New York City, union depot, 480 ft. 
long, here, to R. E. McKee, 1916 Texas St., 
El Paso, Tex. Archts. est. $850,000. Noted 
Sept. 28. 

Calif., Fresno—Office—Holland & Holland, 
2 story and mezzanine, 150 x 191 ft. with 
75 x 90 ft. court, L St. near Fresno St., to 
R. F. Felchlin Co., Bank of Italy Bldg., 
$160,000. Sun Maid Raisin Growers, Inc., 
lessee. / 


Federal Government Work 


PROPOSED WORK 
N. Y., Buffalo—Superstructure—U. S. 
Engineer, Federal Bldg., rejected bids stone 
and concrete superstructure on breakwater 
in harbor, here. Noted Nov. 8. 
Pa., Pittsburgh—Lock Gates—U. S. Engi- 
neer, Pittsburgh, plans steel lock gates for 
Lock 1, Allegheny River. 


Del., Wilmington—Bridge—U. S. Engi- 
neer Wilmington, plans temporary wooden 
trestle bridge. 


Md., Annapolis—Deferrization Plant— 
Spec. 4682—-Bureau Yards & Docks, Navy 
Dept., Wash., D. C., rejected bids for de- 
ferrization plant for radio station at Naval 
Academy, here. Noted Nov. 9. 


Tenn., Nashville—Barges—U. S. Engi- 
neer,, Nashville, plans 5 steel barges. 

Tenn., Nashville—Dredge—U. S. Engi- 
neer, Nashville, plans 5 steel barges. 
“Watanga.” 

Ill., Chicago—Pier Removal, etc.—vU. S. 
Engineer, 1201-537 South Dearborn St., re- 
jected bids opened Oct. 24, for pier removal 
dredging, etc., in Calumet Harbor. Noted 
Sept. 28. 


- Kex., Galveston—Dredging—U. S. Engi- 
neer, Galveston, plans dredging Houston 
Ship Channel. 


Calif., Crescent City—Stone and Break- 
water—U. S. Engineer, 240 Montgomery 
St.. San Francisco, plans to purchase stone 
and construct breakwater, here. 


Calif., San Diego—Dredging—U. S. En- 
gineer, 725 Central Bldg., s Angeles, re- 
jected bids opened Oct. 21, dredging in har- 
bor, here. Noted Oct. 5. 


Calif., San Francisco—Dredging, etc.—U. 
S. Engineer, 240 Montgomery St., dredging 
and building training wall in Richmond 
Harbor, here. 


——____ 


BIDS DESIRED 

Pa., Altoona—Extension, ete. ' 
Treas. Dept., Wash., D. C., 4 by 
building and driveway, and re; 

S. Court House and Post Offic. “4 
A. Wetmore, acting superv. an ms 
this issue. eee 

Pa., Phila.—Repairs—Spec. 474 
by Bureau Yards & Docks, N 
Wash., D. C., repairs to roof, h« 
Nov. 2. 

W. Va., Huntington—Dwelling > 
by U. S. Engineer, Huntington, { i 
keepers dwellings at Dam 30, © : 
near Greenup, Ky. 

Miss., Vicksburg — Barges — |) 
office Mississippi River Comn.. 

P. O. Box 404, furnishing ste: 
adv. this issue. 

Mich., Detroit — Dredging — De. 
office U. S. Engineer, Detroit, dred, 
rock removal in Livingstone Cha: 
troit River; adv. this issue. 

Til, Rock Island—Steel Barges 
by U. S. Engineer, Rock Island, for 
barges; adv. this issue. 

Ia., Knoxville—Hospital—Dec, | by 
Director U. S. Veterans’ Bureau, at of 
Quartermaster General, 2306 Mu; 
Bldg., Wash., D. C., for Neuro-Psyec} 
Hospital, here, complete, incl. water. jic 
ing, heating systems, ete. Noted Sept. 2s 
adv. this issue. 5 

Tex., Ft. Sam Houston—Hangar—No\ 
25, at office Constructing Quartermaster. f. 
14 x 66 x 140 ft. steel hangar at kvl) 
Field, here, 

California—Road—Nov. 24, by ¢. H. 
Sweetser, dist. engr., U. S. Bureau Pub. 
Rds., 881 Mills Bldg., San Francisco, grad 
ing and building structures on 15.1 mi. 
Cuyama Rd. in Santa Barbara Natl. For- 
est, Santa Barbara and San Luis Obispo 
Counties, 629,100 cu.yd. unclassified ex 
cav., 1,759 cu.yd. Class A and 315 cu.yd 
Class C concrete, 227,300 Ib. reinforcing 
steel, 1,470 sq.yd. ditch paving, etc, Noted 
May 11, 

California—Road—Nov. 28, by C. H. 
Sweetser, dist. engr., U. S. Bureau Pub. 
Rds., 881 Mills Bldg., San Francisco, grad- 
ing and building structures on 10.9 mi. 
Adin-Adin Summit Natl. Forest Highway, 
about 28 mi. southwest of Alturas, Modoc 
Co., $5,750 cu.yd. rock and 56,550 cu.yd. 
common excav., 63,200 cu.yd. overhaul, 403 
cu.yd. Class A, 218 cu.yd. Class B, 122 cu. 
yd. Class C concrete, 55,500 Ib, structural 
steel, etc. Noted May 11. 

Calif., San Diego — Garage, etc. — Spec. 
4741—Dec. 14, by Bureau Yards & Docks, 
Navy Dept., Wash., D. C., for garage, fence 
and pavement, here. Noted Oct. 12. 

Calif., San Diego—Repairs—Spec. 4751— 
Bureau Yards & Docks, Navy Dept., Wash., 
D. C., receiving bids for repairs to coaling 
wharf, here. Noted Nov. 2. 

H. T., Pearl Harbor—Piers—Spec. 4687— 
Jan. 3 by Bureau Yards & Docks, Navy 
Dept., Wash., D. C. for two 335 ft. rein.- 
con. piers, 18 ft. wide, incl. some dredging 
and filling, here. Noted Nov. 2. 

BIDS RECEIVED 

Wis., Milwaukee—Piers, etc.—U. S. Engi- 
neer, Federal Blidg., completion South Ar- 
row Head pier, removing old timber crib 
pier and dredging at Racine Harbor, from 
Greiling Bros., 110 East Walnut St., Green 
Bay, $134,553; McMullen & Pitz, Manito- 
woc, $151,008; Great Lakes Dredging & 
Dock Co., 216 West Water St., $151,771. 
Noted Oct. 12. 

Nevada—Road—C, H. Sweetser, dist. 
engr., U. 8._Bureau Pub. Rds., 881 Mills 
Bldg., Ean Francisco, Calif., grading and 
building structures on Currant Creek Rd. 
in Nevada Natl. Forest, here, 44.5 acres 
clearing and grubbing, 3,000 cu.yd. rock 
and 45,000 cu.yd. earth excav., etc., from 
Nevada Contg. Co., Fallon, $62,633; Kroft 
& Bundy, Ogden, Utah, $64,749; 7T. M. 
Olney, 358 Vernon St., Oakland, Calif., $66,- 
767. Engrs. est. $42,389. Noted Oct. 19. 


CONTRACTS AWARDED 


N. H., Portsmouth—Re-Roofing—Spec. 
4711—Bureau Yards & Docks, Navy Dept. 
Wash., D. C.,_re-roofing marine barracks 
and boiler house, here, to H. A. Wood, 21 
Brewster St., $6.820 (60 days). Noted 
Oct. 26. 

Va., Richmond—Alterations, etc.—Treas. 
Dept., Wash., D. C., alterations, etc., in U. 
S. Post Office and Custom House, here, to 
Garber & Cissel, Inc., Bethlehem, Pa., $44,- 
000. Noted Oct. 5 

Va., Yorktown —Standpipe, ete.—Spec. 
4609—Bureau Yards & Docks, Navy Dept. 
Wash., D. C., standpipe and piping at Navs 
Mine Depot, here, to Penn Bridge C0» 
Beaver Falls, Pa., $29,480 (150 days). 
Noted Nov. 9. 








Federal Government Work (Continued) 


, Cape Hatteras (Hatteras P. O.)— 
go tincien, staan 4706—Bureau Yards 
& Locks, Navy Dept., Wash., D. C., exten- 
« . to barracks and painting, Naval Radio 
Station, here, to H. M. Lucas, 115 Bruce 
=. portsmouth, Va. $3,719 (60 days). 
Noted Nov. 2. h ein 
. a Chicago—Breakwater—U. S. Engi- 
neer, 537 South Dearborn St., concrete cais- 
breakwater at Indiana Harbor, Ind., to 
Great Lakes Dredge & Dock Co., 104 South 
Michigan Ave., $126,679. Noted Oct. 12. 

“ Minn., Rochester — Extension to Work- 





room, ete.—-Treas. Dept., Wash., D. Cc. ex- 
tension to workroom, etc., in U. S. Post Of- 
fice, here, to Pearce Bros., Inc., 220 West 


42nd St. New York City, $13,781 (4 
months). Noted Oct. 5. 

N. D., Fargo — Extension, etc. — Treas. 
Dept., Wash., D. c., extension to workroom 
and mailing vestibule U. S. Post Office, 
here, to W. D. Lovell, 1415 8th St., Ss. E. 
Mi: neapolis, Minn., $11,530. (90 days). 
Noted Oct. 19. 

Ore., Portland—Dike—U,. S. Engineer, 
ond Dist., dike in Columbia River at Martin 
island Bar, to A. Burcham, St. Helens, 
$22,533. 

Calif., San Jose—Extension—Treas. Dept., 
Wash, D. C., extension to building and 
driveway United States Post Office, here, 
to J. Morton, 217 Balboa Bidg., San Fran- 
cisco, $14,193 (120 days). Noted Oct. 19. 


Miscellaneous 


PROPOSED WORK 


Parks, Ete.—Boston, Mass.—Park Dept. 
had plans prepared constructing park and 
playground in northeasterly portion of Back 
Bay Fens, $50,000; extension and improve- 
ment of Franklin Park, $100,000. <A. A. 
Shurtleff, 89 State St., landscape archt. 

Golf Course—Marion, Mass.—See “Build- 
ings. 

‘Park Development—Rockville, Conn, — 
Park Comn. plans to develop and lay out 
new Fox Hill Park. $25,000. Private plans. 

Golf Course—New Rochelle, N. Y¥.—See 
“Buildings.” 

Transmission Line—Springville, N. ¥.— 
Niagara, Lockport _ & Ontario Power Co., 
Buffalo, e/o F. Fox, Springville, plans 
high power transmission line from here to 
Wellsville and Olean to follow route of oll 
Wellsville & Buffalo R.R. to exceed 
$50,000, 

Wharf—Burlington, N. J.—See ‘Water- 
works,” 

Playground—Cape May, N. J.—Plans to 
issue $25,000 bonds to purchase site and 
erect playground on Park Blvd. 

Transmission Line—Titusville, Pa.—Titus- 
ville Light & Power Co., plans high tension 
transmission line from here to Hydetown 
and Pleasantville, also additional lines in 
and around Titusville, factory district. 


Suburban Development—Asheville, N. C. 

\n Asheville concern (name not avail- 
able), plans sub-division of Kimberly 
property into 65 resident lots, grading, con- 
structing water, sewer and gas lines, side- 
walks and streets, located at intersection 
of Merimon Ave. and Edgewood Rd. $100,- 
000. C. H, Neal, Asheville, engr. 


Suburban Development—Greensboro, N.C. 
—Guilford Insurance & Realty Co. plans 
sub-division of J. T. Moorehead property 
near extension of West Market St., incl. 
grading, paving streets sidewalks, water 
and sewerage systems. $1,000,000. C. L. 
Grubbs, Greensboro, pres. 


Transmission Lines, Ete. — Statesville, 
N. C—Southern Power Co., 432 South 
Church St., Charlotte, plans extending 
transmission lines from Lookout Shoals, 
near here to Winston-Salem, Greensboro 
and High Point; also switching station near 
four mile post on Southern Ry. near Greens- 
boro. $1,000,000. W. S. Lee, 433 East 
Morehead St., Charlotte, engr. 


Cables, ete. Cleveland, O.—Plans to 
expend $40,000 for cables and accessories, 
$15,000 for ducts, manholes and under- 
xround equipment, $55,000 for transform- 
ers, poles and wire equipment, $65,000 for 
labor and engineering. G. Beckwith, City 
Hall, engr. 

Asphalt Plant—Dayton, 0O.—Plans_ to 
purchase new asphalt plant of 1,500 sq.yd. 
daily capacity. $12,000. I. E. Houk, city 
engr. 

Park-Grandview Heights, 0. — Voted 
$29,500 bonds to purchase and beautify 
nd for park purposes. 

Retailing Wall—Des Moines, Ia.—Soon 
receives bids for 180 ft. rein.-con. retaining 
wall, 40 ft. high, along east bank Des Moines 
River, north of University Ave. $25,000. 
K. C. Kastberg, city engr. 
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Gas Reservoir—Duluth, Minn.—Water 
and Light Dept., plans steel gas reservoir, 
1,000,000 cu.ft. capacity, 34th Ave. E. E. K. 
Coe, City Hall, engr. 

Transmission Lines, etc.—Missouri—vU. S. 
Pub. Serv. Co., Ry. Exch. Bldg., St. Louis, 
having plans prepared extending transmis- 
sion lines 15 mi. in southeast Missouri, 46 
mi. in Texas and _ several miles near 
Mitchell, S. D., $125,000; enlarging various 
power plants, $200,000; extensions and 
equipments fear same, $200,000. Above 
amounts are part of $1,100,000 bond issue 
recently disposed of by U. S. Pub. Serv. Co. 
Balance of proceeds were used to reimburse 
the Light & Development Co. of St. Louis, 
Ry. Exch. Bldg., for moneys expended in 
extending lines, etc. controlled by company. 
These companies are inter-related, the U. S, 
being sort of financing company, although 
it does not control all of plants owned by 
Light & Development Co. 

Harbor and Terminal Facilities—Corpus 
Christi, Tex.—Corpus Christi Navigation 
Dist. Nueces Co., voted $1,000,000 for har- 
bor and terminal facilities, C. J. Howard, 
city engr. Noted Oct. 19. 

Retaining Wall—Seattle, Wash.—Asso- 
ciated Oil Co.soon takes bids concrete re- 
taining wall at 1747 Railroad Ave. S. 
$75,000. 

Transmission Line—Tacoma, Wash.—See 
‘Waterworks,’ 

Tractor—Bakersfield, Calif.—City Coun- 
cil plans to purchase tractor for use of 
street department. Not to exceed $5,000. 
W. D. Clarke, city engr. 


Terminal, ete.—Oakland, Calif.—Southern 
Pacific Co., 65 Market St., San Francisco, 
purchased 300 acres waterfront land for 
port terminal and industrial purposes. G, 
W. Boschke, ch. engr. 

Levees—Riverside, Calif—Palo Verde 
Joint Levee Dist., Palo Verde Valley, lying 
in Riverside and Imperial Counties, voted 
$371,378 bonds and soon receives bids re- 
constructing levees, destroyed by flood, and 
for other flood-protection work. 


Electric Lighting and Power System— 
Brodhagen, Ont.—-Logan Twp. plans elec- 
tric lighting and power distribution system. 
$46,000. Bylaw will probably be voted on 
in January, L. G. Rock, member Twp. 
Council. 


Drilling—Camperdown, Ont.—Canada Oil 
& yas Ltd., plans’ extensive drilling. 
$50,000, 

Eliminating Grade Crossings—Kitchener, 
Ont.—Grand Trunk Ry., MeGill St., Mont- 
real, Que., plans to elevate tracks and build 
7 subways, between Strange and Lancaster 
Sts., here, City Council instructed §, 
Shupe, city engr., to prepare report on land 
damages, ete. $1,000,000. F. L. C. Bond, 
ch. engr. 

Transmission Line, ete.—Port Burwell, 
Ont.—Plans 13,.000-volt transmission line 
from Tillsonburg, also distribution plant. 
$60,000. G. A. Vanorder, chn. 


Eliminating Grade Crossings — Toronto, 
Ont.—Plans eliminating grade crossings on 
Bloor St. W. at Wallace, Royce and St. 
Clair Aves., $300,000. R. C. Harris, city 
engr. 


BIDS DESIRED 


Gate Valves, ete—New York, N. Y.— 
Dec. 5, by Bd. Water Supply, Municipal 
Bldg., furnishing and _ delivering gate 
valves and hydrants for Mt. Prospect, Park 
Slope, Ft. Hamilton and Clove conduits and 
Narrows Siphon 2 of Catskill Aqueduct, 
Contr, 213. J. G. Gillespie, pres. ; adv. this 
Issue. 

Dock—Newark, N. J.—Nov. 27, at office 
of T. L. Raymond, dir. Dept. Streets & Pub. 
Impvts., City Hall, 1,000 ft. relieving plat- 
form type of marginal dock, at Port New- 
ark Terminal; adv. this issue, 

Railings and Stairs—Phila., Pa.—Nov. 
28, by F. Caven, dir. of Pub. Wks., City 
Hall, installing 37,800 ft. metal railings 
and stairs in North East sewage disnosal 
plant. $75,000. C. A. Allen, City Halt, 
engr. 

Retaining Walls—Phila., Pa.—Nov. 28 
by F. H. Caven, dir. Pub. Wks., City Hall, 
retaining walls along Winghocking Creek. 
$25,000. J. A. Vogelson, City Hall, engr. 

Crane—Baltimore, Md. — D. C. Elphin- 
stone, 488 Continental Bldg., in market for 
crane, 75 ft. beam, electrically operated, 


capable of handling 2 yd. clamshell on 60 
ft. radius. 


Crane—New Cumberland, W. Va.—Cutler 


Steel Co., Bowman Bldg., Pittsburgh, Pa. 
in market 10 ton crane for plant, here. 


Locomotive Crane—Wheeling, W 


- Va— 
Wheeling Steel Corp., Wheeling Steel. Bldg., 


in market locomotive crane. 


Flume—New Smyrna, Fla.—Nov. 21, by 
City Comn,, constructing flume or = storm 
water culvert. FP. P. Pilcher, city mgr.; 
adv. this issue. 

Lumber—New Orleans, La.—Nov. 23 by 
Bd, Port Comrs., Court Bldg., furnishing 
127,000 ft. untreated yellow pine, also quan 
tity of creosoted piling. 


Crane—Dayton, O.—Advance Fdry. Co., 


Parnell St., taking bids 15 ton electric 
crane. 


Foundation—Milwaukee, Wis.—R. Mess- 


mer & Bros., archts., 221 Grand Ave., tak- 
ing bids on concrete foundation for 9 story 
and basement, 110 x 145 ft., brick and con- 
crete, Juneau Pl, for Milwaukee’ Elks 


Lodge., 448 Jefferson St Total cost 
$1,000,000. Noted Aug. 17, under Build- 
ings. 


Traveling Crane—San Francisco, Calif.— 
Dec. 6, by city and San Francisco Co., fur- 
nishing and delivering electric traveling 
crane for Moccasin Creek Power Plant, 
Contr. 70, Hetch Hetchy Water Supply. 
W. J. Fitzgerald, secy. 


BIDS RECEIVED 


Sea Walls — Gloucester, Mass. — Dept. 
Pub. Wks., State House, Boston, opened 
bids Oct. 13, 1008 ft. granite faced concrete 
seawall, 47 ft. concrete seawall, 76 ft. gran- 
ite seawall, here, from Bay State Dred&ng 
and Contg. Co., 62 Condor St., East Bos- 
ton, $54,630, G. T. Rendle, Condor St., East 
Boston, $62,790, J. Williams Co., Glouces- 
ter, $64,800. Noted Oct. 5. 


Column Foundations—New York, N. ¥.— 
Transit Comn., 49 Lafayette St.. opened 
bids Nov. 10, column foundations for part 
of Rapid Transit R.R., Flushing Route, 
from Gustin Morris Co., Creek St. and Ana- 
bel Pl, Long Island City, $91,000; Necaro 
Contg. Co., 97 Court St.. Brooklyn, $102,- 
822; C. Meads Co., 217 West 14th St., $104,- 
280. Noted Nov. 2. 

Structural Steel—New Orleans, La.—Bad. 
Port Comrs., New Court Bldg., structural 
steel for sacking plant at grain elevator, 
from St. Louis Structural Steel Co., Bank 
of Commerce Bldg., St. Louis, Mo., $30,205 ; 
Virginia Bridge & Iron Co., Maison Blanche 
Bldg., $30,668 ; Nashville Bridge Co., Shel- 
by Ave., Nashville, Tenn., $30,902. Noted 
Oct. 19. 

Spillway Gates—Turlock, Calif.—Dirs. 
Turlock and Modesto Irrigation Dist., fur- 
nishing, fabricating and delivering spill- 
way gates for Don Pedro Dam, Schedules 
1, 2, 3, 4 and 5, from Union Constr. & Dry 
Dock Co., Key Route Basin, Oakland, 
$59,465; Kyle & Co., 648 Call Bldg., San 
Francisco, $61,643; Bethlehem Shipbuild- 
ing Corp., Ltd., 20th and Illinois Sts., San 
Francisco, $62,478. 


CONTRACTS AWARDED 


Dock—New Haven, Conn.—New England 
Steamship Co., Bridge St., will rebuild dock 
on Bridge St., wood and steel, by day labor. 
$30,000. Private plans, 

Dock System — Jacksonville, Fla. — Con- 
structing 2,933 lin.ft. bulkhead wall neces- 
sary to the constructing of new pier, 1,000 
ft. long, 350 ft. wide, incl. placing of (3,442 
ton steel sheet piling and fabricated master 
piles, already purchased from Lackawanna 
Steel Co.) and furnishing and placing 275,- 
480 lin.ft. wood piling and 655,000 ft. 
lumber in construction of wooden relieving 
platform, to J. A. Kidd, Realty Bldg., $102,- 
420. Noted Oct. 19. 

Collier—Birmingham, Ala.—Consolidated 
Coal Iron Co., constructing collier, 110 ft. 
long, 35 ft. beam, equipped with 90 ft. 
tower, and hull, hourly capacity of 200 
ton, to Johnson Iron Whks., Algiers, La., 
$50,000. 

Grade Separation — Milwaukee, Wis. — 
Grade separation of 8th Ave., ete., to M. E. 
White Co., 133 West Washington St., Chi- 
cago, $49,975. Noted Nov. 2. 


Passenger Liner—Seattle, Wash.—Alaska 
Steamship Co., Pier 2, 365 ft. twin screw 
passenger liner, 49 ft. beam, 26 ft. deep, 
with speed of 16 knots, to Todd Drydock 
& Constr. Co., Hylebos Waterway, Tacoma, 
$1,000,000. 

Concrete Pipe—Delhi, Calif.—Division of 
Land Settlement (State of California), lay- 
ing 68 mi. concrete pipe, to T. Cogo, 715 
L St., Fresno, $33,138, Noted Nov. 9 


Underground Conduits—Stratford. Ont.— 
Bell Telephone Co., Albert St., will build 
underground conduits in various streets, by 
day labor. $50,000. Noted Nov. 2, 


Car Barn and Station—York Mills, Ont. 
—Ontario Hydro Comn., Hydro Bldg., To- 
ronto, 2 story, 40 x 60 ft. car barn and 
station, etc., concrete, brick and stone, gen- 
eral contract to Sullivan & Fried, 81 Vic- 
toria St., Toronto, $50,000, stone to Nichol- 
son & Curtis, 1117 Yonge St., Toronto, elec- 
—« work to Richardson & Cross, 81 King 
St., East. 




















































































































Copy: Official 


be printed in the issue out Thursday. 





Proposals reaching our New 
York Office by 10 A. M., Tuesday can usually 


Rate: 
40 Cents a Line an Insertion 





; OFFICIAL PROPOSALS 





Bids: Nov. 21. 


Storm Water Culvert 
New Smyrna, Fla. 
Sealed bids will be received by the City 
Commission of New Smyrna, Florida, at 
11 o'clock, Tuesday, the 21st day of No- 
vember, 1922, at the office of the City Man- 
er at the City Hall, for the construction 
of a flume or storm water culvert, to be 
located along the north side of Canal Street 
where the present open canal is located 
between Myrtle Street and the river just 
«ast of Hillsborough Street. 

The length of the structure to be con- 
structed is approximately 3.000 ft. and 9 
ft. wide, and the principal items of work are 
as “ollows: 

2,600 sq.yds. reinforced concrete slabs. 

1,400 cu.yds. concrete walls. 

An alternate design provides for a circu- 
ag storm water culvert 7 feet in diameter 
éo be built of plain concrete. 

Plans and specifications will be on file 
at ihe office of the City Manager at the 
City Hall in New Smyrna on or after noon. 
the 14th day of November, 1922, 

Cash or certified check for $2,500.00, 
made payable to the city of New Smyrna, 
Florida, must accompany each bid as evi- 
dence of good faith and as a guarantee 
that if awarded the contract, the bidder 
will execute the contract and give bond as 
required, 

Each bidder will be required to furnish 


with his bid a ‘eite™ from a surety com- 
pany, Vcersed .o dc business in Florida, 
stat chat the surety company will fur- 


aish the bond required in case the bidder is 
successful in securing the contract. Bond 
will be required in the sum of 25 per cent. 
of the total estimate of cost. 

The right is reserved to reject any or all 





bids. P. Pr. PILCPER, City Manager. 
aids: Dec. 12. 
Motor Driven Water Works 


Pumps 
Wheeling, W. Va. 


Seaied proposals for the design, con- 
struction, erection and putting in opera- 
tion of three (3) iow service and three (3) 
high service motor avciven, centrifugal 
pumping engines in units of 10, 15 and 20 
million gallons, will be received by the 
city of Wheeling, W. Va., until 12 o'clock 
noon, Eastern Standard Time, on the 12th 
day of December, 1922, and will then be 
opened and read ner: 

Official proposal blanks, instructions to 
bidders, specifications, form of contract and 
bond may be seen at the office of the City 
Clerk, Wheeling. W. Va., or two (2) copies 
of each may be obtained by bona fide bid- 
ders upon application to The J. N. Chester 
Engineers, Pittsburgh, Pa., or to the city 
of Wheeling, W. Va... upon deposit of 
twenty-five dollars ($25.00), which amount 
will be refunded to bidders on receipt of a 
bona fide bid or upon the reutrn of both 
copies in good order. 

_The right is reserved to reject any or all 


bids. 
Cc. H. DOWLER, 
City Manager. 


Attest: 
WwW. M. E 
City C 
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Reaches Your Local 
Contractors 


Its distribution among the con- 
tractors of any one state is in 
proportion to the number of 
contractors situated in that 
state. “he Official Proposal Col- 
ums of Engineering News-Record 
offer precisely the same efficient 
service to municipalities. coun- 
ties, and state and government 
departments in every section of 
the United States. 
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OFFICIAL PROPOSALS 





Bids: Nov. 24. 


nigh School 


Yonkers, N. Y. 


The Board of Education will receive pro- 
posals for the erection of the Charles E. 
Gorton High School, on Palisade Avenue 
and Shonnard Place, Yonkers, New York, 
(excepting Heating, Plumbing and Electri- 
cal work). 

Plans and specifications will be ready for 
inspection in the office of the Board of Edu- 
cation in the High School Building, No- 
vember 3rd. A deposit of $15 for each set 
taken from the office will be required. Plans 
may be taken by general contractors only. 

Proposals must be made on blank forms 
which will be furnished at the office of the 
Board, 


The building must be complete in every 


SEARCHLIGHT SECTION 


OFFICIAL PROPOSALS 


Plans and Specifications for inspection by d 
tant bidders may be filed at any of the En, 
neering News-Record offices without charge. 





THESE ADVERTISEMENTS ARE OFFICIAL NOTICES THAT BIDS ARE WANTED FROM BIDDERS EVERYWHERE. 


| Bids: 


respect and ready for occupancy December | 


Ist, 1923. 


Inasmuch as the work specified is to be | 


devoted to public use, time is of the essence 
of the contract, and for failure of the con- 
tractor to fully complete the same on or 
before the time specified, the sum of 
Twenty-five Dollars a day will be deducted 
from the contract price, as liquidated dam- 
ages, for each day that shall elapse until 
the final completion of the contract. 

Each proposal must be accompanied by 
a certified check, payable to the Board of 
Education for five per cent of the amount 
of sv ch proposal, which will be retained by 
the “oard until a satisfactory bond is filed 
and ‘he contract executed. All other checks 
wil! °-e returned to the bidders as soon as 
the proposals are opened, and the result of 
the competition declared. 

The bidder to whom the contract may be 
awarded will be required to furnish a se- 
curity bond for one-quarter ef the contract 
price named in his bid. and a liability policy 
from companies approved by the Board. 
Each proposal must be inclosed in a se- 
curely sealea envelope, endorsed with the 
name of the bidder and the work for which 
the proposal is made, and must be delivered 
to the Secretary of the Board on or before 
5:00 o'clock p.m., Friday, November 24th, 
1922. 

The Board reserves the right to reject any 
and all proposals. 

SDWARD A. FITCH, 
Chairman. 
ROSCOE S. CONKLING. 
JOHN W. BURKE. 
| Committee on Architecture and Construction 
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OFFICIAL PROPOSALS 





Bids: Nov. 21. 


Road Grading 


Newton, 


Notice is hereby given that sealed bids 
will be received by The County of s; 

for grading of Fredon Stillwater oad 
the Township of Fredon and the Coun 
of Sussex. Estimated amount of excavatio 





required is 34,865 cu.yd. and opened ani 
read in public at the Freeholders (Oftc: 
Newton, N. J., on November 21, 1922, at 
11:30 a.m. 

Drawings, specifications and forms of 
bid, contract and bond for the proposed 


work, prepared by Harvey Snook, County 
Engineer, and approved by the State High. 
way Commission, have been filed in the of- 
fice of the said engineer at Newton, N. J 
and of said State Highway Commission 
Trenton, N. J., and may be inspected b 
prospective bidders during business hours 
Bidders will be furnished with a copy oi 
the specifications and blue prints of th 
drawings by the Engineer on proper notic: 


and payment of cest of preparation. Bids 
must be made on the standard _proposa 
forms in the manner designated therein 


and required by the specifications, must be 
enclosed in sealed envelopes, bearing the 
name and addres of bidder and name of 
road on the outside, addressed to The 
County of Sussex, Newton, N. J., and must 
be accompanied by @® Surety Company 
Certificate and a certified check for not less 
than ten (10) per cent of the amount bid 
provided said check shall not be less than 
$500.00 nor more than $20,000.00 and be 
delivered at the place and on the hour abov 
named, The standard proposal form is at- 
tached to the specifications, copies of which 
will be furnished on application to Engineer. 
By order of The County of Sussex. 
(Signed) WILLIAM S. VOUGHT, Clerk. 





Nov. 25. 
Reservoir Dam 


Bluefield, W. Va. 


Sealed proposals or bids for the constru 
tion of a clay or earthern dam, containing 
about 40,000 cubic yards of material, to ix 
sluiced into place, will be received at th: 
oftice of the Bluefield Water Works & Im 
provement Company, at Bluefield, Wes! 
Virginia, until three o’clock p.m. on thr 
25th day of November, 1922, when thes 
will be publicly opened and read. All pre- 
posals shall be enclosed in an_ envelope 
furnished by the above styled company and 
shall be accompanied by a certified check 
on some national bank, in the sum of five 
(5%) per cent of the amount of the pro- 
posed bid. The contractor to whom the 
award is made will be required to furnish 
surety company bond in the sum of tlirty- 
five (35%) per cent of the amount of the 
contract, within thirty days after official 
notice of the award of contract and in 
accordance with the terms of the specific 
tions. The right is reserved to re): 
or all bids. Drawings, specificatic: 
blank forms of proposals may be ¢ 
at the office of company, 601 Pr 
Avenue, Bluefield, West Virginia, y 
will be forwarded by mail upon request ! 
$4 accompanies the order. This amount 
will be refunded upon return of the Plans 
and Specifications in reasonably goo’ order. 
BLUEFIELD WATER WORKS & oa 

sMPROVEMENT COMI ANY 
WM. McCARTHY, Superinten («nt 
November 8th, 1922. 








Se: 
Boar 
king 
o'cloe 
for 
prove 
en 
500.0 
voir | 
cone: 
crete 
ing 
mair 
dian 
(2) 


gu 

tu 
170 
250 
47,0) 
2,10) 
6.47 








November 16, 1922 


ws-Record 








Eng 
= l 
OFFICIAL PROPOSALS OFFICIAL PROPOSALS 
— ! * Sa gle 
Bids: Nov. 27. Bids: Dee. 1. 
° e 
Water Works and Sewerage Cast Iron Pipe and Castings 
Improvements San Juan, Porto Rico. 
Kings Mountain, N. C. Sealed proposals for the furnishing of 
, De about 20,020 tons of cast iron pipe and of 
Sealed proposals will be received by the | 250 tons of special castings, or its equiva- 
goard of Commissioners of the town of lent in steel pipe and specials, delivered at 
kings Mountain, North Carolina _ until J San Juan, Porto Rico. for the City of San 
o'clock M., Monday, November 27, 1922, ] Juan, will be received in the office of the 
for making Water works and sewerage im- | Commissioner of Public Service until De- 
provements, a ee be : cember 1, 1922, at 10 a.m. 
The work includes: Construction of a _All plans, specifications, instruction to 
500,000-gallon reinforced | concrete reser- | bidders, blanks, forms for proposals and all 
voir; small pumping station of reinforced | other information may be obtained 


concrete and brickwork; reinforced con- 
crete Sewage sedimentation tank; furnish- 


ing and laying two (2) miles of water 
mains six (6) to fourteen (14) inches in 
diameter, With accessories; building two 


(2) miles of sewers, and furnishing eight 
(8) inch and ten (10) inch sewer pipe. 

The principal quantities involved are: 

4) cuyd. of earth excavation for struc- 
tures. 

it) cu.yd. of 1-14-3 concrete. 

255 cu.yd, 1-2-4 concrete. 

47,000 Ib. reinforcing steel. 

2,100 lin.ft. fourteen (14) inch water mains. 

6.470 lin.ft. twelve (12) inch water mains, 

460 lin.ft. ten (10) inch water mains, 

2,700 lin.ft. six (6) inch water mains. 

6,200 lin.ft. eight (8) inch sewer mains, 

1,650 lin.ft. ten (10) inch sewer mains. 

40 valves and hydrants. 

Plans will be on file and may be seen at 
the office of the Town Clerk, Kings Moun- 
tain, N. C., and at the office of The Lud- 
low Engineers, Winston-Salem, N. C., after 
November 10, 1922. 

For the convenience of prospective bid- 
ders, the engineers will furnish copies of 
the plans upon application accompanied by 
a check for $10 to cover the cost, or sepa- 
rate prints will be furnished at $1 each. 

Each bid must be accompanied by a cer- 
tified check in the sum of $2,500, or 5 per 
cent of the amount of partial bids. 

Proposals will be opened publicly 
the usual rights reserved. 

W. H. McGINNISS, Mayor. 
GEO. E. LOVELL, Sec. and Treas. 

THE LUDLOW ENGINEERS, 
Winston-Salem, N. C., 
J. L, Ludlow, Consulting Engineer. 


with 





Bids 21. 


Highway Work 


Albany, N. Y. 


Nov. 


Sealed proposals will be received by the 
undersigned at their office, No. 55 Lancaster 
Street, Albany, N. Y., at one o'clock p.m., 
on Tuesday, November 21, 1922, for the 
improvement of highways in the following 
counties: 


CHAUTAUQUA ......(one highway: 4.25) 
COLUMEBBA ave: ¢a-ce4 (one highway: 4.27) 
NASBAD i yun kirakees (one highway: 0.24) 
ORANGE 4 i. 3208 C58 (one highway: 1.9) 
SARATOGA, a:0y'swapie < (one highway: 1.33) 
SUR POG «i ce --.--(one highway: 0.24) 
OTSRGG. 6 isis tes sek (one highway: 7.20) 
WAY Nitica cs sayin cs (one highway: 2.24) 
\lso for the reconstruction of the fol- 
owing 
MONTGOMERY ...... (two contracts: 1.50 
& 2.50) 
ONONDAGA.....0....(one contract: 2.04) 
ORANGE..... (two contracts: 1.43 & 1.74) 
TOMPRING fd ia aks (one contract: 1.99) 


Maps, plans, specifications and estimates 


may be seen and proposal forms obtained 
a! the office of the Commission in Albany, 
N. Y., and also at the office of the division 
e 


‘gineers in whose division the roads are 
to be improved or reconstructed. The ad- 
resses of the division engineers and the 


counties in which they are in charge will be 
furnished upon request. 

, +e especial attention of bidders is called 
tt General Information for Bidders” in 


_ itemized proposal, 
contract agreement. ; 
HERBERT'S. SISSON, 


J FINCH, Commissioner, 


‘retary, 


specifications and 


a 


PITOMinimMiiiiiiiiiiiiiiiiiiiiiiii iii 


at the 
office of the City Commissioner of Public 
Works at San Juan, Porto Rico 

The right is reserved to reject any and 


all bids. 
MARTIN TRAVIESO, 
Commissioner of Public Service. 


gierersercvcncevevecsevenerensrereesesenenovesessssusvsonesererscacnvavensassenoecaoanaqnessseceoeoneneenty 


A Bonding 
Company’s 
Suggestion to 


Official Proposal 
Advertisers 


“A large part of our contract 
bond business is submitted to us 
by wire, and I am a eenstant 
reader of the Official Proposals 
in order to find out the size and 
nature of the work that is re 


ferred to in the bond application. 
Very frequently I am unable to 
get any clear idea of what the 
advertisers are 
and of 


asking bids on, 
course the prospective 
bidder or contractor is also at a 
loss to know what kind of a job 
is being advertised. 

“Traveling expenses are heavy at 
the present time, and contractors 
pay out considerable sums dur- 
ing the course of a year in in- 
vestigating prospective con- 
tracts. This of course is a large 
charge that the owners eventually 
pay, and anything that will re- 
duce the general overhead of 
contract work will eventually 
be to the advantage of the 
owner. 


POND ESANOSOORESROGEUDOGEDEDEL OOOO DEEEODOEDODEEDOSOLOAOOOASOUNOLNOOODESERED EEO SEL ERED EASOO>EEAEEDEROO OOO GOOD OREDOO SEO SOE TED ;EROOREROOEOOHEneSNOOREOnE NE roEEOEN 


“One way toe reduce this over- 
head is to word the advertise- 
ment so that the contractor 
sitting in his office will know 
whether or not he should in- 
vestigate and prepare a bid on 
the proposed work.” 





RT 





snanenenneneronensennenecerestienes: 





Bids: 


Labor-Material Percentage 
Contract 


New Orleans, La. 


ll. 


Dec. 


Sealed proposals will be received at the 
Sewerage and Water Board, Room 401, 
No. 526 Carondelet Street, New Orleans, 
La., up to 12°o'’clock noon of Monday, De- 
cember 11th, 1922, on Labor-Material Per- 
centage Contract for year 1923. 

Specifications and blank forms of pro- 
pocal mar be obtained at the office of the 

oard. 

_The right is reserved to reject any or all 


ids. 
October 12th, 1922. 
A. G. MOFFAT, 
Secretary. 
GEO. G. EARL, 
General Superintendent. 
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Bids: Dee. 8. 


Bridge Superstructure, 
Machinery and Electrical 
Equipment 


Seattle, 


Wash, 


Sealed proposals will be received by the 
Board of Public Works of the City of 
Seattle, up to 10 o'clock a.m. Fridays 
December 8, 1922, in room 234, County-City 
Building, for the fabrication and erection 
of the Super-structure, Machinery and 
Electrical Equipment of a Steel Bascule 
Bridge and two Side Spans over the West 
Waterway at West Spokane Street, under 
authority of Ordinance No. 43397 


The structure will comprise a double-leat 
bascule span 288 feet center to center ol 
trunions, 2 approach spans each about 
140 feet long and a steel girder span about 
136 feet long. The width of the bascule 
span will be 45 feet center to center of 
trusses and of the side spans 52 feet center 
to center of trusses, and of the girder span 
about 40 feet. 

No proposal will be considered except 
as same is made strictly in conformity with 
the advertisement therefor and upon the 
forms of proposals furnished by the Board 
of Public Works, bound together with the 
specifications, general clauses and form of 
contract which must be submitted unbroken 
and unaltered in every particular. 


This improvement shall be made in ac- 
cordance with the respective plans and 
specifications now on file in the offices of 


the Secretary of the Board of Public Works 
and the City Engineers, respectively, and in 
acordance with plans prepared by the 
Strauss Bascule Bridge Company, which 
will also be available at the above offices. 
Bidders must make proposals on both the 
City of Seattle plans and the Strauss 
Bascule Bridge Company's plans. 

The successful bidder will be required to 
file with the City Comptroller a bond in 
the sum specified in the specifications. 

Each bid must be accompanied by money, 
a satisfactory surety company bid bond 
approved by the Mayor and City Comptrol- 
ler as to sufficiency and the Corporation 
Counsel as to form, or a certified check 
ayable to the order of the City Comptrol- 


er of the City of Seattle for a sum not 
less than five (5) per cent of the total 
amount of bid, and no bid will be con- 
sidered unless so accompanied, 


A deposit of Twenty-five Dollars ($25.00) 
will be required for each set of plans and 
specifications, which will be returned upon 
return of the plans in good order. 

Special attention of bidders is called to 
the State Law and City Charter regarding 
the number of hours constituting a day’s 
work, minimum wage secale, American 
citizenship and heads of families. 

The Board of Public Works reserves the 
right to reject any or all bids, 

By order of the Board of Public Works. 

Cc. B. BAGLEY, 
Secretary. 


First publication June 20, 1922. 





Bids: Dec. 12. 


Engines and Boilers 


Wheeling, W. Va. 

Sealed proposals for the design, construc- 
tion, erection, putting in operation and 
testing of two (2) engine driven centrifugal 
low service pumping engines; one turbine 
driven centrifugal high service pumping 
engine, three (3) 350 hp. boilers with stok- 
ers and the dismantling, moving and re- 


erecting of the existing Allis-Chalmers 
pumping engine will be received by the 
city of Wheeling, W. Va., until 12 o'clock 


noon, Eastern Standard Time, on the 12th 
day of December, 1922, and will then be 
opened and read publicly. 

Official proposal blanks, instructions to 
bidders, specifications, form of contract and 
bond may be seen at the office of the City 
Clerk, Wheeling, W. Va., or two (2) copies 
of each may be obtained by bona fide bid- 
ders upon application to The J. N. Chester 
Engineers, Pittsburgh, Pa., or to the city 
of Wheeling. W. Va.. upon deposit of 
twenty-five dollars ($25.00), which amount 
will be refunded to bidders on receipt of a 
bona fide bid or upon the return of both 


— in good order. 
» he right is reserved to reject any or all 
ids. 
P Cc. H. DOWLER, 
City Manager. 
Attest: 


W. M. EVANS, 
City Clerk. 








Grassy Sound Channel, including Strauss 


Approaches on Sand Fill, on the line of the 
North Wildwood to Burleigh Road in Mid- 
Township, Cape May County, N. J., 
and opened and read in public at Cape 
May Court House, Cape May County, N. J., 
on Tuesday, December 5th, 1922, at 12 
o'clock noon. 
Drawings, specifications and forms of 
contracts and bond for the proposed 


Highway Commission, have been 
in the office of the said engineer at 
Marmora, Cape May County, N. J., and 
of said State Highway Commission, Tren- 


Bidders will be furnished with a copy of 
specifications and blue prints of the 
drawings, by the Engineer on proper notice, 
and a deposit of $25.00, which will be re- 


Specifications in good condition. 


proposal forms in the manner designated 
therein and required by tle specifications, 
must be enclosed in sealed envelopes, bear- 
ing the name and address of bidder and 


addressed to 
holders of the County of Cape May, N. J., 
and must_be accompanied by a Certificate 

a Surety Company and a certified 
check for not less than ten (10) per cent 


proposal form is attached to the specifica- 

ions, ng y i 

coattionine ae il be Surnished on By direction of the Board of Commis- 
By order of The Board of Chosen Free- 

holders, of the County of Cape May, N. 




































een Sete 
OFFICIAL PROPOSALS | OFFICIAL PROPOSALS OFFICIAL PROPO: ALS 
Dec 5 Bids: Nov. 27. Bids: Dec. 6. i 
Bridge : Marginal Dock Bridge 
Cape May, N. J. ak te r 
Netice is hereby given that sealed bids Newark, N. J. Rott h more N. J 
received by the Board of Chosen Sealed proposals will be received from ink ce is ereby Biven that led bia 
Freeholders of the County of Cape May, | 10:00 to 10:15 a.m. on Monday, November | ©. be received by the Bou * 


construction of a bridge across | 27, 1922, 


Draw Span, Cresoted Timber 


and Abutments with Graveled | Newark, 


imately 


prepared by R. Fendall Smith, 
Engineer, and approved by the 


Southern 


J., and may be inspected by_pros- 


. 7 Rip-Rap 
bidders during business hours. D-Hay 


upon the return of the Plans and 


must be made on the standard 


of Bridge and road on the outside, 
he Board of Chosen Free- reece 


i 


Je | 


IRVING FITCH, Clerk. 
Sea Isle City, N. J. 


at the office of the Director of the t . ’ 
Department of Streets and Public Improve- Bri the Reconstruction of G Shee 
ment on the second floor of the City Hall, | Bridge, No, N-14, over Sunse: ke 
N. J., and then publicly opened ee of three forty foot spa: it 
and read for the construction of a reliev- ot roadway, and opened 

ing platform type of marginal dock approx- Ph lic at the rooms of said | 

1,000 feet long at Pork Newark ouse, Freehold, New Jersey, o 
Terminal, 


Approximate Quantities: 


Short and Long Leaf Yellow 
Pine .. 
PER AUR. Aa uNS 508 obo hee 10,080 lin.ft. 


Yellow Pine ...... 731,268 B.M. 
White Oak 


eH (course aggregate) .. 1,715 cu.yds. 


Cleats (New York Dock Standard) .... 30 
Mooring Posts (N.Y. Dock Standard) .. 


Bids must be made upon blanks to be 
furnished by the Department. 
and specifications and _ proposal 
blanks may be obtained at the office of the 
Bureau of Docks, room 205 City Hall. 

Terms of proposal and surety required 


informalities therein, and to award con- 
tracts for the whole or any part thereof, 


sioners of The City of Newark. 


Freeholders of the County 


6th, 1922, at 11.00 a.m. 

Drawings and specifications { 
posed work, prepared by Geor; \ 
Piling Jr., County Engineer, have bee; ‘ 

office of said Engineer at 60 RB 
Red Bank, New Jersey, and ; 
spected by prospective  bidd: 
business hours. The standard 
form is attached to the specificat 
ef which will be furnished on 
the Engineer, 

Plans and specifications will be ; ch 
to prospective bidders upon : 
ten dollars ($10.00), which amou: 
refunded upon return of plans a: 
cations_before the time specified 


wel Kid ah wane cea we 114,240 lin.ft. 
Squared Timber 
eee abs Sie shows 25,050 B.M. 


(we See ihae esheets ae -- -14,000 tons 
Concrete 


for 


> seabiia ceeilinniitn tae a eee a opening of bids, 
o:¢ (omen “see a eee 160 cu.yds. Bids must be made on the standard pro. 
eee Reinforcement “ _ | posal forms in the manner designate: {}): 1, 
ep 1 Rods fe ee eee ate 24,000 Ibs. in and required by the specifications, mus; 
riangle Mesh-Style No, 049 .. 3,000 Ibs. | be enclosed in sealed envelopes, bearing { 
Dock Hardware name and address of the bidder and nam 
Bitts (New York Dock Standard) of proposed work on the outside, address: 


County of. Monmouth and must be 
companied by a certified check for a sun 
not less than ten (10) per cent of th 
amount bid on the work, payable to th 
order of the County Treasurer and 
surety company certificate stating 1) 
said surety company will provide th 


Sa ; Ps -aasinag bidder with the required bond, and mus: 
amount bid, provided said check | are fixed by the specifications. be delivered at the place and before 
shall not be less than $500.00 nor more The contract will be awarded to the | hour above named. 
than $20,000.00 and be delivered at the place lowest responsible bidder, the right being The Board of Chosen Freeholders of th 
and the hour above named. The standard | reserved to reject any and all bids or waive 


County of Monmouth reserves the right t 


interests of the County so to do. 
By order of the Board of Chosen Fre 
holders of the County of Monmouth. 
BYRANT B. NEWCOMB, Director. 
Attest: CHAS. E. COLE, Clerk. 
Freehold, N. J.. November 8th, 1922. 


THOMAS L. RAYMOND, 
Director, Department of Streets 
and Public Improvements. 


os ~~ 
SSS SSS SSS 





Engineering News-Record 


(Circulation over 30,000 weekly) 


prints more than twice as many announcements advertising 
contracts to be let than appear in any other one publication 


Practically every form of public work and 
the furnishing of material and _ supplies 
were printed in the Official Proposal Col- 
umns of Engineering News-Record last 
‘year. They include calls for bids on: 


Boilers Pumps 

Bridges Pumping Plants 
Building Alterations River and Harbor 
Canal Construction Improvements 
Cast Iron Pipe Road Oil 


Dams Road Building 
Drainage Equipment 
Dredging Schools and Public 
Engines Buildings 
Excavation Sewage Disposal Plants 
Filling Sewers 


Filtration Plants Street Improvements 
Generators Street Lighting Systems 
Heating and Ventilating Supplies and Material 
Highway Construction Water Works 

Paving Well Drilling, Etc. 





The Dominant Proposal Medium 






HIS wide use of Engineering News- 

Record’s Official Proposal Columns and 

the rapidly growing recognition of this 
paper’s value as an advertising medium is due 
to RESULTS—keen competition, lower bids, 
better work—and savings. 


For more than 40 years contractors, manu- 
facturers, and dealers everywhere have con- 
sulted the Official Proposal Columns of 
Engineering News-Record and its predeces- 
sors for opportunities for business. Today, 
many of those interested in bidding on con- 
tracts for work, material, and supplies depend 
entirely upon the advertisements that appear 
in this dominant paper and would be unlikely 
to see those printed elsewhere. 


application t. 


pa nt of 


to the Board of Chosen Freeholders of the 


ac- 


reject any or all bids if deemed to the bes: 
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OFFICIAL PROPOSALS 
29. 


—__ 


Bids Nov. 


Delaware River Bridge 
Main Towers 


Contract No. 6 


Philadelphia, Pa. 


Sealed proposals for the construction of 
ne two Main Towers of the bridge over 
the Delaware River connecting the City 
of Philadelphia, Pa., and the Cjty of 
Camden, N. J., will be received by the 
pelaware River Bridge Joint Commission 
at Room 806, Widener Building, Phila- 
delphia, Pa., until 3:00 o’clock P.M, East- 
em Standard Time, November 29, 1922, 
when they will be publicly opened and 
read. The contract will be awarded, or 
all bids rejected, within fourteen days 
after the bids are opened, The right is 
reserved to reject any or all bids. 

The two piers on which the towers are 
to be erected are located in the Delaware 
River near the pier head lines on_ the 
Pennsylvania and New Jersey sides of the 
river at points approximately opposite to 
Race Street in Philadelphia and Pearl 
Street in Camden, The work will include 
the furnishing, fabricating, painting and 
erecting of the two steel towers complete, 
with top saddle castings, as shown in the 
contract drawings, ready to receive the 
cables. The work comprises approximately 
4500 tons of steelwork, and must be com- 
pleted within a period of fifteen months, 

tids must be made upon the blank pro- 
posal form, which, together with specifica- 


tions, bond and contract form, and con- 
office of the Joint Commission upon 
tract drawings, may be obtained at the 
deposit of $25, which deposit will be re- 


funded upon the receipt of bid or upon their 
return in good condition, 

Each proposal must be accompanied by 
a certified check for seventy-five thousand 
dollars, drawn upon a national or state 
bank or trust company having an office 
either in Philadelphia or Camden, and 
payable to the Delaware River Bridge Joint 
Commission, and sureties’ consent must be 
shown. The bidder or bidders to whom 
the coneract is awarded will be required 
to give bond in the sum of fifty per cent 
of the amount_ of _ the concract. 

WILLIAM C. SPROUL, Chairman, 

JOSEPH K. COSTELLO, Secretary, 

DELAWARE RIVER BRIDGE JOINT 
COMMISSION 





3ids: Nov. 28, 
Highway Work 
Montpelier, Vt. 
gocaled Bids will be received by the 
omce 


of the Commissioner of Highways, 
Montpelier, Vermont, until 2 p.m. November 
-8, 1922, and then publicly opened and read. 
for the construction of 1.16 miles of bitu- 
minous macadam road_ in Highgate, 
Vermont; and 4.78 miles of gravel road in 
Danville, Vermont. 

Plans and specifications for each of the 
above may be seen at the office of the State 
Engineer at Montpelier, Vermont. Plans 
and specifications for the Highgate Project 
may be seen at the residence of Mr. Rupert 
A. Phelps, ements Springs, Vermont, and 
for the Danville Project at the Town 
Clerk’s Office, Danville, Vermont. 

Bidders should satisfy themselves before 
bidding as to the character of the work and 
the obstacles to be encountered. The 
estimated quantities are not guaranteed, 
ae given as a basis for the comparison 
0 nds, 

A certified check for $1,500 on the High- 
Rate Project and $4,000 on the Danville 
Project, payable to the State Highway 
Board, must accompany each bid. 

i. The right is reserved to reject any or all 
nds, 

iy Order of the State Highway Board. 

THURMAN W. DIX, 
Commissioner of Highways. 
Dated Nov. 6, 1922. 
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OFFICIAL PROPOSALS 


Dec. 7. 
Sewerage Extensions 


Athol, Mass, 
Sealed proposals for the construction of 
sewerage extensions in Athol, Mass., will 
be received by the Sewer Commissioners 





Bids: 





until noon on Thursday, Dec. 7th, 1922, at 
the office of the Selectmen, in Athol, and 


will then and there by publicly opened and 
read by them. 

The proposed work consists of approx- 
imately 12,000 feet of 8-inch pipe sewer, 
2,100 feet of 10-inch pipe sewer and 4,200 


feet of 12-inch pipe sewer, including 50 
manholes. 

The work is to be completed by October 
1st, 1923. 


Plans, specifications and blank forms of 
proposal may be obtained at the Selectman’s 
office, Athol, Mass. A deposit of $5.00 will 
be required for plans furnished, and will 
be refunded on their return. 

The proposal must be made on 
the blank forms provided and 
accompanied by a_ certified 
$500.00, 

The amount of bond for faithful per- 
formance, to be furnished when the con- 
tract is executed, will be the amount of 
the contract. 

The sewer Commissioners 
right to reject any or all bids, 
Athol, Mass., Nov. 8, 1922. 
By order of the Sewer Commissioners, 

BURTON T. HALE, Clerk. 
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Contractors 
Everywhere Read 
These 
Advertisements 


to see where bids are desired on 
contracts suited to their available 
plant and organization. The sug- 
gestion is therefore made to ad- 
vertisers that they word their 
advertisements so that the con- 
tractor will get a good idea of 
the size and kind of work to be 
let, and perhaps the plant needed 
This should result in an increased 
number of desirable bidders. 


TITTLE 





speveavensvennernecusocensnnenenonnensnrennencnsorenenensessennenscnensssnsnsensoenseneny 


Ssenesnnneseeesean 
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Bids: Dee. 5. 
Gate-Valves and Hydrants 
Contract 213 
New York, N. Y. 

Sealed bids will be received by_ the 
Board of Water Supply, at its offices, 
twenty-second floor, Municipal Building, 
Park Row, Center and Chambers streets, 
New York City, until 11 a.m., Eastern 
Standard time, on Tuesday, December 5, 
1922, for Contract 213, for furnishing and 
delivering gate-valves and hydrants for the 
Mt. Prospect, Park Slone, Fort Hamilton 
and Clove conduits and Narrows Siphon 
No. 2 of the Catskill aqueduct, all as set 
forth in the specifications. All deliveries 
shall be made, with all transportation 
charges prepaid, at designated storage 
mS within the limits of the City of New 

ork, 

At the above place and time the bids will 
be publicly opened and read. Pamphlets 
containing information for bidders, forms 
of bid and contract, specifications, contract 
drawings, ete, can be obtained at the 
office of the Secretary at the above address. 
by depositing the sum of ten dollars ($10) 
in cash or its equivalent for each pamphlet. 
For further rticulars apply to the office 
of the Chief Engineer at the above address. 

GEORGE J. GILLESPIP. 
President, 
JAMES P. SINNOTT, 
PHILIP F. DONOHUE, 
Commissioners, Board of Water Supply. 
BENJ. F. BINBIGLER, Secretary. 





CONTRACT BONDS FOR RESPONSIBLE CONTRACTORS 


An tna bond is a virtual guarantee that the contractor is efficient, financially responsible, 


honest and fair. 


ZETNA CASUALTY AND SURETY COMPANY 
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OFFICIAL PROPOSALS 
Bids: Dec. 9. : 


School Buildings 


Port Washington, N. Y. 

Separate sealed proposals will be received 
by Mollie CC. Mitchell, Secretary of the 
Board of Education of Union Free School 
District No. Four (4), Town of North 
Hempstead, Nassau County, New York, 
until 2.30 o'clock P.M., on December 9th, 
1922, for the construction of the new grade 
school buildings in said District, Port Wash- 
ington, Nassau County, New York, under 
the following separate headings: 

A—Estimate for General Construction. 

B—Estimate for Heating and Ventilating. 

C—Estimate for Plumbing. 

D—Estimate for Electrical Work. 

The proposals will be opend, in public, 
by the Board of Education, at the Board 
rooms, in the High School Building, in 
said District, on Saturday, December 9th 
1922, at 3 o'clock, P.M., and the Board 
reserves the right to reject any or all bids 
if they deem it for the best interests of the 
District so to do, 

The amount of security that will be re- 
quired, is 50% of the amount of the 
contract, same to be secured by individual 
or surety company bonds, satisfactory to 
the Board, in that amount to be filed at the 








time of signing of the: contract or con- 
tracts. 

Each bid or estimate shall state the 
name, place of business or residence of 


each of the persons making the same and 
the names of all persons interested with 
the bidder or bidders therein. 

No bid or estimate will be considered, 
unless accompanied by either a_ certified 
check, upon a National or New York State 
Bank, drawn to the order of Harry Brown, 
as Treasurer of said District, or cash, in 


the amount of 5% of the amount of the 
bid, submitted in the manner and under 
the terms, set forth in the specifications 


herein referred to, 

For particulars, as to the nature of the 
work, required, bidders are referred to the 
drawings and specifications at the office of 
the architect, Wesley Sherwood Bessell, 58 
West 49th Street, Boro of Manhattan, New 
York City, N. Y. 

A deposit of $50.00 will be required 
from each person or persons applying for 
such drawings and _ specifications, which 
deposit, less cost of prints, will be refunded 
upon the return of such drawings, and 
specifications, in good condition, to the 
office, from which they are obtained, 

Dated, Port Washington, N. Y., Nov. 





17th, 1922. 
MOLLIE C. MITCHELL 
Secretary of The Board of Education, 
of Union Free School District No. Four 
(4) Town of North Hempstead, Nassau 
County, New York. 
Bids: Nov. 29. 


° . . 

Filtration Plant and Reservoir 

San Juan, Porto Rico. 

Sealed proposals for the furnishing of 
all labor and material for the construction 
of a 8,000,000 gals. filtration plant and a 
10,500,000 gals. filtered water concrete res- 
ervoir for the City of San Juan will be re- 
ceived in the office of the Commissioner of 
Public Service until November 29, 1922, at 
10 A.M. 

All plans, specifications, instruction to 
bidders, blanks, forms for proposals and all 
other information may be obtained at the 
office of the City Commissioner of Public 
Works at San Juan, Porto Rico. 

The right is reserved to reject any and all 


ids. 
MARTIN TRAVIESO, 
Commissioner of Public Service. 


SUUNESNONOOREEEODOREDNOOONEUOERLONEAEHAecOstenenEOEDeSeOo NNO ro esConnesanaonNTEDnoNDeN soeaaEOND.; 


If you and I could sit down 
and talk Contract Bonds and 
Compensation Insurance for 
just 30 minutes your troubles 
along that line would be over 
and I'd have a new client. 


SWART 


92 William St., New York 


»— 
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OFFICIAL PROPOSALS 
Bids: Nov. 


oT 
we 


12,000,000 Gallons Pumping 
Engine 


Norfolk, Va. 


Sealed proposals will be received at the 
Office of the Director of Public Works, 
City of Norfolk, Virginia, until 12:00 o’clock 
noon on the 27th day of November, 1922, 
for one 12,000,000 Horizontal, Cross Com- 
pound, Crank and Fly Wheel, Condensing 
Pumping Engine of the double opposed type. 

Instructions to Bidders, Form of Pro- 
posal, Specifications, Contract and Form of 
Bond may be inspected, at the Office of the 
Director of Public Works, Norfolk, Virginia, 
or at the Office of the Consulting Engineer, 
Dabney H. Maury, 1445 Monadnock Block, 
Chicago, IL, and a complete set of all of 
the above papers may be obtained by in- 
tending bidders either from the Director 
of Public Works or from the Consulting 
Engineer, upon application accompanied 
by a check or Postal Order for Fifteen 
(315.00) dollars, payable to B. Gray Tuns- 
tall, City Treasurer, which amount will be 
refunded to the party depositing it on the 
return of all the foregoing papers in good 
order. 

A certified check on an approved bank 
either in the City of Norfolk, or in the City 
of New York, or in the City of Chicago, in 
the sum of $500.00, and payable to B. Gray 
Tunstall, City Treasurer, must accompany 
each bid, subject to the conditions ex- 
ressed in the Instructions to Bidders and 

orm of Proposal. 

The City of Norfolk reserves 
to reject any or all bids. 

WALTER H. TAYLOR, 3rd. 
Director of Public Works. 


the right 


Bids: Nov. 27. 


Pumps and Chain Drive 
Saranac Lake, N. Y. 


Sealed bids will be received by the 
Sewer and Water Board of the Village of 
Saranac Lake, N. Y., until 8:00 o’clock 
p-m., on Monday, November 27, 1922, for 
furnishing two 3,000,000 gallon horizontal 
double-acting duplex plunger type pumps 
and also, at the same time, bids for fur- 
nishing a chain drive uipment for each 
pump, separate bids will be received for 
the pumps and the chain drive. 

Forms of proposal, contract and specifi- 
eations Will be furnished upon application 
to S. A. Miller, Clerk of the Sewer and 
Water Board, or to John L, Collins, Engi- 


neer, 

A certified check to the amount of 
$1,500.00, drawn payable to S. A. Miller, 
Clerk, must accompany the bids for pumps 
and to the amount of $50.00 with the bids 
for chain drive. 

The Board reserves the right to reject 


any or all bids. 
S. A. MILLER, 
Clerk of the Board. 
JOHN L. COLLINS, 
Consulting Engineer. 


Bids: Nov. 27. 


Road Work 


Gainesville, Fla. 


Sealed proposals addressed to the Board 
of Trustees, Special Road and Bridge Dis- 
trict No. 1, Alachua County, Florida, will 
be received by the Board at its office in the 
Alachua County Court House in Gaines- 
ville, Fla., until 11:00 o'clock a.m., Mon- 
day, November 27, 1922, for surface treat- 
ment on the following roads: Gainesville 
Archer Road, approximately 80,000 square 
yards scarifying and reshaping old rock 
ase, approximately 80,000 square yards 
surface treatment; Gainesville Fairbanks 
Waldo Road, approximately 150,000 square 
yards surface treatment. 

Specifications and proposal forms may 
be secured at the office of the District 
Engineer, Room 7, Baird Bidg., Gaines- 
ville, Fla., at five dollars ($5.00) per set. 
Each bid must be accompanied with a cer- 
tified check on an Alachua County Bank, 
or proposal bond executed by a reputable 
bonding company authorized to do business 
in the state of Florida, in the amount of 5 
per cent of the contract price, made pay- 
able to the Chairman of the Board of Bond 
Trustees. 

The Board reserves the right to reject 
any or all bids, or to award the work in 
one or more contracts. 

W. R. THOMAS, 
Chairman. 

ALVA B. GROSS, 
District Engineer. 


U. S. GOVERNMENT 


PROPOSALS FOR WORK. — 
Office of the Secretary, Mississippi River 
Commission, 1311 International Life Build- 
ing. St. Louis, Mo.—Sealed proposals will 
be received here until 11 a.m., Nov. 23, 1922, 
for constructing about 170,000 cubic yards 
of earthwork by the hydraulic method in 
Sub-District No. 1 of Drainage Union Dis- 
trict No. 1, Ill. Further information on ap- 
plication. 


LEVEE 


U. S. ENGINEER OFFICE, JACKSON- 
VILLE, FLA.—Sealed proposals will be re- 
ceived here until 12 m., Nov. 27, 1922, and 
then opened, for dredging in Key West 
Harbor, Fla, Further information on ap- 
plication, 
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Maximum Competition 


Is Assured 


these advertisers through Engi- 
neering News-Record’s large NA- 
TIONAL circulation, reaching al- 
most every worthwhile  con- 
tractor. dealer. and manufacturer 
jn the country interested tn 
bidding on public work. con- 
tracts. It is the DOMINANT 
MEDIUM for advertising con- 
tracts for work. material, and 
supplies for towns. cities, coun- 
ties, state and government de- 
partments. and private organiza- 
tions. 
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q_MNHAHEPonenenenenneenecenenenesnenesoensesecacisenensneannensreasonenennenansesnssneneen 


| 


PROPOSALS FOR NINE STEEL 
BARGES.—Office Mississippi River Com- 
mission, Third District, P. O. Box 404, 
Vicksburg, Miss. Sealed proposals will be 
received here until 11 a.m. December 14, 
1922, and then opened, for furnishing nine 
steel barges. Further information on ap- 
plication. 


PROPOSAL FOR STEEL BARGE—U. 
S. Engineer Office, Montgomery, Ala. Sealed 
proposals will be received here until 11 
a.m,. Dec. Ist, 1922, and then opened, for 
one 80 ft. x 26 ft. x 5 ft. steel barge. 
Further information on. application. 


U. S. ENGINEER OFFICE, HUNTING- 
TON. W. VA.. October 20, 1922. Sealed 
proposals will be received here until 11 a.m, 
(Eastern time), November 20, 1922, and 
then opened, for furnishing and delivering 
horses and props for Ohio River Dam No. 
32. Further information on application. 


PROPOSALS FOR LEVEE WORK.—Of- 
fice of the Secretary, Mississippi River 
Commission, 1311 International Life Build- 
ing, St. Louis. Mo.—-Sealed proposals will 
be received here until 11 a.m... Nov. 23, 
1922, for constructing about 380,000 cubic 
yards of earthwork in the Kings Lake 
Drainage District. Mo. Further informa- 
tion on application. 


U. S. ENGINEER OFFICE. Charleston, S. 
C.—Sealed proposals will be received here 
until noon, November 25, 1922, and then 
opened, for dredging western channel and 
Sampit River, Winyah Bay. S. C. Further 
information on application. 


UNITED STATES ENGINEER OFFICE, 
DETRIOT, MICH.—Sealed proposals will be 
received here until 11 a.m., December 15, 
1922, and then opened, for dredging and 
rock excavation in Livingstone Channel, 
Detroit River, Mich. Further information 
on application. 


U. S. ENGINEER OFFICE, PITTS- 
BURGH, PA. Sealed proposals will be 
received here until 12 noon (Eastern time) 
November 20, 1922, and then opened, for 
furnishing and delivering one steel derrick 
— hull. Further information on appli- 
cation. 


’ Streets, St. 


Vo 


U. S. GOVERNMEN 


U. S. ENGINEER OFFI: 
BURGH, PA. Sealed propo; 
structing and delivering one 
dredge hull afloat at Pittsbu: 
be received at this office wu: 
(Eastern time), December 1, 15 
opened. Information on applic 


U. §. ENGINEER OFFIC! 
BURGH, PA. Sealed proposals 
ceived here until 12 noon (Kas 
November 25, 1922, and then 
furnishing and delivering thre« 
barges. Further information on a; 


PITTS 
L be re 
time) 
ened, for 
teel deck 
pication, 


U. S. ENGINEER = OFFICE MIL- 
WAUKEE, WIS., Oct. 25, 1922. Sealey 
proposals will be received here unti! 2 p.m. 
Nov. 27, 1922, and then opened, for th 
construction of one dipper dredge hu] an 
house. Further information on application 


PROPOSALS FOR BOILERS.—Offic 
Mississippi River Commission, 1st and 2nd 
Districts, Customhouse, Mempitis, Tenn 
Sealed proposals will be received here untij 
11 a.m., Dec, 2, 1922, and then opened 
for furnishing boilers for hydraulic grader 
No. H.G, 2-1-1-2-23. Further information 
on application. 


ee 


PROPOSALS FOR STEEL BARGES.— 
Office, Mississippi River Commission, Ist 
and 2nd _ Districts, Customhouse, Memphis 
Tenn. Sealed proposals will be received 
here until 11 a.m., Dec. 2, 1922, and then 
opened, for furnishing six steel barges. 
Further information on application. 


PROPOSALS FOR MACHINERY FOR 
HYDRAULIC GRADER.—Office, Mississipp 
River Commission, 1st and 2nd_ Districts 
Customhouse, Memphis, Tenn.—Sealed pro- 
posals will be received here until 11 a.m. 
Dec. 2, 1922, .. d then opened, for furnish 
ing turbines, pumps, feed-water heater 
boiler-feed pumps, and electric-light plant 
Further information on application. 


U. E. ENGINEER OFFICE, ROCK 
ISLAND, ILL., Nov. 10, 1922. Sealed pro- 
posals will be received here until 10 a.m. 
December 11, 1922, and then opened, for 
construction and delivery of ten (14) 100 
ft. x 30 ft. x 6 ft. steel barges, complete as 
specified. Further information on applica- 
tion. 


SEALED PROPASALS will be received 
and publicly opened by the Director of the 
U. S. Veterans Bureau in the office of the 
Quartermaster General, 2306 Munitions 
Building, Washington, D. C., at 11 a.m. 
December 12, 1922, for the construction of 
a Neuro-Psychiatric Hospital at Knox- 
ville, lowa for the Veterans Bureau. Work 
will include the construction of _ fifteen 
buildings of reinforced concrete and brick, 
complete with water, lighting, heating, and 
sewer \systems, roads and walks. Plans 
and specifications may be obtained after 
November 14, 1922 from the Quartermaster 
General, 2312 Munition Building, Washing- 
ton, D. C., upon deposit of $100. One set 
of plans and specifications will be on 
exhibition at each of the following stations 
Constructing Quartermasters at 30 White- 
hall Street, New York City and Scott Field, 
Belleville, Illinois; also Quartermaster 
Supply Officers at 1819 West Pershing Road. 
Chicago, Mlinois and Second and Arsenal 
Louis, Mo. 


Cee EEE EEEnEt Inna 


TREASURY DEPARTMENT. Supervis- 
ing Architect's Office, Washington, ). ©. 
Nov. 10, 1922. Sealed proposals will be 
received at this office until 3 p.m., Dec. 4 
1922, and then opened for an extension to 
the building and driveway, and remodeling, 
at the United States Court House and Post 
Office, at Altoona, Pa., in accordance with 
the specification and drawings meitione 
therein, copies of which may be had at 
this Office or at the office of the Custodian 
in the discretion of the Supervising Arch! 
tect. Jas. A. Wetmore, Acting Supervisiné 
Architect. 
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News-Record 

WATERWORKS 
97 Mortal, Ve. ....cese0--.Nov. 9 
7 Kings Mountain, N. C..... Nov. 16 


Adv. Nov. 16 and 23. 
Nov. 27 St. Paul, Minn. ...........Nov. 23 
Nov. 28 Mt. Prospect, Ill. .........Nov. 25 
Nov. 28 Brooklyn, N. Y. .........Nov. 23 
Nov. 29 San Juan, Porto Rico..... 19 
Adv. Oct. 12 to Nov. 23. 
Nov. 29 Bay St. Louis, Miss. ......Nev. ° 
ae. BE MEM Ele cteacesvoseerve 36 
Dec. 1 San Juan, Porto Rico..... ae 
Adv. Oct. 19 to Nov. 23. 
Dec. 1 Cleveland, O. ............Nov. 16 
an. 2 SOUR: We Mc Sec edasesvees Nov. 16 
ee 5 WON, DOK. vcs aceses .Nov. 23 
Dec. eeOw, “ROME. cs cee neces sItOVs 20 
Dec. Ponca City, Okla. ........ Nov. 23 
Dec. Oe a ee Nov. 23 
Adv. Nov. 23. 
Dec. 12 Wheeling, W. Va......... Nov. 16 
Adv. Nov. 16 and 238. 
is, 2G Pine, Tc gg oc ck ce cc eNOV. BS 
Feb. 1 Spokane, Wash. ......... Nov. 16 
SEWERS 
Nov. 27 Saranac Lake, N. Y. .....Nov. 23 
Adv. Nov. 16 and 23. 
Nov. 28 Madison, Wis. ...........Nov. 23 
Nov. 28 Springwells, Mich. ........Nov. 23 
Nov. 29 Brooklyn, N. Y. .........Nov. 23 
Bec, 7 BAMGL MAR. ..ccccccee v 16 
Dec. 11 New Orleans, La. ......... 12 
Adv. Oct. 12 to Nov. 2: 
WASTE DISPOSAL 
Dec. Allentown, Pa. ...........Nov. 23 
Adv. Nov. 23. 
BRIDGES 
Nov. 27 Glen Rose, Tex. .........I Jov. 23 
Nov. 28 Little Rock, Ark. ......... Nov 9 
Nov. 28 Mimmesota ....ccccccccces Nov. 16 
Nov. 28 Cambridge, Mass. Se cu eae Yov. 16 
PY. BO Weg Be costs cccee sees Nov. 2 
Adv. Nov. 2 to 23. 
Nov. 29 Georgia .......- abdwe.e:mes cee 
OW. BO WORTH, Gan acc cccsccceec cs NOV. SB 
66, BC Be, Re Osc ccc ceases Nov. 16 
Adv. Nov. 16 and 23. 
Se i I 2 5 oA a's 6.0.0 6\0:0'0:4 Nov. 16 
Dec. 6 Jefferson, Tex. ....... -Nov. 23 
Dec. 6 Freehold, N. J. Yov. 16 
Adv. Nov. 16 and 23. 
Dec, 8 Beattie, Wash, ....cccceeel Yov. 16 
Adv. Nov. 16 and 23. 
Dec, 8 Ween: BoD... ctesss Nov. 9 
Dec..12 Brunswick, Ga. .......... Nov. 9 
EUG, Se UL. ne e's ecb ereccecces lee 16 
Jan. 23 Spokane, Wash.......... Sept. 21 
Sept. 1, 1923, Sydney, New South 
Wales, Australia ........ ug. 3 
DAMS 
Nov. 25 Bluefield, W. Va..........Nov.-16 
Adv. Nov. 16 and 23. 
RAILWAYS 
TG, EIS oie ods aie DERN Nov. 23 
EXCAVATION, DRAINAGE, 
IRRIGATION 
Nov. 27 Maricopa, Ariz. .......... Nov. 16 
Dec. 1 Owatonna, Minn. ........ Nov. 23 
STREETS AND ROADS 
Nov. 27 Washington, N. C. ....... Nov. 2 
Nov. 27 Arma, Kan. ...... eoececed Yov. 16 
NOV, 27) GOMGN MEMES See ceseccece Nov. 16 
Nov. 37 Tavares, Fia. ........0.> Nov. 23 
Nov. 27 Gainesville, Pla. ........ Nov. 23 
Adv. Nov. 16 and 23. 
Nov. 27 Missouri ...........-. 23 
Nov, 27 New York, N. Y 23 
NOV. Be IL 6k oie 5 6200 or oso Nov. 16 
3 Adv. Nov. 16 and 23. 
Nov. 28 Anamosa, Ia. ..........-.Nov. 16 
Nov. 28 Louisiana ........+++.+..NOv. 16 
Nov. 28 Minnesota .........0+..+-NOV. 16 


now 28 Union, S. C. 
Nov. 28 


Connecticut ..............NOv. 


Adv. Nov. 23. 


vd 6 wed 6 eae eee 


CONSTRUCTION NEWS 


Bids See Eng. 
Close News-Record 
Nov. 28 Kaufman, Te Xe ee eee ee Nov. 23 
NOV. 36 Peewtem, MM. C. ..csscces Nov. 23 
Nov. 29 Richmond iii, N. ¥ Nov. 23 
Nov. 29 Brooklyn, N. Y. . Nov. 23 
Nov. 29 Oklahoma ............. Nov. 16 
Pees Se I aac a wo 40's 4 640 4.0.6020OVe 20 
Nov. 29 Temeuare, PO. ....0.s- Nov. 23 
NOV. 29 GRBBMOMIE oo ccc ccecc esse «NOV. 28 
Nov. 30 Highland Park (Dallas P. O.), 
Ea a SS shh 40450 de Fo o.8 0 a Oe 
Dee. 1 Newuetry, Bi Cy ccceccces Nov. 16 
Ae eae Nov. 23 
ah se EE can esesenvcceccede@We Se 
Dec. 4 Earlington, Ky. ..........Nov. 23 
Adv. Nov. 23. 
Dec. 4 CREO. VE. oc cciccss. Nov. 33 
Dec. 4 Sam Diego, Calif. ........ Nov. 23 
Dec. 5 Albert Lea, Minn. .Nov. 9 
DOG, BP on kc ce cicncceses s MOC. 36 
Dec. 5 Stockton, Calif. ....... .Nov. 33 
Dec. 6 Ridgeland, 8S. C. .........Nov. 23 
OG... B Gree, Ba BM dec cccccoes Nov. 23 
Dec. 5 Jefferson, Tex. ........ Nov. 23 
EO EE, os. -4.6 6-0 6 0's: 0000 0 aes Oe 
Oe oe eer Nov. 23 
Ses” TS Os Rice oc cceccccenesessttte an 
Ss. 20 En wid a4 o's «denne .Nov. 23 
oo ae. OR eee .Nov. 23 
Dec. 11 California ; Nov. 23 
OG, ES SD ov cecccccccccs 1 ckeOUe BE 
Dee. 13 St. Lowle; Mo. ..... 0.0: Nov. 23 
Dec. 16 Mound City, Kan. ........Nov. 23 
2 a eae Nov. 23 
Dec. 19 Topeka, Kan. ...........-Nov. 23 
Dec. 22 Spokane, Wash. ......... Nov. 2 
Dec. 22 Eldorado, Kan. ....... .Nov. 23 
oe A aa eee Nov. 23 
EOOGs Oe MND <6 a6 6a wink 0464 ese. 6 Nov. 2 
Bs Be GD hice ccc veasesescue mam 8 
Dec. 30 Quebec ...... aerate 6-8 8 Nov. 16 
Jan. 7 Duluth, Minn. ...... .Sept. 28 
INDUSTRIAL WORK 
Dec. 1 Sheepshead Bay (Brooklyn 
a ED “Morice vaweccd a -Nov. 23 
Dec. 9 Pittsburgh, Pa. ..... . Nov. 16 
BUILDINGS 
Nov. 25 Bowling Green, ©. .. .Nov. 23 
Me at a ee Nov. 23 
Nov. 27 New York, N. Y. ........Nov. 23 
Nov. 29 Baltimore, Md. ..........Nov. 23 
Nov. 30 Smiths Falls, Ont. : .. Nov. 16 
TO. SPU Es occ eco eceses Oct. 26 
Os, 2 ey WOM wocccasvess NOM 9 
eR OE eee Nov. 23 
Dec. 4 Freeport, N. Y. ..........-Nov. 23 
Dec. 4 Memphis, Tex. ...........Nov. 33 
Dec. 5 Wichita Falls, Tex. ....... Nov. 23 
Dec. FT CORPO, BR. owe cc iccccee NOW. 33 
Te ee eres Ae 
Dec. 9 Port Washington, N. Y....Nov. 16 
Dec. 14 Allentown, Pa. ..........Nov. 16 
Dec. 15 Chisholm, Minn. ....... Nov. 23 
Dec. 18 Bakersfield, Calif. ........} Yov. 16 
Dec. 20 Binghamton, N. Y. ......Nov. 23 
pS SS el ees ee 
JOM, BTU, MEUM. cece aes. Nov. 23 
Mar. 23 Shreveport, La. .........Nov. 9 
FEDERAL GOVERNMENT WORK 
Nov. 25 Barges—Pittsburgh, Pa....Nov. 2 
Adv. Nov. 2 to 23. 
Nov. 27 puedes Hull, ete. rete 
i tae hia we game 4 ip &eh0:8 Nov. 2 
‘Adv. Nov. 2 to 23. 
Nov. 27 Dredging — Jacksonville, 
MT 4nd wade nese ae A Nov. 2 
"hav. Nov. 2 to 23. 
Noy. 27 Remodeling — St. Louis, 
Benet calc bia'c cue et > eee. oO 
Nov. ” Roads—California ..... Nov. 16 
Dec. . geet Hull — Pittsburgh, __ . 
Cae es Sue a alaso'a a © +2 ov. § 
adv. Nov. 9 to 23. 
Dec. 1 Barge—Montgomery, Ala...Oct. 26 
Dec. 1 Dredging—Honolilu, H. T..Nov. 2 
Dee. 2 Boilers—Memphis, Tenn...Nov. 2 
Adv. Nov. 2 to 23.., 
Dec. 2 Barges—Memphis, Tenn....Nov. 2 
Adv. Nov. 2 to 23. 
Dec. 2 Machinery — Memphis, 
WS ode es Sree ee dweeees Nov. 2 
Adv. Nov. 2 to 23. 
Dec. 4 Extension, etc. — Altoona, 
i wteb ty sep ence es .Nov. 16 
Dec. 4 Power Houses—Cape Henry, 
WE see cGieeedsisecebbees Nov. 9 
Dec. 6 Repairs—Phila., PR seca Novy. 16 
Dec. 6 Pumping Units — oats 
SO FS evn cdweves 6 ewe -Oct. 19 
















Bids See Eng. 
Close News-Record 
Dec. 7 Dwellings—Huntington, 

tS ie a0 8 e806 on a6 4/0 6a a eee me 
Dec. 11 Barge s—Rock Island, LIil..Nov. 16 


Adv. Nov. 16 and 23. 

Dec. 11 Changes—Oakland, Calif...Nov. 23 
Adv. Nov. 23. 

Dec. 12 Hospital—Knoxville, Ia, ..Nov. 16 


Adv. Nov. 16 and 23. 
Dec. 13 Dredging—New York, N. Y.Nov. 23 
Dec, 1 etce.—San Diego, 


CRUEEs 6606.04.49 00. sen nceneee Nov. 16 
Barges—Vicksburg, Miss...Nov. 16 
Adv. Nov. 16 and 23. 
Dec. 15 Dredging—Detroit, Mich...Nov. 16 
Adv. Nov. 16 and 23. 
Dec. 15 Maneuver Boat—Huntington, 


3 
4 Garage, 
4 


Dec. 1 


Wittens sasnnactevegsee ceeeee ae 
Adv. Nov. 23. 
Dec. 18 Buildings, Electrical Work, etc. 
—Livermore, Calif. ..... -eNov. 23 
Adv. Nov. 23. 
Dee. 20 —_ s—Milwaukee, Wis...Nov. 23 
Adv. Nov. 23. 
Dec. 20 Lock Gates — Pittsburgh, 
Wis. kee hiesd 4 64h 00084606 0 Nov. 23 
Adv. Nov. 23. 
Dec. 20 Excavating Cut-offs—Wilming- 
WO. Be nods meee catvcoes Nov. 23 


Adv. Nov. 23. 
Dec. 20 Repairs—San Diego, Calif..Nov. 23 
Dec. 20 Pier Extension—Puget Sound, 





We dh avees ka eeneseme cs Nov. 23 
Dec. 20 Riprapping Dike—Mare Island, 
CP a Oe oiatcdn in bin 6 nous Wo: A Nov. : 


Dec. 21 Bre akwater—Phila., Pa.... 
Adv. Nov. 23. 
Jan. 3 Piers—Pearl Harbor, 


H, T. ...... eCec be AACR aCS Nov. 16 
MISCELLANEOUS 
Nov. 27 Electrical Work, Plumbing, 


Heating, etc. — Johnstown, 
WS scenes 60nd an cae enh ie Nov 
Nov. 27 Dock—Newark, N. J. 
Nov. 27 Fire Alarm, ete.—Richmond, 


bad: 5a Oph ea een ale eee 4 aS Nov. 23 
Nov. 28 Railings — Stairs— 

Pia) Bsc 9 4.0.0-4 0006s 14.60 Nov. 16 
Nov. 28 Re taining» WwW alis—Phila., 

Pils. «acd peeeesusice +n tone% Nov. 16 
Nov. 29 Pipe—Atianta, ccna es Nov. 23 


Nov. 29 Refined Asphalt, etc.—Brook- 





Seu) Sie, Ue ewe eke 4 house o © Jov. 23 
Dec. 1 Creosote Oil—Phila., Pa...Nov. 23 
Dec. 4 Landscape Work—Redwood 

oS eee ee Yov. 23 
Dec. 4 Electrical Distribution System 

—Ridgway, S.C. ......... Nov. 23 
Dec. 5 Gate Valves, etc.—New 

SO Dee. Be Kalk deedegs coun ov. 16 

Adv. Nov. 16 and 23. 

Dec. 6—Traveling Crane—San 

Francisco, Calif. ......... Nov. 16 
Dec. 18 Coal Handling Plant — 

Melbourne, Victoria, Aus- 

CIEE re tcacdenawariennsees Sept. 21 
Jan. 1 Transmission Line—Spokane, 

ai ans pas aee the aaex Nov. 9 





Where name of official is not given 
inguiries should be addressed to City 








Clerk, County Clerk or corresponding 
official. 







Waterworks 


PROPOSED WORK 

N. Y., Batavia—Defeated $30,000 bonds 
for new mains in various streets. Noted 
Aug. 24, ; 

Pa., Wampum—Voted $15,000 bonds im- 
proving waterworks system. 

N. C., Whiteville—Plans water and elec- 
tric light systems. $80,000. 


Fla., St. Petersburg—Dec. 5, to vote on 
$160,000 bonds extending waterworks sys- 
tem. R. E. Ludwig, dir. pub. utilities. 

Ill., Libertyville—See “Sewers.” 

Ill., Nokomis—Postponed letting, Nov. 2, 
material and labor for 4 wells, 4,300 ft. 8 
in. Class B c.i. mains, etc. Will readvertise. ij 
Taylor & Woltmann, 428 Unity Bidg., ; 
Bloomington, engrs. Noted Oct. 19. 

Mo,, St. Charles—Dec. 2 to vote on $18.- 
000 bonds for mains, $25,000 for machinery, 
$16,000 for meters, etc., $3,500 for meter 
connections, $1,500 for Cleaning mains and 
$2,000 for flow meters. A. L. Mulle ew 
oat Gates Bidg., Kansas City, engr. 

ct. 5. 






















on 














—_ 


November 23, 1922 


Waste Disposal (Continued) 

4200 ton unit at present plant, (4) erec- 
ton of 200 ton plant at some other point, 
»resent Plant has capacity of 150 tons per 
vay, O. Laurgaard, city engr., preparing 
plans. C. A. Biglow, comr. Pub, Affairs, 


BIDS DESIRED 


Pa., Allentown—Dec. 18, by M. W. Gross, 
mayor, Room 301, City Hall, refuse inciner- 
ator. H. F. Bascom, city engr.; adv. this 
issue. 

Calif.. Redwood City—See ‘“Miscellan- 


eous. 


Bridges 
PROPOSED WORK 


Pa., Johnstown—Voted $490,000 bonds for 
bridges. H. L, Wilson, city engr. 

North Carolina—State Hy. Dept., Ra- 
leigh, plans steel or rein.-con. bridge over 
Neuse River, State Project 237, Johnston 
Co., $25,000, over Neuse River, State Proj- 
ect 487, Wake Co., $25,000;  rein.-con. 
bridges on Federal Aid Projects 49 and 
60, Lenoir Co., $25,000. C. M. Upham, state 
highway engr. 

North Carolina—State Hy. Dept., Ra- 
leigh, having plans prepared and soon takes 
bids constructing Edwards Ferry Bridge 
ever Roanoke River, near Scotland Neck, 
Project 138, Halifax and Northampton 
Counties, steel draw span and number short 
rein.-con. or creosoted timber spans. $200,- 
000 to $275,000. C. M. Upham, state bigh- 
way ener. 

Fla., St. Petersburg—Dec. 5, to vote on 
$79,000 bonds constructing several concrete 
arch bridges across Booker (reek. C. E. 
Garvin, St. Petersburg, engr. 

Ia. Northwood—Worth Co. had plans 
prepared 49 culverts and extensions, 4 I 
beam and 3 pony truss bridges, 1,973.8 
cu.yd, rein.-con., 85.85 ton steel, 124,095 Ib. 
reinforcing, etc. $59,538. Iowa Hy. Comn., 
Ames, engrs. 

Ia., Sigourney—Keokuk Co. had plans pre- 
pared 28 box and circular culverts and ex- 
tensions, 1 deck girder and 1 slab bridge, 
1,045.8 cu.yd. rein.-con., 420 Ib, steel, 77,475 
lb. reinforcing, etc. $26,920. Iowa Hy. 
Comn., Ames, engrs. 

Minnesota—State Hy. Dept., St. Paul, 
plans Bridge 3921 over Straight River, and 
Bridge 3940 over Chicago, Rock Island & 
Pacific R.R., both steel and concrete, in 
Owatonna, Steele Co., $28,000 and $25,000 
respectively; Bridge 3945 over Minnesota 
River, 500 ft., steel and concrete, in Le- 
Sueur Co., $50,000. J. T. Ellison, St. Paul, 
state bridge engr. 

Minn., Brainerd — Crow Wing Co. and 
State, having plans prepared bridge on 
State Rd. 8, over Mississippi River, two 60 
ft. steel spans, one 14 ft. steel centre span, 
2 concrete piers, 2 concrete abutments. $30,- 
000. W. M. Murphy, Brainerd, and Eng. 
Dept., State Hy. Dept., 1246 University Ave., 
St. Paul, engr. 

Ont., Brantford—Having plans prepared 
rein.-con. bridge over Lorne St., central 
arch 140 ft. long, 2 end arches 135 ft. 
Election in January to vote on $335,000 by 
law. T. H. Jones, City Hall, engr. Prices 
wanted on all materials. 


BIDS DESIRED 


8S. ©., Ridgeland—See “Streets and 
Roads.” 

Ga., Perry—Nov. 29, by State Hy. Dept., 
Atlanta, 152 ft. concrete bridge, Houston 
Co.. bids only on basis of state furnishing 
cement f.o.b. cars nearest railroad station. 
W. R. Neel, Atlanta, highway engr. 

Missouri—See “Street and Roads.” 

Tex., Glen Rose — Nov. 27, by R. L. 
Bryan, judge Somerville Co., 2 steel and 
oncrete bridges over Paluxy Creek, near 
here. $31,500. H. J. Cox, co. engr. 

Tex., Jefferson—Dec. 5, by E B. Lewis, 
judge Marion Co., 470 ft. bridge, concrete 
ipproaches, 150 ft. steel truss and sixteen 
- ft. econerete slab spans, over Big Cy- 
Press Bayou on State Highway 8. $46,750. 
T. B. Warden, co. engr. 

California—-See “Streets and Roads.” 


BIDS RECEIVED 


New Jersey—State Hy. Dept., Trenton, 
apened bids Nov. 15, concrete and steel 
bridge with two 45 ft. spans, 30 ft. road- 
way, at M.P. 23.8 over north branch of 
Raritan River, Route 16, in municipalities 
of Bridgewater and Bedminster, Somerset 
Co., from. Eng. Constr. Corp., Montclair, 
32.750; Kolyn Constr. Co., Commonwealth 
B dg. Trenton, $33,677; D. B. Hoover. 
Pottstown, Pa., $35,700. Noted Nov. 2. 

_ la., Greenfield—Supervs. Adair Co., on 
‘0 x 24 ft. steel truss bridge with two 3 
ft. I beam approach spans, 23 box culverts 
and extensions, on Primary Rd. Project 24, 
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from F, W. Kemp, Greenfield, $30,275; Des 
Moines Eng. & Constr. Co., Polk Bldg., 
Des Moines, $31,310; F. E. Marsh & Co., 
Jefferson, $32,980. 

Colo., Denver—Foundation for 16th St. 
Bridge from Blake to Platte Sts., furnish- 
ing all materials, (except cement) labor, 
ete., from F. P. Varnum, 2035 East 18th 
Ave., $58,402; F. Kirchhof Constr, Co., 718 
Lawrence St., $61,407; P. Seerie, Inter- 
state Trust Bldg., $81,669. Noted Nov. 9. 

CONTRACTS AWARDED 

North Carolina — State Hy. Dept., Ra- 
leigh, rein.-con. bridges and culverts on 
State Project 152, Hyde Co., to O. A. Mann 
& Co., La Grange, Ga., $59,369; on State 
Project 133, Gates and Pasquotank Coun- 
ties, to Pittsburg-Des Moines Steel Co., 
Curry Bldg., Pittsburg, Pa., $34,483; on 
State Project 254, Pitt and Lenoir Co., to 
Roanoke Iron & Bridge Wks., Roanoke, 
Va., $66,541. Noted Nov. 2. 

Fla., Milton—See “Streets and Roads.” 

Ia., Carroll—Carroll Co. 240 ft. steel and 
concrete bridge, (3 spans), Sect, 35, Union 
Twp., to Lundgren Reis Co., 65 College Ave., 
Des Moines, $29,250. 

Tex., Ft. Worth—Tarrant Co. concrete 
irder bridge over Mary Creek on State 
lighway 16, three 40 ft. spans, to Hamer 
Constr. Co., Ft. Worth, $27,061; concrete 
slab over Little Fossil Creek, on State High- 
way 40, six 10 ft. spans, also concrete slab 
over Walnut Creek, State Highway 34, nine 
20 ft. spans, to J. D. Fawks, Ft. Worth 
$5,114 and $15,727, respectively. Noted 
Oct. 26, 

Wash., Everett—See “Streets and Roads.” 

Calif., Hopton (Snelling, P.O.) —Yosemite 
Valley R.R., Merced, rebuilding Wooden 
approaches to bridge across Merced River, 
here, creosoted piles to be driven, to replace 
wooden piles in place, to Healy-Tibbitts 
Constr. Co., 9 Main St., San Francisco. 
$50,000. 


Railways 
PROPOSED WORK 

Utah—Los Angeles and Salt Lake R.R. 
plans 32 mi. road from Lund to Cedar 
City. $800,000. F. Strong, Salt ‘Lake 
City, div. engr. R. L. Huntley, Omaha, 
Neb., ch. engr. 

Ontario—Temiskaming & Northern On- 
tario Ry., North Bay, having surveys and 
estimates prepared diverting main line, so 
as to pass through Iroquois Falls, plans 
include 20-40 mi. new line at $50,000 per mi. 


BIDS DESIRED 


Ontario—Dec. 4, at office H. T. Hazen, 
acting ch. engr. Canadian Natl. Rys., 407 
Old Union Sta., Toronto, 294 mi. railroad 
diversion near Nakina, incl. grading, clear- 
ing and grubbing culverts, timber bridges, 
etc. $1,500,000. <A. F. Stewart, 407 Old 
Union Sta., Toronto, ch. engr. 


CONTRACT AWARD 


West Virginia—Norfolk & Western Ry., 
N & W Bidg., Roanoke, Va., double track- 
ing railway from Bluestone to Ruth, to 
Walton Constr. Co., Roanoke, Va. Engrs. 
est. $150,000. 


Excavation, Drainage, 


Irrigation 
PROPOSED WORK 


Fla., Bradentown—Having surveys made 
excavating from Manatee River and filling 
in about 7 acres. Election soon to vote on 
$50,000 bonds. Kirley & Myler, Braden- 
town, engrs. 

., Lincoln — Comrs. Upper Salt Creek 
D.D., Logan Co., making plans and take 
bids about Jan. 1, excavating 1,500,000 cu. 
yd. $195,000. Kelker, De Leuw & Co., 111 
West Washington St., Chicago, engrs. 

Minn., Redwood Falls — Redwood and 
Brown Counties having plans prepared Ju- 
dicial Ditch 24, 7,600 lin.ft. open ditch, 
17,490 cu.yd. excav., 79,490 lin.ft. 6-30 in. 
tile. $51,480. F. B, Forbes, Redwood Falls, 
ener, 

Wash., Newport—Marshall Lake Power & 
Land Cc, plans 5.000 acre development, con- 
crete and wooa flume, concrete ditch, and 
100 ft. dam, 6 ft. high, at Marshall Lake. 
$200,000. W. H. Wright, supt. 

Ont., Westboro—Nepean Twp. _ plans 
tand drainage system, 300,000 cu.yd. clay 
excav. $135,000. Patterson & Bryne, 724 
Sparks St., Ottawa, engrs. 


BIDS DESIRED 


Minn., Owatonna—Dec. 1, by G. Gri‘fin, 
aud. Steele Co., Judicial Ditch 12. 64,052 
lin. ft. 6-32 in. tile, 2 timber bridges, 5 
floodwater control structures, 1 rein.-con. 
headwall, 58 surf water inlets. $30,000. 
J. H. Severson, Albert Lea, engr. 





BIDS RECEIVED 


Calif.. Tracy—Naglee-Burk _ Irrrigation 
Dist., will build 6,476 lin.ft. concrete canals, 
9.2 mi. drainage laterals, 2,600 lin.ft. main 
drainage canal, 1,800 ft. 18 in. rein.-con. 
pipe, rein.-con. superstructure to house 
pumping machinery equipment, Contrs. 2 
and 3, by day labor. Former bids rejected. 
W. D. Harrington, Tracy, engr Noted 
Nov. 16. 

CONTRACTS AWARDED 

I., Carrollton—Comrs. Keach Drainage 
and Levee Dist., grading, levee repair and 
cleaning out ditches to W. E. Callahan 
Constr. Co., Great Southern Life Bldg. 
Dallas, Tex., 376,000 cu.yd. excav. $0.1848 
per cu.yd.; grading and levee construction, 
to McWilliams Dredging Co., 332 South 
Michigan Ave., Chicago, $0.1695 per cu.yd. 
Noted Oct. 19. 

Minn., Minneapolis—Bd, Park Comrs., 
City Hall, dredging Lake Calhoun and fill- 
ing lowlands and neighboring boulevards, 
85,500 cu.yd. sand shore dykes, 264,400 cu. 
yd. sand fill, 312,200 cu.yd. mud fill, to 
Minneapolis Dredging Cad, 514 lLamber 
Exch. Bldg., $148,551. Noted Nov. 2. 


Streets and Roads 


PROPOSED WORK 


Massachusetts — State Hy. Dept., State 
House, Boston, having surveys made 20 mi. 
highway through Blanford, Otis and New 
Boston, bituminous macadam, $400,000,- 
$500,000. State Hy. Dept., State House, 
Boston, engrs. 

N. Y., Mayville—Chautauqua Co. plans 
concrete paving 3.25 mi. Busti-Sugar Grove 
Rd., 16 ft. $95,818. S. E. Fitch, Westfield, 
co. engr. Address Bd. Supervs. 

N. Y., Rochester—Plans extending Rug- 
gles St. $4,000; asphalt paving Harvard St. 
$8,500, Putnam St. $8,100, Franklin St. 
$5,000. C. A. Poole, city engr. 

N. J., Princeton—Princeton Battle Monu- 
ment Assn., preparing plans 11,450 sq.yd. 
waterbound macadam pavement.  Sincer- 
beaux & Moore, Amer. Mechanic Bldg., 
Trenton, engrs. 

Pa., Avoca—Plans paving McAlpine St. 
and regrading Grove St. $60,000. 

Pa., Erie—FErie Co. voted $1,000,000 bonds 
for improving Erie-Wattsburg Rd., Erie- 
Albion Rd., Fairview-Franklin Center Rd., 
East Lake Rd., and North East-Greenfieid 
Rd. F. Hill, co. engr. 

Pa., Harrisburg—Voted $50,000 for pav- 
ing work. M. B. Cowden, city engr. 

Pa., Johnstown—Voted $400,000 bonds 
for paving work and $450,000 for repaving 
work, H. L. Wilson, city engr. 

Va., Ft. Myer Heights—Arlington Co. 
plans $500,000 bond issue to construct sys- 
tem of county roads to connect with State 
Highway System. 

North Carolina — State Hy. Dept., Ra- 
leigh, plans grading and concrete or as- 
phaltic paving 4 mi. road from end of Proj- 
ect 236 to Smithfield, State Project 237, 
Johnston Co. $110,000. C. M. Upham, state 
highway engr. 

N. C., Greensboro—Guilford Co. plans 
constructing 2 mi. old Pleasant Garden 
Rd., some type of hard surface; resurfac- 
ing 1.1 mi. topsoil road, 20 ft. wide. 
$60,000. W. C. Boren, Chn. Bd, Co. Hy 
Comn. 

Fla., Bradentown—Having surveys made 
paving various streets, shell, oil treated, as- 
phalt block, and shell, untreated. Election 
soon to vote on $50,000 bonds. Kirley «& 
Myler, Bradentown, engrs. 

Ala., Northport—City and State having 
plans prepared grading and paving 4 mi. 
Main St. from River Bridge to Byler Rd., 36 
ft. $50,000. Engineer not selected. 

Mich., Detroit — Had plans prepared 
grading and paving 14 alleys, 20,300 sq.yd. 
one course 6 in. concrete, with 2 x 6 in. re- 
taining plank sides. Total cost $53,274. 
J. W. Reid, city engr. 

Tll., Libertyville—making plans and takes 
bids about May 1, paving various streets. 
$150,000. Kelker, De Leuw & Co., 111 West 
Washington St., Chicago, engrs. 

1ll., Lyons—Making plans paving various 
streets. 600,000. Kelker, De Leuw & Co., 
111 West Wasihngton St., Chicago, engrs. 

‘., Riverside — Making plan: paving 
various streets. $30,000. Kelker, De Leuw 
& Co., 111 West Washington St., Chicago, 
engrs. 

Ia., Clinton—Plans paving, curbing, and 
guttering various streets. $80,000. Currie 
Eng. Co., Webster City, engrs. 

Ia., Council Bluffs—Plans resurfacing, 
and brick repaving on various streets $50,- 
000. E. E Stepman, city engr 

Ia., Mt. Vernon—Plans paving 6. blocks 
Main St., various types. $25,000. C. M. 
Hartung, clk. 


























































































Streets and Roads (Continued) 

Kan., Frontenac— Making pane paving 
10,000 yd. various streets, brick or concrete, 
concrete curb and gutter. A. E. Archer & 
“o., 612 New England Bidg., Kansas City, 
Mo., engrs. 

Kan., Mound City—Comrs, Linn Co, soon 
take bids hard surfacing 3 mi, La Cygne- 
Pleasanton-Prescott Rd., Project 132, 18 ft., 
$100,000; 3 mi, -La Cygne-Pleasanton- 
Prescott Rd., Project 109 A, 18 ft., con- 
crete, brick, bituminous macadam or gravel 
on completed grade, $100,000. Kansas Eng. 
Co., Topeka, engrs. 

Tex., Brownsville — Cameron Co. had 
plans prepared concrete paving various 
roads. $400,000. ~~ & Washington, 
Brownsville, engr. 

Tex., Cleburne—Plans paving 48,000 sq. 
yd. North and South Main Sts., also storm 
sewer work. $175,000. R. O. Whiteaker, 
city engr. 

Tex., Crockett—Houston Co., making 
plans grading, gravel surfacing and bridg- 
ing 7.2 mi. State Highway 21, 16 ft. $124,- 
083. G. W. Courter, co, engr. 

Tex., Dallas—Having plans prepared pav- 
ing 50,000 sq._yd. Turtle Creek Blvd., bitumi- 
nous macadam. $50,000. G. D. Fairtrace, 
city engr. 

Tex., Laredo — Webb Co. making plans 
grading. paving, curbing, guttering, etc., 
Main and principal streets. $450,000. Bond 
issue of $150,000 voted, other two-thirds to 
be financed by property owners. 5S. ° 
Crecelius, city engr. 

Okla., Healdton—Plans paving business 
and resident districts. Towell & Harris, 
Oklahoma City, engrs. 

Okla., Pauls Valley—Voted $50,000 bonds 
constructing various roads. V. V. Long & 
Co., Colcord Bldg., Oklahoma City, engrs. 


Colo., Denver—Making plans paving 11 
blocks in Washington Park Paving Dist. 1, 
30 ft., 15.500 sq.yd. asphalt. $31,770. A. K. 
Vickery, City Hall, engr. 

Calif., Fresno—Had plans gg im- 
proving San Pablo and M Sts. between 
Merced ‘and Divisadero Sts., 100,375 sq.ft. 
grading, 92,840 sq.ft. asphaltic pavement, 
6,920 sq.ft. concrete gutter, 3,725 lin.ft. con- 
crete curb, etc. W. Stranahan, city engr. 

Calif., San Diego—Had plans prepared 
paving Chatsworth Blvd., Lytton and Cur- 
tis Sts., 3.386 cu.yd. 1§ in. warrenite on 24 
in. asphaltic concrete, 342 cu.yd. 2 in. sin- 
gle course warrenite. F. A. Rhodes, city 
engr. 

Calif., San Diego—Had plans prepared 
paving Silverado, Torrey Rd. and Ivanhoe 
Ave., 7,112 sq.yd. 5 in. concrete, 1,256 lin.ft. 
cement curbing, 6,322 sq.ft. cement side- 
walk ; 65th, 69th and Klauber Sts., 5,979 sq. 
yd. 14 in. bituminous macadam, 5,610 cu.yd. 
excav. F. A. Rhodes, city engr. 


Calif., San Diego—Plans paving, etc., Ivy 
St. from India St. to Balboa Park, 60 ft., 76,- 
098 sq.ft. 4 in. cement concrete paving, 
63,035 sq.ft. 14 in. asphaltic concrete wear- 
ing surface on 24 in. bituminous base, 314 
lin. ft. cement concrete curb, 1,809 sq.ft. 
cement concrete sidewalk, ete. F. A. 
Rhodes, City Hall, engr. 


Ontario—Dept. Pub. Highways, Parlia- 
ment Bldgs., Toronto, having preliminary 
estimates made for 150 mi. Blue Water 
Highway from Windsor to Owen Sound, con- 
crete or macadam. $2,000,000. G. Ho- 
garth, ch. engr 


BIDS DESIRED 


Connecticut—Nov. 28, by C. J. Bennett, 
state hy, comr., 12 Washington St., Hart- 
ford, paving Lebanon Rd. in Franklin, wa- 
terbound macadam; State St. in Hamden, 
rein.-con.; Cornwall Hollow Rd. in Corn- 
wall, native stone macadam ; adv. this issue. 

N. Y., Brooklyn—Nov. 29, by E. Riegel- 
mann, boro pres., Boro Hall, paving road- 
way of Elbert Lane from Jamaica Ave, to 
Fulton St., permanent asphalt on 6_ in. 
conerete ; grading, curbing and flagging 78th 
St. from 15th to 16th Aves., Ave. I from 
East 28th St. to Nostrand Ave.; laying ce- 
ment sidewalks on west side of Flatbush 
Ave. between Fillmore Ave. and Ave. T. 

N. ¥.. New York—Nov. 27, by J. Miller, 
pres. Manhattan Boro, Municipal Bldg., 
curbing, recurbing, flagging, reflagging and 
paving roadway of Pleasant Ave. from 
128rd to 124th Sts., roadway of 9th Ave. 
from northerly side of 209th St. to southerly 
side of 210th St., roadway of West 192nd St. 
from St. Nicholas to Wadsworth Aves., 
roadway of West 173rd St. from St. Nicho- 
las to Fort Washington Aves., all perma- 
nent asphalt on concrete; roadway of West 
190th St. from Wadsworth Ave. to Wads- 
worth Terrace, Wadsworth Terrace. for 
width of 20 ft. west of easterly curb line 
from southerly building line of West 190th 
St. to point about 182 ft. northerly there- 
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from, Wadsworth Terrace for width of 20 
ft. west of easterly curb line from point 
about 182 ft. north of southerly building 
line of West 190th St. to point about 294 
ft. northerly therefrom, permanent granite 
block on concrete. 


N. Y¥., Richmond Hill—Nov. 29, by Park 
Bad. at office Dept. Parks, Municipal Bldg., 
New York, improving main drive in Forest 
Park from Woodhaven Ave. to Union Turn- 
pike, here. F. D. Gallatin, pres. 


Pa., Ebensburg—Nov. 29, by Cambria 
Twp. Comrs., c/o H. T. Jones, controller 
Cambria Co., reconstructing 16,136 lin.ft. 
Wilmore Plank Rd. from Wilmore to Sum- 
merhill Twp. lines, vitr. brick on concrete. 
$150,000. L. R. Owen, and J. L. Plummer, 
Otto Bldg., Johnstown, engrs. 


Va., Chatham—-Dec. 4, by J. J. White- 
head, chn. Bd. Supervs. Pittsylvania Co., 
6.7 mi. soil road beginning at Gretna and 
running west to Pittsville, 19 ft., 32,000 
cu.yd. excav., 2,400 Ib. reinforcing, etc. 
G. P. Coleman, Richmond, highway comr. 


N. C., Newton—Nov. 28, by town, 1,200 
cu.yd. excav., 5,625 sq.yd. concrete paving, 
5,065 ft. combined curb and gutter, etc. 
$25,000. S. B. Howard, Newton, engr. 


8S. C., Aiken—Dec. 7, by Comrs, Aiken 
Co., constructing 14.7 mi. State Route 39, 
from Aiken-Orangeburg Co. line towards 
Monetta, 61,903 cu.yd. common excav., 36,- 
195 cu.yd. sand-clay surfacing, 1,345 lin.ft. 
rein.-con. pipe, 104 cu.yd. concrete. 


8S. C., Camden—Dec. 6, by Bd. Comrs. 
Kershaw Co., constructing 3.3 mi. State 
Route 26, between survey station 0-00, end 
of county road work, and Kershaw-Sumter 
Co. line, 23,158 cu.yd. excav,, 8,275 cu.yd. 
sand-clay surfacing, 362 lin.ft. rein.-con. 
pipe, etc. 


S, C., Ridgeland—Dec. 5, by Jasper Co. 
Hy. Comn., constructing 9.79 mi. State 
Route 36, between here and Gillisonville, 
47,393 cu.yd. common excav., 24,094 cu.yd. 
sand clay or gravel surfacing, 232 cu.yd. 
rein.-con., 383 lin.ft. rein.-con. pipe, 7,658 
lb. reinforcing; 9.1 mi. State Route 36, 
between Gillisonville and Hampton Co. line, 
61,122 cu.yd. common excav., 22,475 cu.yd. 
sand-clay surfacing, 566 lin.ft. rein.-con. 
pipe, 288 cu.yd. rein.-con., 19,921 Ib. rein- 
forcing; also creosoted timber bridge on 
above road, incl. twelve 14 ft. bents, 1,175 
lin.ft. treated piles, 26,443 ft. treated lum- 
ber, 338 sq.yd. bituminous paving, etc. 


Fla., Gainesville — Nov. 27, by Bd. 
Trustees, Special Rd. and Bridge Dist. 1, 
Alachua Co., surface treating Gainesville- 
Archer Rd. and  Gainesville-Fairbanks- 
Waldo Rd. A. B. Gross, dist. engr.; adv. 
this issue. 


Fla., Tavares—Nov. 27, by Comrs. Lake 
Co., grading and sand-clay surfacing 10.3 
mi. road C-D, Lake Shore Dr., East Lake 
Special Rd. and Bridge Dist. $100,000. G, 
S. Heller, Tavares, engr. 


Louisiana — Dec. 1, by State Hy Dept., 
Reymond Bldg., Baton Rouge, grading and 
gravel surfacing 16.7 mi. Project 114, Sect. 
B, Monroe-Ruston Highway, Ouachita Par- 
ish. J. M. Bourmy, state engr. 


Ky., Earlington—Dec. 4, by C. B. John- 
son, mayor, paving various streets, warren- 
ite bitulithic or vitr. brick on rolled stone 
base ; adv. this issue. Noted Oct. 26. 


Michigan—Dec. 5, by State Hy. Dept., 
Lansing, grading and surfacing 12.871 mi. 
Federal Aid Project 80, Sect. F, Machinac 
Co., 12.5 acres clearing, 54,751 cu.yd. excav., 
135,826 sq.yd. gravel or waterbound maca- 
dam. F. F. Rogers, state highway comr. 


Michigan—Dec. 7, by State Hy. Dept., 
Lansing, grading and surfacing 7.255 mi. 
Federal Aid Project 64, Crawford and Ot- 
sego Counties, 31,821 cu.yd. excav., 76,612 
sq.yd. gravel. F. F. Rogers, state highway 
comr. Noted Nov. 16. 

Kan., Mound City—Dec. 16, by Comrs. 
Linn Co., grading, ete., 10.473 mi. La 
Cygne-Pleasanton-Prescott Rad., Project 
109-C, 27 ft., $55,000; 7.28 mi. Lay Cygne- 
Pleasanton-Prescott Rd., Project 146-A, 30 
ft., $75,000. Kansas Eng. Co., Topeka, 
engrs. 

Kan., Topeka—Dec. 19, by Comrs, Lyons 
Co., concrete or brick slab on 10 mi. Santa 
Fe Trail, Federal Aid Project 30-C-D, 
18 ft. W. S. Ruggles, Emporia, engr. 


8. D., Canton—Dec. 5, by E. A. Jones, 
aud. Lincoln Co., gravel surfacing 17 mi. 
Project 8. $30,000. 

Missouri—Nov. 27, by State Hy. Dept. at 
div. office Charleston, 10.25 mi. road from 
Charleston to New Madrid, 24 ft., Federal 
Aid Project 198 A, Mississippi Co.; 14.841 
mi. road from Anniston westwardly, 30 ft., 
Federal Aid Project 198 B, Mississippi Co., 
30,831 cu.yd. earth excav., 18,277 cu.yd. 
borrow, 78,335 sq.yd. 1 course plain ce- 
ment concrete, 60,615 sq.yd. specification A 
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gravel pavement, 315.2) ctunyd. conor 
masonry, etc. B. H. Piepmeier fans 
City, state highway engr. Noted 0; 
and Nov. 16, ae 
Missouri—Dec, 2, by State Hy. | 
ferson City, grading 3.078 mi. roa, 
Jefferson City to Eldon, 24 ft., Stat. py... 
Route 15, Sect. 57, Miller Co., 4.991 mj. 1; 
from Cole Co, line to Eldon, 24 f. ‘&.." 
Project Route 15, Sect. 56, Miller (. 33 
mi. road_on Capitol Highway, 24 5.’ 
Project Route 12, Sect. 29, Monit 
4.375 mi, road from Douglas (Co. 
Howell Co. line, 26 ft., State Project Rp, 
5, Sect. 96, Ozark Co., 5 mi. road fron 
Douglas Co. line to Howell Co. line, 26 
State Project Route 5, Sect. 95, Ozirk ¢., 
5 mi. road from Milan to Green City ft 
State Project Route 6, Sect. 34, Sujliva; 
Co.; grading and gravel surfacing 40s 
mi, road from Vienna to Osage ¢ e9 
16 ft. wide, 9 in. at center, 9 in. at edges 
State Project Route 7, Sect. 55, Maries Co 
5 mi. road on Capitol Highway, 16 ft., Stat, 
Project Route 12, Sect. 30, eens Cc 
4.914 mi. road from Monett to Fy 
Springs, 16 ft. wide, 9 in. at center. 
at edges, State Project Route 37, Sect. 7 
Barry Co., 1.403 mi. road McBride Hil] Re. 
location, 12 ft., 9 in. at center, 9 in, a; 
edges, State Project Route 51, Sect. : 
Perry Co., 4.896 mi. road from Bolivar 
to Buffalo, 16 ft. wide, 9 in. at edges, § in 
at center, State Project Route 15, Sect. si 
Dallas Co. B. H. Piepmeier, state highway 
engr. F 


Missouri—Dec. 2, by State Hy. Dept. 
Jefferson City, 3.24 mi. road from Monett 
to Eureka Springs, 16 ft., State Project 
Route 37, Sect. 10, Barry Co., 161.798 
cu.yd. earth and 2,185 cu.yd. rock excay,, 
7,756 cu.yd. 1 course gravel surfacing 
mi. haul, 38,784 cu.yd. 1 course gravel sur. 
facing additional 4 mi. haul, 210.5 cu.va. 
concrete masonry, etc.; 4.866 mi. road from 
Centerville to Ellington, 24 ft., State Proj- 
est Route 21, Sect. 25, Reynolds Co., 50.056 
cu.yd. earth and 610 cu.yd. rock excay.. 
5,498 cu.yd. borrow, 86.6 cu.yd. concret: 
masonry, etc., 2.585 mi. road on Kings 
Highway from Jackson to Perry Co. line, 
26 ft., State Project Route 25, Sect. 19, 
Cape Girardeau Co., 17,856 cu.yd. earth 
and 3,144 cu.yd. rock excav., 4,413 cu.yd. 
borrow, 103.8 cu.yd. concrete masonry, etc. : 
2.886 mi. road on Santa Fe Trail, Stat: 
Project Route 20, Sect. 10, Lafayette Co., 
10,092 cu.yd. earth and 176 cu.yd. rock 
excav., 17,349 cu.yd. borrow, 30,561 sq.yd. 
concrete pavement, 18 ft. wide, 7 in. at cen- 
ter and 7 in. at edges, 258 cu.yd. concret: 
masonry, etc.; 2.061 mi. road from Cairo 
to Poplar Bluff, State Project Route 16 
Sect. 94, Mississippi Co., 5,564 cu.yd. earth 
excav., 15,703 cu.yd. borrow, 2,176 cu.yd. 
gravel, 2,176 cu.yd. gravel 4 mi. haul, 3,970 
cu.yd. gravel additional 34 mi. haul, 10,882 
sq.yd. 1 course concrete pavement, 64.1 
cu.yd. concrete masonry, etc. ; 1.942 mi. road 
north and south through Linn Co., 18 ft 
State Project Route 5, Sect. 15, 9,882 cu.yd. 
earth excav., 590 cu.yd. borrow, 3,957 
cu.yd. sledged stone base, 3,957 cu.yd. 
sledged stone base 3} mi, haul, 68,364 cu.yd. 
sledged stone base additional } mi. haul, 
424 cu.yd. waterbound macadam, 424 cu. 
yd. waterbound macadam, 3 mi. haul, 7,324 
cu.yd. waterbound macadam additional } 
mi. haul, 1,389 cu.yd. crushed stone, 1,389 
cu.yd. crushed stone 4 mi. haul, 27,468 
cu.yd. crushed stone additional 3 mi. haul, 
33,210 gal. bituminous binder, 54.5 cu.yd. 
concrete masonry, etc.; 3.095 mi. road from 
Carter Co. line to Ellsinore, 24 ft., State 
Project Route 16, Sect. 73, Carter Co., 17,725 
cu.yd. earth excav.; 3,160 cu.yd. borrow, 
78.3 cu.yd. concrete masonry, etc.; 1.279 
mi. road from Hartville to Mansfield, 12 ft. 
State Project Route 5, Sect. 86, Wright Co., 
6,750 lin.ft. grading, 2,362 cu.yd. gravel 
surfacing 3} mi. haul, 49,989 cu.yd. gravel 
surfacing additional 4 mi. haul; 4.991 mi. 
road from Excelsior Springs to Carroll Co. 
line, 26 ft., State Project Route 10, Sect. 
14, Ray Co., 11,033 cu.yd. earth excav.. 
7,802 cu.yd. borrow, 25.9 cu.yd. concrete 
masonry, etc.; 2.244 mi. road from St. 
Louis to Springfield, 18 ft., State Project 
Route 14, Sect. 77, St. Louis Co., 16,214 
cu.yd. earth excav., 202 cu.yd. borrow, 23,- 
699 sq.yd. concrete pavement, 282.7 cu.yd. 
concrete masonry, etc. ; 4.489 mi. road from 
Elsinore to Poplar Bluff, 24 ft., State Proj- 
ect Route 16, Sect. 74, Carter Co., 18,604 
cu.yd. earth excav., 1,224 cu.yd. borrow 
67.4 cu.yd. concrete masonry, etc.; 5 mi 
road north and south through DeKalb Co. 
24 ft., State Project Route 31, Sect. 1, 20,47' 
cu.yd. earth excav., 3,754 cu.yd. borrow 
208.9 cu.yd. concrete masonry, etc.; 2.01 
mi. road from Wright Co. line to Ozark 
Co. line, 24 ft., State Project Route h 
Sect. 93, Douglas Co., 14,209 cu.yd. cart) 
and 2,366 cu.yd. rock excav., 198 cu.y’ 
borrow, 45.6 cu. yd. concrete masonry, va 
3.31 mi. road from Wright Co, line > 
Ozark Co. line, 24 ft., State Project Rout 
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streets and Roads (Continued) 

5 Sect. 94, Douglas Co., 18,577 cu.yd. earth 
and 1,117 cu.yd, rock excav., 90 cu.yd. bor- 
row, 19.4 cu.yd. concrete masonry; 4.482 
mi, road through St. Genevieve Co., 16 ft., 
State Projes Route 25, Sect. 5, 5,397 cu.yd. 
varth and 2,307 cu.yd. rock excav., 1,761 


cuyd. borrow, 16,480 lin.ft. grading, 10,647 
cuyd. gravel surfacing 4 mi, haul, 18,632 
wyd. gravel surfacing additional 4 mi. 
haul, 162.8 cu.yd. concrete masonry, etc. ; 
4.636 mi. road_ on Kings Highway, 16 ft., 
State Project Route 25, Sect. 12, Perry Co., 


13,681 cu.yd. earth excav., 404 cu.yd. bor- 
row, 13,341 cu.yd. 1 course gravel surfacing 
i mi. haul, 96,216 cu.yd. gravel surfacing 
additional 4 mi. haul, 13,341 cu.yd. screen- 
ing gravel, 29.3 cu.yd. concrete masonry, 
ote. B. H. Piepmeier, state highway engr. 
Noted Oct. 26. 

Missouri—Dec. 2, by State Hy. Dept.. 
Jefferson City, 4.855 mi. road from Jefter- 
son City to Eldon, 12 ft., State Project 
Route 15, Sect. 52, Cole Co., 27,507 cu.yd. 
earth and 7,503 cu.yd. solid rock excav.. 
12.651 cu.yd. borrow, 10,500 cu.yd. 1 
course gravel surfacing 3} mi. haul, 53,009 
cuyd. gravel surfacing additional 3 mi. 
haul, 10,500 cu.yd. gravel screening, 62.8 
cuyd. conerete masonry, etc., 3.564 mi. 
road south of Memphis, 16 ft., State Proj- 
ect Route 15, Sect. 4, Scotland Co., 5,186 
cuyd. earth excav., 2,111 cu.yd. borrow, 
120 sta. yd. grading, 8,476 cu.yd. grading 
at siding, 8,476 cu.yd. 1 course gravel 
surfacing } mi. haul, 70,226 cu.yd. gravel 
surfacing additional 3} mi. haul, 55.1 cu.yd. 
concrete masonry, etc., 4.985 mi. road from 
Ozark Co. line to West Plains, 24 ft., State 
Project Route 80, Sect. 8, Howell Co., 
29569 cu.yd. earth excav., 14,510 sta.yd. 
overhaul, 299.9 cu.yd. concrete masonry, 
ete, 4.94 mi, road from Ozark Co. line to 
West Plains, 24 ft., State Project Route 
80, Sect. 7, Howell Co., 27, 839 cu.yd. 
earth excav., 15,495 sta.yd. overhaul, 192.1 
cu.yd. concrete masonry, etc., 2.575 mi. 
road from Green Co. line to Seymour, 16 
ft, State Project Route 16, Sect. 35, 
Webster Co., 5,295 cu.yd. earth’ excav., 
6.106 cu.yd. borrow, 6,133 cu.yd. 1 course 
gravel 3 mi. haul, 49,064 cu.yd. gravel 
additional 3 mi. haul, 6,133 cu.yd. screening 
gravel, 68.1 cu.yd. concrete masonry, etc., 
3.548 mi. road east and west through Beau- 
fort, 16 ft., State Project Route 12, Sect. 
52, Franklin Co., 8,487 cu.yd. gravel pave- 
ment 3} mi. haul. 119,665 cu.yd. gravel 
pavement additional 3} mi. haul, 8,487 cu. 
yd. screening gravel, 3.994 mi. road from 
Wayland southwardly, 24 ft., State Project 
Route 9, Sect. 7, Clark Co., 22,454 cu.yd. 
earth excav., 12,632 cu.yd. borrow, 254.3 
cu.yd. concrete masonry, etc., 0.871 mi. 
road from Unionville northwardly, 16 ft., 
State Project Route 5, Sect. 2, Putnam 
Co., 8,053 cu.yd. earth excav., 2,508 cu.yd. 
gravel surfacing, 2,508 cu.yd. gravel sur- 
facing 3} mi, haul, 10,296 cu.yd. gravel 
additional 3 mi. haul, 35.4 cu.yd. concrete 
masonry, ete., 2.746 mi. road from Union- 
ville southwestwardly, State Project Route 
5, Sect. 3, Putnam Co., 12,771 cu.yd. earth 
excav., 4,000 cu.yd. borrow, 7,905 cu.yd. 
gravel surfacing 3 mi. haul, 39,517 cu.yd. 
gravel surfacing additional 3} mi. haul, 
44.5 cu.yd. concrete masonry, etc.; grading, 
ete. 2.4 mi. road from Tarkio southwardly 
toward Fairfax, 30 ft., State Project Route 
61, Sect. 4, Atchison Co., 3.3. mi. road 
from Mexico eastwardly, 30 ft., State Proj- 
ect Route 22, Sect. 9, Audrain Co., 5 mi. 
road from Fairfax northwardly toward 
Tarkio, 30 ft., State Project Route 1, Sect. 
7, Atchison Co., 4 mi. road from Jackson 
Co. line to Warrensburg, 30 ft. crown, 
State Project Route 12, Sect. 5, Johnson 
Co., 5 mi. road from Jackson Co. line to 
Odessa, 30 ft. crown, State Project Route 
2, Sect. 7, Lafayette Co., 1.6 mi. road from 
Grayson to Clay Co. line, 30 ft., State 
Project Route 33, Sect. 9, Clinton Co., 4 
mi, road from Grayson to Clay Co, line, 
30 ft, State Project Route 33, Sect. 14, 
Clinton Co.; grading and 16 ft. gravel 
paving 4.1 mi, road from Festus to St 


Genevieve Co. line, 30 ft., State Project 
Route 25, Sect. 2, Jefferson Co. 5 mi. 
road from Neosho southwardly, 30 tt., 


State Project Route 1, Sect. 106, Newton 
0. 5 mi. road from Jefferson City, to 
Lebanon, 30 ft. crown, State Project 5, 
Route 73, Laclede Co., 3 mi. road from 
Malden to Risco, 30 ft. crown, State Project 
82, Sect. 8, New Madrid Co.; grading and 
18 ft. concrete paving 5.322 mi. road from 
Poplar Bluff to Fisk, 30 ft., Federal Aid 
Project 204A, Butler Co., 4.8 mi. road from 
Poplar Bluff to Fisk, 30 ft., Federal Aid 


Project. 204A, Butler Co., 2.5 mi. road 
from Kansas City to St. Louis, 30 ft. 
crown, State Project Route 2, Sect. 69, 


St. Charles Co., 3 mi. road from Kansas 
City_to St. Louis, 30 ft. crown, State Proj- 
ect Route 2, Sect. 71, St. Charles Co., 4.5 
mi. road from Opolis to Asbury, 30 ft. 


Following are lowest three bids opened Oct. 27 by J. N. 


Dept., 


Ely, ch. engr., State Highway 


Helena, for constructing bridges on Belt-Riceville Rd., Cascade Co., (A) MecGuir« 
& Blakeslee, Great Falls (awarded contract) ; 


(B) Security Bridge Co., Billings; (C) 


Illinois Steel Bridge Co., 551 Gilfillan Bldg., St. Paul, Minn. The Unit bids were as 
follows: 
A B Cc 
137,000 Ib. structural steel $0.07 $0. 068 $0.08 
10,400 lb. reinforcing steel . 06 . 06 062 
77 cu.yd. class “‘A”’ concrete 16. 00 20.00 23.00 
600 cu.yd. class ‘‘B” concrete 13.90 15.00 17.25 
660 cu.yd. excavation 4.75 5.50 5.00 
37 M.F.B.M. lumber. ........ 55.00 65.00 65.00 
Extended totals $27,452 $29,167 $32,374 
ROAD WORK—MONTANA 
Following are lowest three bids opened Oct. 27 by J. N. Ely. ch. engr., State Highway 
Dept., Helena, for constructing 10.64 mi, Belt-Riceville Rd., Cascade Co., (A) White. 


Brown & Leahy, Ford Bldg., Great Falls (awarded contract); (B) B. Helean, 606 West 


Pine St., Missoula; (C) B. P. Melchert, Lewistown, 


104,692 cu.yd. unclassified excavation 

2,117 cu.yd. excavation from railway embankments 
19,555 cu.yd. rock excavation 

75,692 sta. yd. overhaul a3 

8,425 cu.yd. crushed gravel surfacing 

280 lin.ft. 15 in. corrugated metal pipe culvert 
104. 16 cu.yd. class ‘‘B” concrete in headwalls 
67.65 cu.yd. class ““A’’ concrete in box culvert 
3,600 Ib. reinforcing steel in culverts 

11,918 lin.ft. timber guard rail 

964 cu.yd. rock retaining wall 

91 cu.yd. random rip rap...... 

30.7 acres clearing.... . 

13.5 acres grubbing.... 

16.481 M.F.B.M. lumber in cattle passes 
21,115 lin.ft. removal of fences... . 

325 cu.yd. stock piled gravel...... 

10.64 mile finishing............. 


hacker e whites sans 

Alternates 
1,404 lin.ft. 18 in. corrugated metal pipe culvert. 
382 lin.ft. 24 in. corrugated metal pipe culvert 
68 lin.ft. 30 in. corrugated metal pipe culvert 
188 lin.ft. 36 in. corrugated metal pipe culvert. . 


Sab-totabes ccs ccsssces ; 
1,404 lin.ft. 18 in. concrete pipe culvert. 
382 lin.ft. 24 in. concrete pipe culvert. 
68 lin.ft. 30 in. concrete pipe culvert. . 
188 lin.ft. 36 in. concrete pipe culvert. 


oa was xc ssc taiew esis 
Extended totals using corrugated metal pipe 
Extended totals using concrete pipe. 
10% for engineering and contingencies. 
Extended grand totals............. 
*Awarded contract. 


crown, State Project Route 57, Sect. 2, 
Jasper Co., 5 mi. road from Tipton Ford 
to Neosho, 30 ft. crown, State Project 
Route 1, Sect. 104, Newton Co., 2 mi. road 
from Tipton Ford to Neosho, 30 ft., State 
Project Route 1, Sect. 105, Newton Co.; 
grading, 9 ft. concrete paving and 7 ft. 
gravel paving 2.5 mi. road from East 
Prairie to New Madrid Co., 30 ft. crown, 
State Project 55, Sect, 2, Mississippi Co. ; 
grading and 18 ft. concrete or asphaltic 


concrete paving on sledged stone, 5 mi. 
road from Clinton Co. line to Hamilton, 
30 ft., State Project Route 8, Sect. 12, 


Caldwell Co., 5 mi. road from Clinton Co. 
line to Hamilton, 30 ft., State Project 
Route 8, Sect. 13, Caldwell Co.; grading 
and paving 2.5 mi. road from Lawrence 
Co. line to Billing, 30 ft., State Project 
Route 16, Sect. 20, Christian Co., 16 ft. 
bituminous macadam or rock asphalt, 12 
in. curb, 1.85 mi. road from Pettis Co. 
line at Windsor southwestwardly, 30 ft., 
Federal Aid Project Route 133A, Sect. 6, 
Henry Co., and 5 mi. road from Pettis 
Co. line at Windsor southwestwardly, 30 
ft., Federal Aid Project Route 133A, Sect. 
5, Henry Co., both 18 ft. bituminous mac- 
adam or 6 in. concrete; grading and ap- 
proach fills to 4 bridges, on road from 
Chillicothe to Trenton, 30 ft. crown, State 
Project 3, Sect. 16, Livingston Co., to 
bridge over Wildcat Creek near Princeton, 
etc., on road from Princeton southwardly, 
30 ft., State Project Route 13, Sect. 6, 
Mercer Co., at end of Boonville Bridge 
over Missouri River on. 0.08 mi. road from 
St. Lotis to Kansas City, 30 ft., State 
Project Route 2, Sect. 33, Howard Co., to 
bridge over: Dry Fork of Merramec River 
near Salem on 0.25 mi. road from Salem 
to Licking, 30 ft. crown, State Project 
Route 32, Sect. 4, Dent Co., to bridge 
over Gasconade River near Lebanon on 
0.56 mi. road from St. Louis to Spring- 
field, 30 ft. crown, State Project Route 
14, Sect. 38, Laclede Co., to bridge over 
Big North Fork of White River on road 
from Gainesville to Arkansas state line, 
Federal Aid Project 111 B, Ozark Co., to 
4 bridges on road from Faucette to New 
Market, 30 ft. crown, State Project Route 
1, Sect. 34, Buchanan Co., to bridge over 





The unit bids were as follows: 


A B c 
$0.35 $0.38 $0.38 
75 38 60 
1.00 ‘80 110 
01 01 01 
2/00 2°20 200 
1.40 16! 1 70 
25:00 2000 21.00 
25:00 25.00 23.00 
10 08 10 
50 70 65 
3.00 3.00 4.00 
1 50 1 00 2.00 
50.00 25.00 60.00 
50.00 50.00 125.00 
60.00 65.00 85.00 
03 04 035 

1.75 1.50 2 
150.00 150.00 100.00 
$95,424 $96,804 $103,918 
$1.75 $1.73 $1.90 
2.40 2.4 2 8¢ 
300 2 90 3.55 
4.00 3.92 4.80 
$4,330 $4,280 —- $4,881 
$2.00 $2.63 $2.35 
3.00 372 3.69 
4.00 4.96 5 00 
5.00 5.71 5.70 
$5,166 $6,524 $6,086 
$99,753 $101,084 $108,79° 
*$100,590 $103,328 $110,004 
slain at $9,975 $10,108 $10,880 
pig ys $109,729 $111,192 $119,679 


Big Piney River near Waynesville, on road 
from St. Louis td Springfield, 30 ft. crown, 
State Project Route 14, Sect. 45, Pulaski 
Co. B. H. Piepmeier, state highway engr. 
Noted Nov. 16. 


Mo., St. Louis—Dec. 12, at office of Bd 
Pub. Serv., City Hall, grading 860 ft. 
Esther Ave. from Elizabeth to Wilson Aves., 
5,600 cu.yd, earth excav., $7,250; 3,000 ft. 
Goodfellow Ave. from Maffitt to Natural 
Bridge Aves., 28,100 cu.yd. earth excav., 
$17,400; 700 ft. Tennessee Ave. from Iron 
to Fillmore ts., 5,035 cu.yd. excav., $5,200. 
W. W. Horner, City Hall, engr. 


Tex., Highland Park (Dallas P. 0.)— 
Nov. 30, by City Comn., paving Euclid St. 
from Drexel to Highland Sts. and Highland 
St. from Buclid to Beverly Sts., bitulithic 
or Uvalde rock asphalt. Cost to exceed 
$25,000. Myers & Noyes, Dallas County 
Bank, Dallas, engrs. 


Tex., Jefferson—Dec. 5, by E. B. Lewis, 
judge Marion Co., grading, claying, gravel 
surfacing and bridging 3.56 mi. road from 
here to Marion Co. line, 16 ft., 74 cu.yd. 
concrete, 6,784 Ib. reinforcing, 2,371 cu.yd. 
claying sub-grade, 8,245 cu.yd. shippe‘ 
gravel, 40,988 ft. creosoted lumber, 25,335 
ft. oak lumber, etc., $66,945; 8.8 mi. State 
satan ee. 8 from here to Cass Co. line, 
47,889 cu.yd. roadway and 44,325 cu.yd. 
borrow excav., 379.6 cu.yd. concrete, 10,53% 
cu.yd. claying sub-grade, 9,554 cu.yd. 
shipped gravel, 10,838 cu.yd. local gravel. 
46,135 ft. cresoted lumber, 29,835 ft, oak 
lumber, etc., $100,980. T. B. Worden, 
co. engr, 


Tex., Kaufmarn—-Nov. 28, by W. P. Wil- 
liams, judge Kautman Co., grading, etc., 
9.37 mi. State Highway 15 from Terrell 
west to Talty-Forney Rd., 24 ft., 27,555 cv 
yd. yeoevey an@ 71,469 cu.yd. borrow 
excav., 92,246 lb. reinforcing, $60,000; 10.31 
mi. State Highway 15 from Van Zandt Co, 
line west, and from Terrell east, 24 ft,, 20,- 
497 cu.yd. roadway and 19,251 cu.yd. bor- 
row excav., 413 cu.yd. concrete, 42,920 Ib. 
reinforcing, etc., $30,000. L. M. Ferlet, Ter- 
rell, eco. engr. 


Tex., Pecos—Dec. 8, by J. F. Ross, judge 
Reeves Co., grading and gravel surfacin 
4.53 mi. State Highway 27, 16 ft. 465 cu.yd. 
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concrete, 10,183 cu.yd. roadway, 9,876 cu.yd. 
borrow and 9,816 cu.yd. loose rock excav., 
6,445 cu.yd. gravel surfacing, 43,398 lb. re- 
inforcing, $30,292; 3.75 mi. State Highway 
17-A, 16 ft., 13,336 cu.yd. roadway and 
7,058 cu.yd. borrow excav., 338 cu.yd. con- 
crete, 36,673 Ib. reinforcing, 7,942 cu.yd. 
gravel, $25,000. A. J. Adcock, Balmorhea, 
co. engr. 

Oklahoma—Nov. 29, by M. M. Hender- 
son, comr. highways, Oklahoma City, grad- 
ing and concrete paving 3.49 mi. Federal 
Aid Project 86, Tulsa Co., 12,500 sq.yd. 
concrete, 4,110 cu.yd. earth and 4,756 cu. 
yd. rock excav., 205 cu.yd. concrete, 19,222 
ib. reinforcing ; 11.9 mi. Federal Aid Proj- 
ect 59, Bryan Co., 555 cu.yd. concrete, 31,- 
000 cu.yd. gravel, 60,000 cu.yd, earth excav., 
31,000 cu.yd. gravel, 43,000 Ib, reinforcing. 
M. L. Cunningham state highway engr. 

Ore., Portland—Receiving bids grading, 
curbg and paving East 50th St. $788, 
43rd St. S. E. $2,326, Fessenden St. $7,177, 
Mississippi Ave. $8,409, East Stark St. 
$21,496, East 7th St. $3,724, Forest St. 

2,787, concrete or bitulithic concrete. OU. 
Laurgard, city engr. 

California—Dec. 11, by State Hy. Dept., 
Sacramento, grading 9.8 mi. highway be- 
tween 2 mi. south of Hornbrook and Oregon 
State line, Siskiyou Co., 8.9 mi. highway 
between Parkfield Junction and Coolinga, 
Fresno Co.; grading and gravel surfacing 
11.9 mi. highway between Willows and 
point 3 mi. south of Glenn, Glenn Co., 4.5 
mi. highway between 5 mi. east of Gilroy 
and San Felipe, Santa Clara Co.; asphalt 
concrete surfacing 0.5 mi. highway between 





Roseville and Lincoln, Placer Co.; grading © 


and paving with either portland cement 
concrete, asphitic concrete or asphaltic 
macadam, 8.5 mi. highway between Gran- 
ada and Yreka, Siskiyou Co.; constructing 
bridge over Northwestern Pacific R.R. near 
Lytton, Sonoma Co., including three 32 ft. 
rein.-con. girder spans, with necessary bents, 
abutments and wing walls. A. B. Fletcher, 
state highway engr. 

Calif.. San Diego—Dec. 4, by Common 
Council, improving Adams and Works 
Aves., Utah and 30th Sts., 4,904 lin.ft. ce- 
ment concrete curbing, 23,428 sq.ft. cement 
concrete sidewalk, 239,438 sq.ft. 14 in. as- 
phaltic concrete on 4 in, cement concrete, 
113,090 sqft. 14 in. asphaltic concrete on 
2 in. asphaltic concrete, etc. vy. A. 

odes, City Hall, engr. Noted Aug. 10. 

Calif., Stockton—Dec. 5, by Supervs, San 
Joaquin Co., improving Brian-Woods Ferry 
Rd., 4,500 cu.yd. grading, 5,770 ton 
crushed rock, 770 ton pea gravel, 630 bbl. 
asphaltic oil, 40 cu.yd. concrete. F. E. 
Quail, co. surv. 

Quebee—Dec. 16, by J. L. Boulanger, 
deputy minister of roads, Quebec, building 
103,032 ft. Laprairie-Lacolle Highway, in 
St. Jean, St. Blaise, St. Paul and Notre 
Dame du Carmel Parishes, oil macadam. 
M. Nectkar, ch. engr. 

Quebec—Dec. 30, by J. L. Boulanger, 
deputy minister of _ highways, Quebec, 
graveling 11.97 mi. Rawdon-L’Assomption 
Highway in towns of Rawdon, St. Jacques, 
St. Alexis, Montcalm, St. Esprit, St. Roch, 
and L’Epiphanie, also 6.5 mi. Drummond- 
ville-Annaville Highway, in St. Leonard, St. 
Celestin and Annaville Parishes, tar maca- 
dam on 6 mi. Levis-St. Lambert Highway. 
through vilage of St. Angele de Laval. M. 
Necktar, ch. engr. 


BIDS RECEIVED 


N. Y., Brooklyn—E. Riegelmann, boro 
pres., Boro Hall, opened bids Nov. 15, re- 
surfacing (1) Albany Ave., repaving with 
permanent asphalt (2) Church Ave. (3) 
Empire Blvd. (4) Ave. R, from Cranford 
Co., 52 9th St., (1) $22,295 (2) $21,270 (3) 
$15,090 (4) $3,657; Boro Asphalt Co., 1301 
Metropolitan Ave., (1) $25,946 (2) $20,898 
(3) $12,666 (4) $4,071; Cleveland Trinidad 
Paving Co., es (2) $20,574 (3) $12,- 
090 (4) $4,003; Sicilian Asphalt Paving Co., 
41 Park Row, New York, (2) $21,445 (3) 
$14,052. Noted Nov. 9. 

N. ¥., Long Island City—M. FE. Connolly, 
pres. Queens Boro, Queens Subway Bldg., 
opened bids Nov. 17, grading, curbing and 
laying sidewalks on 101st (Jerome) Ave. 
from Van Wyck to Liberty Aves., etc., from 
E. Bloch, Woodhaven, $12,990, Kennedy & 
Smith, 93 Amity St., Flushing, $13,846, 
Galecor Contg. Co., $13,866; paving 101st 
(Jerome) Ave. from Van Wyck to Lib- 
erty Aves., permanent sheet asphalt on con- 
crete, from Borough Asphalt Co., 1301 Met- 
ropolitan Ave., Brooklyn, $17,805, Cranford 
Co., 52 9th St., Brooklyn, $17,979, W. P. Mc- 
Donald Co., 17 West 42nd St., New York, 
$21,665. Noted Nov. 9. 

Pa., Ebensburg—Supervs. Cambria Co. 
opened bids Nov. 13, paving 5,800 ft. Jack- 
son Twp. Rd., vitr. brick blocks on combina- 
tion concrete, from Owen & Plummer, Inc., 





Otto Bidg., Johnstown, $76,555, G. T. Mor- 
gan, Woolf Blk., Johnstown, $79,443; also 
3 mi. Prospect Hill Rd., East Taylor Twp., 
vitr. brick on concrete, from E. A. James, 
Trust Bldg., Johnstown, $183,657, S. Gamble 
Co., Johnstown, $184,877, McClure & 
Binger, Johnstown, $184,877. 

Pa., Ebensburg—Supervs. Susquehanna 
Twp. opened bids Nov. 15, for 3.25 mi. 
Susquehanna Twp. Rd. from Emeigh Run to 
Plattsville, brick on concrete, from Burd 
Constr. Co., Cresson, $228,632; P. Azzara 
Co., Cresson, $228,668; Owen & Plummer, 
Inc., Otto Bldg., Johnstown, $233,778. Notea 
Nov. 9. 

Florida—State Hy. Dept., Tallahassee, 
clearing and surfacing (1) 10 mi. road from 
Pensacola to Roberts, Federal Aid Project 
34, Escambia Co. (2) 11.6 mi. road from 
Lake City to Wellborn, State Project 504, 
Columbia and Suwannee Counties (3) 7.76 
mi. road from Vero to Wabasso, Federal 
Aid Project 36, St. Lucie Co., (a) bitumin- 
ous macadam (b) sheet asphalt (c) plain 
cement concrete (d) bituminous concrete, 
from J. F. Morgan Paving Co., Jackson- 
ville (street address not available), (la) 
LEE (1b) $370,454 (2a) $265,611 (2b) 

279,494 (2d) $249,006 (3a) $301,880 (3b) 
$310,490; C. H. Turner, Pensacola, (1c) 
$250,808; S. S. Fulghum, Pensacola, (1c) 
$270,265; W. D. Winchell & Co., 337 Siebert 
St., Columbus, O., (1c) $287,136; McDou- 
gald Constr. Co., Atlanta, Ga., (street ad- 
dress not available), (2a) $249,891; Bar- 
ber-Fortin Co., Gainesville, (2a) $260,643 
(2b) $272,552 (2d) $239,887 (3b) $276,198 ; 
Maule Paving Co., Ojus, (3a) $240,221. 
Noted Nov. 2 and 9. 

Tex., Pearsall—Frio Co. grading, gravel 
surfacing and topping with 14 in. bitumin- 
ous macadam (1) 17.2 mi. Meridian High- 
way from here north to Meridian Co. line, 
18 ft., engrs. est. $283,279, (2) 17.81 mi. 
Meridian Highway between here and La 
Salle Co. line, 18 ft., engrs. est. $316,415 
incl. engineering and contingencies, from 
Smith Bros., Crockett, (1) $207,310 (2) 
$239,941; Uvalde Rock Asphalt Co., Swear- 
ingen Bldg., San Antonio, (1) $208,032, (2) 
$232,147; Womach Conetr. Co., Sherman, 
(1) $212,293, (2) $245,586. Noted Nov, 2. 

Colorado—State Hy. Dept., Denver, con- 
crete paving 4.185 mi. Denver-Colorado 
Springs Rd., Federal Aid Project 116-A, 
El Paso Co., 18 ft., from Standard Eng. 
& Constr. Co., 518 E. & C Bldg., Denver, 
$177,823; J. F. Roberts Constr. Co., Tram- 
way Bldg., Denver, $183,703; Colorado 
Bridge & Constr. Co., 601 Gas & Electric 
Bldg., Denver, $190,072. Engrs. est. $231,- 
394. Noted Nov. 2. ' 

Wash., Seattle—Opened bids Nov. 10, 
paving Taylor Ave. et al, engrs. est. $33,- 
806, (2) Alki Ave., engrs. est. $119,831, (a) 
concrete, (b) concrete and sandstone, from 

. L. Smith, Pioneer Bldg., (la) $32,769 
(1b) $35,659 (2) $112, 948; G. T. Warren, 
402 30th Ave. S., (la )$32,858 (1b) $34,099; 
Coluccio & Erickson, 1642 Lane St., (1a) 
$32,985; Fiorito Bros., 3950 6th Ave., N. W., 
(2) $112,309; R. G. Stevenson, 1327 North- 
lake Ave., (2) $113,598. Noted Sept. 28. 

Calif., Bakersfield—Improving California 
Ave., (1) 4,933 cu.yd. excav. (2) 2,258 cu.yd. 
fill (3) 121,628 ft. subgrade (4) 121,628 
sq.ft. 14 in. warrenite bitulithic on 4 in. 
asphaltic concrete (5) 9,250 ft, headers (6) 
2,344 ft. concrete curb (7) 8,826 ft. con- 
crete gutter, from Federal Constr. Co., Call 
Bldg., San Francisco, (1) $0.90 (2) $1.60 
(3) $0.04 (4) $0.234 (5) $0.14 (6) $0.60 
(7) $0.30; California Road and Street 
Impvt. Co., Bank of Italy Bldg., Fresno, (1) 
$1.60 (2) $1 (3) $0.05 (4) $0.24 (5) $0.20 
(6) $0.65 (7) $0.29; Thompson Bros., G 
and Divisadero Sts., Fresno, (1) $1.60 (2) 
$1.50 (3) $0.045 (4) $0.235 (5) $0.15 (6) 
$0.65 (7) $0.28. Noted Sept. 28. 

Calif., Los Angeles—Improving 16th St. 
between Crenshaw Blvd. and Arlington 
Ave., 174,358 sq.ft. grading, 174,358 sq.ft. 
asphalt pavement, 23,590 sq.ft. concrete 
pavement, 5,796 lin.ft. concrete curb, 27,261 
sq.ft. cement walks, 7,201 sq.ft. concrete 
gutter, ete., from G. R. Curtis, 2440 East 
26th St., $114,417; Fairchild-Gilmore-Wil- 
ton Co., 1060 South Bway., $116,594. 

Calif., Santa Rosa—Supervs. Sonoma Co., 
grading and surfacing 13.35 mi. Guerneville- 
Jenner Highway, from W. i. Proctor, Santa 
Rosa, $118,500; grading and asphalt sur- 
facing 3.05 mi. Petaluma-Sonoma Highway, 
Sect. B. and 1.79 mi. road from Sonoma to 
State Highway Rd., Sect. B from M. P. 
Tracy, Sonoma, $30,147 and $15,967 respec- 
tively ; 1.04 mi. Dry Creek Rd. and Geyser- 
ville-Jimtown Rd. Sect. A, from Mercer- 
Fraser Co., Ist and G Sts., Eureka, $10,623 
and $5,572 respectively. Noted Oct. 26. 

Calif., Stockton—Supervs. San Joaquin 
Co., paving with oil macadam (1) 24 mi. 
Locust Ave., Rd. Dist. Impvt. 4 (2) Netter 
Rd., Impvt. Dist. 6, from Irey & Holden, 
Lodi, (1) $26,087 (2) $10,086; C. Moreing & 
Sons, Commercial and Savings Bank Bldg., 
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ina, 
(1) $26,380 (2) $10,824; Blume» kran, 
Vernon, Stockton, (1) $31,700 (2) g)9 4, 
Noted Oct. 26. —_ 
CONTRACTS AWARDE) 


Massachusetts—State Bd. of P 
State House, Boston, paving 8 mi 
16 ft., between Otis and Sandisfie|:) 
sq.yd. bituminous macadam, to La: ' 
Co., 37 Colony St., Meriden, Conn., $307.4): 
Engrs. est. $350,000. Noted Oct. 25, °° 

Mass., Ashburnham — Town ani s; 
paving 4,221 ft. road, 20 ft., bitumi; 
macadam, here, to Lane Constr. Co 





ony St., Meriden, Conn., $31,502. Noteq 
Nov. 9. 

N. ¥., New York—J. Miller, pres. Man- 
hattan Boro, Municipal Bldg., repaying 271) 


and 30th Sts., sheet asphalt, to M. pe) 
3also, 660 East 221st St., $31,740 and $01. 
021, respectively, Mulberry and Mott si< 
zrranite block, to P. Cramer, 114 KEust 
St., $2,966 and $9,381, respectively ; graqin 
Chittenden Ave. and grading, curbing ana 
flagging Pinehurst Ave., to Sicilian Asphaj; 
Paving Co., 41 Park Row, $17,416 and $20. 
915 respectively. Noted Nov. 16. 

N. Y., Syracuse—Bd. Contr. & Sypyiy 
paving Coleridge and Shuart Aves, t. J 
Baker, University Blk., $42,493 and $30,514 
respectively ; Highland Ave. and Jasper st, 
to G, B. Dickinson, Union Bldg., $26,912 and 






Castle and Kellogg Sts., to J. H. Gallup 
Union Bldg., $18,620, $19,141 and $29,743 
respectively ; Teall and South Crouse Aves, 
to C. T. Hookaway, Bastable Bldg., $24.105 
and $22,730, respectively. Noted Oct. 26, 

N. J., Hopatcong—Bd. Freeholders Sus- 
sex Co., Newton, grading Lakeside Blvd. 
here, to Smith Bros. & Co., Hackettstown, 
$17,032. Noted Oct. 19. 

Pennsylvania—State Hy. Dept., Harris- 
burg, 20,088 ft. Route 333, York Co. and 
22,806 ft. Routes 250 and 233, York Co., to 
Kumer & Graber, Shamokin, $215,365 and 
$261,549 respectively ; 1,921 ft. Application 
1958, Jefferson Co., to W. C. Quick, Brook- 
ville, $43,511; 24,077 ft. Route 226, Applica- 
tion 1523, Lehigh Co., to Juniata Co., 410 
Empire Bldg., Phila., $169,633. Noted 
Oct. 26. 

West Virginia—State Hy. Dept., Charles- 
ton, grading 11 mi. Grantsville-Arnolds- 
burg Rd., Project 3076 B, Calhoun Co., 53,- 
650 lin.ft. clearing, 170,000 cu.yd. unclassi- 
fied and 3,860 cu.yd. dry excav., 5,795 sta. 
yd. overhaul, 875 cu.yd. concrete, 10,500 Ib. 
reinforcing, 1,125 cu.yd. coment rubbi 
masonry, 4,242 lin.ft. 15 to 18 in. rein.con. 
pipe, etce., to Hardman & McKown, Spen- 
cer, $169,876; 5.7 mi. Summersville-Gilboa 
Rd., Project 3047, Nicholas Co., 30,100 lin. 
ft. clearing, 53,000 cu.yd. unclassified, 250 
cu.yd. wet, 600 cu.yd. dry and 500 cu.yd. 
borrow excav., 214 cu.yd. concrete, 19,800 
lb. reinforcing, 1,200 cu.yd. cement rubble: 
masonry, 1,350 lin.ft. 18 in. vitr. clay pipe 
(double strength), to Lookout Constr. Co., 
Victor, $61,066; 12 mi. Elizabeth-Spencer 
Rd., Project 3067, Wirt Co., 58,425 lin.ft. 
clearing, 240,000 cu.yd. unclassified, 300 cu. 
yd. wet and 3,200 cu.yd. dry excav., 7,156 
sta. yd. overhaul, 1,625 cu.yd. concrete, 
10,000 Ib. reinforcing, 925 cu.yd. cement 
rubble masonry, 4,732 lin.ft. 15 to 24 in. 
rein.-con. pipe, 1,372 lin.ft. 15 in. corru- 
gated metal pipe, 16,675 lin.ft. timber pil- 
ing, etc., to Ebersbach Constr. Co., Pome- 
roy, O., $230,789; 6 mi. Buckhannon-Ran- 
dolph Rd., Project 3154, Upshur Co., 31.680 
lin.ft. clearing, 70,000 cu.yd. unclassified, 
1,014 cu.yd. dry and 1,140 cu.yd. borrow 
excav., 3,000 sta.yd. overhaul, 500 cu.yd. 
concrete, 10,573 Ib. reinforcing, 1,710 lin.ft. 
12 to 36 in. rein.-con. pipe, to W. H. Rhodes 
Elkins, 63,812, 10 mi. Glenville-Normantown 
Rd., Project 3111, Gilmer Co., 53,446 lin.ft. 
clearing, 195,000 cu.yd. unclassified, 21% 
cu.yd. wet, 2,620 cu.yd. dry and_ 13,450 
cu.yd. borrow excav., 3,510 sta. yd. over- 
haul, 894 cu.yd. concrete, 37,160 Ib. rein- 
forcing, 995 cu.yd. cement and 3,975 cu.yd. 
dry rubble masonry, to Keeley Constr. Co., 
ar $225,569; 4.6 mi. Maysel-King 
Shoals Rd., Project 3170, Clay Co., 25,000 
lin.ft. clearing, 74,750 cu.yd. unclassified 
325 cu.yd. wet, 625 cu.yd. dry and 1,150 
cu.yd. borrow excav., 207 cu.yd. concrete, 
26,200 lb. reinforcing, 1,095 cu.yd. cement 
rubble masonry, 1,450 lin.ft. 18 in. vitr. clay 
pipe (double strength), to W. C. Markle, 

lay, $64,781; 4 mi. road from end ol 
Project 1067 to Raleigh Co. line, Project 
3054, Summers Co., 23,960 lin.ft. clearing, 
51,200 cu.yd. unclassified, 130 cu.yd. wet, 
160 cu.yd. dry and 4,700 cu.yd. borrow ex- 
ecav., 374 cu.yd. concrete, 6,060 Ib. rein- 
Sere. 1,650 lin.ft. 18 in. vitr. clay pipe 
(double strength), to P. M. Price, Hinton, 
$52,080; 4.23 mi. Buckeye-Millpoint Rd.. 
Project 3051, Pocahontas Co., 22,350 lin.ft 
clearing, 30,000 cu.yd. unclassified, 110 cu. 
yd. wet, 430 cu.yd. dry and 200 cu.yd. bor- 
row excav., 68 cu.yd. concrete, 5,000 Ib. 
reinforcing. 1,075 cu.yd. cement rubble ma- 
sonry, 1,550 lin.ft. 18 in. vitr. clay p!p 
(double strength), to F. Echols, Marlinton 
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$38,983; 11 mi, Pt. Mountain-Randolph Co. 
jine Rd., Project 3021 B, Webster Co., 58,- 
=e lin.ft. clearing, 112,000 cu.yd. unclassi- 
fied, 390 cu.yd, dry and 2,500 cu.yd. borrow 
excav., 1,000 sta.yd. overhaul, 33 cu.yd. 
concrete, 2,160 Ib, reinforcing, 840 cu.yd. 
cement rubble masonry, 3,280 cu.yd. dry 
rubble masonry, to Mace Constr. Co., Web- 
ster Springs, $90,645 ; 4.17_ mi. Iroquois- 
Amigo Rd., Projects 3062 and 3133, Wyom- 
ing and Raleigh Counties, 22,040 _ lin.ft. 
clearing, 73,700 cu.yd. unclassified, 770 
cuyd. dry and 15,000 cu.yd. borrow excav., 
38,000 sta.yd. overhaul, 570 cu.yd. concrete, 
7.050 lb, reinforcing, 550 cu.yd, cement rub- 
ble masonry, 2,626 lin.ft. 18 to 24 in. vitr. 
clay pipe (single strength), etc., to G. F. 
Franklin & Co., Pocahontas, Va., $83,784 ; 
4 mi. Ramage-Madison Rd., Project 3151, 
Boone Co., 20,650 lin.ft. clearing, 58,700 
cu.yd. unclassified, 170 cu.yd. wet, 600 cu. 
yd. dry and 1,000 cu.yd. borrow excav., 105 
cuyd. concrete, 9,230 lb, reinforcing, 930 
cuyd. cement rubble masonry, 1,050 lin.ft. 
18 in. vitr. clay pipe (double strength), 
to Sterling Constr. Co., Akron, O. (street 
address not available) $50,125; 1.7 mi. 
Racine-Peytona Rd., Project 3152, Boone 
Co., 8,800 lin. ft. clearing, 30,000 cu.yd. un- 
classified, 110 cu.yd. wet, 265 cu.yd. dry 
and 200 cu.yd. borrow excav., 75 cu.yd. 
concrete, 7,150 lb. reinforcing, 550 cu.yd. 
cement rubble masonry, etc., to Nash, Cain 
& Turmin, Day and Night Bank_ Bldg., 
Huntington $30,808; 9 mi. Echo-Fleming 
2d., Project 3061, Wayne Co., 46,800 lin.ft. 
clearing, 140,000 cu.yd. unclassified, 100 
cu.yd, wet and 2,400 cu.yd. dry excav., 14,- 
700 sta. yd. overhaul, 3,380 cu.yd. concrete, 
45,000 Ib. reinforcing, 3,700 lin.ft. 18 in. 
vitr. clay pipe (single strength), etc., to 
Hatfield Constr. Co., 4184 10th St., Hunt- 
ington, $151,800; grading 8.6 mi. Junction- 
Hardy Co. line Rd., Project 3012, Hamp- 
shire Co., to L. J. Chandler, Virgilina, Va., 
$100,308; grading and gravel surfacing 9 
mi. Pt. Pleasant-Clifton Rd., Project 3057, 
Mason Co., 46,500 lin.ft. clearing, 48,000 
cu.yd. unclassified, 200 cu.yd. wet, 800 
cu.yd. dry and 1,000 cu.yd. borrow excav., 
555 cu. yd. concrete, 10,000 Ib, reinforc- 
ing, 1,000 cu.yd. cement rubble masonry, 
1,750 lin.ft. 18 to 24 in. rein.-con. pipe, 700 
sq.yd. cement concrete gutter, 500 cu.yd. 
loose stone, 500 cu.yd. stone subbase course, 
21,000 cu.yd. gravel surfacing, etc., to J. E. 
Doyle, 432 8th Ave., Huntington, $93,840; 
7.53 mi, Ridgeley-Alaska Rd., Project 3107, 
Mineral Co., 39,710 lin.ft. clearing, 50,130 
cu.yd. unclassified, 810 cu.yd. dry and 
5,540 cu.yd. borrow excav., 3,000 sta.yd. 
overhaul, 540 cu.yd. concrete, 7,510 Ib. re- 
inforcing, 1,490 lin.ft. 15 to 24 in. rein.-con. 
pipe, 8,000 cu.yd. gravel surfacing, to L. J. 
Chandler Co., Virgilina, Va., $65,147; 5.5 
mi, Henderson-Couch Rd., Project 3138, 
Mason Co,, 28,500 lin.ft. clearing, 50,000 cu. 
yd. unclassified, 750 cu.yd. dry and 12,500 
cuyd. borrow excav., 35,000 sta.yd. over- 
haul, 850 cu.yd. concrete, 6,900 Ib. rein- 
forcing, 1,240 lin.ft. 18 to 24 in, rein.-con. 
pipe, 250 cu.yd. stone subbase course, 500 
cu.yd. loose stone, 12,700 cu.yd. gravel sur- 
facing, ete., to Coleman Bros., Ashton, $86,- 
224; grading and paving with waterbound 
macadam 2.4 mi, Petersburg-Hardy Co. 
line Rd., Project 3149, Grant Co., 12,625 lin. 
ft. clearing, 16,325 cu.yd. unclassified and 
360 cu.yd. dry excav., 350 sta.yd. overhaul, 
155 cu.yd. concrete, 2,020 Ib. reinforcing, 
310 cu.yd. dry rubble masonry, 530 lin.ft. 
15 to 24 in. rein.-con. pipe, 120 cu.yd. loose 
stone, 1,775 cu.yd. stone subbase course, 
3,150 cu.yd. broken stone base course, 22,450 
cq.yd, waterbound macadam_ surface, to 
L. J, Chandler, Virgilina, Va., $57,213; 4.24 
mi, Martinsburg-Hedgesville Rd., Project 
3028, Berkeley Co., 22,400 lin.ft. clearing, 
29,200 cu.yd. unclassified, 400 cu.yd. dry 
and 600 cu.yd, borrow excav., 2,350 sta.yd. 
overhaul, 210 cu.yd. concrete, 1,640 Ib. re- 
inforcing, 1,234 lin.ft. 15 to 18 in. rein.- 
con, pipe, 120 cu.yd. loose stone, 4,450 cu.yd. 
stone subbase course, 5,550 cu.yd. broken 
stone base course, 40,000 sq.yd. water- 
bound macadam surface, to Bester-Long 
Co., Hagerstown, Md., $89,974; grading and 
paving with bituminous macadam, oiled, 4.2 
mi. Shady-Springs-Flat Top Rd., Project 
123, Raleigh Co., 22,200 lin.ft. clearing, 60,- 
‘00 cu.yd, unclassified, 205 cu.yd. wet, 650 
cu.yd. dry and 500 cu.yd. borrow excav., 650 
cu.yd. concrete, 8,350 Ib. reinforcing, 1,000 
lin.ft, 18 in, vitr. clay pipe( single strength), 
10,125 cu.yd, broken stone base course, 
/».025 sq.yd, bituminous macadam surface, 
102.500 gal. bituminous material for pene- 
‘ation macadam, etc., to J. E, Dougher & 
“ons, Union, $156,947 ; grading and paving 
be th bituminous macadam 0.6 mi. Simmons- 
“reeman Rd., Project 3060 A, Mercer Co., 
‘000 lin.ft. clearing, 1,800 cu.yd. unclassi- 
fed, 110 cu.yd. dry and 500 cu.yd. borrow 
ow” 70 cu.yd. concrete, 349 lin.ft. 15 to 
18 in. vitr. clay pee (single strength), 
'" cu.yd, stone subbase course, 900 cu.yd. 


broken stone base course, 5,400 sq.yd. bitu- 
minous macadam surface, 12,000 gal. bitu- 
minous material for penetration macadam, 
etc., to G. T. Franklin Co., Pocahontas, Va., 
$18,590. Noted Nov. 2. 


North Carolina — State Hy Dept., Ra- 
leigh, grading and concrete paving 7.52 mi. 
State Project 901, Buncombe Co., to A. J. 
Wardrep, Holston Bank Blidg., Knoxville, 
Tenn., $292,299, 2 mi. State Project 105 A, 
Beaufort Co., to J. L. McGehee, Tarboro, 
$71,672, 5.04 mi. State Project 105 B, Beau- 
fort Co. and 4.23 mi. State Project 101, 
Beaufort Co., to Public Service Production 
Co., Terminal Bldg., Newark, N. J., $149,365 
and $132,266, respectively ; grading and as- 
phaltic paving 14.22 mi. State Project 282, 
Wayne Co. and grading and asphaltic con- 
crete paving 14.53 mi. State Project 220, 
Duplin Co., to Union Paving Co., 30th and 
Locust Sts., Phila., Pa., $353,857 and $358,- 
455, respectively; grading 14.07 mi. State 
Project 133, Gates and Pasquotank Coun- 
ties, to C. W. Lacy, Wilmington, $91,013; 
clearing, grading and rs, 10.89 mi. 
State Project 152, Hyde Co., to O. A, Mann 
& Co., La Grange, Ga., $70,194. Noted 


Fla., Milton—Comrs. Santa Rosa Co., 
clearing, grading and surfacing 8.04 mi. 
State Rd. 1, to Collins & Gillis, Milton, $19,- 
517; 2.008 mi, Jay-Century Rd., to J. M. 
Hicks & Son, Brewton, Ala. $20,672; con- 
structing Pond Creek and Till Bayou 
Bridges on State Rd. 1, to Doullut & Wil- 
— Inc., Pensacola, $7,475. Noted 
NOV. 9. 


Miss., Cleveland—Paving various streets 
with asphalt, to Hornaday Constr. Co., 
Memphis, Tenn., (street addres not avail- 
able), $52,000. 


Tennessee—State Hy. Comn., Nashville, 
surfacing with 14 in. rock asphalt on 8 in. 
hand placed base course Federal Aid Proj- 
ect 37, Campbell Co., and 9.8 mi. road from 
point near Newport to North Carolina State 
line, 8 in. hand placed base course, Cocke 
Co., to H, L, Humbard Constr. Co., Jacks- 
boro Park Knoxville, $136,966 plus 10% 
for engineering and contingencies, and 
$228,058, respectively; bridges on above 
project, to A. Lyons, Roversville, $10,752. 
Noted Oct. 26. 


0., Canton—G. L. Sickafoose, engr. Stark 
Co., Court House, paving 2 mi. Uniontown- 
Hartville Rd., 16 ft., monolithic brick, to 
Urvan Bros. Co., $68,760, engrs. est. $71,- 
000; Waynesburg Rd., from Waynesburg 
to county line, 16 ft., to Wise Bros., Can- 
ton (street address not available), $31,920. 
Noted Nov. 2. 


Michigan—State Hy. Dept., Lansing, 
eae, bridge approaches on 0.557 mi. 
State Trunk Line 1. 11-53, Ottawa Co., 
54,019 cu.yd. excav., to D. J. Hennessey, 
Box 506, Grand Rapids, $28,090. 


Michigan — State Hy. Dept., Lansing, 
grading and surfacing 4.355 mi. State Trun 
Line Rd. 22-6, Sect. B, Benzie Co., to_Pier- 
son & Allswede, Hersey, $27,123. Noted 
Nov. 9. 

Til., Quincy—To Sternberg-Powell Co., 37 
West Van Buren St., Chicago, tarvia pav- 
ing Monroe St., $46,850, Madison St., $46.- 
612; alley between 3rd and 4th Sts. and 
Maine and Hampshire Sts., concrete, $1,363. 


Ta., Waterloo—Comrs. Black Hawk Co.. 
grading 13.18 mi. Primary Rd. Project 233, 
from flere southeast through La Porte to 
county line, 137,143 cu.yd. excav., to Phelan 
& Shirley, 306 South 24th St., Omaha, Neb., 
$0.234 per cu.yd. Noted Nov. 9. 


Kan., Eldorado—Butler Co. grading 6.258 
mi, Augusta Gordon Rd. 124, 28 ft., to L. L. 
Beye, 1019 South Denver Sf., $28,615; cul- 
verts to Wilday & Reagor, Augusta, $14,651. 
Noted Oct. 19. 

Tex., Austin—Travis Co., surfacing 3.2 
mi, Highway 20, between here and Manor, 
16 ft., 54 in. crushed stone base, to Travis 
Co., c/o G. S. Mathews, co. judge Austin, 
$18,694; 14 in. bituminous topping, to 
Haden & Austin, Box 1223, Houston, $15,- 
219. Noted Nov. 9. 

Tex., Ft. Worth—Tarrant Co. grading, 
gravel surfacing, etc., 5.74 mi. Randol Mill 
Rd., Project 21, 18 ft., grading and surfac- 
ing, to Purvis & Lowry, Ft. Worth, $19,443; 
concrete structures, to Purvis & Johnson, 
Ft. Worth, $16,283. Noted Nov. 2. 

Tex., Georgetown—Williamson Co. sur- 
fac.ng 11.5 mi. Highway 2-C between here 
and Travis Co. line, 16 ft., 108,317 sq.yd. 14 
in. inverted penetration bituminous topping, 
using all limestone cover material, to Haden 

Austin, Box 1223, Houston, $56,372. 
Noted Nov. 15. 

Tex., Houston—Paving 1 mi. Milam St. 
from Preston to Polk Sts., 40 ft., bitulithic, 
to Smith Bros. Constr. Co., Sumpter Bldg., 
Dallas, $63,466. 

Okla., Tulsa—Grading and paving 12,900 
ft. Tulsa-Owasso-Collinsville Rd. 18 ft., 


concrete, to D. A, Burton, 544 South Victor 
St., $64,968. 

Wash., Everett—Snohomish Co., 1§ mi. 
grading, 1 mi, trestle, and boom guard at 
Smelt Bay, to Norris Bros., Burlington, 
$75,000. Engrs. est. $76,000. 


Calif., Bakersfield—Improving Oak St., 
to Federal Constr. Co., Call Bldg., San 
Francisco, $43,041. Noted Nov. 16. 

Calif., Fresno—Fresno Co. paving Ven- 
tura Ave., 5 in. asphaltic concrete, to T. A. 
Hanrahan, 1361 P St., $31,294; Mt. Whitney 
Ave. from Camden west, 5 in. asphaltic cone 
crete, to California Constr. Co., Mattei 
Bldg., $51,307; 4.97 mi. Mt. Whitney Ave. 
through Riverdale, 6 in. asphalt treated 
gravel, to N. M. Ball, Porterville, $56,098, 
Noted Oct. 26. 


Calif., Fresno—Improving Weldon Ave., 
to Thompson Bros, G and Divisadero Sts., 
75,830 sq.ft. grading at $0.057, 58,165 ft. 
asphalt $0.219, 6,630 ft. cement walks 
$0.225, 5,260 ft. concrete gutter $0.35, 1,340 
ft. concrete curb $0.65. Noted Nov. 16. 


Calif.. Gustine—For 1,210 cu.yd. 5 in, 
concrete pavement, to Frederickson & Shan- 
non, Cory Bldg., Fresno, $29,190. Noted 
Nov. ° 

Calif., San Diego—San Diego Co. paving 
2.2 mi. road from Nestor to Mexican line 
at Tia Juana, 18 ft., 7,232 sq.yd. concrete, 
to California Constr. Co., Union Bldg., 
$52,600. 


Que., Montreal—To Duranceau & Duran- 
ceau, 152 Hamilton St., 2,000 sq.yd. asphalt 
pavements on Marguerite Bourgeois’ St. 
$11,124, 1,167 sq.yd. concrete sidewalks 
Hochelaga St. $5,235, 1,120 sq.yd. DeRazilly 
St. $2,456, 560 sq.yd. Clarke St. $2,228; to 
Sicily Asphaltum Paving Co., 60 St. Viateur 
St., 1,270 sq.yd. asphalt pavement, De- 
eastelnau St. $7,184, 2,057 sq.yd. Hanatoux 
St. $10,891; to F. Lapan, 601 Lacordaire 
St., 856 sq.yd. concrete sidewalks Hadley 
St. $4,773. 


Industrial Works 
PROPOSED WORK 


R. I., Providence—Crompton & Knowles 
Loom Wks., 93 Grand St., Worcester, Mass., 
soon lets contract 2 story, 50 x 170 ft. plant 
addition, brick and steel, Harris Ave. $60,- 
000. Private plans. 


Conn., Bridgeport — Jenkins Bros., 510 
Main St., having plans prepared Lockwood- 
Green Co., archts. and engrs., 101 Park 
Ave., New York City, factory, brick, steel 
and concrete, plain foundation, $250,000. 


Conn,, Torrington—Union Hardware Co., 
Mignon Ave., plans 3 story addition to plant, 
brick and steel, $50,000. Architect not 
announced. 


N. Y., Buffalo—Island Warehouse Co., 
Ganson St., plans 10 story, 9 x 100 x 268 
ft., flour mill, fireproof construction. $500,- 
000. Architect not announced. 


N. Y., Ithaca—New York Gas & Electric 
Corp., 123 South Cayuga St., plans $650,000 
bond issue for extensions and improvements 
to plant and lines, S. J. Magee, pres. 


N. Y., Lackawanna (Buffalo P. 0.)— 
Lackawanna Steel Co. plans additions to 
present mills, also new rail and steel mills, 
furnaces and various shops, rein.-con., brick 
and steel, concrete pile and wood pile 
foundations, Hamburg Turnpike. To ex- 
ceed $15,000,000. W. A. James, c/o owner, 
ch, engr. 

N. Y¥., Rochester—Rochester Gas & Elec- 
tric Corp., Clinton Ave. N., plans new water 
as plant, to have daily capacity of 4,000,- 
00-5,000,000 cu.ft., Platt St. on west side 
of Genesee River. To exceed $40,000. J. 
Haftnkamp, supt. 


N. Y., Tonawanda — Tonawanda Power 
Co. Sweeney Bldg. plans rein.-con. brick 
and steel power plant Webster St. $150,000. 


Pa., Bethlehem—Jurtz Furniture (Co., 
plans to reconstruct factory building 3, 4 
and 5 recently destroyed by fire. $800,000, 
Architect not announced. 

Pa., Erie—Union Storage Co., 819 Com- 
merce Bldg., having revised plans prepared 
by J. F. Wadsworth, engr.. Commerce Blidg., 
8 story and basement, 78 x 100 ft. con- 
crete and brick plant. 

W. Va. Shinnston—Alley Glass Co. soon 
takes bids for plant. $250,000. L. Alley, 
pres. Architect not announced, 

N. C., Whiteville—See “Waterworks,” 

Fla., MecIntosh—MclIntosh Utilities Inc., 
Plans cold storage and refrigeration plant. 
$50,000. N. A. Russell, treas. Architect 
not announced. 

Ky., Louisville—Mengel Body Co. having 
plans prepared by Joseph and Joseph, 
archts., Francis Bldg., auto body plant, in- 
cluding woodworking shops, dry kilns, as- 
sembling, painting and finishing depart- 
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Industrial Works (Continued) 

ments, containing 200,000 sq.ft. floor space, 
on 30 acre site, 4th and G Sts. $600,000. 
A. D. Allen, pres. 


0., Ashland—J. E. Mathews Produce Co. 
had plans prepared 3 story, 60 x 75 ft. cold 
storage plant. L. J. Goodrich, 207 East 
4th St., engr. 

0., Cleveland — Grabler Mfg. Co., 6565 
Bway., had plans prepared by Christian, 
Schwarzenberg & Gaede, archts., 1900 
fuclid Ave., 1 story, 80 x 80 ft. and 3 
story, 50 x 80 ft. brick, steel and concrete 
factories, 6565 Bway. $50,000. W. S. 
Bayer, secy. 

0., Columbus—H. C. Goodman Co., 31 
North 4th St., having plans prepared by 
Richards, McCarty & Bulford, archts., 584 
Kast Broad St., 3 story and basement, 187 x 
200 ft., brick and concrete factory, Broad 
St. $400,000. 

0., Dayton—G, W. Shroyer Co., 2nd and 
Main Sts., plans 2 story, 50 x 200 ft., auto 
sales and repair shop, brick, North Main 
St. $60,000. Private plans. 3 

Mich., Kalamazoo—Kalamazoo Paper 
Box Co. plans 3 story and basement, rein - 
con, and brick factory, concrete pile foun- 


dation, 15,000 sq.ft. floor space, North 
Pitcher St. $200,000. Architect not se- 
lected, 


Mich., Manistee—Rugegles & Rademaker, 
Manistee, had plans prepared by F. fs 
Perkins, engr., c/o owners, (1st unit), 2 
story, 100 x 100 ft. rein.-con. and brick 
factory. $60,000. 


Mich., Petoskey—Petoskey Portland Ce- 
ment Co., having preliminary plans _pre- 
pared by J. C. Buckley, engr., Ist Natl. 
Bank Bldg., Chicago, extending stock house, 
power plant and factory. $500,000. 


iL, Shelbyville—Voted $100,000 bonds 
for electric light power plant and distribu- 
tion system. A. W. Fuller, 1979 Ry. Exch. 
Bidg., St. Louis, Mo., engr. Noted Oct. 19. 


Wis., Manitowoc—Van Lente St. Clair 
Corp., 405 West Walnut St., Green Bay, 
plans 2 story, 57 x 110 ft., garage and re- 
pair shop, brick, rein.-con. and steel, plain 
foundation, here. $45,000. P. L. Van 
Lente, mgr. Architect not selected. 


Wis., Milwaukee—Cedarburg Dairy Co., 
c/o H. Berns, 1586 Prospect Ave., having 
plans prepared by H. J. Esser, archt., 82 
Wisconsin St., 1 story and basement, 100 x 
150 ft., brick and concrete dairy, plain 
foundation, llth St. $75,000. 


Wis., Milwaukee—Harley-Davidson Mo- 
tor Co., 3732 Chestnut St., having plans 
yxrepared by Federal Eng. Co., engrs., 444 
Milwaukee St., 1 story, 80 x 145 ft., addi- 
tion to factory, brick and concrete, plain 
foundation, Chestnut St. $45,000. 


Minn., St. Paul—Hamm Realty Co., 681 
East Minnehaha St., having plans prepared 
2 story and basement, 150 x 150 ft., rein.- 
eon., brick and tile, 8th and Sibley Sts. 


$100,000. Architect not announced. 


Mo., St. Louis — Ford Automobile Co., 
Highland Park, Detroit, Mich., plans 1 
story, 300 x 1,500 ft. rein.-con. and steel 
factory, plain foundation, along Mississippi 
River, here. Cost, incl. equipment, $5,000,000. 


Tex., Dallas—E. M. Thomas of Trinity 
Constr. Co., engrs., Southwestern Life 
Bldg., takes bids in January, 2 story, 75 x 
140 ft. factory addition, brick, plain foun- 
dation, for Consolidated Wafer Co., 2426 
South Harwood St. $100,000. 


Tex., Ft. Worth—A. F. & A. M. South- 
side Lodge having plans prepared by J. B. 
Davies, archt., Hemphill St., 3 story, garage 
and club rooms, rein.-con. and brick, plain 
foundation, 5th and Magnolia Sts. $100,000. 


Tex., McKinney—Texas Cotton Mills Co. 
plans to double capacity of present textile 
mill and industrial housing. $750,000. En- 
gineer not selected. 


Tex., Texas City — U. S. Gasoline Co. 
plans large plant. $250,000. Architect not 
announced. 


Okla., Ardmore—Consumers’ Light and 
Power Co., plans 6,000 ton cold storage 
house, $100,000. Private plans. 


Cole., Denver—Blaney-Murphy Co., Stock 
Yards, takes bids about Dec. 17, 5 story, 
packing plant on 48th and Gilpin Sts. 
$750,000, 


Calif., Petaluma—Poultry Producers of 
Central California, 323 East Washington 
St.. Petaluma, and 700 Front St., San 
Francisco, rejected bids constructing 110 x 
210 ft., hollow tile packing plant. Project 
postponed indefinitely. Noted Oct. 5. 


Calif.. San Francisco—Star Garage Co., 
150 Turk St., had plans prepared by J. L. 
Stewart, archt., Claus Spreckels Bldg., 2 
story, rein.-con. annex to garage. $60,000. 











Calif., San Francisco—Talbot Invest- 
ment Co., c/o J. E. Krafft & Sons, archts., 
Phelan Bldg., had plans prepared 2 story 
and basement, rein.-con., showrooms and 
warehouse, 8th and Natoma Sts. $100,000. 
G. H. Tay Co., 2nd and Mission Sts., lessees. 


Oni., Acton — Thomson Motor Supplies 
Ltd., plans to vote on $40,000 bonds Dec. 4, 
to build factory here. 


Ont., Tillsonburg—Wilkie Products Co., 
312 Pitts St., plans 1 story, 60 x 200 ft. 
factory, cement $60,000. 


Ont., Tillsonburg—Windsor Tool & Ma- 
chine Co., Windsor, plans concrete, brick 
and steel machine shop, here. $40,000. 
Architect not selected. 


BIDS DESIRED 


N. Y., Sheepshead Bay (Brooklyn P, O.) 
—Dec. 1, by W. Mortensen, archt. and 
engr., 209 West 76th St., New York, brick, 
steel and rein.-con. plant, Ave. Z and East 
17th St.. here, for Superior Ice Co., Inc., 
50 East 42nd St., New York. $250,000. 
Noted Oct. 5. 


Pa, McKees Rocks—Federal Enameling 
& Stamping Co., Thompson Ave., will build 
3 story, steel factory. Work will be done 
by separate contract. F. Frimer, 1133 
Charles St., engr. 


W. Va., Parkersburg—Blackwood Elec- 
tric Steel Corp. receiving bids for steel for 
1 story, 140 x 230 ft., rein.-con., brick and 
steel factory. Mills, Rhones, Bellman & 
Nordhoff, 1234 Ohio Bldg., Toledo, O., 
archts. 


Til., Chicago—Ronneberg, Pierce & Hau- 
ber, archts., 10 South La Salle St., receiv- 
ing bids 1 and 2 story, 75 x 140 ft. laundry, 
rein. con., brick and steel, Flournoy St. 
near La Vergne St., for New Way Home 
Service Corp., c/o architects. $50,000. 


Wis., Kenosha—C. ©. Augustine, archt., 
Kenosha, taking bids 1 story, 82 x 125 ft., 
brick and concrete garage, plain foundation, 
Milwaukee St., for W. Russell, 603 Mil- 
waukee Ave. $40,000. 


Wis., Milwaukee—H. J. Esser, engr. and 
archt., 82 Wisconsin St., taking bids 4 
story and basement, 60 x 210 ft., brick and 
concrete factory, also 2 story and basement, 
60 x 210 ft., steel and timber factory, plain 
foundations, for Harsh-Chapline Shoe Co., 
694 Hanover St. 


Wis., Waukesha—Spring City Auto Co., 
220 West Main St., taking bids 1 story, 
65 x 190 ft., garage and repair shop, brick, 


rein.-con. and_ steel, plain foundation. 
$40,000. Private plans. Noted Oct. 26. 
Wis., Wausau—Oppenhamer & Ober, 


archts., Wausau, taking bids 2 story, 60 x 
60 ft., brick, rein.-con. and steel garage, 
plain foundation, for Durant Motor Car 
Co., 208 Washington Ave. $45,000. 


CONTRACTS AWARDED 


N. H., Manchester—C. H. Macrury, 1042 
Elm St., 3 story, 38 ft. high, 50 x 50 ft., 
garage and repair shop, reim-con. and 
brick, plain foundation, Burch and Lowell 
Sts., to C. A. Golden, 64 Concord St. Archts. 
est. $50,000. 


Mass., Boston — Boston Storage Ware- 
house Co., Westland Ave., 4 story, 30 x 50 
ft. warehouse addition, brick, Huntington 
Ave, and Bryant St., to Evatt Constr. Co., 
161 Devonshire St., $40,000. 


Mass., Charlestown (Boston P. 0.)—Gen- 
eral Baking Co., Bunker Hill St., 2 story 
and basement, garage, brick and steel, plain 
foundation, Ferrin St., to C. A. Dodge Co., 
Erie and Albany Sts., Cambridge. Archts. 
est. $100,000. 


Mass., West Lynn (Lynn P. 0.)—General 
Electric Co. will build Factory 63, 4 story, 
122 x 157 ft., brick and concrete, by day 


labor. $200,000. Private plans. Noted 
Sept. 14. 
Mass., Weymouth (Boston .P. .0.)— 


Brooks-Skinner Co., will build 2 story, 40x 
130 ft. factory, brick and concrete, by day 
labor. $40,000. Private plans. 


Conn., Bridgeport—Lotomobile Co. of 
America, Ine., 2 Main St., 1 story, 60 x 180 
ft., and 40 x 200 ft. additions to plant, brick 
and steel, plain foundation, to vering & 
Garrigues Co., 552 West 23rd St., New 
York: City. 


Conn., Hartford—Kaplan & Goldberg, 32 
John St., will build 1 story, 90 x 100 ft. 
garage and service station, brick and steel, 
plain foundation, John St., by day labor. 
$40,000. F. C. Walz, 407 mbull St. 
archt. 


Conn., Waterbury—Reymond Bros., 400 
South Main St., 2 story, 40 x 80 ft. addition 
to bakery, and 1 story, 56 x 85 ft. addition 
to garage, both brick, South Main St., to 
Tracy Bros. Co., 52 Benedict St. Archts. 
est. $40,000. 
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N. Y., Brooklyn—C. D. Strang, 155 ¢,,. 
Portland St., 5 story, 64 x 115 ‘ 
con. and brick warehouse addition 
footings, Coney Island Ave., to 
Ahlers Constr. Co., 110 West 40th 
York. Archts. est. $250,000. Not: 


N. Y., Rochester—Rochester 
Co., 58-64 Plymouth Ave. N., 2 st 
200 ft., brick garage and repair ‘ 
P. G. Houck, 503 Cox Bidg. Archts. ‘po 
$125,000. Ne 


Pa., Oakmont—Mills, Rhines, Be})may 
Nordhoff, archts., 1234 Ohio Bldg. 1. \.4* 
O., 2 story and basement, 74 x 94 x j57. 
158 ft. factory addition, here to |i 
Foulkrod Co., Oliver Bldg, Pittsbu; . 
Valve Bag Co. of America, 3444 Summ: 
Ave., Toledo, O. Noted Oct.19. 











Pa., Pittsburgh—Englert Mfg. (o., 213 
East Carson St., 2 story and basement. ¢. 
x 120 ft. factory, South 25th and Jane Sic 
to Duquesne Constr. Co., Cypress and Aspe 


Sts. Archts. est. $75,000. Noted Sept. 


Pa., Pittsburgh—F. J. Kress Box ¢ 
3030 Liberty Ave., 3 story and basemen: 
70 x 155 ft. brick addition to factory, 293) 
38 Liberty Ave., to D. T. Riffle, 1007 Forbes 
St. Engrs. est. $40,000. Noted Noy, 2, _ 

Pa., Pittsburgh—Neely Nut & Bolt Co 
46 South 22nd St., 1 story, 21 x 120 x 15) 
x 173 ft. brick and steel plant, South 22nu 
St., to McClintic-Marshall Co., Oliver Bldg 
Noted Oct. 19. ; 


Pa., Ridgeway—Hyde Murphy Co. wil! 
build 4 story, 60 x 90 ft. brick addition 
to factory, by day labor. Private plans, 


W. Va., Charleston—Evans Lead (Co,, 
Essex Falls, N. J., 1 story, 50 x 180 ft. and 
4 story, 50 x 180 ft., plant, steel, here, to 
Higginbotham & Jones, Constr. (o,, 
Charleston, 


O., Akron—General Tire & Rubber (Co. 
1708 East Market St., 1 story, 40 x 180 ft.. 
and 3 story, 60 x 100 ft., brick and stee| 
factory additions, to H. P. Moran Co., Ter- 
—— Archts. est. $100,000 Noted 

ov. 9. 


0., Cleveland—R. W. Kaase Co., 2836 
Lorain Ave., 2 story, 68 x 150 ft., brick, 
steel and concrete bakery, to H. E. Klef- 
man, 4319 Woodbridge Ave. Archts. est. 
$150,000. Noted June 1. 


0., Mansfield—Ideal Electric & Mfg. Co., 
153 East 5th St., 1 story, 100 x 150 ft, 
brick and steel manufacturing plant, 5th 
St.. to Austin Co., 16112 Euclid Ave, 
Cleveland. 


Mich., Highland Park (Detroit P. 0.)— 
Ford Motor Co., 1 story, rein.-con., brick 
and steel transfer building and loading plai- 
forms, plain foundation, Manchaster Ave., 
to H. G. Christman & Co., 315 Stevens Bldg,, 
Detroit, $400,000. 


Mich., Muskegon—Central Paper Co., 3 
and 4 story, 90 x 110 ft. warehouse, 4 
story, 55 x 300 ft. machine room, 3 story, 
42 x 53 ft., 4 story, 46 x 90 ft., 2 story, 
45 x 150 ft. buildings, to Markle Cement 
Co., Muskegon. Archts. est. $200,000. 
Noted Nov. 9. 


1ll., Chicago—Advance Fadry. and Pattern 
Co., 2734 West 36th St., 1 and 2 story, 55 x 
142 ft. factory addition, rein.-con., brick 
and steel, to Vagtborg Constr. Co., 6843 
none Ave. Archts. est. $50,000. Noted 
Oct. > 


Ill., Chicago—F. T. Hoyt, c/o A. S. Al- 
schuler, archt., 28 East Jackson Blvd., 3 
story, 105 x 175 ft. printing plant, rein- 
con., brick and steel, Congress and Lafli: 
Sts., to J. W. Snyder & Co., Ashland and 
quneress Sts. Archts. est. $250,000. Noted 


. . 


Ill., Chicago — Voightmann & Co., 445 
West Erie St., 1 story, 280 x 300 ft. factory 
rein.-con., brick and steel, 4158 Schubert 
Ave., to F. H. Stowell Co., 28 North Clinton 
St. Archts. est. $150,000. 


Til., Marshall—For 1 story, 50 x 80 ft. 
brick and concrete power house, 2 genera- 
tors direct connected to Chuse engines. 
switchboard, 2 boilers, piping, etc. 
Chuse Engine and Mfg. Co., 1411 Chemica 
Bldg., St. Louis, Mo., $52,181. Noted Oct. 1°. 


Wis., Appleton—Manthey & Puth, Wash- 
ington and Morrisson Sts., 1 story, ‘' * 
85 ft., garage and repair shop, brick, rein.- 
con. and steel, plain foundation, College 
St., to E. Johnston, 847 State St. Archts 
est. $40,000. 


Wis., Fond du Lac—Gurney Refrigeratt 
Co., 64 South Brooks St., 3 story, 60 x 1 
ft., factory and power house, brick, rein- 
con. and steel, plain foundation, to Hutte! 
Constr. Co., 128 Western St. Archits. es+ 


$60,000. 
Wis., Milwaukee—M. S. Mann, 121° 


Holton St., 1 story and basement, 5! 
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Industrial Works (Continued) 

190 ft., brick and_concrete garage, plain 
foundation, to M. Wachofsky, 539 4th St. 
Archts. est. $40,000. 

Wis., Milwaukee — Milwaukee-Western 
Fuel Co., 120 Wisconsin St., 1 story, 120 x 
140 ft., repair shops, brick and concrete, 
plain foundation, Clinton St., to Klug & 
Smith Co., 69 Wisconsin St. Engrs. est. 
$60,000. 

Wis., Milwaukee—Shadboldt & Boyd 
Iron Co., 129 West Water St., 1 story, 110 
x 110 ft., brick and timber warehouse, plain 
foundation, Dousman St., to Jahns & Knuth, 
1915 Chestnut St. Archts. est. $40,000. 

Wis., Milwaukee—Wisconsin Ice & Coal 
Co. 216 West Water St. 1 story and 
basement, 114 x 120 ft., ice manufacturing 
plant, brick and concrete, plain founda- 
tion, 31st and Galena Sts. to R. L. 
Reisinger & Co., 464 Oakland Ave. Engrs. 
est. $60,000. 

Wis., Racine—Racine Mfg. Co., 6th and 
Mead Sts., 2 story, 50 x 120 ft., brick, rein.- 
con. and steel factory, plain foundation, 
Mead St., to Nelson & Co., Janes Blk. 
Archts. est. $50,000. 

Wis., Racine—Western Screw & Specialty 
Co., Ham Ave., 2 story, 50 x 160 ft., brick, 
rein.-con. and steel factory, plain founda- 
tion, to L. V. Constr. Co., 1120 16th St., 
Milwaukee. Archts. est. $40,000. 

Wis., Waupun — Althouse — Wheeler Co 
will build 2 story factory, brick, steel 
and rein.-con., plain foundation, by day 
labor $50,000. H. O. Thompson, mer. 
Private plans. 

Minn., Minneapolis Northwestern Tire 
Co., 622 8rd Ave. S., 2 story and basement, 
40 x 40 x 120 ft. sales and service station, 
rein.-con, and laminated wood, Harmon 
Pl, between 10th and 11th Sts., general 
contract to J. L. Robinson Co., 511 South 
7th St. Total $50,000. Noted Aug. 31. 

Calif., San Francisco—General Mfg. Co., 
Pacific Bldg., 1 story, 140 x 192 ft. factory, 
concrete, Railroad, Paul and San Bruno 
Aves., to G. Wagner, 251 Kearny St., $35,- 
000. Noted Nov. 16. 

Callif., San Francisco—Goodrich Rubber 
Co., 401 Mission St., 6 story, 65 x 160 ft., 
rein.-con, Warehouse and loft building, 2nd 
St., to Clinton Constr. Co., 923 Folsom St., 
$75,000. Noted Nov. 9. 

Calif., San Francisco—Natl. Ice Cream 
Co., 371 Guerrero St., 2 story, rein.-con. 
addition to plant, Guerrero St. near 16th 
St., to Barrett & Hilp, 918 Harrison St., 
$50,000. 

Calif., San Francisco—Simon Bros., 150 
Townsend St., 2 story and basement, 36 ft. 
high, 86 x 250 ft., warehouse, Townsend 
St. to Barrett & Hilp, 918 Harrison St., 
$44,000. Noted Oct. 19. 

Calif., San Francisco—Simmons Co., 198 
Bay St., 3 story, factory and warehouse, 
rein,-con., Powell and Bay Sts., to Bar- 
rett & Hilp, 918 Harrison St., $250,000. 
Noted Oct. 12. 

Que., Hull—Lion Meade Tire Co., 2 story 
rein,-con. and brick fractory, Wrightville 
St. to E. Caron & Son, 158 Champlain St. 
Archts. est. $75,000. 

Ont., Niagara Falls — Welland Packing 
Co. Ltd., factory along Michigan Central 
R.R. tracks, to Gardner Constr. Co., Niagara 
Falls, $44,000. 


. * 
Buildings 
PROPOSED WORK 

Mass., Boston—High School—City takes 
bids about Dec. 1, high school, Dunbar Ave. 
$1,000,000. McLaughlin & Burr, 88 Tre- 
mont St, archts. Noted Oct. 19. 

Mass., Roxbury (Boston P. O.)—High 
School—Schoolhouse Dept., City Hall An- 
nex, Boston, plans 3 story, 20 room, brick, 
Dunreath St. $350,000. H. H. Atwood, 61 
Alban St., Dorchester (Boston P. O.), archt. 

N. ¥., Brooklyn—College—Adelphi Col- 
lege, St. James Pl., had plans prepared by 
McKim, Mead & White, archts. and eners., 
101 Park Ave., New York, group of build- 
ings, brick, steel and stone, plain foun- 
dations, Washington Ave. $1,250,000. First 
unit will be ready for estimates soon. 

N. Y., Brooklyn—School—3d. Educ., 500 
Park Ave., New York, plans P. S. 187, brick, 
steel and stone, plain foundation, Delamere 
Pl, near Kings Highway, here. $500,000. 
Cc, B. J. Snyder, Flatbush Ave. extension, 
archt. and engr. 

N. Y., Jamestown—Hotel—Hotel James- 
town, plans 9 story, 121 x 165 ft., brick 
and steel, 3rd and Cherry Sts. $1,225,000. 
F. O. Anderson, c/o Empire Case Goods 
Co., 142 Foote Ave., pres. executive com. 
Architect not selected. 

_N. ¥., New York—Apartment—Ninety- 
fifth St. Realty Corp., 598 Madison Ave., 
having plans prepared by J. E. R. Carpen- 
ter, archt. and engr., 598 Madison Ave., 9 
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story, 100 x 100 ft., brick, steel and stone, 
jlain foundation, 95th St. near 5th Ave. 
800,000, 


_N. Y., Niagara Falls — Hotel—P. A. 
Schoelkopf, c/o Chamber of Commerce, 
plans hotel, $1,000,000. 


N. Y., Niagara Falls—Store and Office— 
A. M, Atlas, Falls St., plans 38 x 186 ft., 
Main St. Architect not announced. 


N. J., Elizabetlt—High School—Bd. Educ. 
having plans prepared by Kilham, Hopkins 
& Greeley, archts. and enegrs., 9 Park St., 
Boston, Mass., for high school, Westfield 
and Cherry Sts. $495,000. A, P. Hughes, 
537 Jefferson Ave., secy. 


Pa., Clairton—Schools—Voted $550,000 
bonds for new schools. 


Pa., Duquesne—School—Voted $300,000 
bonds for new school. 


Pa., Elwood City—School—Bd. Educ. hav- 
ing plans prepared by E. Stotz, archt., 
Monongahela Bank Bldg., Pittsburgh, 2 
story and basement, 87 x 190 ft. rein.-con., 
brick and stone, Crescent Ave. $220,000. 


Pa., Mt. Union—School—Voted $200,000 
bonds for new school in 3rd ward. 


Pa., Narberth—High School—Voted $165,- 
000 bonds for high school. 


Pa., Norristown—High School—Voted 
$500,000 bonds for high school. 

Pa., Phila.—Bank—Northern Natl. Bank, 
c/o W. H. Bellew, 7th and Dauphin Sts., 
having plans prepared by P. A. Davis, 
archt., 1713 Sansom St., 2 story and base- 
ment, 50 x 70 ft. brick, steel, stone and 
granite, plain foundation, 7th and Dauphin 
Sts. $200,000. 

Pa., Pittston—School—Bd. Educ. having 
plans prepared by J. McGlynn, archt., 
Wilkes-Barre, for new school. Cost between 
$175,000 and $200,000. 

Pa., Springfield—High School—Voted 
$200,000 bonds for high school. 

Pa., Williamsport—Auditorium and Gym- 
nasium—Dickinson Seminary, c/o B. C. 
Connor, plans 3 story and basement, 90 x 
140 ft., stone, steel and brick gymnasium, 
$100,000, also plans to build auditorium 
(2,000 seating capacity), later on, $200,000. 

D. C., Wash.—Administration—Garfield 
Memorial Hospital, 10th St. and Florida 
Ave., N. W., having plans prepared by 
Marsh & Peters, archts., 1302 F St., for 
administration building. $250,000. 

D. C., Wash+—Bank—Federal American 
Natl. Bank plans addition. $500,000. J. 
Poole, pres. Architect not selected. 

D. C., Wash.—Temple—Eastern Star c/o 
M. E. Keys, secy., Masonic Temple, 13th 
St. and New York Ave., plans temple, here. 
$1,000,000. Archjtect not selected. 

W. Va., Charleston—Lodge—H. S. Kyle, 
archt., Union Bank Bldg., soon takes bids 
6 story, 50 x 125 ft., concrete and steel, 
Dunbar St., for Elkana Lodge, Knights of 
Pythias. $200,000. Noted May 18. 

N. C., Greensboro—Churclg—First Pres- 
byterian Church plans church. $225,000. 
A. M. Scales, committeeman. Architect. 
not announced, 

Fla., Plant City—Hotel—Plant City 
Hotel Corp., rejected bids opened Nov. 1, 7 
story, 105 x 105 ft., brick and steel. $150,- 
000. Corporation dissolved on account of 
inability to build with available funds. 
Noted Oct. 5. 

0., Cleveland—Apartment—L. Abrams 
Co., 525 Engineers Bldg., having plans pre- 
pared by D. A. Reamer, archt., 17920 De- 
troit Ave., Lakewood, 7 story and basement, 
brick, steel and concrete, Euclid Ave. east 
of Ford Dr. $500,000. Noted July 6. 

0., Cleveland—Apartment—C. B. Grund- 
stein, 14188 Superior Rd., having plans pre- 
pared by A. F. Janowitz, archt., Perma- 
nent Bldg., 3 story and basement, 100 x 
142 ft., brick and timber, North Moreland 
Bivd. $200,000, 

0., Cleveland — Library — Cleveland 
Pub, Library Bd., Kinney Levan Bldg., 
having plans prepared by Walker & Weeks, 
archts., 1900 Euclid Ave., superstructure of 
4 story, 200 x 200 ft., steel and concrete, 
East 3rd St. and Superior Ave. $4,000,000. 

0., Cleveland—School—Bd. Educ., East 
6th St. and Rockwell Ave., plans 2 story, 
brick, steel and concrete, Ira and Vandalia 
Aves. $200,000. W. R. McCornack, East 
6th St. and Rockwell Ave., archt. 

0., Cleveland—Schools—Bd. Educ., East 
6th St. and Rockwell Ave., plans 2 story, 
12 room addition to school, West 103rd 
St. and West Blivd., $150,000, 2 story, 3 
room additions to Glenville High, Detroit 
Junior High and Corlett Junior High 
Schools, $150,000, all brick, steel and con- 
crete. . R. McCornack, East 6th St. and 
Rockwell Ave., archt. 

O., Cleveland—Schools—Voted $500,000 
bonds for 2 story, 22 room, elementary 
school, East 161st St. and Groveland Ave., 
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also $900,000 bonds for 3 story, 40 room, 
Junior Commercial School, West 41st St. 
and Randall Rd., both brick, steel and con- 
crete. W. R. McCornack, East 6th St. and 
Rockwell Ave., archt. 


0., Columbus—Administration—Richard, 
McCarthy & Bulford, archts., 584 East 
Broad St., preparing plans and soon tak: 
bids 6 story and basement, 150 x 187 ft.. 
brick, steel and concrete, Broad and Bell 
Sts., for H. C. Goodman Co., 31 North 4th 
St. $400,000-$500,000. Noted Jan. 26. 

0., Dayton—School—Bd. Educ. havin 
plans prepared by Schenck & Williams 
archts., Mutual Home Blidg., 1 story aii 
basement, school for crippled childre: 
brick and rein.-con. $150,000. P. C. Ste 
son, supt. 


0., Dayton—Temple—Dayton Lodge F. & 
A. M., c/o S. R. Jones, chn, building com. 
Masonic Temple, plans rein.-con. and brick. 
$1,500,000. Architect not selected. 


0., Lakewood (Cleveland P. 0.)—High 
School —Bd. Educ., Warren Rd., having pre 
liminary plans prepared by C. W. Hopkin- 
son, archt., Rose Bldg., Cleveland, 3 story, 
27 room, brick, steel and concrete, Hilliard 
Rd. near Wager Ave. $300,000. 


0., Painesville—Hospital—Lake Co, Hos- 
pitial Assn., c/o L. J. Spaulding, clk., 
voted $200,000 bonds for 3 story, brick, 
steel and concrete. Architect not selected. 


Mich., Ludington — Hospital — Paulina 
Stearns Memorial Hospital, plans 3 story 
and basement, rein.-con. and brick, plain 
foundation. $200,000. Architect not se- 
lected, 

Ill, Chicago — Apartment — Ludgin & 
Leviton, archts., 53 West Jackson Blvd., 
preparing plans 3 story and basement, 143 x 

5 ft., rein.-con., brick and steel, Spauld- 
ing and Schubert Aves. $350,000. Owner's 
name withheld, 

Ill., Chicago—Club and Office—Covenant 
Club, c/o W. W. Ahilschlager, archt., 65 
East Huron St., having plans prepared 10 
story, 80 x 92 ft., rein.-con., brick and 
steel, Dearborn St. near Madison St. 
$1,000,000. 

Ill., Chicago—Store and Apartment—A. 
Goldstein, c/o Rissman & Hirschfield, 
archts,, 646 West Randolph St., having plans 
prepared 3 story and basement, 200 x 200 
ft., rein.-con., brick and steel, Madison St. 
and Central Park. $400,000. 

Ill., Wilmette—Church—St. Johns Evan- 
gelical Lutheran Church having plans pre- 
pared by Loew & Bollenbacker, archts, 108 
South La Salle St., Chicago, 1 story and 
basement, 95 x 105 ft., rein.-con., brick and 
steel, Wilmette St. and Park Ave. $150,000. 

Wis., Green Bay—Hotel—H. 0. Wood, 
promoter, 172 3rd St., Milwaukee, organizing 
company and plans to build 9 story, 130 x 
160 ft., brick and concrete, plain founda- 
tion, Adams St. $800,000. Architect not 
selected, 

Wis., Madison—Church, etc.—Presbyter- 
ian Synod of Wisconsin, Murray and State 
Sts., plans 3 story church, incl. auditorium 
and student club, brick, rein.-con. and stone, 
plain foundation, Murray St. $150,000. 
Architect. R. Owens, secy. 

Wis., Mayville—High School—RBd. Educ. 
having plans prepared by Parkinson & Doc- 
kendorff, archts., Linker Bldg., La Crosse. 
2 story, 112 x 274 ft., brick, rein.-con. and 
steel, plain foundation. $250,000. 

Wis., Oshkosh — School — Bd. Normal 
School Regents, Capitol, Madison, plans 3 
story, 160 x 300 ft., incl. dormitories, class 
rooms, laboratories, rein.-con., brick and 
steel, plain foundation. $350,000. Archi- 
tect not selected. 

Wis., River Falls—School—Bd. Normal 
School Regents, Madison, having ee re- 

ared by A. Peabody, archt., Capitol Bidg., 

adison, 3 story, 100 x 210 ft., brick, rein.- 
con. and steel, plain foundation, here. 
$265,000. 

Wis., Stevens Point—School—Bd. Normal 
School Regents, Capitol, Madison, plans 
3 story, 150 x 250 ft., rein.-con., steel and 
brick, plain foundation. $300,000. W. J. 
Kittle, secy. Architect not selected. 

Ia., Cedar Falls—Dormitory—State Bd. 
Educ., State House, Des Moines, having 
preliminary plans prepared by Proudfoot, 
Bird & Rawson, archts., 810 Hubbell Bidg., 
Des Moines, concrete, brick and stone, on 
campus of State Teachers College, here. 
$200,000. ’ 

Ia., De Witt—School—Bd. Educ. plans 2 
story and basement, rein.-con., brick, tile 
and stone. $150,000. H. Seifert, secy. 
Architect not announced. 

Ia., Waterloo—Y. W. C. A., c/o W. H. 
Langlas, pres., had plans prepared by M. B. 
Cleveland, archt., Jaterloo, and W. F. 
Thompson, archt., 342 Madison Ave., New 
York City, 3 story and basement, with 
two 2 story wings, rein.-con., brick, tile and 
stone, $150,000. 
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Buildings (Continued) 

Minn., Bemidji—College—State Bd. of 
Control, St. Paul, plans 3 story brick addi- 
tion to main building, $113,000 3 story ad- 


dition to dormitory $95,000, and heating 
plant $65,000, at State Teachers College, 
here. C. H. Johnston, 715 Capital Bank 


Bidg., St. Paul, archt. 

Minn,., Minneapolis—Schools— Bd. Educ. 
plans to construct schools. 2,500,000. 
G. F. Womrath, business supt. Bureau of 
Design, Bd. Educ., 305 City Hall, archts. 

Minn., Minneapolis—School and Rectory 
— Church of the Annunciation, c/o F. Lang, 
5101 Nicollet Ave., having plans prepared 
by Damon, O'Meara & Hills, archts., 1123 
Merchants Natl Bank Bldg., St. Paul, 2 
story and basement school, brick, stone and 
tile, rectory, brick, Lyndale Ave. S. and 
50th St. $150,000. 

N. D., Fargo—Schools—Bd. Educ. plans 
two 2 or 3 story and basement, rein.-con., 
brick and tile. $150,000 up. E. C. Guthrie, 
secy. Architect not announced. 

Mo., St. Louis—Apartment—Guild In- 
vestment Co., c/o Weisels-Gerhart, 8th and 
Chestnut Sts., plans 6 story, 115 x 215 ft. 
rein.-con., brick and steel, plain founda- 
tion, West Pine and Euclid Sts. $500,000, 
Architect not announced, 

Mo., St. Louis—Medical—St. Louis Medi- 
eal Society, 3531 Pine St., having plans 
prepared by A. B. Grove, archt., 320 North 
ith St., 2 story and basement, 75 x 100 ft., 
rein.-con., brick and stone, plain founda- 
tion, Lindell Blvd. $250,000. 

Mo., St. Louis—Office—Travelers TPro- 
tective Assn. of America, Syndicate Trust 
Blig., plans rein.-con., brick and steel, con- 
crete pile foundation. $1,000,00. J. H. 
Stafford, secy., and treas. Architect and en- 
gineer not selected. 

Tex., Dallas—Apartment-Hotel—G. Gon- 
zeles, 1227 Lenway St., having plans 
prepared by J. O. Taft, archt., Dallas, 7 
story, concrete, steel, brick and tile, plain 
foundation, Masten and San Jacinto Sts. 
$500,000, 

Tex., Ft. Worth — Schools — Bd. Educ. 
plans election in April to vote on $1,500,000 
bonds issue for 3 schools. M. H. Moore, 
supt. 

Tex., Laredo—Hotel—G. Little had plans 
prepared by M. L. Diver, engr., Calcasieu 
Bidg., San Antonio, and C. H. Page & 
Bros., archts., Austin Natl Bank Bldg., 
Austin, and soon takes bids 5 story (de- 
signed for 7 story) rein.-con. and brick. 
$200,000. 

Tex., McKinney—Housing—See “Indus- 
trial Works.” 

Tex., San Antonio—Auditorium—City 
having preliminary plans prepared by W. 
E. Simpson & Co., engrs., Natl. Bank Com- 
merce Bldg., and R. . Cameron, archt., 
Central Trust Bldg. 2 story, 100 x 215 ft., 
rein.-con., terra cotta, stone and marble, 
caisson foundation, Madison Square Park. 
$500,000. City hopes to raise additional 
$300,000 to apply on building. 

Tex., San Antonio—College—Methodist 
Episcopal Church South, Nashville, Tenn., 
having plans prepared by A. B. and R. M. 
Avres, archts., 626 Bedell Blidg., 2 story 
college, incl. mens dormitory, ladies dormi- 
tory, laboratory, fine arts, gymnasium, heat- 
ing plant, presidents home, etc., rein.-con. 
and stone, Blanco Rd. and city limits. 
$250,000. 

Tex., San Antonio—High School—Pub. 
School Bd. having plans prepared by W. E. 
Simpson Co., engrs., Natl. Bank Commerce 
Bldg.. and Phelps & De Wees, archts., 
Gunter Bldg., 1 story junior high school, 
incl. cafeteria, rein.-con., brick, tile and 
stone, caisson foundation, New Braunfels 
Ave., Cooper and Delmar Sts. $200,000. 

Wash., Seattle—Apartment—J. H. Wil- 
liams, c/o H. H. James, archt. ,Amer. Bank 
Bldg., having plans prepared 10 story, 60x 
120 ft., rein.-con. and brick, 6th and Uni- 
versity Sts. $250,000. 

Wash., Spokane—Clubhouse—Knights of 
Columbus, 605 Ist St., having plans pre- 
pared by F. P. Rooney, archt., Auditorium 
Bidg., and takes bids in spring for club- 
house, $200,000. 

Wash., Seattle—Institution—St. Vincent's 
Home for Aged having plans prepared by J. 
Graham, archt., Smith Bldg., 5 story and 
basement, 276 x 294 ft., rein.-con. and 
brick, consisting of 3 distinct but attached 
units arranged in H form, providing home 
for aged, also administration quarters for 
~acific Coast Provincialate of the Order of 
Sister of Charity. 35th St. S.W. and West 
Edmund St. $1,000,000. 

Calif., San Francisco — College — State 
having plans prepared by B. J. Maybeck, 
areht., Lick Bldg., and G. B. McDougall, 
state archt., Forum Blidg., Sacramento, 
group rein.-con. and steel buildings, Haight 
and Buchanan Sts., here. $500,000. Only 
powtien of funds are available at this time, 
construction will be governed accordingly. 








Que., Montreal—Office—G. H. Walton, 259 
St. James St., having plans prepared by 
Ross & McDonald, archt., Belmont St., 10 
story, about 200 ft. wide, St. Catherine St. 
from Peel St. to Bellevue Apartments. 

Ont., Windsor—Bank—Provincial Bank 
of Canada, 7 Place D’Armes, Montreal, 
Que., plans 3 branch bank buildings, one 
here $300,000 and one at Ford and Walker- 
ville, $50,000 each, concrete, brick and steel. 
Architect not selected. 


BIDS DESIRED 

N. Y., Binghamton—School—Dec. 20, by 
Bad. Contr. & Supply, 2 story and basement, 
157 x 178 ft., brick, plain foundation, Starr 
Pl. $375,000. ~Bartoo & Dickerman, 
Peoples Trust Bldg., archts. W. E. Weller, 
City Hall, engr. Noted April 27. 

N. ¥., Freeport—High School—Dec. 4, by 
Bd. Educ., brick, steel and stone, plain 
foundation, Pine St. $600,000. W. Adams, 
15 West 38th St., New York, archt. and 
engr. Noted Oct. 23. 

N. Y., New York—Armory—Nov. 27, by 
Armory Bd., City Hall, reconstructing 
Squadron A, 95th St. Former bids rejected. 
Private plans. Noted Nov. 2. 

Md., Baltimore—High School—Nov. 29. 
by Bd. of Awards, Northeastern Junior 
High School, Clifton Park. W. F. Broen- 
ing, pres. H. G. Perring, ch. engr. Noted 
Oct. 12. 

0., Cleveland—High School—Dec. 4, by 
Bd. Educ., East 6th St. and Rockwell Ave., 
3 story, brick, steel and concrete, West 46th 
St. and Hyde Ave. $800,000. W. R. Mc- 
Cornack, East 6th St. and Rockwell Ave., 
archt. 

O., Cleveland—Store and Apartment—M. 
Price, 441 Eddy Rd., taking bids 3 story 
and basement, 110 x 112 ft., brick and tim- 
ber, 129th St. and St. Clair Ave. $150,000. 
Allen-Osborn Co., Rose Bldg., archts. 

0., Cleveland Store and Office — H. 
Guenther, 1733 Euclid Ave., taking bids 2 
story and basement (designed for 12 story), 
50 x 189 ft., brick, steel and conerete, 1510 
Euclid Ave. $150,000. W. S. Ferguson 
Co., 1900 Euclid Ave., archts. and engrs. 
Noted Sept. 21. 

0., Toledo—School—Nov. 27, by Bd. 
Educ., 2 story and basement, 200 x 275 ft., 
rein.-con., brick and steel, plain foundation, 
Sylvania and Jakman Rds. $240,000. E.E. 
Gee, Toledo (street address not available), 
archt. 

Mich., Detroit—Church—Smith, Hinchy 
man & Grylls, archts., 800 Marquette Bldg., 
taking bids and opens same about Dec. 1, 
for 2 story, 60 x 120 ft. concrete, brick 
and steel, plain foundation, Jefferson Ave., 
for Jefferson Ave. Presbyterian Church, 
Rivard and Larned Sts. $350,000. Noted 
Nov. 2. 

Ill, Chicago—Apartment—B. H. Drollin- 
ger, 4807 West Madison St., and A. . 
Hecht, archt., 155 North Clark St., receiv- 
ing bids 3 story and basement, 135 x 148 
ft., rein.-con., brick and steel, Austin Blvd. 
and Fulton Sts. $250,000. 

Til., Chicago—Apartment—R. F. France, 
archt., 155 North Clark St., receiving bids 2 
story and basement, 125 x 300 ft., rein.- 
con., brick and steel, Oakdale St. between 
Sheffield and Lincoln Sts., for M. T. Mor- 
rissey, 140 South Dearborn St. $300,000. 

Tll., Chicago—Apartment—P. F. Olsen, 
archt., 127 North Dearborn St., receiving 
bids 3 story and basement, 81 x 125 ft., 
rein.-con., brick and steel, Ainslee and 
Washentaw Sts. $150,000. Owner’s name 
withheld. 

Ii, Chicago—Apartment—B. J. Regnall, 
19 South La Salle St., receiving bids 2 er 
and basement, 100 x 160 ft., rein.-con., bric 
and steel, Lincoln St. and Foster Ave. 
$175,000. J. A. Nyden, 190 North State St., 
archt, 

Iil., Chicago — Apartment — Ronneberg, 
Pierce & Hauber, archts., 10 South La Salle 
St., receiving bids 3 story, 80 x 155 ft.. 





rein.-con., brick and steel, Ashland and 
a Sts. $150,000. Owner's name with- 
eid. 


Tll., Chicago—Apartment—J. Weinstein, 
3945 West 14th St., receiving bids 3 story, 
73 x 180 ft., rein.-con., brick and _ steel, 
Washington Blvd. and La Vergne St. $200,- 
000. A. L. Himelblau, 179 West Washing- 
ton St., archt. 

Til,, Chicago—Store and Office—J. F. Mar- 
dane, 931 Polk St., receiving bids 2 story, 
140 x 150 ft., rein.-con., brick and steel 
(excluding masonry and carpentry work 
which will be done by day labor) 5600-12 
West Madison St. $250,000. Levy & 
Klein, 111 West Washington St., archts. 

Tll., Park Ridge—Store, Office and Apart- 
ment—Barry, Byrne & Ryan, archts., 104 
South Michigan Ave., Chicago, receiving 
bids 2 story and basement, 145 x 200 ft., 
rein.-con., brick and steel, Prospect Ave., 
for Home Realty Co., here. $200,000. 






Wis., Milwaukee—Apartment H 
holz, 2310 Vliet St., taking bids 6 oe a 
basement, 54 x 104 ft., brick, til fee 
crete, plain foundation, Biddle St EO On, 
Private plans. 

Ia., Corydon—High School—p, . 
Bd. Educ., 3 story and basement. 47 . 
ft., rein.-con., brick, tile and ston... Sas 
000. W. Gordon, 319 Hubbell fide” 
Moines, archts. sas 

Minn., Chisholm—High School—eo 
by J. P. Vaughn, supt. of schools, 3 story 
198 x 395 ft., rein.-con., brick an «:, 
$500,000. German & Jenssen, Exc) * 
Duluth, archts. and engrs. 

Minn., Duluth—Hotel—Jan. 2, }\ 


: Duluth 
Residential Hotel Co., c/o Whit Tall 
Co., Torrey Bldg., 10 story and wd an 
140 x 160 ft., rein.-con. and brick, Super. 





St. and 9th Ave. E. $1,000,000. Hoisteaq 
Sullivan, 407 Palliadio Bldg., archis. on 
engrs. es 

Tex., Houston — Hospital —A. C Pin, 
archt. and engr., Foster Bldg., Siitine Ga 
concrete, steel and_ brick hospital tor q 
Herman Estate, Houston. $400.00) ¢,, 
ist unit, total $1,000,000. ; 
wee Memphis—Courthouse—Dec. 4, 


. A. McIntosh, judge Hall Cc 2 
we x 106 ft., rein.~cen ned brick.” i 





Story 
$150,000 
H. Page & Bros., Austin Natl. Bank 


Bidg., Austin, archts. Noted Noy. 4 
Tex., San Antonio — Church — Cc 
Church receiving bids 1 story, 105 x cen 
rein.-con., caisson foundation, Market ay/j 
St. Marys Sts. $350,000. M. L. Div. 
Calcasieu_ Bldg., engr. F. B. Gaensler 
Bedell Bldg., archt. ws 
Tex., Wichita Falls—College—Dec. 5° | 
Bd. Educ., Independent School Dist. 
story, rein.-con. and brick, plain tounda 
tion. $150,000. R. C. Jameson, 342 Rose- 
mont Bldg., Dallas, engr. W. B. Ittner 
Educ. Bldg., St. Louis, Mo., archt. 
Calif., Lodi—School—Dec. 7, by Trustees 
Lodi Union High School Dist. . cer 
science building, 1 story manual training 
building and 2 story auditorium, brick 
= — ae a 250,000. Wright & 
erlee an 4 §. Stone, Bank aly 
Bldg., Stockton, archts. alia 


Vv 


BIDS RECEIVED 


Mass., Boston—Police Station—Public 
Buildings Dept., City Hall, opened bids cr 
14, 10 story, 65 x 90 ft., brick and steel, 
plain foundation, Milk St., from M. Seretto 
3 Tremont Row, $498,000, J. Slotnick Co 
448 Bway., Chelsea, $526,193 ; J. Bowen Co 
184 Dudley St., Roxbury (Boston P. 0.) 
$543,000. Noted Nov. 9. 

N. Y., Attiea—High School—Bd. Educ. 
opened bids Nov. 10, 3 story, 80 x 150 ft., 
rein.-con. and brick, Prospect St., from Mor- 
ris & Allen, Prudential Bldg., Buffalo, 
$259,700; Metz Bros., 1295 Fillmore Ave. 
Buffalo, $282,000; Walker Contractors, Buf- 
falo (street address not available). $294,- 
000. Archts. est. $250,000. Noted Oct. 26. 


Mich., Detroit—Schools—RBd. Educ., 1354 
Bway. Ave., opened bids Nov. 6, 2 stor) 
and basement, 28 ft. high, 171 x 191 ft.. 
rein.-con., brick and steel, plain foundation, 
Palmer Ave., from Martin & Krausman 
Co., 606 Vinton Bldg., $403,500, M. A. 
Mahoney, 400 Penobscot Bldg., $416,524, 
J. Bollin Co., 2032-1st Natl. Bank Bidg.. 
$443,000; 2 story and basement, 24 ft 
high, 58 x 182 ft. and 67 x 181 ft., rein.- 
con., brick and _ steel, lain foundation, 
Duboise and Waterloo Sts., from F. N 
Cooper, 6370 Gratiot Ave., $321,104, A. W. 
Kutsche & Co., 535 Griswold St., $325,597. 
Corrick Bros., 507 Owen Bldg., $326,818. 
Noted Sept. 21 and Oct. 19. 

Mo., St. Louis—Schools—Bd. Educ., 9th 
and Locust Sts., (1) Cyrus P. Waldbridge 
Grade School, 2 story and basement, 95 x 
221 ft., rein.-con. and brick, plain founda- 
tion, Lillian and Davidson Ave., (2) Ed- 
ward H. Long Grade School, 2 story and 
basement, 95 x 221 ft., rein.-con. and brick, 
plain foundation, Morganford Rd. and 
Walsh St., (3) 2 story and basement, 4! 
x 50 ft. wings to Sumner High School. (a) 
building complete excluding plumbing, 
sewering, gas fitting, heating and ventilat- 
ing apparatus, air washer, heat regulation, 
electric light wiring and fixtures, clocks, 
bells, telephone bells and vacuum cleaner, 
(b) heating and ventilating apparatus, air 
washer and heat regultaion, to Humes-Deal 
Co., Century Bldg., (1a) $253,579 (2a) 
$281,966; E. P. Ambler, 2822 LaSalle St. 
(1b) $35,052 (2b) $35,052; Kellerman Contg. 
Co., Victoria Bldg., (3a) $45,753; Bradley 
Heating Co., 3834 Olive St., (3b) $11,900. 
Noted Nov. 16. 


CONTRACTS AWARDED 
Mass., Adams—High School—Town, ¢/0 
Cc. T. Plunkett, 3 story, 120 x 200 ft.. Com- 
mercial St., to C. H. Cunningham, 23 Cen- 
tral St., Lynn, $350,000. Noted May 11. 
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puildings (Continued) 
Mass., Boston—Apartment—P. Glazer, 
prookivdge, St., Grove Hill, will build 3 
id basement, 50 x 120 ft., 53 x 70 


or vnd 65 X_75 ft. brick and stone, plain 
foundation, Cheney St., by day labor. $150,- 


ooo. oS. S. Levy, 39 Court St., archt. 

Mas«,, Boston — Apartment — Modern 
Realty Co., 1185 Commonwealth Ave., will 
huild 6 story, 75 x 200 ft., brick and stone, 
Comm ynwealth Ave., by day labor. $500,- 
(00, Silverman, Brown & Heenan, 51 Corn- 
pill, archts. h ibe 

Mass., Boston—Business—Boston Flower 
Exchange Inc., 1 Winthrop Sq., 2 story and 
pasement, 186 x 200 ft., brick and steel, 
plain foundation, Tremont St, to L. P. 
Soule & Son Co., 88 Tremont St. Archts. 
est. $150,000. c 
Tass. Willlamstown—Dormitory — Wil- 
liams College, Main St., 3 story, 100 x 220 
ft. brick, plain foundation, to P. A. Smed- 
ley, Spring St. Archts. est. $200,000. 

N Y., Brooklym—Bank—South Brooklyn 
cavings’ Institute, Atlantic Ave., brick, 
steel and stone, plain foundation, Court 
St, and Atlantic Ave., to Rufus H. Brown, 
tg Pearl St. Archts. est. $500,000. 
Noted May 25. 3 ’ 
“N. Y., Brooklyn — Hospital — Methodist 
Episcopal Hospital, 6th St., 100 x 145 ft., 
prick, steel and stone addition, plain foun- 
dation, to W. Kennedy Constr. Co.,_ 215 
Montague St. Archts. est. $450,000, Noted 
Sept. 21. 

‘ :. Y., New York—Hotel—Hotel Roose- 
velt, c/o G. B. Post Sons, archts. and 
eners., 101 Park Ave., 18 story, 215 x 215 
ft. brick, steel and stone, plain foundation, 
Madison Ave. and 45th St., to Thompson- 
Starrett Co. 49 Wall St. Archts. est. 
$6,000,000. Noted Sept. 14. 

N. J.. Asbury Park—Bank—Asbury Park 
Trust Co., 601 Mattison Ave., brick, steel 
and stone, plain foundation, to. Sobray- 
Whitcomb, 105 West 40th St., New York 
City. Archts. est. $150,000. 

N. J., Plainfield—Hospital—Muhlesburg 
Hospital, brick, steel _and stone addition, 
plain foundation, to L. V. Tallamy, 211 
North Ave. Archts. est. $500,000. Noted 
Nov. 9. 

Pa., Pittsburgh—School—Bd. Educ., Ful- 
ton Bldg., general contract 2 story _and 
basement, 63 x 92 x 206 x 229 ft. addition 
to Beechwood School, brick, steel and lime- 
stone, Rockland Ave., to Williams & Haas, 
Empire Bldg. Total est. $450,000. Noted 
Nov. 16. . , 

W. Va., Charleston—Store—Coyle Rich- 
ardson Co., Capitol and Lee Sts., 4 story, 
mezzanine and basement, 98 x 110 ft., Lee 
and Dickinson Sts., to Higginbotham & 
Jones, CMarleston, $185,000. Noted Nov. 2. 

0.. Cleveland — Commercial and Office my 
Medical Centre Co., c/o L. Abrams, 525 
Engineers Bldg., 11 story, 110 x 165 ft., 
brick, steel and concrete, 1001 Huron _Rd., 
to Hearn Constr. Co., Euclid-46th St. Mar- 
ket Bldg. Archts, est. $600,000. 

Ill., Chicago—Apartment—C, Begler, 154 
West Randolph St., 3 story, 68 x _ 90 tl. 
rein.-con.,, brick and steel, 1619-27 Farwell 
Ave. to J. Traff, 3948 North Robey St. 
Archts, est. $165,000. ! 

ll, Chicago — Apartment —J. J. Fair- 
weather, 108 South La Salle St., 3 story, 
108 x 185 ft, rein.-con., brick and steel, 
Junior Terrace and North Ashland Ave,. to 
A. T. Herlin, 6117 Evans Ave. Archts. est. 
$300,000. Noted Sept. 14. 

Il., Chieago—Apartment—J. J. Laugh- 
lin, 7531 Cottage Grove Ave., 3 story, 112 x 
113 ft., rein.-con., brick and steel, 7248-58 
Bennett Ave. to A. T. Herlin, 6117 Evans 
Ave. Archts, est. $200,000, 

Ill, Chieago—Apartment—Peterson & 
Eck, 220 East 69th St., 3 story, 110 x_120 
ft., rein.-con., brick and steel, 6742-50 East 
End Ave, to Turnquist Bros. Constr. Co., 
217 East 69th Pl. Archts. est. $200,000. 

Ill, Chieago~ -Apartment—W. H. Pruyn, 
archt., 122 South Michigan Blvd., 3 stor 
and basement, 60 x 177 ft., rein.-con., bric 
and steel, West End and Lotus Ave., to Ol- 
son & Johnson, 4411 North Kedzie Ave. 
Archts, est. $150,000. Owner’s name with- 
held. Noted Oct. 5. 

Il., Chieago—Apartment—G. K. Spoor, 
908 Argyle St., 14 story, 90 x 137 ft. 
rein.-con., brick and steel, 822-40 Argyle 
St. to Paschen Bros, 111 West Wash- 
ington St. Archts. est. $1,500,000. 

UL, Chieago—Apartment—J. Weinstein, 
620 Lexington Ave., will build 3 story and 

ment, 51 x 169 ft., rein.-con., brick and 

, 5001 West Washington St., by day 
r. Archts. est. $150,000. A. L. Himel- 
1, 179 West Washington St., archt. 

(!l., Chieago — Community House — St. 
Lu es Evangelical Church of Englewood, 
2 ! and Green Sts., 2 story, rein.-con., 

kk and steel, to Heidel & Beck, 6235 

S°oth Michigan Ave. Archts. est. $150,000. 


oP oreo 








Tll., Chicago—Hospital—Research & Edu- 
cational Hospital of Illinois, Lincoln, Wood 
and Taylor Sts., 4 story, 62 x 107 ft., rein.- 
con., brick and steel addition, to C. A. 
Moses Constr. Co., 133 West Washington St. 
Archts. est. $500,000. 

Ill., Chicago—Hotel—B. H. Rosen, c/o 
Dubin & Eisenberg, archts., 14 West Wash- 
ington St., 3 story, 60 x 148 ft., rein.-con., 
brick and steel, 528-530 Brompton Ave., to 
Gamm Bros. Constr. Co., 1618 South Hamlin 
Ave. Archts. est. $200,000. 

Ill., Chicago—Office and Store—Library 
Bureau, 1250 North Homan Ave., 7 story, 
45 x 190 ft., rein.-con., brick and steel, 214- 
16 West Monroe St., to E. L. Archibald, 
Co., 111 West Washington St. Archts. est. 
$250,000. Noted Nov. 2. 

Ill, Chieago—Store and Office—L. Hech, 
1038 Belmont Ave., 2 story and basement, 
65 x 220 ft., rein.-con., brick and steel, 
Agatice St. and Milwaukee Ave., to Behrens 
Constr. Co., 2149 Talman Ave. Archts. est. 
$200,000. 

Ill., Chicago—School—Bd. Educ., 650 
South Clark St., 3 story, 105 x 199 ft., rein.- 
con., brick and steel addition, 120th and 
Parnell Sts., to F. Burke Co., 35 South 
Dearborn St. Archts. est. $325,000. 

Ill., Rockford—Apartment—W. J. Vander 
Meer, archt., 214 Mead Bldg., 5 story, 60 x 
87 ft., rein.-con., brick and steel, Park Ave., 
to Nelson & Gustafson, Rockford, (street 
address not available). Archts, est. $150,- 
000. Owner’s name withheld. 

Wis., Oshkosh—School—School Bd., 2 
story, brick, tile and concrete, plain foun- 
dation, to L. F. Schroeder Co., 13 East Ist 
St., Fond du Lac, $156,121. Noted Nov, 9. 

Ia., Dubuque — Convent — Sisters of St. 
Francis, St. Mary’s Convent, 69 Emmett 
St., 4 story and basement, 56 x 170 x 288 
ft., rein.-con., brick, tile and stone, general 
contract to P. Steenberg Constr. Co., 535 
Endicott Bldg., St. Paul, Minn., $305,111. 
Noted Nov. 9. 

Minn., Duluth—Jail—St. Louis Co., gen- 
eral contract, 4 story and basement, 49 x 
132 ft., rein.-con. and stone, 2nd St. and 
6th Ave., W., to Jacobson Bros., Columbia 
Bldg., $429,700. Archts. est. $500,000. 
Noted Oct. 5. 

Neb., Omaha—High School—Bd. Educ., 
City Hall, 3 story, 174 x 369 ft., rein.-con., 
brick and steel, Ames Ave., to P. Kiewitzs 
Sons, 754 Omaha Natl. Bank Bldg., $623,- 
000. Noted Nov. 2. 

Ss. D., Rapid City — High School — Bd. 
Edue., 3 story and basement, 53 x 138 ft. 
rein.-con., brick, stone and tile, general 
contract to O. H. Olson, Rapid City, $116,- 
800. Noted Oct. 19. 

Mont., Butte — Lodge — Masonic Temple 
Assn., general contract 3 story and base- 
ment, 90 x 100 ft. addition, rein.-con., brick, 
tile and stone, to A. Broadland, Butte. Cost 
complete about $300,000. 

Mo., St. Louis—Office—Famous Players 
Motion Picture Corp., c/o N. Frank, Ar- 
cade Bldg., 12 story, 120 x 130 ft., rein.- 
con., brick, stone and steel, Grand Blvd., 
to Black Masonry & Contg. Co., Ry. Exch. 
Bldg. Archts, est. $860,000. Noted Oct. 19. 

Tex., Dallas—Apartment Hotel—Kean & 
Crawford Constr. Co., Slaughter Bldg., will 
build 3 story and basement brick and 
stucco, Gaston and Peak Sts., by day labor. 
$150,000. F. U. Woerner, Sumpter Bldg., 
archt. and engr. 

Calif., Fresno—Office and Bank—Pacific 
Southwest Trust and Savings Bank, 10 or 
15 story, fireproof construction, Mariposa 
and J Sts., to R. F. Felchlin Co., Bank of 
Italy Bldg., $750,000 or $1,000,000. 

Calif., San Francisco—Apartment—Cross- 
wings Community Apartments, c/o H. H. 
Gutterson, archt., 278 Post St., 9 story, 
basement and sub-basement, rein.-con. and 
steel, Sacramento and Mason Sts., to Clinton 
Constr. Co., 923 Folsom St., $1,000,000. Con- 
struction will start in spring. Noted Nov. 2. 

Ont., Windsor—School—School Comn., 15 
room addition to Wyandotte St. School, to 
S. E. Dinsmore Co., Royal Bank Bidg., 
$270,000, 


Federal Government Work 


PROPOSED WORK 

Mass., South Boston (Boston P. 0.)— 
Disposal Plant—Spec. 4758—Bureau Yards 
& Docks, Na Dept., Wash., D. C., plans 
ship sewage disposal system, here. 

N. Y., Chelsea—Buildings—tTreas. Dept., 
Wash., D. C., plans 12 buildings, complete, 
incl. mechanical equipment, for U. S&S. 
Veterans Hospital, here. 

N. Y., Tupper Lake—Hospital—Spec. 4718 
—Bureau Yards & Docks, Navy Dept., 
Wash., D. C., soon receives new bids for 
U. S. Veterans Hospital, here, Part 1, gen- 
eral construction of buildings exclusive of 
plumbing, heating and lighting work, Part 


2, plumbing inside buildings; Part 3 inside 
heating and outside steam distribution; 
Part 4, inside electric lighting and outside 
electric distribution; Part 5 boiler house 
equipment. The above was previously ad- 
vertised under the following Specification 
Nos. 4710-4718-4719-4725. Noted Oct. 19 
and Nov. 2. 

Pa., Phila.—Fuel Oil—U. S. Engineer, 
815 Witherspoon Bldg., plans to purchase 
fuel oil. 

Md., Annapolis—Natatorium—Spec. 4754 
—Bureau Yards & Docks, Navy Dept., 
Wash., D. C., plans natatorium, here. 

W. Va., Huntington—Lock Operating Ma- 
chinery, ete.—U. S. Engineer, Huntington, 
plans lock operating machinery, ete, for 
Dam 30, Ohio River. 

Wash., American Lake—Hospital—Quar- 
termaster General, Munitions Bldg., Wash., 
D. C., soon receives bids for U. S. Veterans 
Hospital at Camp Lewis, here. Noted 
Sept. 28. s 

Wash., Puget Sound—Cranes—Speec. 4755 

—Bureau Yards & Docks, Navy Dept., 
Wash., D. C., plans to purchase electric ele- 
vator cranes, here, 
Calif., San Diego—Telephone Cables, ete. 
Spec. 4757—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., plans telephone conduit 
cables and terminals, here. Bid will be 
opened at local yard. 





BIDS DESIRED 

N. Y., New York—Dredging—Deec. 13, at 
office U. S. Engineer, 2nd Dist., dredging in 
Raritan River, 35,000 cu.yd. Noted Novy, 2. 

Pa.,_ Phila.—Breakwater—Dec. 21, by 
Supt. Lighthouses, Phila., breakwater at 
Harbor of Refuge Light Station, Delaware 
Bay, Del.; adv. this issue. 

Pa., Pittsburgh—Lock Gates.—Dec. 20, 
at office U. S. Engineer, Pittsburgh, steel 
lock gates for Lock 1, Allegheny River. 
Noted Nov. 16; adv. this issue. 

Del., Wilmington Excavating, etce.— 
Dec. 20, at office U. S. Engineer, Wilming- 
ton, excavating cut-offs in St. Jones and 
Mispillion Rivers; adv. this issue. 

W. Va., Huntington—Maneuver Boat— 
Dec. 15, ati office of U. S. Engineer, Hunt- 
ington, for steel hull maneuver boat, etc. ; 
adv. this issue, 

Wis., Milwaukee—Barges—Dec. 20, at 
office U. S. Engineer, Milwaukee, for steel 
barges; adv. this issue. 

Wash., Puget Sound—Pier Extension— 
Spec. 4707—Dec. 20, by Bureau Yards & 
Docks, Navy Dept., Wash., D. C,, extension 
to Pier 4, here Noted Sept. 28. 

Calif., Livermore — Buildings, Electrical 
Work, ete.—Dec, 18, by Director, U. S. Vet- 
erans’ Bureau, Arlington Bldg., Wash., 
D. C., construction 29 buildings, electrical, 
plumbing, heating and ventilating work, re- 
frigerating machinery, laundry and kitchen 
equipment in U. S. Veterans’ Hospital, here. 
C. R. Forbes, dir.; adv. this issue. 

Calif., Mare Island—Riprapping Dike— 
Spec. 4700—Dec. 20 by Bureau Yards & 
Docks, Navy Dept., Wash. D. C., riprap- 
ping Dike 12, here, Noted Aug. 17. 

Calif., Oakland—Changes—Dec. 11, by 
Treas. eps Wash., D. C., changes at side 
entrance, U. S. Post Office, here. J. A. Wet- 
more, acting superv. archt.; adv, this issue. 

Calif., San Diego—Repairs—Spec. 4751 
—Dec. 20 by Bureau Yards & Docks, Navy 
Dept., Wash., D. C., repairs to coaling 
wharf, here. Noted Nov. 16. 


BIDS RECEIVED 
0., Chillicothe—Hospital—Quartermaster 
General, Munitions Bidg., Wash., D. C., 
opened bids Nov. 14, for U. S. Veterans’ 
Hospital, here (1) work complete, from 





G. A. Fuller, Munsey Bldg., ash., D. C.,, 
(1) $1,497,000 (2) $240,000 (3) $70,000 (4) 
$68,000 (5) $67,000 (6) $87,000 (7) $73,000 
(8) $66,000 (9% $48,000 (10) $49,000 (11) 
375 008 (12) 32,000 (13) $18,000 (14) 
19,000 (15) $13,000 (16) $84,000 (17) $22,- 
000 (18) $12,000 (20) $8,000 (21) $6,000 
(22) add $10,000 (23) $12,000 (24) $5,000 
(25) $18,000 (26) $3,500 (27) $8,800 (28) 
unit prices (a) $1.25 (b) $9 (c) $23 (da) 
$73 (e) $110 (f) $50 (2) $1.50 (h) $2.59 
(i) $1.90 (j) $0.25; (395 days); Danis- 
Hunt Constr. Co., 907 Schwind Bideg., 
Dayton (1) $1.575,000 (2) $249,000 (3) 


$70,090 (4) $66,000 (5) $70,000 (6) $92,000 
(7) $70,000 (8) $87,000 (9) $49,000 (10) 
$47,500 (11) $32,500 (12) $35,800 (13) $20,- 
000 (14) $17,500 (15) $13,800 (16) $88,000 
(17) $18,500 (18) $16,000 (19) add $1,200 
(20) $10,000 (21) $6,980 (22) $19,700 (23) 
$8,000 (25) $17,000 (26) $7,500 (27) $9,500 


(28) unit prices (a) $1 (b) $10 (c) $20 (d) 

$30 (f) common $45, face $5", 
hollow $40 (g) $1.50 (h) $3 (i) $2.50 (j) 
$0.20 (400 days); E. H. Latham, 60 East 
Broad St., Columbus, (1) $1,568,177 (2) 
$299,892 (3) $87,402 (4) $80,384 (5) $87,300 
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Federal Government Work (Continued) 


(6) $107,715 (7) $85,664 (8) $94,172 (9) 
60,005 (10) $59,687 (11) $42,921 (12) 
42,398 (13) $24,606 (14) $24,606 (15) $16,- 
902 (16) $102,024 (17) $23,072 (18) $18,404 
(19) deduct $500 (21) 9,419 (22) add 
$8,687 (23) $14,000 (25) $15,125 (26) $2,000 
(27) $6,000 (28) unit prices (a) $1.75 (b) 
$20 (c) $25 (d) $70 (e) $100 (f) $50 (ge) 
$0.25 (h) $2.50 (i) $2.25 (j) $2.50 (456 
days). Noted Oct. 12. 


Okla., Shawnee—Post Office—Treas. Dept., 
Wash., D. C., for U. S. Post Office, here, 
from A. W. Lundberg, 5564-A Page Ave., 
St. Louis, Mo., limestone $93,226 ; sandstone 
$94,500; C. E. Goodhand, McCook, Neb., 
limestone $98,019; W. D. Lovell, 1415 8th 
St., Southeast, Minneapolis, Minn., lime- 
stone $99,945. Noted Oct. 26. 

Utah, Vernal—Post Office—Treas. Dept., 
Wash., D. C., for U. S. Post Office, complete 
incl mechanical equipment, here, from 
Western Eng. & Contg. Co., 512 Templeton 
Bidg., Salt Lake City, $47,500; Johnson 
aon. Co., Fargo, N. D., $49,990. Noted 
Oct. 2 

CONTRACTS AWARDED 

R. I., Providence—Dredging—U. S. Engi- 
neer, maintenance dredging in Milford Har- 
bor, Conn., 41,200 cu.yd., to J. S Packard 
Dredging Co., 1004 Turks Head Bldg., $10,- 
424. Noted Nov. 9. 

N. Y., Buffalo—Dump Scows—uU. S. En- 
gineer, three 400 cu.yd. steel dump scows, 
to Penn Bridge Co., Beaver Falls, Pa. 
$92,120. Noted Oct. 12. 

Pa., Phila.—Embankment and Riprap— 
U. S. Engineer, 815 Witherspoon Bldg., em- 
bankment and riprap in Delaware River at 
Artificial Island, to Canal Constr. Co., Inc., 
North Amer. Bldg., $66,000. Noted Aug. 24. 

La., New Orleans—Mattresses—U. 5S. 
Engineer, 329 Custom House, furnishing 
and sinking 9,334 sq.yd. brush mattresses 
at mouth of Mississippi River, to R. S. Levy 
& Co., Venice, $13,854. 

Calif., San Diego—Alterations—Spec. 
734—Bureau Yards & Docks, Navy Dept., 
Wash., D. C., alterations to Quarters C, 
Naval Base, Naval Training Depot, here, 
to J. D. Cornell and C. R. Rauch, 614 G 
Ave., National City, $1,425 +(45. days). 
Noted Oct. 12. 


Miscellaneous 


PROPOSED WORK 


Underground Station—Boston, Mass.— 
Boston Elevated Ry. Co., 108 Massachusetts 
Ave., had preliminary plans prepared, un- 
derground station, rein.-con., in Cambridge- 
Dorchester tunnel, Cambridge and Charles 
Sts. $600,000. Engineer not announced. 

Gas Wells—Dunkirk, N. Y.—Republic 
Light, Heat & Power Co., Ellicott Sq., Buf- 
falo, plans drilling 20 wells here. $200,000. 

Gas and Electric Lines—Ithaca, N. Y¥.— 
See “Industrial Works.” 

Subway—Duboistown, Pa.—Pennsylvania 
R.R., town council and Lycoming Boro. 
plan 200 ft. subway connecting road and 
new Newberry-Duboistown bridge, to avoid 
grade crossing over Pennsylvania K.R. 
tracks. $40,000. A. C. Shand, Broad St. 
Sta., Phila., ch. engr. L. Mussina, Williams- 
port, engr. 

Recreation Center—Johnstown, Pa.— 
City had plans prepared for recreation cen- 
ter incl. concrete bridge 50 ft. long over 
Stoney Creek, steel grandstand, concrete 
and steel bleachers, grounds enclosed with 
brick and terra cotta wall, swimming pool 


under grandstand. $75,000. G. E. Wild, 
Johnstown, archt. 
Transmission Line—Sharon, Pa.—She- 


nango Valley Electric Light Co., 63 West 
State St., plans 6.5 mi. extension to lines 
and service from here to Orangeville, O. 

Seawall and White Way—Bradentown, 
Fla.—Having surveys made seawall with 
white way on top. Election soon to vote 
on $100,000 bonds. Kirley & Myler, Braden- 
town, engrs. 

Gas Maines—St. Petersburg, Fla.—Dec. 5, 
to vote on $50,000 bonds extending gas 
mains. E. C. Garvin, St. Petersburg, engr. 

Seawall—New Orleans, La.—New _  Or- 
leans Levee Bd., New Court House Blidg., 
plans 26,000 ft. seawall from West End to 
Seabright, reclaiming 48,475,000 sq.ft. of 
ground, of which 26,000,000 sq.ft. will be 
devoted to public use, 4,495,000 sq.ft. for 
streets and sidewalks, leaving 17,981,000 
sq.ft. for suburban development, incl. 70,200 
cu.yd, rein.-con. $1,400,000, 560,000 ft. creo- 
soted piling, 252,000, lumber $175,000, 
750,000 lb. iron and hardware $22,500 and 
16,262,500 cu.yd. hydraulic fill $975,000. 

Lighting System—Cleveland, 0O.—Plans 
installing whiteway lighting systems in St. 
Clair Ave. from East 79th to East 110th 
Sts., $50,000, East 150th St. from St. Clair 
to Massie Aves., $23,000, Superior Ave. from 
Ansel Rd. to East 125th St., $48,600, East 
105th St. from Park Lane to Adams Ave., 
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$51,000, Euclid Ave. from East 90th St. 
to University Circle and East 105th St. 
from Cedar Ave. to Park Lane, $44,000, 
Lorain Ave. from West 58th to West 117th 
Sts., $89,600. G. Beckwith, City Hall, engr. 

Transmission Line—Orangeville, 0.—See 
“Sharon, Pa.” 

Electric Lighting System — Shorewood 
(Milwaukee P. 0O.), Wis.—Voted $75,000 
bonds to install electric lighting system 
throughout village. T. B. Olsen, clk. En- 
gineer not selected. 

Grain Elevator—Iowa City, Ia.—O. H. 
Carpenter, archt., 1204 East Washington 
St., preparing plans for grain elevator. 
Machinery catalogues wanted. Owners 
name withheld. 

Road Oil and Road Signs—St. Paul, Minn. 
—Ramsey Co. plans to purchase road oil 


for 1923 $18,000; road signs $7,000. R. R. 
Godfrey, Court House, co. surv. 
Transmission Line—Childress, Tex.— 


Texas Central Power Co. plans transmis- 
sion line from here to Clarendon. $100,000. 
Engineer not announced. 

Golf Course—Dallas, Tex.—Making plans 
18 hole municipal golf course on McKinney 
and Haskell Aves., and Houston & Texas 
Central R.R. G. D. Fairtrace, city engr. 

White Way—Dallas, Tex.—Making plans 
and takes bids in December white way at 
Oak Cliff. $25,000. G. D. Fairtrace, city 
ener. 

Pipe Line—Depew, Okla.—Skelly Oil Co., 
Unity Blidg., Tulsa, plans 11. mi. pipe line 
in and around Depew. 25,000. 

Transmission Line, ete.—Casa Grande, 
Ariz.—Electrical Dist. 1 making plans 25 
mi. 45,000 volt transmission line, 90 mi, 11,- 
000 volt and about 100 mi. laterals, also 1 
substation. $200,000. F.C. Templeton, dir. 
S. J. Norman, Casa Grande, engr. 

Stadium, etc.—Spokane, Wash.—Park 
Bd. approved preliminary plans for stadium 
at Down River Park, consisting of regula- 
tion football and baseball fields, track, 
grandstand, etc., 22,000 seating capacity and 
can be increased to 30,000, about 30,000 
cu.yd. earth excav., etc. $75,000. A. But- 
ler, city engr. 

Stadium—Berkeley, Calif.—University of 
California takes bids in about month, 
stadium, oval shape, 750 ft. long, 575 ft. 
wide, coliseum design, single deck, 75,000 
seating capacity, 10,000 cu.yd. concrete, 
300,000 cu.yd. earthwork, 40,000 cu.yd. fill, 
Complete system of roads will be con- 
structed around same. $1,100,000. G. 
Buckingham, 530 Bush St., San Francisco, 
designer. Baker & Carpenter, 58 Sutter 
St., San Francisco, consult. engrs. J. G. 
Howard, ist Natl. Bank Bldg., San Fran- 
cisco, university archt. 

Quay Wall and Pier—Oakland, Calif.— 
Having plans prepared constructing rein.- 
con. quay wall and pier on western water- 
front. Plan to vote on $1,000,000 bonds for 
project. R. Beebee, city harbor ener. 

Gas Mains—Montreal, ue.—Montreal 
Light, Heat & Power Co., Craig St. W., 
plans 90 ft. 4 in. c.i. pipe in DeGaspe St., 
452 ft. 4 in. c.i. pipe in Marlowe Ave., 746 
ft. 4 in. c.i. pipe in Old Orchard Ave., 180 
ft. 4 in. c.i. pipe in Percival Ave., 410 ft. 
4 in. ci. pipe in Marlowe Ave., 210 ft. 
6 in. c.i. pipe in Oxford Ave., 105 ft. 2 in. 
c.i. pipe in Gagnon Ave., total $3,962, 9,700 
ft. 20 in. c.i. pipe in Sta A, Elm Ave., $48,- 
136, 2,640 ft, 12 in. c.i. pipe in Davidson St. 
from Rouen to St. Catherine Sts., $9,347, 
540 ft. 8 in. c.i. pipe in Davidson St. from 
St. Catherine to Notre Dame Sts. $1,550, 
3,720 ft. 12 in c.i. pipe in Bennett Ave. 
on4.568, E. S. Stanton, supt. gas distribu- 
tion. 

Grain Elevator—Goderich, Ont.—Goderich 
Elevator & Transit Co., 85 Horton St., Lon- 
don, having plans prepared rein.-con. grain 
elevator, along harbor, here, 1,000,000 bu. 
capacity. $250,000. Election in January 
to vote on bylaw. Private plans. 

Memorial Tower—Toronto, Ont.—Univer- 
sity of Toronto soon takes bids for war me- 
morial tower to connect Hart House with 
main university building, stone on con- 
crete foundation. $175,000. Spoatt & 
Rolph, North St., archts. 

Park—Toronto, Ont.—Plans to drain and 
fill Smalls Pond, top it and fix it up for 

ark, 150,000 cu.yd. dry earth fill, ete. 
87,500. R. C. Harris, city engr. 


BIDS DESIRED 


Refined Asphalt, ete.—Brooklyn, N. Y¥.— 
Nov. 29, by E. Riegelmann, boro pres., 
Boro Hall, furnishing and delivering 60,000 
gal. refined asphalt in liquid form, 700 
cu.yd. binder stone, 3,000 cu.yd. asphalt 
sand, 600 net ton limestone or other suit- 
able inorganic dust, 2,000 cu.yd. paving 
sand, 3,500 bbl. Portland cement, 3,300 
cu.yd. 14 in. gravel or 3,300 cu.yd. 14 in. 
broken stone. 

Crane—Blawnox, Pa.—Blawnox Co. tak- 
ing bids one 10 ton crane. 
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Creosote Oil—Phila., Pa.—D. i 
Smith, purch. agt. Pennsylvan; tig 
and Filbert Sts., 1,000,000 gal 
grades 1, 2, 3, 4 and 6, deliver, 6 tens 
at Greenwich, Phila. F eo 

Cranes—Pittsburgh, Pa.—Pij';: 
& Screw Co., Preble Ave., taki: 
3 ton and one 5 ton crane, 

Fire Alarm, ete.—Richmond, , 
by Dir. Pub. Safety, Roon 6. Ci 
Hall, complete fire alarm and yp. ah 
outfit. 

Electrical Distribution Syste 
Ridgeway, 8. C.—Dec. 4, constru 
trical distribution system, 13,200 
mission line from here to Winns 
substations; water distribution < . 
cluding 13, 6 and 8 in. pip alves, 
hydrants, etc.; sanitary sewerag wpb, 
two 8 in. wells, one 60,000 gal. s: t 
mounted on 100 ft. tower with ernate 
bid one 75,000 gal. tank mounted oj)" 
tower. $50,000-$60,000. Ryan Enc. ¢," 
Arcade Bldg., Columbia, engrs. - 

Pipe—Atlanta, Ga.—Nov. 29, by Star, 
Highway Dept., 3,692 lin.ft. 15-24 |. pipe 
in 10, 12 and 16 ft. lengths, one end rei, 
forced with concrete bands, pric: ‘De 
f.o.b. cars Gainesville, for Fed Nid 
Project 317, in Lumpkin Co. W. 1). Niuwt 
highway ener. 

Steam Shovel—Tampa_ Fla. — |: 
Parker, Curry Bldg., in market 1 complet, 
steam shovel for grading operation: 

Shovel—Arkansas City, Kan.— Arkansas 
City Sand Co., Home Natl. Bank [ldg.. 
receiving bids 1 yd. revolving shove!. 
Dunn, purch. agt. 

Landscape Work, etc.—Redwood 
Calif—Dec. 4, by E. M. Nash, clk. San 
Mateo Co., laying out lawns, shrubbery. 
etc., furnishing and installing kitchen equip- 
ment, constructing walks, driveways, water 
supply tanks, piping and also incinerator 
for new county_hospital. W. H. Toepke, 
Call Bidg., San Francisco, archt. 

Steam Shovel—Ville Marie, Ont.—Angus 
& Taylor, taking bids for steam shovel. 


BIDS RECEIVED 
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Asphalt Wearing Surface Sand—New 
York, N. Y.—J. Miller, pres. Manhattan 
Boro, Municipal Bldg., opened bids Novy. 

and delivering 2,000 cu.yd, 


15, ne 
asphalt wearing surface sand, from C. W. 
Crane, 17 Battery Pl., $2,080; J. T. Cun- 
ningham, $2,200. Noted Nov. 9. 

Foundation — Cleveland, O.— Cleveland 
Pub. Library Bd., Kinney Levan Bldg., 
opened bids Nov. 8, plain foundation for 4 
story, 200 x 200 ft., concrete and_ sterl 
library, East 3rd St. and Superior Ave. 
from Kelley-Demarest Co., Prospect-ith 
ae. $89,900; J. Gill & Son, Citizens Bldg., 
$97,500; J. J. Cassidy, Baltic Rd., $109,600, 
Noted Oct. 26. 

Stone—Olympia, Wash.—C. V. Savag 
secy. State Capitol, opened bids Oct. 3) 
furnishing Wilkerson stone for Legislative 
Building (facing to roof, not incl. dome or 
columns), from Walker Cut Stone Co., 16/8 
a St., Tacoma, $200,000. Noted 

ct. e 


CONTRACTS AWARDED 


Sea Walls—Gloucester, Mass.—Dept. Pub. 
Wks., State House, Boston, 1,008 ft. gran- 
ite faced concrete seawall, 47 ft. concrete 
seawall, 76 ft. granite seawall, here, to Bay 
State Dredging Co., 62 Condor St., East 
Boston (Boston P. O.), $54,630. Noted 
Nov. 16. 

Broken Trap Reck Stone, 
York, N. Y¥.—H. Bruckner, 


etc. — New 
pres. Bronx 


Boro, 8rd and Tremont Aves., furnishing 
and delivering 4,000 cu.yd. broken trap 
rock stone and 2,000 cu.yd. broken trap 
rock stone screenings, to P. J. Kearns 


Contg. Co., 2306 Creston Ave., $2,93 
cu.yd. Noted Nov. 9. 

Column Foundations—New York, N. Y.— 
Transit Comn., 49 Lafayette St., column 
foundations for part of Rapid Transit R.R.. 
Flushing Route, to Gustin Morris Co., Creek 
St. and Anabel Pl., Long Island City, $%1,- 
000. Noted Nov. 16, 

Spillway Gates—Turlock, Calif.—) irs. 
Turlock Irrigation Dist., furnishing, falri- 
cating and delivering spillway gates for lon 
Pedro Dam, Schedules 1 and 2, to Union 
Constr. & Drydock Co., Key Route B 
Oakland; Schedules 3 and 5, to Stockton 
Iron Wis., Lindsay and Harrison Sts. 
Stockton; Schedule 4, to Joshua Hendy 
Iron Wks., 75 Fremont St., San Francisco. 
Noted Nov. 16. J 

Piers—Kincardine, Ont.—Dept. Pub. Wks., 
Ottawa, pean ge, Omg, stone and cement 
work, here, to eys Bros., Kincardine. 
Engrs. est. $26,000. ie 

Dock—Vancouver, B. C.—Canadian |’aci- 
fic Ry., Seymour St., new dock, 800 ft. lons. 
333 ft. wide, timber on creosoted pil:s oF 
concrete slab on concrete piles, (7.())).00' 
ft.), to S. E. Junkins & Co., 837 Hastings 
St. W. $2,000,000. 
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OFFICIAL PROPOSALS 





Bids: Nov. 27. 
Road Work 
Gainesville, Fla. 
Sealed proposals addressed to the Board 


of Trustees, Special Road and _ Bridge Dis- 
trict No. 1, Alachua County, Florida, will 
be received by the Board at its office in the 
Alachua County Court House in Gaines- 
ville, Fla., until 11:00 o’clock a.m., Mon- 
day, November 27, 1922, for surface treat- 
ment on the following roads: Gainesville 
Archer Road, approximately 80,000 square 
yards scarifying and reshaping old rock 
base, approximately 80,000 square yards 
surface treatment; Gainesville Fairbanks 
Waldo Road, approximately 150,000 square 
yards surface treatment. 

Specifications and proposal forms may 
be secured at the office of the District 
Engineer, Room 7, Baird Blidg., Gaines- 
ville, Fla., at five dollars ($5.00) per set. 
Each bid must be accompanied with a cer- 
tified check on an Alachua County Bank, 
or proposal bond executed by a reputable 
bonding company authorized to do business 


in the state of Florida, in the amount of 5 
per cent of the contract price, made pay- 
able to the Chairman of the Board of Bond 
Trustees. 


The Board reserves the right to reject 
any or all bids, or to award the work in 


one or more contracts. 
W. R. THOMAS, 
Chairman. 
ALVA B. GROSS, 
District Engineer. 





Bids 


Nov. 28, 
State Road Work 


Hartford, Conn, 


Sealed proposals will be received by the 
State Highway Commissioner, 12 Washing- 
ton Street, Hartford, Conn., until 2 p.m., 
Tuesday. November 28, 1922, for the fol- 
lowing sections of state work, in accord- 
ance with plans and specifications on file 
in the office of the State Highway Com- 
missioner and at the following places: 

Town of Franklin: About 4,350 lin.ft. 
of waterbound macadam pavement on the 
Lebanon Road. Plans and specifications at 
the Town Clerk’s office and at the office of 
A. W. Bushell, Division Engineer, Thayer 
Bldg., Norwich, Conn. 

Town of Hamden: About 8,270 lin.ft. 
of reinforced cement concrete on_ State 
Street, (Note: Cement and_ reinforcing 
Steel for this contract will be furnished by 
the State.) Plans and_ specifications at 
the Town Hall and at the office of E. C. 
Welden, Division Engineer, Chamber of 
Commerce Bldg., New Haven, Conn. 

Town of Cornwall: About 3,900 lin.ft. 


‘of 7-in. native stone macadam on the Corn- 


wall Hollow Road. Plans and specifica- 
“ons at the Town Clerk’s office and at the 
ofice of D, C, Loewe, Division Engineer, 
Winsted, Conn, 

A a bids must be accompanied by a 
uy company bond or a certified check 
not less than one-third of the cost of the 
Work. The State Highway Commissioner 
hi, ves the right to reject any and all 


18. 7 at Hartford, Conn., November 16, 


Cc. J. BENNETT, 
State Highway Commissioner, 
12 Washington Street, 
Hartford, Conn. 
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Copy: Official Proposals reaching our New 
York Office by 10 A, M., Tuesday can usually 
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OFFICIAL PROPOSALS 


Rate: 
40 Cents a Line an Insertion 


THESE ADVERTISEMENTS ARE OFFICIAL NOTICES THAT BIDS ARE WANTED FROM BIDDERS EVERYWHERE. 





OFFICIAL PROPOSALS 


Bids: Dec, 11. 
Pumping Station Equipment 
CONTRACT NO. 5 
Monroe, Mich. 


Sealed proposals will be received by the 
City Clerk of Monroe “P. to 7:30 o'clock 
p.m., Eastern Standard Time of the 11th 
day of December, 1922, for the furnishing 
and installing of the following pumping 
station equipment in the City Water Works. 

One 3 m.g.d. steam pumping engine. 

One steam turbine-driven electrical gen- 
erator. 

Two 150 hp. water tube boilers. 

Two boiler feed pumps. 

One feed water heater. 

High pressure steam piping. 

Smoke breeching. 

One hand-power traveling crane, 

One platform scale, 

Two 1 m.g.d. motor-driven centrifugal 
pumps. 

One 2 m.g.d. motor-driven centrifugal 
pump. 

One sump pump. 

Two coal trucks, 

One switchboard. 

Painting all machinery and piping. 

The specifications under which the work 
is to be done may be examined at the office 
of the City Clerk, Monroe, Michigan, or at 
the office of Hoad, Decker, Shoecraft and 
Drury, Consulting Engineers, Ann Arbor, 
Michigan, and copies of the same may be 
obtained by making a deposit of five dol- 
lars, which will be refunded upon their 
return in good condition or their use in a 
submitted proposal. 

A certified check in an amount of three 
thousand dollars ($3,000.00) will be re- 
quired with each proposal. 

The right to accept any proposal, to re- 
ject any or all proposals, and to waive de- 
fects in ope is reserved by the city. 

JAS. H. GILMORE, Mayor. 
F. M. KRESSBACH, City Clerk, 
HOAD, DECKER, SHOECRAFT 
AND DRURY, 3 
Consulting Engineers, 
Ann Arbor, Michigan. 





Bids: Dec. 4. 
Street Paving and Draining 


Earlington, Ky. 


Sealed proposals will be received up to 2 
o’clock p.m., December 4, 1922, by the 
Mayor of the city of Erlington, Ky., for the 
paving and draining the several streets in 
the city of Earlington, Ky., with warrenite 
bitulithic pavement or vitrified brick pave- 
ment on a rolled stone base, the type to be 
selected by the City Council after the bids 
have been opened and compared. 

Estimated Quantities.—Earth excavation, 
23,570 cu.yd.; paving surface, 46,300 sq. 
yd.; crushed stone, 13,840 cu.yd.; curb and 
gutter, 22,870 lin.ft.; storm sewers, 12-in. 
to 42-in., 4,776 lin.ft.; manholes, 23; inlets, 
62; concrete, 1:23:5, 162.44 cu.yd.; 1:2:4, 
84.02 cu.yd.; 1:2:3, 1.27 cu.yd.; reinforcing 
steel, 10,215 Ib. These quantities subject 
to modification. 

The City Council reserves the right to re- 
ject any or all bids. Each bid must_ be 
accompanied by a certified check for $250, 
payable to the Mayor of the city of Earl- 
ee. Ky. 

lans and specifications on file at the 
office of R. C. Giffin, Civil and Mining ~~ 
neer, Madisonville, Ky., and may be - 
pected there or a copy may be obtained 
upon deposit of $15, which deposit will be 
returned upon the return of the plans in 
good condition. 
(Signed) C, B. JOHNSON, M. D., 
Mayor. 
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Plans and Specifications for inspection by dis- 
tant bidders may be filed at any of the Engi- 
neering News-Record offices without charge. 
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OFFICIAL PROPOSALS 





Bids: Dec. 6. 


Bridge 
Freehold, N. J. 


Notice is hereby given that sealed bids 
will be received by the Board of Chosen 
Freeholders of the County of Monmouth 
for the Reconstruction of Grand Avenue 
Bridge, No. N-14, over Sunset .Lake; con- 
sisting of three forty foot spans and thirty 
foot roadway, and opened and read in 
public at the rooms of said board, Court 
House, Freehold, New Jersey, on December 
6th, 1922, at 11.00 a.m. 

Drawings and specifications for the pro- 
posed work, prepared by George K. Allen, 
Jr., County Engineer, have been filed in the 
office of said Engineer at 60 Broad street, 
Red Bank, New Jersey, and may be in- 
spected by prospective bidders during 
business hours. The standard proposal 
form is attached to the specifications, copies 
of which will be furnished on application to 
the Engineer. 

Plans and specifications will be furnished 
to prospective bidders upon payment of 
ten dollars ($10.00), which amount will be 
refunded upon return of plans and specifi- 
cations before the time specified for the 
opening of bids. 

Bids must be made on the standard pro- 
posal forms in the manner designated there- 
in and required by the specifications, must 
be enclosed in sealed envelopes, bearing the 
name and address of the bidder and name 
of proposed work on the outside, addressed 
to the Board of Chosen Freeholders of the 
County of Monmouth and must be ac- 
companied ‘by a certified check for a sum 
not less than ten (10) per cent of the 
amount bid on the work, payable to the 
order of the County Treasurer and a 
surety company certificate stating that 
said surety company will rovide the 
bidder with the required bond, and must 
be delivered at the place and before the 
hour above named. 

The Board of Chosen Freeholders of the 
County of Monmouth reserves the right to 
reject any or all bids if deemed to the best 
interests of the County so to do. 

By order of the Board of Chosen Free- 
holders of the County of Monmouth. 

BYRANT B. NEWCOMB, Director. 
Attest: CHAS. E. COLE, Clerk. 
Freehold, N. J., November 8th, 1922. 





Bids: Dec. 1. 


Cast Iron Pipe and Castings’ 


San Juan, Porto Rico. 


Sealed proposals for the furnishing of 
about 20,020 tons of cast iron pipe and of 
250 tons of special castings, or its equiva- 
lent in steel pipe and specials, delivered at 
San Juan, Porto Rico, for the City of San 
Juan, will be received in the office of the 
Commissioner of Public Service until De- 
cember 1, 1922, at 10 a.m. 

All plans, specifications, instruction to 
bidders, blanks, forms for proposals and all 
other information may be obtained at the 
office of the City Commissioner of Public 
Works at San Juan, Porto Rico. 

The right is reserved to reject any and 


all bids, 
MARTIN TRAVIESO, 
Commissioner of Public Service. 
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OFFICIAL PROPOSALS 


Dec. 8. 


Bridge Superstructure, 
Machinery and Electrical 


Equipment 
Seattle, Wash, 

Sealed proposals will be received by the 
Board of Public Works of the City of 
Seattle, up to 10 o'clock a.m., Friday 
December 8, 1922, in room 234, County-City 
Building, for the fabrication and erection 
of the Super-structure, Machinery and 
Electrical Equipment of a Steel Bascule 
Bridge and two Side Spans over the West 
Waterway at West Spokane Street, under 
authority of Ordinance No. 43397. 

The structure will comprise a double-leaf 
bascule span 288 feet center 
trunions, 2 approach spans each about 
1406 feet long and a steel girder span about 
136 feet long. The width of the bascule 
span will be 45 feet center to center 
trusses and of the side spans 52 feet center 
to center of trusses, and of the girder span 
about 40 feet. 

No proposal will be considered except 
as same is made strictly in conformity with 
the advertisement therefor and upon the 
forms of proposals furnished by the Board 
of Public Works, bound together with the 
specifications, general clauses and form of 
contract which must be submitted unbroken 
and unaltered in every particular. 

This improvement shall be made in 
cordance with the respective plans 
specifications now on file in the offices 


Bids: 


ac- 
and 
of 


to center of | b 


of | 


the Secretary of the Board of Public Works | 


and the City Engineers, respectively, and in 
acordance with plans prepared by the 
Strauss Bascule Bridge Company, which 
will also be available at the above offices. 
Bidders must make proposals on both the 
City of Seattle plans and the Strauss 
Bascule Bridge Company's plans. 

The successful bidder will be required to 
file with the City Comptroller a bond in 
the sum specified in the specifications. 

Each bid must be accompanied by money, 
a satisfactory surety company bid bond 
approved by the Mayor and City Comptrol- 
ler as to sufficiency and the Corporation 
Counsel as to form, or a certified check 
payable to the order of the City Comptrol- 
ler of the City of Seattle for a sum not 
less than five (5) per cent of the total 
amount of bid, and no bid will be con- 
sidered unless so accompanied. 

A deposit of Twenty-five Dollars ($25.00) 
will be required for each set of plans and 
specifications, which will be returned upon 
return of the plans in good order. 

Special attention of bidders is called to 
the State Law and City Charter regarding 
the number of hours constituting a 
work, minimum wage _ scale, American 
citizenship and heads of families. 

The Board of Public Works reserves the 
right to reject any or all bids. 

By order of the Board of Public Works. 

Cc. B. BAGLEY, 
Secretary. 
First publication June 20, 1922. 


Bids: Dec. 12. 


Motor Driven Water Works 
Pumps 


Wheeling, W. Va. 


Sealed proposals for the design, con- 
struction, erection and putting in opera- 
tion of three (3) low service and three (3) 
high service motor driven, 
pumping engines in units of 10, 15 and 20 
million gallons, will be received by the 
city of Wheeling, W. Va., until 12 o'clock 
noon, Eastern Standard Time, on the 12th 
day of December, 1922, and will then be 
opened and read publicly. 

Official proposal blanks, instructions to 
bidders, specifications, form of contract and 
bond may be seen at the office of the City 
Clerk, Wheeling, W. Va., or two (2) — 
of each may be obtained by bona fide bid- 
ders upon application to The J. N. Chester 
Engineers, Pittsburgh, Pa., or to the city 
of Wheeling, W. Ja., upon deposit of 
twenty-five dollars ($25.00), which amount 
will be refunded to bidders on receipt of a 
bona fide bid or upon the return of both 
copies in good order. 

The right is reserved to reject any or all 


bids. 
Cc, H. DOWLER, 
City Manager. 
Attest: 
W. M. EVANS, 
City Clerk. 


day's | 


centrifugal | 
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OFFICIAL PROPOSALS 


Bids: Nov. 29. 
Filtration Plant and Reservoir 
San Juan, Porto Rico. 


Sealed proposals for the furnishing of 
all labor and material for the construction 
of a 8,000,000 gals. filtration plant and a 
10,500,000 gals. filtered water concrete res- 
ervoir for the City of San Juan will be re- 
ceived in the office of the Commissioner of 
Public Service until November 29, 1922, at 
10 A.M. 

_All plans, specifications, instruction to 
bidders, blanks, forms for proposals and all 
other information may be obtained at the 
office of the City Commissioner of Public 
Works at San Juan, Porto Rico. 

The right is reserved to reject any and all 


ids. 
MARTIN TRAVIESO, 
Commissioner of Public Service. 


~ 


THORROENOUUODOROOOHEREOLOUEDODELENEAANONOUODOOREREANOROED EOE ros ERAEONOO DOO HD OOO REOCEN OREO ROEDER enEREEE OEY 


A Bonding 
Company’s 
Suggestion to 


Official Proposal 
Advertisers 


“A large part of our contract 
bond business is submitted to us 
by wire, and I am a constant 
reader of the Official Proposals 
in order to find out the size and 
nature of the work that is re- 
ferred to in the bond application. 
Very frequently I am unable to 
get any clear idea of what the 
advertisers are asking bids on, 
and of course the prospective 
bidder or contractor is also at a 
loss to know what kind of a job 
is being advertised. 


“Traveling expenses are heavy at 
the present time, and contractors 
pay out considerable sums dur- 
ing the course of a year in in- 
vestigating prospective con- 
tracts. This of course is a large 
charge that the owners eventually 
pay, and anything that will re- 
duce the general overhead of 
contract work will eventually 
be to the advantage of the 
owner. 


“One way to reduce this over- 
head is to word the advertise- 
ment so that the contractor 
sitting in his office will know 
whether or not he should in- 
vestigate and prepare a bid on 
the proposed work,” 


vUONOEDOHONERDODEDAOEDONOESOODONEHEDONDEUROONORRDOENONELOONELOOOOEDODONESDODOTENUDUOTCOEODONONORERONOERODDONSROONOOEOEOOOORONONOSEEOONSS HED OOOSOODOOEEDEOOONOHOONNSEOOONOESHOOOONESDONEOOSESDONSEDEONOSORONEEHEEHOOOODES 
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qeeeneneennenen: 


Bids: Dee. 11. 


Labor-Material Percentage 
Contract 


New Orleans, La. 


Sealed proposals will be received at the 
Sewerage and Water Board, Room 401, 
No. 526 Carondelet Street, New Orleans, 
La., up to 12 o’clock noon of Monday, De- 
cember 11th, 1922, on Labor-Material Per- 
centage Contract for ed 1923. 

Specifications and blank forms of _pro- 
posal may be obtained at the office of the 
Board. 

The right is reserved to reject any or all 
bids. 

October 12th, 1922. 

A. G. MOFFAT, 
Secretary. 
GEO. G. EARL, 
General Superintendent. 


| day of December, 


Vol. 


Eng 


, No, 21 


VS-Recorg 
a 


} 


| 


OFFICIAL PROPOS \). 


Bids: Dec. 12. 


Engines and Boil:, 


Whee} 
_ Sealed proposals for the desi 
tion, erection, putting in 0; 
testing of two (2) engine driv, 
low service pumping engines ; 
driven centrifugal high sery 
engine, three (3) 350 hp. boiley 
ers and the dismantling, mov 
erecting of the existing A) 
pumping engine will be recej 
city of Wheeling, W. Va., unti 
noon, Eastern Standard Time, « 
1922, and 
opened and read publicly. 
_Official proposa’ blanks, inst: 
bidders, specifications, form of « 
bond may be seen at the office o 
Clerk, Wheeling, W. Va., or two 
of each may be obtained by bona 
ders upon application to The J. N 
Engineers, Pittsburgh, Pa., or to 
of Wheeling, W. Va., upon 4d 
twenty-five dollars ($25.00), whic! 
will be refunded to bidders on re 


Sealed 
the two 
the De! 
f Phi 
camden 
will thee” Delay a 


yOu 


| bona fide bid or upon the return 


| provided 


copies in good order. 
The right is reserved to reject ai 


bids. 
H. DO\ 
City M 


C. 


Attest: 
W. M. EVANS, 
City Clerk. 


plete d 
Bids 
posal 
tions, 
tract 
office 
of $2 
upon | 
in go 
Eat 
a cer’ 


Bids: 18. 


Refuse Incinerator 


Allentown 

Sealed proposals will be received é 
undersignee at his office, Room 301, City 
Hall until 9:30 o’clock A.M., Monda Ds 
cember 18, 1922, for the constructior f 
Refuse Incinerator. 

The work to be done consists of th: dollar 
nishing, installing, and testing ready ! bank 
operation, on foundations to be construct: e 
by the City of Allentown a refuse inc payal 
tor with all appurtenances, of a capacity Comn 
70 tons per 24 hours. The City of Allen- show) 
town will construct under separate con- the « 
tracts the building, foundations for incinera- to gi 
tor and appurtenances and chimney fron of tl 
plans submitted by the successful bidder. . 

All proposals must be made upon forms , 
therefor and accompanied by a ] 
certified check for the sum of Five T! 
sand ($5,000.00) Dollars. 

Specification and forms may be obtained 
at the office of the City Engineer, City Hal! 

Allentown, Pennsylvania, upon depositing 
the sum of Fifty ($50.00) Dollars whi 
amount will be returned upon the return 
of the specifications. 

The City of Allentown reserves the right 
to reject any or all bids, 

M. W. GROSS 


avor 


ec, 


ther 


H. F. BASCOM, 
City Engineer. 


25. 


Reservoir Dam 
Bivefield, W. Va. 


Sealed proposals or bids for the construc- 
tion of a clay or earthern dam, containing 
about 40,000 cubic yards of material, to ix 
sluiced into place, will be received at th: 
office of the Bluefield Water Works & Im- 
provement Company, at Bluefield, West 
Virginia, until three o’clock p.m. on tr 
25th day of November, 1922, when the) 
will be publicly opened and read. All pro- 
posals shall be enclosed in an enveloje 
furnished by the above styled company ani 
shall be accompanied by a certified check 
on some national bank, in the sum of fi: 
(5%) per cent of the amount of the 
posed bid. The contractor to whom 
award is made will be required to furnis! 
surety company bond in the sum of thirty- 
five (35%) per cent of the amount of thr 
contract, within thirty days after officia! 
notice of the award of contract and | 
accordance with the terms of the specifica 
tions. The right is reserved to reject an) 
or all bids. awings, specifications and 
blank forms of proposals may be consulte: 
at the office of company, 601 Princeton 
Avenue, Bluefield, West Virginia, or they 
will be forwarded by mail upon request ! 
$4 accompanies the order. This amount 
will be refunded upon return of the ! ans 
and Specifications in reasonably good order. 
BLUEFIELD WATER WORKS &« = 

sMPROVEMENT COMP ANY 
WM. McCARTHY, Superintend: at 


Bids: Nov. 


' November 8th, 1922. 







































































OFFICIAL PROPOSALS 


_—_- 
Bids Nov. 29. 


Delaware River Bridge 
Main Towers 


Contract No. 6 
Philadelphia, Pa. 


gealed proposals for the construction of 
the two Main Towers of the bridge over 
tye Delaware River connecting the City 
‘+ Philadelphia, Pa., and the Cjty of 
camden, N. J» will be received by the 
Delaware River Bridge Joint Commission 
* Room 806, Widener Building, Phila- 
i hia, Pa. until 3:00 o'clock P.M, East- 
em Standard Time, November 29, 1922, 
when they Will be publicly opened and 
read. The contract will be awarded, or 
all bids rejected, within fourteen days 
after the bids are opened, The right is 
reserved to reject any or all bids. 

The two piers on which the towers are 
to be erected are located in the Delaware 
River near the pier head lines on the 
pennsylvania and New Jersey sides of the 
river at points approximately opposite to 
Race Street in Philadelphia and_ Pearl 
street in Camden. The work will include 
the furnishing, fabricating, painting and 
erecting of the two steel towers complete, 
with top saddle castings, as shown in the 
contract drawings, ready to receive the 
cables. The work comprises approximately 
9500 tons of steelwork, and must be com- 
pleted within a period of fifteen months, 

Bids must be made upon the blank pro- 
posal form, which, together with specifica- 
tions, bond and contract form, and con- 
tract drawings, may be obtained at the 
office of the Joint Commission upon deposit 
of $25, which deposit will be refunded 
upon the receipt of bid or upon their return 
in good condition, 

Each proposal must be accompanied by 
a certified check for seventy-five thousand 
dollars, drawn upon a national or state 
bank or trust company having an office 
either in Philadelphia or Camden, and 
payable to the Delaware River Bridge Joint 
Commission, and sureties’ consent must be 
shown. The bidder or bidders to whom 
he coneract is awarded will be required 
to give bond in the sum of fifty per cent 
of the amount of the _ concract. 

WILLIAM C. SPROUL, Chairman, 

JOSEPH K. COSTELLO, Secretary, 

DELAWARE RIVER BRIDGE JOINT 
COMMISSION 





Bids: Dee. 5, 


Gate-Valves and Hydrants 
Contract 213 


New York, N. Y. 


Sealed bids will be_ received by the 
Board of Water Supply, at its offices, 
twenty-second floor, Municipal Building, 
Park Row, Center and Chambers streets, 
New York City, until 11 a.m., Eastern 
Standard time, on Tuesday, December 5, 
1922 for Contract 213, for furnishing and 
delivering gate-valves and hydrants for the 
Mt. Prospect, Park Slope, Fort Hamilton 
and Clove conduits and Narrows Siphon 
No. 2 of the Catskill aqueduct, all as set 
forth in the specifications. All deliveries 
shall be made, with all transportation 
charges prepaid, at designated storage 
Yer s within the limits of the City of New 


A‘ the above place and time the bids will 
be publicly opened and read. Pamphlets 
con'ining information for bidders, forms 
of | and contract, specifications, contract 
(mings, ete, can be obtained at the 
; of the Secretary at the above address. 
Ds positing the sum of ten dollars ($10) 
in Cosh or its equivalent for each pamphlet. 
For further particulars apply to the office 
of the Chief Engineer at the above address. 

GEORGE J. GILLESPIE. 
President, 
JAMES P, SINNOTT, 
é PHILIP F. DONOHUE, 
BE mmissioners, Board of Water Supply. 
J. F, EINBIGLER, Secretary. 
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Bids: Nov, ,27. 
Pumps and Chain Drive 


Saranac Lake, N. Y. 


Sealed bids will be received by the 
Sewer and Water Board of the Village of 
Saranac Lake, N. Y., until 8:00 o'clock 
p.m., on Monday, November 27, 1922, for 
furnishing two 3,000,000 gallon horizontal 
double-acting duplex plunger type pumps 
and also, at the same time, bids for fur- 
nishing a chain drive equipment for each 
pump, separate bids will be received for 
the pumps and the chain drive. 

Forms of nee, contract and specifi- 
cations will be furnished upon application 
to S. A. Miller, Clerk of_the Sewer and 
Water Board, or to John L. Collins, Engi- 
neer, 

A certified check to the amount of 
$1,500.00, drawn payable to S. A. Miller, 
Clerk, must accompany the bids for pumps 
and to the amount of $50.00 with the bids 
for chain drive. 

The Board reserves the right to reject 


any or all bids. 
S. A. MILLER, 


Clerk of the Board. 
JOHN L. COLLINS, 
Consulting Engineer. 


NUURUOEENOUOSUGOODRACODONEEUODOENOOOEREUOEREOOUEROOGUSEEOOOUENONODEROOURRSOOOROREODECEROEEDONOSEOOORTEOGS 


Contractors 
Everywhere Read 
These 
Advertisements 


to see where bids are desired on 


contracts suited to their available 
plant and organization. The sug- 
gestion is therefore made to ad- 
vertisers that they word their 
advertisements so that the con- 
tractor will get a good idea of 
the s ze and kind of work to be 
let, and perhaps the plant needed. 
This should result in an increased 
number of desirable bidders. 
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Bids: Nov, 27. 
Water Works and Sewerage 


Improvements 


Kings Mountain, N. C, 

Sealed proposals will be received by the 
Board of Commissioners of the town of 
Kings Mountain, North Carolina, until 12 
o'clock M., Monday, November 27, 1922, 
for making water works and sewerage im- 
provements, 

The work includes: Construction of a 
500,000-gallon reinforced concrete reser- 
voir; small pumping station of reinforced 
concrete and brickwork; reinforced con- 
crete sewage sedimentation tank; furnish- 
ing and laying two (2) miles of water 
mains six (6) to fourteen (14) inches in 
diameter, with accessories; building two 
(2) miles of sewers, and furnishing eight 
(8), inch and ten (16) inch sewer pipe. 

he principal quantities involved are: 
900 cu.yd. of earth excavation for struc- 

tures. 

170 cu.yd, of 1-1-3 concrete. 
255 cu.yd, 1-2-4 concrete. 
47,000 lb. reinforcing steel, 
2,100 lin.ft. fourteen (14) inch water mains. 
6,470 lin.ft. twelve (12) inch water mains, 
460 lin.ft. ten (10) inch water mains, 
2,700 lin.ft. six (6) inch water mains. 
6,200 lin.ft. eight (8) inch sewer mains, 
1,650 lin.ft. ten (10) inch sewer mains. 
40 valves and hydrants. 

Plans will be on file and may be seen at 
the office of the Town Clerk, Kings Moun- 
tain, N. C., and_at the office of The Lud- 
low Engineers, Winston-Salem, N. C., after 
November 10, 1922. 

For the convenience of prospective bid- 
ders, the engineers will furnish copies of 
the plans upon application accompanied by 
a check for $19 to cover the cost, or sepa- 
rate prints will be furnished at $1 each. 

Each bid must be accompanied by a cer- 
tified check in the sum of $2,500, or 5 per 
cent of the amount of partial bids. 

Proposals will be opened publicly with 
the usual rights reserved, 

W. H. McGINNISS, Mayor. 
GEO. E. LOVELL, Sec. and Treas, 
THE LUDLOW ENGINEERS, 

Winston-Salem, N. C., 

J. L. Ludlow, Consulting Engineer. 
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Bids: Dec 5. ‘ 
Bridge 
Cape May, N. J. 


Notice is hereby given that sealed bids 
will be received by the Board of Chosen 
Freeholders of the County of Cape May 
for the construction of a bridge acros: 
Grassy Sound Channel, including Strauss 
Bascule Draw Span, Cresoted _ Timber 
Trestle and <Abutments with Graveled 
Approaches on Sand Fill, on the line of the 
North Wildwood to Burleigh Road in Mid- 
dle Township, Cape May County, N. J. 
and opened and read in public at Cape 
May Court House, Cape May County, N. 7 
on Tuesday, December 5th, 1922, at 12 
o'clock noon, 

_ Drawings, specifications and forms otf 
bid, contracts and bond for the proposed 
work, prepared by R. Fendall Smith, 
County. Engineer, and approved by the 
State Highway Commission, have been 
filed in the office of the said engineer at 
Marmora, Cape May County, N. J., and 
of said State Highway Commission, Tren- 
ton, N. J., and may be inspected by pros- 
pective bidders during business hours 
Bidders will be furnished with a copy of 
the specifications and blue prints of the 
drawings, by the Engineer on proper notice, 
and a deposit of $25.09, which will be re- 
funded upon the return of the Plans and 
Specifications in good condition. 

Bids must be made on the_ standard 
proposal forms in the manner designated 
therein and required by thfe specifications, 
must be enclosed in sealed envelopes, bear- 
ing the name and address of bidder and 
name of Bridge and road on the outside, 
addressed to The Board of Chosen Free- 
holders of the County of Cape May, N. J.. 
and must_be accompanied by a Certificate 
from a Surety Company and a Certified 
check for not less than ten (10) per cent 
of the amount bid, provided said check 
shall not be less than $500.00 nor more 
than $20,000.00 and be delivered at the place 
and the hour above named. The standard 
proposal form is attached to the specitica- 
tions. copies of which will be furnished on 
application to engineer. 

v order of The Board of Chosen Free- 
holders, of the County of Cape May, N.J. 
IRVING FITCH, Clerk. 
Sea Isle City, N. J. 


Bids: Nov. 28. 


Highway Work 


Montpelier, Vt. 


Sealed Bids will be received by the 
office of the Commissioner of Highways, 
Montpelier, Vermont, until 2 p.m, November 
28, 1922, and then publicly opened and read. 
for the construction of 1.16 miles_of_ bitu- 
minous macadam  road_ in _ Highgate, 
Vermont; and 4.78 miles of gravel road in 
Danville, Vermont. 

Plans and specifications for each of the 
above may be seen at the office of the State 
Engineer at Montpelier, Vermont. _ Plans 
and specifications for the Highgate Project 
may be seen at the residence of Mr. Rupert 
A. Phelps, Highgate Springs, Vermont, and 
for the Danville Project at the Town 
Clerk’s Office, Danville, Vermont. 

Bidders should satisfy themselves before 
bidding as to the character of the work and 
the obstacles to be encountered. The 
estimated quantities are not guaranteed, 
but are given as a basis for the comparison 
of bids. 

A certified check for $1,500 on the High- 
gate Project and $4,000 on the Danville 
Project, payable to the State Highway 
Board, must accompany each bid. 

The right is reserved to reject any or all 


ds. 
3y Order of the State Highway Board. 
THURMAN W. DIX, 
Commissioner of Highways. 
Dated Nov. 6, 1922. 


yee PTT 
i CONTRACT BONDS 
{Mere chance may put a man in 

& prominent position, but it never 
held him thefe. [Chance or 


guesswork had no part in placing 
Se. Swart Service in a self-created 
class. {Service that really serves 
placed it and holds it there. 
HARMON V. SWART 


92 William Street, New York 
Contract Bonds Compensation Insurance 
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U. S. GOVERNMENT 


SEALED PROPOSALS will be received 
by the Director, U. S. Veterans’ Bureau, 
Arlington Building, Washington, D. G., 
until 11 o’clock a.m., December 18, 1922, 
and then and there publicly opened for the 
construction (exclusive of mechanical equip- 
ment) of 29 reinforced concrete buildings 
of the U. S. Veterans’ Hospital at Liver- 
more, California. Drawings and specifica- 
tions may be obtained upon application to 
the office of Matthew O’Brien, Architect, 
No. 68 Post Street, San Francisco, Cali- 
fornia, Deposit of a certified check or 
postal money order for $250, payable to 
Matthew O'Brien, is required as security 
for the safe return of the drawings and 
specifications. CG Forbes. Director, 
U. S. Veterans’ Bureau, November 18, 1922. 


SEALED PROPOSALS will be received 
by the Director, U. S. Veterans’ Bureau, 
Arlington Building, Washington, D. C., until 
11 o'clock a.m., ecember 18, 1922, and 
then and there publicly opened for electrical 
work in connection with 29 buildings at 
U. S. Veterans’ Hospital at Livermore, 
California. Drawings and _ specifications 
may be obtained upon application to the 
office of Matthew O’Brien, Architect, No. 
68 Post Street, San Francisco, California. 
Deposit of a certified check or postal money 
order for $250, payable to Matthew O’Brien; 
is required as security for the safe return 
of the drawings and specifications, C. R. 
Forbes, Director, U. S. Veterans’ Bureau, 
November 18, 1922. 


SEALED PROPOSALS will be received 
by the Director, U. S. Veterans’ Bureau, 
Arlington Building, Washington, D. C., until 
11 o'clock a.m., ecember 18, 1922, and 
then and there publicly opened, for plumb- 
ing, heating and ventilating work in con- 
nection with 29 buildings of the U. S. 
Veterans’ Hospital at Livermore, California. 
Drawings and specifications may be 
obtained upon application to the office of 
Matthem O’Brien, Architect, No. 68 Post 
Street, San Francisco, California. Deposit 
of a certified check or postal money order 
for $250, payable to Matthew O’Brien, is 
required as security for the safe return 
of the drawings and specifications. C. R. 
Forbes, Director, U. S. Veterans’ Bureau, 
November 18, 1922. 


SEALED PROPOSALS will be received 
by the Director, U. S. Veterans’ Bureau, 
Arlington Building, Washington, D. C., until 
11 o'clock a.m., December 18, 1922, and 
then and there publicly opened, for refriger- 
ating machinery in the U. S. Veterans’ 
Hospital at Livermore, California. Draw- 
ings and specifications may be obtained 
upon application to the office of Matthew 
O’Brien, Architect, No. 68 Post Street, San 
Francisco, California. Deposit of a certified 
check or postal money order for $50, pay- 
able to Matthew O'Brien, is required as 
security for the safe return of the drawings 
and specifications. C. R. Forbes, Director, 
U. S. Veterans’ Bureau, November 18, 1922. 


SEALED PROPOSALS will be received 
by the Director, U. S. Veterans’ Bureau, 
Arlington Building, Washington, D. C., until 
11 o'clock a.m., December 18, 1922, and 
then and there publicly opened for laundry 
equipment in the U. S. Veterans’ Hospital 
at Livermore, California. Drawings and 
specifications may be obtained upon appli- 
cation to the office of Matthew O’Brien, 
Architect, No. 68 Post Street, San Fran- 
cisco, California. Deposit of a_ certified 
check or postal money order for $50, pay- 
able to Matthew O’Brien, is required as 
security for the safe return of the draw- 
ings and_ specifications. A Forbes, 
Director, U. S. Veterans’ Bureau, November 
18, 1922. 


SEALED PROPOSALS will be received 
by the Director, U. S. Veterans’ Bureau, 
Arlington Building, Washington, D. C., until 
llo’clock a.m., December 18, 1922, and then 
and there publicly opened, for kitchen 
equipment in the U. S, Veterans’ Hospital 
at Livermore, California. Drawings and 
specifications may be obtained upon appli- 
cation to the office of Matthew O’Brien, 
Architect, No. 68 Post St., San Francisco, 
California. Deposit of a certified check or 
postal money order for $50, payable to 
Matthew O’Brien, is required as_ security 
for the safe return of the drawings and 
specifications. C. R. Forbes, Director, U. S. 
Veterans’ Bureau, November 18, 1922. 


U. S. GOVERNMENT 


U. S. ENGINEER OFFICE, PITTS- 
BURGH, PA. Sealed proposals for con- 
structing and delivering one steel dipper 
dredge hull afloat at Pittsburgh, Pa., will 
be received at this office until 12 noon 
(Eastern time), December 1, 1922, and then 
opened, Information on application, 


U. §. ENGINEER OFFICE, PITTS- 
BURGH, PA. Sealed proposals will be re- 
ceived here until 12 noon (Eastern time), 
November 25, 1922, and then opened, for 
furnishing and delivering three steel deck 
barges. Further information on application. 


U. S. ENGINEER OFFICE, MIL- 
WAUKEE, WIS., Oct. 25, 1922. Sealed 
proposals will be received here until 2 p.m., 
Nov. 27, 1922, and then opened, for the 
construction of one dipper dredge hull and 
house. Further information on application. 


PROPOSALS FOR BOILERS.—Office, 
Mississippi River Commission, Ist and znd 
Districts, Customhouse, Memplis, Tenn. 
Sealed proposals will be received here until 
11 a.m., Dec. 2, 1922, and then opened, 
for furnishing boilers for hydraulic grader 
No. H.G. 2-1-1-2-23. Further information 
on application, 


PROPOSALS FOR STEEL BARGES.— 
Office, Mississippi River Commission, Ist 
and 2nd Districts, Customhouse, Memphis, 
Tenn. Sealed proposals will be received 
here until 11 a.m., Dec. 2, 1922, and then 
opened, for furnishing six steel barges. 
Further information on application. 


PROPOSALS FOR MACHINERY FOR 
HYDRAULIC GRADER.—Office, Mississippi 
River Commission, 1st and 2nd Districts, 
Customhouse, Memphis, Tenn.—Sealed pro- 
posals will be received here until 11 a.m., 
Dec. 2, 1922, and then opened, for furnish- 
ing turbines, pumps, feed-water heater, 
boiler-feed pumps, and electric-light plant. 
Further information on application. 


U. S. ENGINEER OFFICE, ROCK 
ISLAND, ILL., Nov. 10, 1922. Sealed pro- 
posals will be received here until 10 a.m., 
December 11, 1922, and then opened, for 
construction and delivery of ten (10) 100 
ft. x 30 ft. x 6 ft. steel barges, complete as 
epoctiied. Further information on applica- 
tion, 


SEALED PROPOSALS will be received 
and publicly opened by the Director of the 
U. S. Veterans Bureau in the office of the 
Quartermaster General, 2306 Munitions 
Building, Washington, D. C., at 11 am., 
December 12, 1922, for the construction of 
a Neuro-Psychiatric Hospital at Knox- 
ville, lowa for the Veterans Bureau. Work 
will include the construction of fifteen 
buildings of reinforced concrete and brick, 
complete with water, lighting, heating, and 
sewer 'systems, roads and walks. Plans 
and specifications may be obtained after 
November 14, 1922 from the Quartermaster 
General, 2312 Munition Building, Washing- 
ton, D. C., upon deposit of $100. One set 
of lans and _ specifications will be on 
exhibition at each of the following stations: 
Constructing Quartermasters at 30 White- 
hall Street, New York City and Scott Field, 
Belleville, Illinois; also Quartermaster 
Supply Officers at 1819 West Pershing Road, 
Chicago, Illinois and Second and Arsenal 
Streets, St. Louis, Mo. 


U. S. ENGINEER OFFICE, JACKSON- 
VILLE, FLA.—Sealed proposals will be re- 
ceived here until 12 m., Nov. 27, 1922, and 
then opened, for dredging in Key ‘West 
Harbor, Fla. Further information on ap- 
plication, 


PROPOSALS FOR NINE STEEL 
BARGES.—Office Mississippi River Com- 
mission, Third District, P. O. Box 404, 
Vicksburg, Miss. Sealed proposals will be 
received here until 11 a.m. December 14, 
1922, and then opened, for furnishing nine 
steel barges. Further information on ap- 
plication. 


UNITED STATES ENGINEER OFFICE, 
DETRIOT, MICH.—Sealed proposals will be 
received here until 11 a.m., December 15, 
1922, and then opened, for dredging and 
rock excavation in Livingstone Channel, 
Detroit River, Mich. Further information 
on application, 
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U. S. GOVERNMENT 


UNITED STATES ENGIN} 
NORFOLK, VA. _ Sealed pr 
received here until 12 M., Dec: 
and then opened, for const 
power houses, with wells, fu: 
road tracks, etc., Fort Story, 
Va. Further information on .; 


U. S. ENGINEER OFFICE, 
TON, W. VA., November 15, 1 
proposals will be received h: 
a.m. (Eastern Time), Decemb: 
and then opened, for furnishing 
ering steel hull maneuver boa‘ 
Dam No. 30, Ohio River. Furth: : 
tion on application. 


— 


TREASURY DEPARTMENT, 
ing Architect’s Office, Washingt D.C 
November 14, 1922. SEALED PROPOSALS 
will bé received and opened in this off 
3 p.m. Dec. 11, 1922, for furni: 
materials and labor required for changes 
at Side Entrance at the U,. S, Post 
Oakland, Calif. Drawings and specifi 
tions may be obtained from the Cust 
or at this office, in the discretion 1e 
Supervising Architect. Jas. A. Wetmore, 
Acting Supervising Architect. 


_ 


U. S. ENGINEER OFFICE, MILWAU- 
KEE, WIS. Sealed proposals will be re- 
ceived here until 2 p.m., Dec. 20, 1922, and 
then opened for constructing and deliver. 
ing steel barges. Further information on 
application. 
casein itataemmmeninmitiaamiss 


U. S. ENGINEER OFFICE, PITTS. 
BURGH, PA. Sealed proposals wil! be re- 
ceived here until 12 noon (Eastern Time), 
December 20, 1922, and then opened for 
furnishing and delivering steel lock gates 
for Lock No. 1, Allegheny River. Further 
information on application, 
eerie aneendeeseeenemmsneecee 


U. S. ENGINEER OFFICE, WILMING- 
TON, DEL. Sealed proposals will be re- 
ceived here until 11 a.m., December 20, 
1922, and then opened for excavating cut- 
offs in St. Jones and Mispillion Rivers, Del, 
Further information on application. 


SEALED PROPOSALS will be opened by 
the Supt. of Lighthouses, Philadelphia, Pa. 
2 p.m., Dee. 21, 1922, for building stone 
and reinforced concrete breakwater at 
Harbor of Refuge Light Station, Delaware 
Bay, Del. Information on application. 


eRODOUEOEEEUOOONONaDGeCTOoecenseoNsenenecooETeceen avanausuennennaneneensnsessevsrsiuserisnennny, 


enneneey 


Many contractors depend 
entirely upon the 


OFFICIAL PROPOSAL 
COLUMNS 
of 


EngineeringNews-Record | 


for Opportunities to bid. 


They might not see your an- 
nouncements if printed 
elsewhere. 


You undoubtedly want their 
bids on your contracts. 
Make sure of them on 
your next contract. 


The cost is only 40 cents a line 
per issue. 


aevss vy veeenneen 
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PROPOSALS 


For proposals Advertised see the pages 





immediately following the “Censtruction 
News” Section. 

Bids See Eng. 
Close News-Record 
WATERWORKS 
Dec. 4 Victoria, Tex.:........... Nov. 23 
Dec. 5 Ponca City, as Tope ree Nov. 23 
Adv. Nov. 30. 

Dec. 5 Detroit, Mich. ...........Nov. 30 
Dec. 5 Long Island City, N. Y. ..Nov. 30 
Dec. 5 Merced, Calif. ............ Nov. 30 
Dec. 11 Monroe, Mich. .......... Nov. 23 
Adv. Nov. 23 and 30 
Dec. 11 Monroe, Mich. ........... Nov. 30 

Adv. Nov. 30. , 
Dec. 12 waa. No We VRscccccces Nov. 16 
Adv. Nov. 16 to 30. 
Dec, 19 HommR, TM. 2.2 ccc csccces Nov. 23 
Dec. 19 Brooklyn, N. Y. ......... Nov. 30 
Adv. Nov. 30. 
Feb. 1 Spokane, Wash. .........Nov. 16 
SEWERS 
Dec. 6 Hamilton, Ont. ..... 
Dec. 7 Athol, Mass. . 
Dec. 8 New ‘York, N. Y. 
Dec. 11 New Orleans, La. 
Adv. Oct. 12 to Nov. 30. 
Dec. 15 Harlinger, Tex. ....... -- Nov. 30 
WASTE DISPOSAL 
Dec. 18 Allentown, Pa. .........0. Nov. 23 
Adv. Nov. 23 and 30. 
Dec. 29 Portland, Ore. ........ -.-Nov. 30 
Adv. Nov. 30. 
BRIDGES 
Dec. 5 Cape May, N. J...... seve eNOv 16 
Adv. Nov. 16 to 30 
Dae: 3 BIRO: oss scccvese covcov. 26 
Dec. 5 Jefferson, Tex. ........... Nov. 23 
Dec. Bb TUR, BB. cece sccccces Nov. 30 
Dec. 6 Freehold, N. J. ....... .--Nov. 16 
Adv. Nov. 16 to 30. 
Dec, 8 Geettie, Wash. ..ccccseces Nov. 16 
PGs Set MY ik. 6 cis.00 200406 00 on Yov. 30 
Deo. 13° Fame, FB. De ccccsvces Nov. 30 
Adv. Nov. 30. 
Dec. 11 Spokane, Wash. ......... Nov. 30 
Dec. 12 Brunswick, Ga. .......... Nov. 9 
Dec. 12 Alabama .......0- nag 6 eee ae 
Dec. 13 Bt. AyP, IB. ..ccccccceces Nov. 30 
Dec. 12 Nashville, N. C. ...ccee-- Nov. 30 
Dec. 14 Hamburg, N. Y. ...... -Nov. 30 
Adv. Nov. 30. 
oe ear ceces ewe oO 
Dec. 19 West Virginia .......... Nov. 30 
Jan. 23 Spokane, Wash.......... Sept. 21 
Sept. 1, 1923, Sydney, New South 
Wales, Australia ........ ug. 
DAMS 
oan. SO Wee We Vas oc csc cess Nov. 30 
Adv. Nov. 30. 
RAILWAYS 
NO SE React s4 wes ce Yov. 23 
EXCAVATION, DRAINAGE, 
IRRIGATION 
Dec. § Mereed;, Calif. ........65. Nov. 30 
STREETS AND ROADS 
Dec. 4 Earlington, Ky. .......... Nov. 23 
Adv. Nov. 23 and 30. 
as. : aaeerr 
Dec. 4 San Diego, a 
Dec. 4 Homestead, Fla. . 
Dec. 4 Dade City, Fla. 
Dec. 4 Colorado ......... 
Dec. 4 Dallas, Tex. ..... ° 
Dec. 5 Albert’ Lea, Minn. 
Dec. 5 Alabama ........ 
Dec. 5 Stockton, Calif. .. 
Dec. 5 Ridgeland, S. C. 
Dec, 5 Canton, S. D...... 
Dec. 5 Jefferson, Tex. ..... 
Dec. 56 Michigan’ 0p. 4.0ace 
Dec. & Elkins, W. Va. ....-cseee 
Dec. 5 Michigan .......0..: 





CONSTRUCTION NEWS 


Bids See Eng. 
Close News-Record 
Je el ee ere Nov. 30 
oe eee ee Nov. 23 
Dec. 6 San Francisco, Calif. .....Nov. 30 
Dec. 6 North Carolina ......... Nov. 30 
Dec. 6 Maplewood, Mo. .........Nov. 30 
Deco. 6 Clagtem, Mo. ............ Nov. 360 
ae ES ee Nov. 23 
Re ree Nov. 23 
Ss @ i ee Yov. 30 
Dec. 7 Beaumont, Tex. ..........Nov. 30 
Ded, FF POC, Tek. .ccccccccsesst Yov. 23 
Dec. 8 Duluth, Minn. .........:.Nov. 30 
Dec. 8 Missouri ......0.e.......NOVv. 30 
Dec. 8 St. George, N. Y .........Nov. 30 
Deo. 11 CRMPOTMIA cc cccccvcc cece. Nov. 23 
Dec. 12 Alabama ..cccccccccecees. Nov. 16 
Dec. 12 St. Louis, Mo. ......+2+...NOv. 23 
Eee. 3B Bets BIT, Bis. cicccccevccse NOV. 30 
Dec. 13 Corsicana, Tex. .........Nov. 30 
Dec. 14 Virginia ....ceccscceee- NOV. 30 
Adv. Nov. 30. 
Dec. 14 North Carolina ......... Nov. 30 
Adv. Nov. 30. 
Dec. 156 Columbus, Kan. .......... Nov. 30 
Dec. 16 Temmessee ..ccccccccccess Nov. 30 
Dec. 16 Mound City, Kan. ........ Nov. 23 
Dec. 16 Quevec ...ccccccces nae ss Nov. 23 
Dec. 19. Topeks, HAR. ..cccccccess Nov. 23 
DGG: TO WOW FOG 2c cw ccvcesece cs NOV. BO 
Adv. Nov. 30. 
— 2. 06. Ree Nov. 30 
. 22 Spokane, Wash. ......... Nov. 2 
Dec. 22 Eldorado, Kan. ..........Nov. 23 
Dec. 22 Duluth, Minn. ...........Nov. 30 
Dec. 23 Mound City, Tex. ........ Nov. 30 
Dec. 28 Mobile, Ala. .......5+---- Novy. 30 
Adv. Nov. 30. 
ee EE o.G.d'a'n's 0 a viene 00.00: Nov. 23 
Dec, BO - Guedes 22s cccccvccccceces Nov. «2 
Dec. 30 Quebec ....... CS4e ee RE HO Nov. 9 
Dec. 30 Quebec ...ccccccccccccees Nov. 16 
TOG. SS GANGS 6c cccctccceescecced Yov. 30 
Jan. 7 Duluth, Minn. ........... Sept. 28 
INDUSTRIAL WORK 
Dec. 9 Pittsburgh, Pa. .......... Nov. 16 
BUILDINGS 
Deo: © DOPtey Ge $cc ccccccccess Nov. 30 
Ded, © Geeveieng, O._. ccccccsecs Nov. 23 
Dec, 4 Vreeport, N. Y. ..<.-2+---Nov. 33 
Dec. 4 Memphis, Tex. ........... Nov. 23 
Dec. 5 Wichita Falls, Tex. ....... Nov. 23 
Dec. 5 San Antonio, Tex. ....... Nov. 30 
Deo, TF COCO, Tee ce cvccscccses Nov, 23 
Dee, TD Ce ae ce sececcecs Nov. 23 
Dec. 7 Phila., SS ers Ae 
Dec. 8 Morristown, Tenn. ....... Nov. 30 
Dec. 9 Port Washington, N. Y....Nov. 16 
Dec. 9 Jacksonville, Fla. ....... “Nov. 30 
Dec. 12 Amarillo, Tex. ...........- Nov. 30 
Dec. 14 Allentown, Pa. .......... Nov. 16 
Dec. 15 Chisholm, Minn. .........} Yov. 23 
Dec. 18 Bakersfield, Calif. ........ Nov. 16 
+Dec. 18 Santa Barbara, Calif......Nov. 30 
Dec. 20 Binghamton, N. Y. ......! Yov. 23 
Dec. 21 Hancock, Mich. ......... Nov. 30 
Dec. 22 McCombs, O. ....--ceees- Nov. 30 
Dec. 28 Kenosha, Wis. ..........) Yov. 30 
Jan. ; WR Ee coc cka tes Nov. 9 
Jan. 2 Duluth, Minn ........... Nov. 23 
Mar. 23 Shreveport, rere Nov. 9 


FEDERAL GOVERNMENT WORK 


Dec. 1 Steel Hull — Pittsburgh, 
Pll nhs cedbieGbeehedscvckus Nov. 9 
Adv. Nov. 9 to 30. 


Dec. — etc. — Altoona, 


4 
Pe oe 16 
Dec. 4 Power Houses—Cape Henry, . 
RIE coxa cd dee ee cnwe ov. 
Dec. 6 Seale: ihe. Pa. Nov. 16 
Dec. 6 Pumping Units — Boise, 
SS Vc diracb.a ca 6 oes 608 Oct. 19 
Dec. 7 


Dweltinge—ituntington, 
Ns wa aa bien a vig t 6 Nov. 16 
Dec. 11 Barges—Rock Island, Ill..Nov. 16 
Adv. Nov. 16 to 30. 
Dee. 11 en sens, Calif.. i 23 
Dec. 12 Hi tal—Knoxville, Ia. ..Nov. 16 
yo Nov. 16 to 40. 
Dec. 138 Dredging—New York, 'N. Y.Nov. 23 
Dec. 14 Garage, etc.—San Diego, 
Ras ig a ae dia we 646 Nov. 16 
Dec. 14 Barges—Vicksburg, Miss...Nov. 16 
Adv. Nov. 16 to 30. 
Dec. 15 Dredging—Detroit, Mich... Nov. 16 
Adv. Nov. 16 to 30. 
Dec. 15 Maneuver Boat—Huntington, 


eee ee meee eee ee eene 


. Va. Nov. 23 
“Adv. Nov. 23 and 30. 


Bids See Eng. 
Close News-Record 
Dec. 18 Buildings, Electrical Work, etc. 

—Livermore, Calif. ....... Nov. 23 
Adv. Nov. 23 and 30 





Dec. 20 Barges—Milwaukee, Wis...Nov. 23 
Dec. 20 <= Gates — Pittsburgh, 
ae ee ES 
wAaw Nov. 23 and 30. 
oxcavating Cut-offs—Wilming- 
Se eee erncecsinacssaeete OF 
Adv. Nov. 23 and 30. 
Dec. 20 Repairs—San Diego, Calif..Nov. 23 
Dec. 20 Pier Extension—Puget Sound, 


Dec. 20 


WS -o000 0eetseccecces es NOV. SB 
Dec. 20 Rinrsoving Dike—Mare Island, 
DE seeueudcecataaeaes.csaeete OF 


Dec. 20 Quarters, etc. — El Paso, 
tagevineeee aad aad cae ae 

Aeee Nov. 30. 

Dec. 21 Breakwater—Phila., Pa....Nov. 23 
Adv. Nov. 23 and 30. 

Dec. 26 Barge—Wilmington, N. C.Nov. 30 
Adv. Nov. 30. 

Jan. 3 Piers—Pearl Harbor, 


Pe PAaC0 shes HE Cee e ws Nov. 16 
MISCELLANEOUS 
Dec. 4 Landscape Work—Redwood 
Go Aaa Nov. 23 
Dec. 4 Electrical Danepetion System 
—Ridgway, S.C. ......... Nov. 23 
Dec. 4 Blectric a Wicca = 
_ a Ape Nov. 30 
Dec. 5 Gate Valves, etc.—New 
York, es kaeukcne 06a s Nov. 16 
Dec. 5 Excavator and Tractor — Ft. 
I EPI ao 6-tia che ase via ed Yov. 30 
Dec. 5 Lumber—Bedford, Ia.. .Nov. 80 
Dec. 6—Traveling Crane—San__ 
Francisco, Calif. ......... Nov. 16 
Dec. 6 — and nee. . 
Pb Oddeed news 645k 6600.08 3 
Dec. 6 Road Machinery—lIllinois . ae. 30 
Adv. Nov. 30. 
Dec. 7 Gas Distribution System — 
Alexandria, La. .......... Nov. 30 
Dec. 7 Shed—New Orleans, La...Nov. 30 
Dec. 7 Creosoted Piles—New Orioane, a 
eee eee eee eee eee ee eeeee ov. 
Dec. 8 Coarse Aggregate—New York, 
eh eae be oh eb he koe Oe Yov. 30 
Dec. 18 Wall—Delaware ......... Nov. 30 


Adv. Nov. 30. 

Dec. 14 Wharf—New Orleans, La..Nov. 30 
Adv. Nov. 30. 

Dec. 18 Coal Handling Plant — 


Melbourne, Victoria, Aus- 
NE en hié cieencesance ee Sept. 21 
Dec. 27 Dock Wall—Buffalo, N. Y..Nov. 30 
Adv. Nov. 30 
Jan. 1 Transmission Line—Spokane, 
Trae Nov. 9 


Where name of official is not given 
inquiries should be addressed to City 


Clerk, County Clerk or corresponding 
official. 


Waterworks 


PROPOSED WORK 


N. Y. Floral Park—Bd. Village Trustees 
retained C. E. Marshall, civil engr., Hemp- 
stead, to prepare plans for water system, 
incl. pumping plant and standpipe. 


N. J., Gloucester City—Soon takes bids 
new pumping station and filtration plant. 
80,0 Remington & Vosbury, 6th and 
arket Sts., Camden, engrs. 


N. C., Hickory—City plans new water 
supply incl. 20 mi. gravity pipe line, to 
serve Hickory, West Hickory and High¥and. 
P. Robinson, mayor. 


Miss., Magee—See “Industrial Works.” 


La., Lecompte—Plans to vote on $40,000 
bonds for waterworks and electric light ex- 
tensions. Swanson-McGraw, United Fruit 
Bldg., New Orleans, counsult. engrs. 


TL, ena — Making plans improving 
waterworks, incl. more economical pumping 
equipment. $15,000. J. N. Gates, clk. W. 
G. Kirchoffer, Dean Bldg., Madison, Wis., 
engr. 


Wis., Trentino nas | ~ ae complete 


waterworks system. $15 Druar 
Milinowski, 500 Globe Bldg., St. Paul, Minn., 


engrs. 
279 
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Waterworks (Continued) 


la.. Van Horne—-Making plans munici- 
Green, 
Cedar Rapids Savings Bank Bldg., Cedar 


pal waterworks, $35,000, 


Rapids, engr. 


Kan., Quinter—Having plans prepared for 
$49,000 bonds 
voted, Ruckel Eng. Co., Hutchinson, engrs. 

Tex., Canton—Voted $50,000 bond issue 
for waterworks improvements and electric 
O'Neill Eng. Co., Dallas, engrs. 

Tex., Dallas—City Comn. takes bids mid- 
dle of January, two 2,000,000 gal. water 
towers, concrete or steel, one at Belmont 
other at Junius Heights. $40,000 each, G. 


new waterworks system. 


light plant 


D. Fairtrace, city engr. 


Tex., Dallas — City Comn. takes bids 
about January 1 for 1 mi. 20 in. main in 
$100,000. G. D. Fairtrace, 


Kast Dallas, 
city engr. 


Tex., Leonard—Dec. 12, to vote on $15.,- 
100 bond isue for new mains Elrod Eng. 


Co., 3206 Elm St., Dallas, engrs. 


Tex., MceLean—<Attorney Generals Dept., 
Austin, approved $30,000 bond issue for 
light and power, and $39,000 bond issue for 
waterworks improvements. Address Mayor, 


Noted July 6. 


Tex., Wylie—Voted $50,000 bond issue for 


waterworks improvement. Address G. W. 
Hourewright, mayor. Noted Nov. 2. 


Okla, Tyrone— Had plans_ prepared 
waterworks improvements incl, plants and 
mains. $70,000, Ruckel Eng. Co., Inter- 
urban Bldg.. Hutchinson, Kan., engrs. 
Noted Oct. 12. 


N. M., Albuquerque—Rejected bids, rein.- 
con. reservoir, $75,000 bonds voted. Work 
will be done by day labor. Noted Oct. 5. 


Ore., Portland—L. S. Kaiser, supt. water- 
works, City Hall, receives bids next year for 
North and South Portland pumping system 
$20,000, Sandy River control system $3,000, 
Vernon standpipe and house $35,000, Myrtle 
Park system $8,000, Fulton and Burlington 
system $3,000, repairs to present system 
$209,350. 


Calif., Modesto—City plans to purchase 
240 ton c.i. pipe for water system, G. 
Freitas, city engr. 


BIDS DESIRED 

N. ¥., Long Island City—Dec. 5, by N. 
J. Hayes, comr. Water Supply, Gas & Elec- 
tricity, Municipal Bldg., New York, mains 
in Astoria, Schurz and Sigel Aves., Frye, 
23rd, 24th and 25th Sts. 2nd Ward. 

N. Y., Brooklyn—Dec. 19, by Bd. Water 
Supply, Municipal Bldg., New York, con- 
structing Mt. Prospect conduit a _ portion 
of city conduits.of Catskill aqueduct from 
Shaft 24 of city tunnel in Ft. Greene Park, 
along Cumberland St., Lafayette, Washing- 
ton and Flatbush Aves., to Clarkson Ave., 
here. G, J. Gillespie, pres.; adv. this issue. 

Mich., Detroit—Dec. 5, by Secretary Bd. 
Water Comrs., 176 East Jefferson Ave., 
watermain crossing at Fort St. and River 
Rouge, incl. 430 ft. 24 or 26 in. c.i. or steel 
pipe. $15,000. T. A. Leisen, Waterworks 
Park, engr. 

Mich., Monroe—Dec. 11, by F. M. Kress- 
bach, city clk., coagulation basin, consist- 
ing of underground rein.-con. substructure 
with brick superstructure. Hoad, Decker, 
Shoecraft & Drury, Ann Arbor, consult. 
engrs.; adv. this issue. 

Calif.. Merced—Dec. 5, by W. 1D. Wag- 
ner, secy. Merced Irrigation Dist., furnish- 
ing f.o.b. factory, 4 pumps direct connected 
to 4 electric motors with motor control 
equipment, ete., 2 for Booster Plant No. 2, 
and 2 for Booster Plant No. 8, of Lake 
Yosemite-Le Grand highline canal. R. C. 
Starr, ch. engr. 

BIDS RECEIVED 

Calif.. Fair Oaks—Fair Oaks Irrigation 
Dist., furnishing riveted steel pipe, (1) 
1,400 ft. 4 in. pipe (2) 4,300 ft. 12 in. (3) 
4,200 ft. 10 in. (4) 1,100 ft. 9 in. (5) 9,100 
ft. 8 in. (6) 1,100 ft. in. (7) 3,800 ft. 6 
in. and (8) 4,300 ft. 4 in., from Montague 
Pipe & Steel Co., Hobart Bldg., San Fran- 
cisco, (1) $1,931 (2) $3,894 (3) $3,281 (4) 
$752 (5) $5,783 (6) $551 (7) $1,669 (8) 
$1,351: Pacific Pipe Co., 201 Howard St., 
San Francisco, (1) $1,931 (2) $3,894 (3) 
$3281 (4) $752 (5) $5,783 (6) $551 (7) 
$1,669 (8) $1,351; Western Pipe & Steel 
Co., of California, 444 Market St., San Fran- 
cisco, (1) $1,694 (2) $3483 (3) $2940 (4) 
$709 (5) $4,641 (6) $506 (7) $1,596 (8) 
$1,375. Noted Nov. 9. 


CONTRACTS AWARDED 


Me., Auburn—Rd. Water Comrs., electric 
pumping plant, 1 story, 28 x 62 ft., brick 
and rein.-con., to Portland Constr. Co., 
$2 Exchange St., Portland. $16,500. 















N. Y.. Long Island City—N. J. Hayes, 
comr. Water Supply, Gas & Electricity, 
Municipal Bldg.. New York, mains in Dit- 
mars Ave., Ist Ward, and Griffith St., 2nd 
Ward, etc., to F. Paino, 572 ist St. Brook- 
lyn. $7,762 and $5,808 respectively, Noted 
Nov. 23. 


0., Cleveland — Steel frame for Fair- 
mount pumping station, 1 story, Fairmount 
Rd., to Forest City Steel & Iron Co., 1500 
West 110th St., $135,037. Total cost $1,- 
000,000 Foundation work is underway by 
Hunkin-Conkey Constr. Co. Century Bldg. 


lil. Aurora—Drilling artesian well, 2,300 
ft. deep, 12 in. at bottom, to S. B. Geiger, 
Old Colony Bidg., Chicago, $29,960. 


Wiks., Waupaca—Emergency pumping 
unit incl. centrifugal pump and motor, to 
Hayton Pump & Blower Co., 575 2nd Ave., 
Appleton. Noted Nov. 2. 


Wash., Tacoma—Furnishing c.i. mains 
for South J and K Sts., to Amer, Cast 
Iron Pipe Co., c/o R. C. Polk, Perkins 
Bldg., $46,120. Engrs. est. $47,000. Noted 
April 13. 


Sewers 
PROPOSED WORK 


N. Y¥., Glens Falls—Revising plans for 2 
sewage pumping stations and sewer pipe. 
$120,000. J. Meyer, City Hall, city engr. 


Pa., Berwick—Plans new sewers. $80.- 
000. <A. Potter, c/o Town Council, consult 
engr. 

Fla., Tallahassee— See “Streets and 
Roads,” 


Mich,, Royal Oak — Plans main trunk 
sewer, incl, 5,000 ft. 12 in. and 3,150 ft. 24 
in. vitr. pipe. $35,000. Hoad, Decker, 
Shoecraft & Drury, Ann Arbor, engrs. 


Ta., North English — Takes bids in 
January for sewerage system and disposal 
plant. $40,000. H. R. Green, 634 Cedar 
Rapids Savings Bank Bldg., Cedar Rapids, 
engr. Noted Feb. 23. 


Ta., Ossian—Making plans and takes bids 
about Feb. 1 for sewerage system and 
disposal plant. $50,000. H. R. Green, Co., 
634 Cedar Rapids Savings Bank Bldg. 
Cedar Rapids, engr. 


SEWER—HAMMOND, IND. 

Bids were opened by city for constructing 
main district sewer on North Side (A) 
United Constr. Co., Hammond (awarded 
contract); (B) Illinois Impvt. & Constr. 
Co. The unit bids were as follows: 


Reinforced-Concrete Average 

Pipe Cut A BK 
1,792 lin.ft. 84-in. 21h....... S0.8%  —$35.0 
2,378 lin.ft. 78-in. BAS os 3a 46.97 50.00 
667 lin.ft. 78-in. bey. See 44.96 55.00 
2,368 lin.ft. 72-in. 19.68...<0 45.96 50.00 
1,950 lin. ft. 66-in. 00 


2,674 lin.ft. 60-in. HO Bike ass 33.98 39.00 
1,480 lin.ft. 30-in. 13. 23 ft bo % 15.00 
1,820 lin.ft. 24-in. 9.94 ft. VP. 12.00 12.00 
1,285 lin.ft. 36-in. 14 ft.... 17.45 18.00 
1,311 lin.ft. 30-in. 52. © Gh... s00 14.97 15.00 
2,674 lin.ft. 48-in. 06 PEE..c06 29.96 22.00 
660 lin.ft. 36-in. hI See 17.95 18.00 
1,316 lin.ft. 30-in. 12.52 ft 16.00 15.00 
1,027 lin.ft. 24-in. 09.2 0.0 12.50 12.00 
648 lin.ft. 24-in. 11.8 ft..... 12.50 12.00 
218 lin.ft. 36-in SOUS Biccnce 21.44 18.00 
963 lin.ft. 43-in 14.1 ft 22.43 22.00 
660 lin.ft. 42-in. SRM sacs 19.84 20.00 
621 lin.ft. 36-in. La Mievsvs 18.46 18.00 
673 lin.ft. 36-in. 14.1 ft..... 20.47 18.00 
731 lin.ft. 30-in. 13.1 ft 18.96 15.00 


Extended totals} including 
house drains. .........-.000+ $846,597 $856,684 


Minn., South St. Paul—City voted $1(0,- 
000 bonds for sewer extensions in various 
streets. J. R. Stevenson, city clk. 


Kan., Pittsburg—Had plans prepared for 
sewers and sewage disposal plant. $125,000 
bonds voted. Black & Veatch, 701 Mutual 
Blk., Kansas City, Mo., engrs. Noted Oct. 26. 


Tex., Houston-——Plans sanitary sewer in 
Castle, Court and Turner Sts. $65,000. 
J. C. McVea, city engr. 


Tex., Leonard—VDec. 12, to vote on 
$35,000 bond issue for disposal plant and 
sewers. Elrod Eng. Co., 3206 Elm St., 
Dallas, engrs, 


Tex., Necona—Dec. 19, to vote on $50,000 
bond issue for sewage disposal plant and 
sewers. Elrod Eng. Co., 3206 Elm St., 
Dallas, engrs. 
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BIDS DESIRED 


N. Y., New York—Dec. 8, by | 
pres. Manhattan Boro, Municipal! 
ft. circular wooden barrel sew 
Contr. 2 for making certain ch 
outlet sewer in Roosevelt St. in « 
with proposed improvement und 
hattan end of Brooklyn Bridge. 


Tex., Harlingen—Dec. 15, by Cit 
cil, concrete storm sewers in variou 
$52,000. Will take bids later for 
disposal plant, $20,000. A. Tamm, « 


Cal, San Diego—See ‘“Miscellan: 


Ont., Hamilton—Dec. 6, by G. ( 
pley, chn, Bd. Control, 2,480 lin.ft 
in King and MckKittreick Sts., 1 
6 ft. 3 in. x 5 ft. 6 in., and 1,310 ft 
in. x 5 ft. 6 in., brick or concrete, $: 
E. R. Gray, city engr. 


BIDS RECEIVED 


0., Akron—W. F. Peters, dir. Pur. Serv 
opened bids Nov. 20, sewers in (1) 
Cuyahoga River Interceptor Contr. 3, 
ft. (a) segmental block or (b) brick 
engrs. est. $200,000 (2) Little Cuyahoga 
Interceptor, Contr, 4, 6,500 ft. (a) 
mental block or (b)_ brick pipe, 
est. $165,000, from W. P. Gibbons | 
Co., Cleveland (street address not 
able) (la) $229,091 (1b) $200,801; T. | 
McShaffrey Constr. Co., 170 South Fors 
St., (la) $234,297 (1b) $235,897 (2a) $19 
164 (2b) $190,709; Stevens & Mek: 
Cleveland (street address not availatl|e) 
(2a) $165,758 (2b) $159,786; G. Wada 
Cincinnati, (street address not availabi 
(2b) $164,512, 


Mich., Detroit—Opened bids building vt: 
crock sewers as follows: (1) Relief Arm 
Sewer in Harper Ave. (2) Lateral 369 
(3) Lateral 3758 (4) Lateral 3759 (5) 
Lateral 3762 (6) Lateral 3767 (7) Latera 
3768 (8) Lateral 3769 (9) Lateral 377 
(10) Lateral 3771 (11) Lateral 3778 (12) 
Lateral 3779 (13) Lateral 3780 (14) Latera) 
3781 (15) Lateral 3783 (16) Lateral 374 
(17) Lateral 3785 (18) Lateral 3786, fron 
Western Constr. Co., 1208 Ford Bldg. (1) 
$7,239 (2) $2,820 (6) $4,428 (7) $4,732 
(8) $8,707 (9) $11,989 (10) $5,135 
$2,456 (14) $2,738 (15) $5,286 (16 
(17) $4,530; W. Blanck & Co., 823 
Bldg., (1) $8,625 (2) $2,972 (3) 2 
(4) $9,027 (5) $10,693 (6) $4,742 (7) 
$5,139 (8) $9,334 (9) $12,617 (1 
(11) $7,164 (138) $2,360 (14) 2, 
$6,077 (17) $4,261 (18) $10,740; T. D. 
Nolan, 22 HighVand Ave., (1) $9,990 (3) 
$7,900 (4) $9,200 (5) $10,000; A. Rossi, 
5307 Pennsylvania Ave., (2) $4,2000 (12) 
$4,273 (16) $2,029; J. FEF. Gentile, 920 
Rowena Ave. (5) $11,482; G. Ponterilli 
Wolverine Hotel, (6) $4,947 (7) $5,180 (9) 
$12,959; Coolsaet Bros., 400 Penobscot 
Bldg., (8) $9,870; Detroit Drainage Constr 
Co., Penobscot Bldg., (11) $7,462; Lennane 
& MclIivenna 1205 Book Bldg., (11) $7,500 
(13) $2,600; Cappello & Fattore, 2151 Hal 
St.. (12 $4,258; J. Zuccola, Detroit (street 
address not available) (12) $4,113; Jd 
Rossi, 4148 Seneca Ave., (14) $3,500, (18) 


* $16,597; Martin & Krausman, Vinton Bldg 


(16) $2,200, 


Ta, Des Moines—For 150 ft. 48 in. rein.- 
con. sewer, 6 counterports and 5 arch 
panels, from J. Horrabin Constr. Co., 1422 
Walnut St., $24,600; Koss Constr. Co., 2818 
th St., $28,333; F. E. Marsh Co., Masonic 
Temple $28,900, 


CONTRACTS AWARDED 


Conn., New Haven—Sewers in Chapel St 
and Yale Ave, to Dwyer & Mannix, 355 
Shelton Ave., $105,596. 


0., Akron—-Theodore St. trunk sewer, ‘''! 
ft. 42 in. brick, on piling and_ slab foun- 
dation, to T. E. MecShaffrey Constr. Co» 
170 South Forge St., $35,000. 


N. M., Albuquerque—For sewage disposa' 
plant, to French-Harvey-Peabody, Sante Fe, 
(street address not available). $57,984. 
Noted Oct. 5. 





Waste Disposal 
PROPOSED WORK 


W. Va., Morgantown—Plans incinerating 
plant. $25,000. A. A. Hall, city mgr. 


BIDS DESIRED 


Ore., Portland—Dec. 29, at office “ity 
Purchasing Agent, for garbage inciner'0r 
O. Laurgaard, city engr.; adv. this ‘su’ 
Noted Nov. 23. 
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November 30, 1922 


Bridges 
PROPOSED WORK 


0.. Hamilton—Voted $30,000 bonds for 
rebuilding bridge over Indian Creek on 
Ver e Rd. 

©., Painesville—Preparing plans 420 ft. 
‘ rete arch and girder bridge over Grand 
River, Lake Co, near here. $155,000. C. 
«. Hadden, Court House, engr. W. P. 


Brown, 750 Prospect Ave., Cleveland, 
consult engr. 

lL, Sterling—Whitesida Co. rejected bids 
for 1,032 ft. rein.-con, arch bridge on Ist 


\ve. over Rock River, 28 ft. roadway, two 
7 ft. sidewalks. Noted Nov. 9. 

Wis., Racine—Having preliminary plans 
prepared for 186 ft. rein.-con. and steel 
bridge on 4th St., 80 ft. draw span, 40 ft. 
roadway, two 10 ft. walks. $50,000. J. 
W. Beaugrand, City Hall, engr 

Ss. D., Hot Springs—Fall River Co. plans 
150 ft. timber and steel bridge with three 
94 ft. spans, concrete abutments, over 
Cheyenne River. $25,000. W. FEF. Fitz- 
gerald, aud. 

B. C., Prince George—Provincial Govern- 
ment, Victoria, having plans prepared and 
takes bids in spring, timber truss bridge 
and approaches 200 ft. long with ap- 
proaches, over Willow River. $25,000. P. 
Philip, Dept. Pub. Wks., Victoria, engr. 


BIDS DESIRED 


N. ¥., Hamburg—Dec. 14, by Joint Town 
Bd. of Hamburg and Evans at office of J. 
k. Leach, town clk. of Hamburg, 180 ft. 
steel truss span bridge, 24 ft. roadway, 
over Eighteen Mile Creek on Lake Shore 
State Highway. G. C. Diehl, 577 Ellicott 
Sq., Buffalo, co. engr.; adv. this issue. 


Virginia—See “Streets and Roads”. 


West Virginia—Dec. 19, by State Rd 
Comn., Charleston, constructing bridge 856, 
across Spruce Fork River, Project 305), 
Logan Co,, 130 ft. steel through truss super- 
structure, concrete or Ashlar masonry sub- 
structure, $25,000, J. N. Smith, Logan, 
engr.; Bridge 811, across Twelve Pole 
Creek, Project 3061, Wayne Co., 120 ft. 
steel through truss superstructure, con- 
crete or Ashlar masonry substructure. $25,- 
ooo. HH. O. Wiles, Ceredo, enrg. Separate 
bids on substructures and superstructures. 


N. C., Nashville— Dec. 12 by Comrs. 
Nash Co., 10 small bridges and 2 culverts, 
650 cu.yd. concrete, 30,000 Ib. reinforcing 
and 150,000 Ib. structural steel etc. $26,000, 
M. V. Barnhill, Rocky Mount, chn. 


Tennessee—See “Streets and Roads.” 


Ia,, Dubuque—Dec. 5, by Supervs. Dubu- 
que Co., for 58 box culverts and extensions, 
and one 80 ft. pony truss, $41,300. Iowa 
Hy. Comn., Ames, engrs. 

Ia., Mt. Ayr—Dec. 12, by Supervs. Ring- 
gold Co., furnishing material and construct- 
ng 49 box culverts, 5 extensions, 1 I-beam 
and 1 pony truss bridge, 50,900 Ib. steel, 
116,845 lb. reinforcing, 1781.6 cu.yd. rein.- 
con. ete. $45,500. Iowa Hy. Comn., Ames, 
engrs, 


8. D., VYankton—Dec. 11, by Meridian Hy. 
Bridge Co., furnishing and delivering, erect- 
ng jointly or separately 3,700 ton of steei 
for superstructure of bridge over Missouri 
River, here. Harrington, Howard & Ash, 
1012 Baltimore Ave., Kansas City, Mo., 
consult. engrs.; adv. this issue. 


Missouri—Dec. 9, by State Hy. Dept. at 
div, office Hermann, one 200 ft. and three 
95 ft. steel truss two 35 ft. I-beam and 3 
deck plate girder spans, 1 concrete abut- 
ment, 4 rein.-con. pile bents, 5 rein.-con. 
piers, 20 ft. roadway, over Gasconade 
River on road near Mt. Sterling from Jef- 
ferson City to St. Louis, Federal Aid Proj- 
ect 219, Gasconade Co. Waddell & Son, 
800 Graphie Arts Bldg., Kansas City, con- 
Sult. enrgs. Noted Oct. 26. 

_ Missouri—Dec. 16, by State Hy. Dept. at 
div, offices Fayette and Marshall, one 224 
fi, one 344 ft., two 316 ft. and one 248 ft. 

el truss, one 36 ft. and thirty-five 20 ft. 

ins, 6 rein.-con, piers from 87 to 112 
{\. high, over Missouri River near Glasgow, 
lioward and Saline Counties. F. W. Ad- 
gate, Rookery Bldg., Chicago, consult. engr. 


Wash., Spokane—Dec. 11, by Spokane Co., 
'.2 ft. concrete bridge consisting one 150 ft. 

i two 80 ft. spandrel arches with 40 ft. 
concrete girder approaches at each end, 24 
''. clear roadway, over Spokane River. H. 
“. Baker, co. engr. 


CONTRACTS AWARDED 


N. ¥., Niagara Falls — Michigan Central 
‘.. Passenger Terminal Sta., Detroit, 
h., 640 ft. double track cantilever bridge 
replace present bridge over Niagara 
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SEWAGE DISPOSAL PLANT, ETC.—LUBBOCK, TEX, 


Following are lowest three bids opened Nov. 3, by P. Spencer, Mayor, for sewag: 
disposal plant, sewers, and water mains, (A) Janes Constr. Co., Southwestern Life Bldg. 
Dallas, (awarded contract) ; (B) Pittsburgh-Des Moines Steel Co., Dallas; (C) Municipal 
Excavating Co., Oklahoma City, Okla. The unit bids were as follows: 


Item 1—Water Pipe 
43,200 lin.ft. 6-in. c.i. pipe 
9,940 lin.ft. 8in. c.i. pipe 
27 lin.ft. 6-in. valves 
22 lin.ft. 8in. valves 
129 lin.ft. hydrants 
1,000 cu.yd. rock excavation 


Sub-totals........... 


Item 2—Sewers 


6-in. pipe 
40,499 lin.ft. 0-6... 
15,596 lin.ft. 6-8..... 
3,760 lin.ft. 8-10... 
140lin.ft. 10-12...... 
8-in. pipe 
20,630 lin.ft. 0-6 
3,925 lin.ft. 6-8 
4,850 lin.ft. 8-10 
700 lin.ft. 10-12 ‘ 
10-in. pipe 
180 lin.ft. 0-6 ea 
1,230 lin.ft. 6-8 
700 lin.ft. 8-10 
2,520 lin.ft. 10-12 
4,000 lin.ft. 12-14 
1,890 lin.ft. 14-16 
146 manholes 
100 extra depth manholes 
2,000 cu.yd. rock excavation 


Sub-totals.......... 


Disposal Plant No. |! 
1,000 manhours. . 
500 teamhours 
500 concrete forms 
20 cu.yd. class IV concrete 
4 M ft. b.m. timber in foundations 
1,000 cu.yd. ditch excavations 


Sub-totals....cc00s 


Extended grand totals. ......... 


Gorge, to Amer. Bridge Co., Widener Bldg., 
Phila. Engrs. est. $3,000,000, Construc- 
tion is being held up on account of difficul- 
ties in securing necessary permits. 


N. J., Dover—State Hy. Dept., Trenton, 
repairing bridge over Barnegat Bay from 
Seaside Heights to Island Heights, here, to 
L. J. Seiling, Red Bank, $83,718. Noted 
Nov. 2. 

N. J., Washingtons Crossing (Taylors- 
ville, Pa., P. O.)—Joint Comn, for Elimin- 
ation of Toll Bridges over Delaware Rivet 
between New Jersey and Pennsylvania, 
State House, Trenton, repairing bridge over 
Delaware River, here, to Dover Boiler Wks., 
Dover, $28,824. Noted Oct. 19. 


Mich., Leoni (R. D. Grass Lake)—State 
Highway Dept., Lansing, Bridge 380701, 
two span girder, 118 ft. long, over Michi- 
gan Central R.R. tracks, concrete founda- 
tion, to Fargo Eng. Co., Jackson; furnish- 
ing steel to McClintic-Marshall Co., Oliver 
Bidg., Pittsburgh. Michigan Central RR. 
will construct concrete deck and _ upper- 
work. Total est. $150,000. Noted Oct. 5. 


Ia., Greenfield—Supervs. Adair Co., to 
F. W. Kempe, Greenfield, 23 box culverts 
$16,000, concrete figures $20.28 per cu.yd.; 
Des Moines Eng. and Constr. Co., 418 Polk 
Bidg., Des Moines, one 80 x 24 ft. deck 
truss bridge, $12,690, concrete figures $25.12. 
Engrs. est. $31,307. Noted Nov. 23. 

Ia., Waterloo—Blackhawk Co., 27 culverts 
and extensions, 1 I-beam and 1 pony truss 
bridge, to C. W. Pedersen, Northwood, $25,- 
000. Engrs, est. $26,435. 

Tex., Corsicana—See “Streets and Roads.” 

Tex., Lufkin—See “Streets and Roads.” 

Que., Vaudreuil—Provincial Government, 
at office J. L. Boulanger, deputy minister 
of highways, Quebec, superstructure of 
bridge from here to Ile Perrot, to Dominion 
Bridge Co. Ltd., Lachine, $124,798, balance 
of work to Dufresne Constr. Co., Montreal, 
$135,140. Noted Oct. 19. 


Dams 


PROPOSED WORK 
Ark., Cotter—See “Industrial Works.” 


BIDS DESIRED 
W. Va., Bluefield—Jan. 5 (change of 
date), by Bluefield Water Works & Impvt. 
Co., constructing clay or earthen dam. W. 
McCarthy, supt.; adv. this issue. Noted 
Nov. 16. 


A B Cc 

$1.42 $1.40 $1.42 
1.82 1.95 1.95 
35.62 35.00 30.00 
48 84 50.00 43.00 
66 93 60.00 62.00 
3.00 2.00 4 00 


$93,701 $91,648 $94,481 


$0.45 $0.53 $0.52 
52 63 55 

59 8&5 62 

75 1.10 68 
62 73 68 

69 &5 72 

76 |. 06 79 
92 1.30 85 

al 98 89 

88 eee 93 
95 1 33 1.00 
but 1.58 1.06 
1.27 1.75 1.30 
1.43 2.00 1.40 
60.00 65.00 60.00 
6.00 7.00 7.00 
3.00 2.00 4.00 


a 0 $76,320 $90,511 $83,325 


$0.50 $0.37; $0.40 
75 75 80 
20 35 40 
16. 00 17.50 25.00 
50.00 55.00 50.00 
50 1.00 50 


$44,345 $43,220 $52,200 


eT $214,366 $225,380 $230,007 


Railways 
PROPOSED WORK 


Idaho—Oregon Short Line R.R Co. pre- 
paring plans and takes bids in about 3 
months for standard gauge line from 
Orchard to Perkins. $3,180,550. R. bL. 
Huntley, 3344 Harnery Ave., Omaha, Neb., 
ch. engr. 


Excavation, Drainage, 


Irrigation 
PROPOSED WORK 


N. C., Washington—PBd. Drainage Comrs., 
Little Swift Creek D.D., Beaufort Co. D.D. 
10, will sell $185,000 bonds for drainage 
work. G. Green, New Bern, chn. 

Wis., Green Bay—Brown Co. Farm 
Drainage Bd. plans to form two districts: 
Farm Drainage 3 includes 8 mi. open ditch 
aggregating 140,000 cu.yd.; Farm Drain- 
age 4 includes 5 mi. open ditch 9,600 ft. 6-15 
in. tile drain. $50,000. F. Desnoyes, secy. 


Wis., Watertown—Jefferson Co. Farm 
Drainage Bd., Jefferson, plans 4 mi. open 
ditch incl. 52,000 cu.yd. excav., 8,800 ft. 
8-15 in. tile. $25,000. J. W. Puerner, 
Jefferson, secy. 


Mo., Maryville—Nodoway Co. had plans 
prepared for 74 mi. open ditch in Skid- 
more-Maitland D. D., 390,000 cu.yd. excav. 
$40,175. W. B. Hazen, 53 Commercial 
Bidg., St. Joseph, engr. 


Mo., Trenton—Grundy Co. had plans pre- 
pared for 11.35 mi, open ditch in Brimson 
D. D., 974,640 cu.yd. excav. $100,000. W. B, 
Hazen, 53 Commercial Bldg., St. Joseph, 
engr. 


Ark., Riverdale—Directors D. D. 7, Poin- 
sett Co. (Harrisburg), takes bids about 
middle of December concrete drainage cul- 
vert with 8 barrels each 64 ft. wide, 84 ft. 
high, 750 ft. long, 2,800 lin.ft. Wakefield 
sheet piling, 9,000 cu.yd. concrete, 230 ton 
reinforcing steel. Pride & Fairley, Blythe- 
ville dist. engrs. Elliott & Harman Eng. 
Co., 1420 Bank of Commerce and Trust Co. 
Bldg., Memphis, Tenn., consult. engrs. 


Nev., Minden—Carson Valley Irrigation 
Dist. having preliminary investigation made 
for ——— reservoirs, canals and struc- 
tures for irrigating 40,000 acres. $500,000. 
L. H. Taylor & Co., 309 State Life Bidg., 
Reno, engrs, 
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Excavation, Drainage and Irrigation 
(Continued) 


Ore., Prineville—Powell Butte Irrigation 
Dist. voted $1,050,000 bonds for irrigation 
project between Powell Butte and Prine- 
ville, Crook Co., incl. reservoir 54,000 acre 
ft. capacity, 38,000 gross and 13,000 ir- 
rigable acres. No contracts will be let until 
reservoir is tested and proved feasible. J. 
E. Myers, Prineville, secy. J. O. Baar, 26 
East 28th St., Portland, engr. 


BIDS DESIRED 


Calif., Merced—Dec. 5, by Dirs. Merced 
Irrigation Dist., drilling and lining not 
more than 30 drainage wells. Bidder to 
state number of wells he will drill in time 
specified and number of rigs he will employ, 
although minimum number of wells bid on, 
shall not be less than 15. R. C. Starr, 
ch. engr. 


Calif., Merced—See “Waterworks.” 


Streets and Roads 


PROPOSED WORK 


Massachusetts—State Hy. Dept., Boston, 
having surveys made road from Williams- 
town to State line, connecting with Albany, 
N. Y¥. F. W. Hodgden, Dept. Pub. Wks., 
Boston, ch. engr. 


Pa., Beaver—Plans $100,000 bond issue 
for new paving and repaving. 

Pa., Erie—Plans extending 22nd, 23rd, 
24th and 25th Sts. $50,360. F. G. Lynch, 
city engr. 

Pa., Meadville—Crawford Co. plans pav- 
ing 8.69 mi. Hydetown-Centreville Rd., 
macadam. $350,000. Engineer not an- 
nounced. 


Pa., Scranton—Plans paving Wayne Ave. 
$25,000; Monsey Ave. $27,217; Delaware, 
Marion and New York Sts., South Hyde 
Park, South Lincoln, South Rebecca and 
South Garfield Aves., cost to exceed $50,- 
000; Oram Blivd., Pettebonne and Vine Sts., 
to exceed $30,000. Various types of pave- 
ment will be considered. W. Lafontaine, 
dir. pub. wks. 


Md., Towson—Baltimore Co. voted $2,- 
000,000 bonds extending and improving road 
system. S. Green, co. engr. 


W. Va., Philippi — Union Dist., Barbour 
Co., voted $200,000 bonds for permanent 
highways. 

Ga., Blakely—Early. Co. had plans pre- 
pared paving 0.63 mi. Blakely-Colquitt Rd., 
Federal Aid Project 16, 6,674 sq.yd. 6 in. 
plain concrete. In addition city council 
will award to successful bidder 8,956 sq. 
yd. plain concrete pavement and 6,956 lin. 
ft. concrete curb and gutter. E. J. Smith, 
Williamson Bldg., Thomasville, engr. 


Fla., Bradentown—Plans election to vote 
on $25,000 bonds constructing Main St., 24 
ft. Kirley & Myler, Bradentown, engr. 


Fla., De Land—vVolusia Co. election Dec. 
19, to vote on $170,000 bonds paving with 
rock, tarvia dressing, 17 mi. Dixie High- 
way through Oak Hill to Brevard Co. line; 
$80,000 bonds 8 mi. Dixie Highway from 
Shiloh Rd. to southern county line and 
Coronado Rd.; $50,000 bonds 5 mi. Dixie 
Highway from Rose Bay to Brevard Co. 
line; bonds for 30 mi. Dixie Highway from 
New Smyrna to Osteen Ferry Rd., all 15 ft. 
wide. R. Bishop, chn, Bd. Co. Comrs. 


Fla., Tallahassee—Voted $125,000 bonds 
paving various streets, $12,000 for sewer 
extensions, and $8,000 repairing septic 
tanks. 


Fla., Tavares—Lake Co. election Dec. 12, 
to created Special Road and Bridges Dis- 
tricts and vote on $225,000 bonds construct- 
ing 15 mi. road from Marion Co. line to 
Leesburg; $75,000 bonds 5 mi. road from 
Leesburg to Silver Lake Estates; $60,000 
bonds 4 mi. road from Leesburg west to 
Sumter Co. line; $45,000 bonds 3 mi. road 
from Silver Lake Estates to Dead River 
Bridge; $30,000 bonds 2 mi, road from 
Euclid Ave. to Helena River; $90,000 bonds 
6 mi. road from Silver Lake Estates along 
Rd. 2, to east line of district. Engineer 
not named, but probably G. E. Heller, Ta- 
vares. 

Ky., Owenton—Owen Co. election Dec. 
23, to vote on $200,000 bonds constructing 
roads, incl. roads from Owenton to Stamp- 
ing Grounds and Frankfort. 


Mich., Detroit — Having plans prepared 
paving with 34 in. sheet asphalt on con- 
crete, 2,600 sq.yd. Wager Ave. from Savery 
to McQuade Sts., 26 ft., $13,340; 2,100 sq.yd. 
Eastlawn Ave. from Charlevoix to Mack 
Aves., 26 ft., $11,490; 11,500 sq.yd_ Tire- 
man Ave. from Livernois Ave. to Detroit 
Terminal R.R., 30 ft., $58,600; 8,000 sq.yd. 
Glendale Ave. from Linwood to Dexter 
Aves., 26 ft., $40,150; 1,600 sq.yd. Moyes 


St. from Burton to Martin Sts. 26 ft, 
$8,690, 3,800 sq.yd. Dodge St. from Ham- 
tramck (branch of Detroit) to Mt. Elliott 
Ave., 26 ft., $19,250, 950 sq.yd. Linsdale 
Ave. from Colfax to Epworth Sts., 26 ft., 
$4,940, 1,800 sq.yd. Glinnan Ave. from Fort 
to Lafayette Sts., 16 ft., $8,780; 2,600 sq.yd. 
Fleming Ave. from Six Mile Rd. to Stender 
Ave., 26 ft., $13,300; 2,200 sq.yd. Quincy 
Ave. from Hazelwood Ave. to Joy Rd., 26 
ft., $11,390; 700 sq.yd. Gibson Ave. from 
Tuscola to Selden Aves., 18 ft., $3,600; 4,300 
sq.yd. Casper Ave. from St. Stephens to 
Michigan Aves. 20 ft., $21,760; 1,100 sq.yd. 
Hussar St. from Dragoon to Artillery Sts., 
26 ft., $5,830; 3,000 sq.yd. Nardin Ave. 
from Bordeau to Burlingame Aves., 26 ft., 
$15,130; 3,000 sq.yd. Burton Ave. from 
Michigan to Pelouze Sts., 26 ft., $16,320. 
J. W. Reid, city engr. 


South Dakota—State Hy. Dept., Pierre, 
plans grading and graveling 10 mi. Federal 
Aid Project 122, 70,000 cu.yd. excav., Deuel 
Co. $59,763. F. D. Hudgina, state engr. 


N. D., Minnewaukon—Benson Co. plans 
grading 6 mi. road from Ramsey Co. line 
along south side of Court Lake to Ft. Totten. 
$30,000. G. A. Gilbertson, co. aud. 


Ia., La Porte City—Making plans and 
takes bids about Jan. 15, paving various 
streets. $150,000. H. R. Green, Cedar 
Rapids Savings Bank Bldg., Cedar Rapids, 
engr. 

Tex., Anson—Making plans paving vari- 
ous streets with brick. $100,000. Elrod 
Eng. Co., 3206 Elm St., Dallas, engrs. 


Tex., Ballinger—Runnels Co. making 
plans graveling and grading 15 mi. Coleman 
Ballinger Rd., Highway 7A. $80,000. U. 
Stephens, Ballinger, engr. 

Tex., Beaumont — Jefferson Co. making 
plans grading and concrete surfacing 7.4 
mi. State Highway 40 from here to Hardin 
Co. line, 16 ft., incl., 274 cu.yd. concrete, 
25,000 cu.yd. garth excav., 70,643 sq.yd. 
6 in. concrete pavement 19,292 Ib. reinforc- 
ing. $254,088. A. C. Love, co. engr. 


Tex., Center—Shelby Co. making plans 
grading and gravel surfacing 22 mi. State 
Highway 35 from Joaquin to Timpson, 16 
ft., 40,000 cu.yd. roadway and 50,000 cu. 
yd. borrow excav., 600 cu.yd. concrete, 
46,500 cu.yd. gravel etc. $185,224. J. H. 
Dillon, co. engr. 


Tex., Corsicana — Navarro Co. making 
plans grading and gravel surfacing 7.7 
mi. Corsicana Waco Rd., 18 ft. $80,000. 
McClendon & Purnell, Corsicana, engrs. 


Tex., Dallas—Making plans paving 1 mi. 
Cadiz St. from Houston & Texas Central 
R.R. tracks to Ervay St. 40 ft., bitulithic 
or Uvalde rock asphalt. G. D. Fairtrace, 
city engr. 

Tex., Garland—Making plans paving Pub. 
Sq., bituminous type. Cost to exceed $25,- 
000. Nagle, Witt Rollins Co., Court House, 
Dallas, engrs. 


Tex., Groesbeck—Limestone Co. plans im- 
proving 4 mi. Mexia Kosse Rd., 16 ft., 
crushed rock macadam. $28,800. F. P. 
Holt, Groesbeck, engr. 

Tex., Houston—Soon lets contract gravel 
surfacing 55 streets. $200,000. J. C. McVey, 
city engr. . 

Tex., Jasper—Jasper Co. making plans 
grading and gravel surfacing 11 mi. State 
Highway 8, from Buna to Hardin Colline, 
16 ft., 110,000 cu.yd. earth and 1,000 cu. 
yd. structural excav., 800 cu.yd. concrete, 
23,100 cu.yd. gravel surfacing, 80,000 Ib. 
reinforcing. $163,138. C. P. Hunter, co. 
engr. 

Tex., Nacogdoches — Nacogdoches Co. 
plans election before Jan. 1, to vote on 
$775,000 bond issue for highway improve- 
ments. lL. Acker, co. engr. 

Tex., San Antonio—Had plans prepared 
paving, widening and straightening South 
Flores St. between Dolorosa and Nueva 
Sts. $300,000. D. D. Harrigan, Moore 
Bidg., engr. 

Calif., Oakland—Had plans prepared im- 
proving 104th Ave. between East 12th and 
Sunnyside Aves., 117,759 sq,ft. grading, 361 
lin.ft. concrete curb, 1,719 sq.ft. concrete 
gutter, 84,815 sq.ft. oil macadam pavement, 
11,815 sq.ft. concrete walks, etc. W. W. 
Harmon, city engr. 

Calif.. San Diego—Had plans prepared 
improving Horton Ave., Laurel, Curlew, 
Union, Brant, Kalmia and 8rd Sts., 281,189 
sq.ft. 1% in. asphaltic concrete on 4 in. 
cement concrete, 285 lin.ft. concrete curb, 
2,189 sq.ft. asphalt surfacing for gutters, 
etc. F. A. Rhodes, city engr. 


Quebec—M. Nectkar, ch. engr. Dept. Rads., 
Quebec, preparing plans graveling roads in 
following towns and parishes: 3.15 mi. 
Templeton W., 1.45 mi. Templeton, 3.78 mi. 
Templeton E., 2.84 mi. Angers, 2.53 mi. St. 
Ange-Gardien, 3.65 mi. Masson, 2.66 mi. 
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Buckingham S., 5.38 mi. Lochaber w_ ;, 
mi. Thurso, 4.45 mi. Gore, 1.42 mi. Papjy. 
eauville, 2.55 mi. St. Angelique, 4.5)», 
Bon-Secours, 11.1 mi. Grennele, 11.)5 m 


Chatham. ./ 
Que., Montreal—Plans asphalt pa 

on 809 ft. Soulanges St., 33 ft., $7,871. 3 ¢- 

ft. St. Charles St., 30 ft., $36,720 1524 

Rozel St. from Hibernia to Charlev.ix g;< 


33 ft., $14,625, concrete sidewalks on ¢- 
ft. Beaumont St., 5 ft., $431. Ho A. Te. 
reault, ch. pub. wks. 


Ont., Elora — Plans paving Main s 
probably concrete. $50,000. A. Farrel) 
chn, com. - 

Ont., Lucknow—Plans concrete paving 4 
mi. Station Rd. $40,000. “A. Johnston 
chn. com. fi 


British Columbia — Provincial Govern. 
ment, Victoria, plans hardsurfacing & mj 
Scott Rd. from New Westminster to Ladner 
concrete or bituminous macadam. $26) 00 
Provincial Government to appropriate i 
of cost, balance to be appropriated by Delta 
and Surry Municipalities. P. Philip, pb; pt 
Pub. Wks., Victoria, engr. ; 


BIDS DESIRED 


New _ York—Dec. 19, by H. S. Sisson, 
comr. State Hy. Dept., Albany, improving 
highways in Albany, Cattaraugus, Monroe. 
Ontario, Otsego, Steuben and _ Suffolk 
Counties ; reconstructing highways in Mont- 
gomery, Niagara, Steuben, Suffolk and 
Tioga Counties. J. C. Finch, secy.; adv, 
this issue. 


N. Y., St. George—Dec. 8, by J. A. 
Lynch, pres. Richmond Boro, Boro Hall, 
eve from end of Richmond Turnpike at 
inoleum factory gate to Carteret Ferry 
Former bids rejected. Noted Nov. 16. 


Pa., Uniontown—Fayette Co. taking bids 
2.1 mi. Rush Run Rd., 16 ft. wide, 4,800 ft. 
6 in. rein.-con. with curb and 6,288 ft, 4 
in. macadam surface on 11 in. Telford, 
Union Eng. & Constr. Co., 510 Union Trust 
Bldg., engrs. 


Virginia—Dec. 14, at office State Hy. 
Comn., Richmond, (1) Project F-169-B, 
Route 3, (a) 9.95 mi. road from Blue Ridge 
Church to Tinkers Creek, Botetourt Co., 
(b) 7 bridges over streams on above road; 
(2) Project F-186-A, Route 12, 6.28 mi. 
road from Sandy River west in Pittsylvania 
Co.; (3) Project S-205, Route 1, (a) 9.91 
mi. road from Fredericksburg to Spotsy!- 
vania Court House, Spotsylvania Co., (b) 
2 bridges near Fredericksburg; (4) Project 
S-215, R-ute 13, (a) bridge over Appomat- 
tox Ri Prince Edward Co., (b) ap- 
roaches .o above bridge. G. P. Coleman, 

ichmond, highway comr.; adv. this dssue. 


West Virginia—Dec. 19, by State Rd. 
Comn., Charleston, ading 5 mi, Union 
Rock Camp Rd., Project 3045, Monroe Co., 
$100,000, J. D. Syndenstricker, Union, engr. ; 
6 mi. Gilbot-Drennen Rd., Project 3047 B, 
Nicholas Co., $121,000, County Engr. Sum- 
mersville; 6 mi. Frost-Sunset Rd., Proj- 
ect 2182 A, Pocahontas Co., $119,000, F. 
Echols, Marlinton, engr.; 6 mi. Shady 
Springs-Summers Rd., Project 3102, Raleigh 
Co., $120,000, County Engr., Beckley; 5.5 
mi. Marrowbone-Crum_ Rd., Project 3188, 
Wayne Co., $100,000, H. O. Wiles Ceredo, 
engr.; 8.3 mi. Gassaway-Frametown Rd. 
Project 3157, Braxton Co., $200,000, R. M. 
Cavendish, Sutton, engr.; 8.2 mi. North- 
western Turnpike, Project 3160, Doddridge 
Co., $200,000, L. LL. Gibson, West Union, 
engr.; 3 mi. Dull Creek-King Shoals Rd. 
Project 3170 B, Clay Co., $60,000, County 
Engr., Clay; mi. Claysville-Grant Co. 
line Rd., Project 122 A, Mineral Co., $200,- 
000, County Engr., Keyser; 7 mi. Peters- 
burg-Franklin Rd., Project 3014, Pendleton 
Co., County Engr., Franklin; 12 mi. Val- 
ley Head-Webster Rd., Project 3033, Ran- 
dolph Co., $250,000, E. G. Elliott, Elkins, 
engr.; grading and paving with water 
bound macadam surface 7 mi, Charlestown- 
Kearneysville Rd. Project 3026, Jefferson 
Co., $190,000, J. K. Hendricks, Charleston, 
engr.; grading and avel surfacing 3 mi. 
Project 3078 A, Pleasants Co., $78,000. 
County Ener. St. Marys; 3 mi. River Run- 
New Martinsville Rd., Project 3082, Wetzel 
Co., W. H. Ramp, New Martinsville, engr.; 
all 18 ft. wide. 


W. Va., Elkins—Dec. 5, oy Comrs. Ran- 

dolph Co., grading and bituminous macadam 
aving 1 mi. Harper-Log Lick Rd., 12 ft. 
25,000. E.G. Elliott, Elkins, engr. 


North Carolina—Dec. 6, by State Hy. 
Comn., Raleigh, grading and paving 7.93 
mi. Project 659, Mecklenburg Co., 38,200 
cu.yd excav., 1,932 ft. 15-30 in. concrete 
pipe, 100 cu.yd. Class B and 220 cu.yd. 
Class A_ concrete, 83,740 saya. concrete 
or asphaltic paving, etc. $253,000. C. M. 
Upham, state highway engr. 
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Streets and Roads (Continued) 


North Carolina—Dec. 14, by State Hy. 
comn.. Raleigh, grading Project 201, Car- 
soret CO.; constructing bridges on Project 
138 &B, Nortlfampton Co.; Project 256, 
Lenoir Co. C. M. Upham, state highway 
engr.; adv. this issue. 


Fla., Dade City—Dec. 4, by Comrs. Pasco 
Co. paving 32 mi. road east and west from 
nere to Gulf, various. types. $500,000. 
J, W. Turner, Lakewood, engr. 


Fla., Homestead — Dec. 4, 50,000 sq.ft. 
sidewalk, 1,405 _lin.ft. gutter, 291  lin.ft. 
curb. $25,000. B., M. Duncan, Homestead, 
engr. 

Ala., Mobile—Dec. 28, by Bd. Comrs. 
resurfacing 45,868 sq.yd. various streets. 
W. Smith, city engrs.; adv. this issue. 


Tennessee—Dec. 15, by State Dept. Hy., 
Nashville, improving 5.75 mi. road between 
Gallatin and point 1 mi. east of Avondale, 
Federal Aid Project 63, Sumner Co., 18 ft., 
14,406 cu.yd. common and 2,778 cu.yd. bor- 
row excav., 10,952 sq.yd. scarifying old 
macadam, 62,512 sq.yd. 94 in. hand placed 
hbase course “D,” alternate bids on 6 in, 
8 in. 6 in. plain cement concrete pavement, 
» in. rock asphalt surface and 2 in. bitumi- 
nous conerete surface on 94 in. standard 
hand placed base “D”; 2.85 mi. road be- 
tween eity limits of Knoxville and point 14 
mi, west of Bearden, Federal Aid Project 
11, Knox Co., 18 ft., 24,520 cu.yd. common 
exeav., 29,609 sq.yd. 94 in. hand placed 
coarse stone base “D,” 21,029 sq.yd. 14 in. 
rock asphalt surface, alternate bids on 2 
in, rock asphalt surface 2 in. bituminous 


»oncrete B, both on 94 in. hand placed base 

Dp” and 6 in. 8 in. 6 in. plain cement con- 
crete pavement, also two 18 ft. span bridge 
on above project; 9.53 mi. road between 
Humboldt and Trenton, Federal Aid Project 
86, Gibson Co., 16 ft., 102,222 cu.yd. com- 
mon and 1,170 cu.yd. dry excav., 89,433 sq. 
vd, 24 in. bituminous macadam surface 
course, 92,228 sq.yd. hand placed base 
course “C” alternate bids for plain cement 
concrete pavement 6 in. 8 in. 6 in., and 1 
in. rock asphalt, on 94 in. standard hanc 
placed base “D,” bridge over 20 ft. span 
located Sta. 236-65, one 36 ft. span; 692 
ft. bridge over Elk River, Federal Aid 
Project 25, Giles Co., located at Sta. 762-47, 
to have twenty 26 ft. 6 in. rein.-con. spans 
and one 160 ft. steel truss. D. S. McComb, 
Nashville, ch. engr. 

Michigan—Dec. 5, by State Hy. Dept., 
Lansing, grading and surfacing 5.08 mi. 
State Trunk Line Rd. 48-8, Machinac Co., 
25,387 ecu.yd. excav. and 47,673 sq.yd. 
waterbound macadam. F. F. Rogers, state 
highway comr, 

la., Dubuque—Dec. 5, by Supervs. Du- 
buque Co., grading 18,239 mi. primary road 
from southeast of Rickardsville to Clayton 
Co. line, 209,700 cu.yd. earth and 41,944 
cu.yd. rock excav., 82,905 ft. of 6 in., 5,520 
ft. 8 in. and 1,090 ft. 10 in. tile drain, etc. 

Ia., Lisbon—Dec. 7, paving 21,000 yd. 
various streets, 10,750 ft. curb and gutter. 
$73,000. C. R. Runkle, clk. H. R. Green, 
634 Cedar Rapids Savings Bank Bldg., 
Cedar Rapids, engr. 

Ia., Mt. Ayr—Dec. 12, by Supervs. Ring- 
gold Co., grading 11.87 mi. primary road 
west, north and east of Kellerton and 
Union Co. line, south toward here. Iowa 
Hy. Comn., Ames, engrs. 

Minn., Duluth—Dec, 8, by F. W. Borgen, 
aud. St. Louis Co,, subgrading 11,500 ft. 
Becks Rd., 24 ft., between Gary St. and 
State Rd. 2, Co. Job N5,2222, concrete and 
brick culverts. $40,000. R. W. Acton, 
Courthouse, engr. 

Minn., Duluth—Dec. 22, by F. W. Bor- 
gen, aud. St. Louis Co., graveling 25 mi. 
road from Tower to Ely, 24 ft. $60,000. 
Former bids rejected. R. W. Acton, Court- 
house, co. engr. Noted Oct. 26. 

Kan., Columbus — Dec. 15, by Comrs. 
Cherokee Co,, paving 4.634 mi. Spring 
Valley Rd., Sects. A and B, Federal Aid 
Project 142, 18 ft., concrete. L. Noftzeger, 
co. engr. Noted Nov. 16. 


Kan., Mound City—Dec. 23, (change of 
date) by Comrs. Linn Co. grading, ete., 
10.473 mi. La Cygne-Pleasanton-Prescott 
Rad., Project 109 C, 27 ft., $55,000; 7.28 
mi. La Cygne Pleasanton-Prescott Rd., 
Project 146 A, 30 ft. $75,000. Kansas 
Eng. Co, Topeka, engrs. Noted Nov. 23. 
_Missouri—Dec. 8, by State Hy. Dept. at 
div. office Montgomery City, grading 4.062 
mi. road from McKittrick norti{wardly, 12 
ft.. Federal Aid Project 141, Montgomery 
Co. B. H. Piepmeier, state highway engr. 
Noted Oct. 26 


‘Mo... Maplewood—Dec. 6, by G. Komar, 
city elk, City Hall, and St. [ouis Co. 
‘C\oyvton) constructing 3,100 ft. Green- 
W Blvd. from Big Bend Rd. to Canter- 


ENGINEERING 


bury Ave., 30 ft. $40,000. A. H. Beard, 
616 Title Guaranty Bldg., St. Louis, engr. 
Noted Nov. 2. 

Tex., Beaumont—Dec. 7, by J. B. Peek, 
judge Jefferson Co., grading and paving 
7.35 mi, State Highway 40, Federal Aid 
Project 349,16 ft., (a) rein.-con., (b) Bitu- 
minous macadam, 5,845 cu.yd. concrete, 20,185 
cu.yd. roadway and 17,715 cu.yd. earth ex- 
cav,, $317,088 ; 6.81 mi. State Highway 3 from 
Liberty Co. line east, 18 ft, (a) 68,064 
sq.yd. bituminous surfacing, 71,664 sq.yd. 
concrete base, (b) 71,664 sq.yd. rein.-con. 
pavement, 179,674 Ib. reinforcing steel, etc., 
$335,000; 8.72 mi. State Highway 3 from 
Amelia west, 18 ft... (a) 91,820 sq.yd. 
rein.-con, pavement, 229,987 Ib. reinforcing, 
(b) 81,105 sq.yd. bituminous, 91,820 sq.yd. 
concrete base? etc. $397,500. A. C. Love, 
co. engr. 


Tex., Corsicana—Nov. 13, by A. P. Mays, 
judge Navarro Co., grading and paving, 
1 mi. road through Richland Creek Bottom 
in Winkler Rd. Dist. 15, 15 ft., repairing 
bridge and resetting pier on 60 ft. steel 
span over Richland Creek, 1,000 cu.yd. 
road and 3,000 cu.yd. ditch excav., 8,500 
sq.yd. concrete pavement, 24,000 Ib. rein.- 
forcing, to . A. Duren, Sumpter Bldg., 
Dallas, $34,900. 


Colorado—Dec. 4, by State Hy. Comn., 
Denver, grading 11.787 mi. Ocean to Ocean 
Highway, State Aid Project 694, Park Co., 
18 ft, clearing 14 acres, 14,700 cu.yd. 
borrow, 66,500 Ib. structural and 27,500 Ib. 
reinforcing steel, etc., $58,114; gravel sur- 
facing 3.89 mi. Santa Fe Trail, Federal 
Aid Project 218-B, Bent Co., 18 ft., 7,800 
cu.yd. overhaul, 36,860 sq.yd. gravel surfac- 
ing, 1,054 cu.yd. concrete, 25,400 Ib. rein- 
forcing, 10,600 cu.yd. earth excav., ete., 
$50,929; 11 timber bridges on State Roads 
32 and 9-S, Cheyenne Co., $21,385. L. D. 
Blauvelt, State Capitol Bldg., Denver, high- 
Way engr. 


Calif., San Diego—See ‘Miscellaneous.” 


Calif., San Francisco—Dec. 6, by Bad. 
Pub. Wks., improving north % Sloat Blvd. 
between 19th and 35th Av%s 1,500 cu.yd. 
excav., 3,300 cu.yd. fill, 152,270 sq.ft. 14 in. 
asphaltic concrete on 6 in. concrete, 9,950 
lin.ft. 2 x 8 in. r. w. headers, 1,400 sq.ft. 
basalt block pavement on concrete founda- 
tion, 370 cu.yd. gravel surface, for city 
and San Francisco Co. $52,000, to be paid 
from county road funds. M. M. O’Shaugh- 
nessy, city engr. Noted Aug. 31. 


Quebec—Dec. 30, by J. L. Boulanger, 
deputy minister of highways, Quebec, 
graveling 18.36 mi, Levis-Sherbrooke High- 
way, in parishes of St. Nicolas, St. Redemp- 
tour, St. Ettiene, St. Gilles, St. Agapit and 
Shipton. M. Necktar, ch. engr. 


Quebec — Dec. 30, by J. L. Boulanger, 
deputy minister of highways, Quebec, 
graveling 41.77 mi. Rimouski-Matapedia 
Highway, through St. Florence, Restigouche, 
Assemtequgau and St. Laurent de Mata- 
pedia Twps. M. Nectkar, Dept. Rds., engr. 


BIDS RECEIVED 


N. Y¥., New York—J. Miller, pres. Man- 
hattan Boro, Municipal Bldg., opened bids 
Nov. 22, repaving (1) East 31st St., gran- 
ite block on concrete (2) West 74th St., 
sheet asphalt, restoring roadway founda- 
tion curb and sidewalk on (3) West 141st 
St., widening and repaving (4) Canal St., 
granite block, from Casper Helbock, 633 
Wales Ave., (1) $13,665; P. J. Kearns 
Contg. Co., 2306 Creston Ave., (1) $15,143 
43) $2,932 (4) $12,320; Burnside Contg. 
Co., 270 Burnside Ave., (1) $16,178 (3) 
$2,738 (4) $13,132; Brusstar Constr. Co., 
Harlem River and 150th St., (2) $2,799; 
Asphalt Constr. Co., 208 Bway., (2) $3,045; 
Sicilian Asphalt Paving Co., 41 Park Row, 
(2) $3,610. Noted Nov. 16. 


Fla., Pensacola—Escambia Co. paving tf 
mi. road from Pensacola to Roberts, 16 ft. 
from C. H. Turner Constr. Co., Pensacola, 
using 6 in. plain cement concrete $250,808; 
S. S. Fulgham, Pensacola, $270,265; J. F. 
Morgan Paving Co., Jacksonville, (street 
address not available) bituminous mac- 
adam $375,734, sheet asphdlt $320,454. 


Fla., ‘Tampa—Hillsborough Co. paving 
(1) 4.78 mi, Seffner-Thdnotosassa Rd. (2) 
14.74 mi. Hopewell-Tampa Rd. (3) 6.06 mi. 
Lake Magdalene Rd. (4) 6.75 mi. Temple 
Terraces (5) 6.65 mi. Midway Ra. (6) 12.23 
mi. River View Brick Rd. (7) 14.74 mi. In- 
terbay Rd, (8) 2.02 mi. Waters Ave. (9) 
3.56 mi. Armenia Ave, (10) 15.13 mi. Citrus 
Park Rd. (11) 2.35 mi. Wimaumo Rd. (12) 
17.11 mi. Plant City-Picnic Rd, (13) 28.02 
mi. Bayshore Rd. to Manatee Co, line (14) 
11.16 mi. Lithia Rd. (15) 10.91 mi. Plant 
City-Thonotosassa Rd. with (a) brick (b) 
asphalt block (c) 24 in. sheet asphalt (d) 5 
in. rock (e) relaid brick (f) new_brick, from 
Mickler & McLeod, Stovall Bidg., (1a) 
$2.32 per sq.yd. (5a) $2.41; Warren Bros. 
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& Carroll, Tampa, (street address not avail- 
able), (1b) $1.95 (5b) $2 (11b) $1.925 (12b) 
$2.10 (13b) $1.905 (14b) $1.98; Dixon 
Contg. Co., Real Estate Bldg., Savannah, 
Ga., (1c) $1.20 (1d) $0.96 (12c) $1.31 (12d) 
$0.99; W. H. Kendrick, 104 B Melville Ave., 
(2a) $2.40 (6e) $0.40 (6f) $2.35 (lla) 
$2.35 (12a) $2.45 (13a) $2.25 (14a) $2.35 
(15a) $2.40; Cone Bros., Tampa, (street 
address not available), (2b) 1.95 (3b) 
$1.98 (7b) $1.97 (9b) $1.90; W P McDon- 
ald Constr. Co., Orlando, (2c) $1.29 (2d) 
$0.80 (4c) $1.34 (4d) $0.86 (5c) $1.30 (5d) 
$0.91 (7c) $1.33 (7d) $0.91 (lic) $1.46 
(iid) $0.80; J. G. Yeates Paving Co., 
Tampa (street address not available), (3a) 
$2.27 (4a) $2.25 (6e) $0.60 (6f) $2.40 (7a) 
$2.26 (8a) $2.25 (9a) $2.26 (10a) $2.58; J 
F. Morgan Paving Co., 514 Graham Bldg., 
Jacksonville, (3c) $1.38 (3d) $0.82 (8c) 
$1.31 (8d) $0.77 (9c) $1.31 (9d) $0.80 (10c) 
$1.33 (10d) $0.80 (13c) $1.34 (13d) $0.81 
(14c) $1.33 (14d) $0.82 (15c) $1.40 (15d) 
$0.86; Bruen & Sullivan, Tampa, (street 
address not available), (4b 1.89 (8b) 


$1.90 (10b) $1.92 (15b) 1.94. Noted 
Oct. 26. 


Tex., Marlin—Falls Co. grading, oo 
surfacing and bridging 9.22 mi, State High- 
way 44, Federal Aid Project 297, 16 ft., 
from Hannah Constr. Co., Box 994, Waco, 
$80,354; P. M. Skinner, Southwestern Life 
Bldg., Dallas, $80,654; Kuykendall & Shel- 
ton, Temple, $85,458. Noted Nov. 9. 


Wash., Seattle — Opened bids Nov. 17, 
paving and trestle work on Railroad Ave., 
7,750 sq.yd. asphaltic concrete, 43,000 lin.ft. 
creosoted piling, 2,000 ft. old piling, 625,000 
ft. trestle lumber, from Hauge & Eoalane. 
1813 North 50th St., $96,185; Jahn & 
Bressi, Thompson Block, $97,176; Standard 
Constr. Co., Seaboard Bldg., $99,163. 


CONTRACTS AWARDED 


N. Y., Brooklyn—E. Riegelmann, boro 
pres., Boro Hall, to Grimm Constr. Co., 170 
McKinley Ave., grading, curbing and flag- 
ging Bay Ridge Ave., etc., $4,366, Clinton 
Pl. $1,289, Rutland Rd. $5,393, 58th St. 
$1,100; to F. Persicano, 350 Fulton St., Ave. 
H $2,253, 77th St., $802; to C. Gallagher, 
745 Dean St., Kings Highway $3,426; to 
Castle Bros. Inc., Johnson Pl., East 19th 
St. $3,435; to G. M. Mandatta, 129 29th St., 
76th St. $5,256; to Caponi Contg. Co., 1320 
25th St.. Narrows Ave. $15,445; to L. Man- 
geri, 190 31st St., 88th St. 7,351; to 
Sicilian Asphalt Paving Co., 41 Park Row, 
New York, paving Kingston Ave. $10,792, 
Midwood Ave. $13,080, Newport St. $5,191, 
grading and paving Snediker Ave. $5,382, 
Montgomery St. $7,919, repaving Rocka- 
way Ave. $19,192; to Borough Asphalt Co., 
1301 Metropolitan Ave., East 12th St. 
$8,354; to Cranford Co., 52 9th St., East 
37th St. $4,040, East 8th St. $8,094, East 
8th St. $15,663, East 7th St. $7,548, Ave. K 
$3,892, grading and paving Ave. S $2,982; 
to Cleveland Trinidad Paving Co., Flush- 
ing, New Utrecht Ave. $6,291; to Brooklyn 
Alcatraz Asphalt Co., 407 Hamilton Ave., 
grading and paving 86th St. $31,060, 83rd 
St. $6,824, repaving Court St. etc., $10,531, 
oe Ave. $6,020. Noted Oct, 26 and 

ov. 2. 


W. Va., Hamlin—Lincoln Co. grading 34 
mi. Harts-Logan Co. line Rd., 18 ft., to 
wth Constr. Co., Ashland, Ky., 
40,554. 


W. Va., Winfield — Putnam Co. paving 
with bituminous macadam 2 mi. cLean 
Turnpike, Project 2170, to J. L. McDer- 
mott & Son, Pt. Pleasant, $43,755. 


North Carolina—State Hy. Comn., Ra- 
leigh, grading and paving in Raeford, Hoke 
Co., Project 546, 8,900 ate sheet asphalt 
on concrete, 3,000 cu.yd. excav., etc., to 
Dawkins Constr. Co., Greenwood Bidg., 
Norfolk, Va., $25,408. 


8. C., St. George—Dorchester Co., con- 
structing 4 mi. road between Dorange and 
Reevesville, to J. B. Johnston, St. George, 
$17,117; bridge on above road, to Funder- 
bunk Constr. Co., Orangeburg, $6,380. 
Noted Nov. 2. 


Fla., Tampa—Paving Rome Ave., 24 in. 
asphalt brick, granite curb, to J, M. Yeates 
Co., Tampa, $27,521. 


Miss., Pascougoula—Bd. Supervs. Jackson 
Co. at office of Chancery clk., 8.44 mi. 
Federal Aid Project 126, Sect. A, from 
Moss Point to Alabama state line, 18 ft.. 
rein.-con., to S. A. Gano, 715 Maison 
Blanche Bldg., New Orleans, La., $269,588. 
Noted Nov. 26. 

Baton Rouge, 


Louisiana—State Hy. Dept. 
mi, Monroe-Jonesboro ‘Ra., Ouachita 
Far oee to Lambert Constr. Co., Alexandria, 


Kentucky—State Hy. Dept., Frankfort, 
surfacing with rock asphalt 0.415 mi. Pine- 
ville-Middlesboro Rd., State Project 5, 
Sect. C. Bell Co., to Davis & Grahain, Pine- 
ville, $17,507. Noted Nov. 16. 
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Streets and Roads (Continued) 


Michigan — State Hy. Dept., Lansing, 
grading and surfacing 4.724 mi. State 
Trunk Line Rd. 15-12, Sect. A, Menominee 
Co., to Menominee Co. Rd. Comn., Menomi- 
nee, incl 36,418 cu.yd. excav. $0.50, 59 
cu.yd, 1:2:4 concrete $17, 44.3 cu.yd. 1:3:6 
concrete $15, 44,191 sq.yd. stone-gravel sur- 
face $0.67, total $53,863. Noted Nov. 2. 


Wis., Milwaukee—Grading 122,000 cu.yd. 
earth north of and adjacent to harbor 
entrance, to R. Kucharski, 796 Rogers St. 
$0.30 and $0.33 per cu.yd. Noted Nov. 9. 


Ia., Greenfield—Comrs. Adair Co., grading 
5.4 mi. Greenfield-Fontanelli_Rd., Federal 
Aid Project 173, Sect. B, to J. H. Miller & 
Son, Corydon, 129,055 cu.yd. earth excay. 
$0.249 per cu.yd.; Fitzgerald & Hogan, 
Tipton, 16,045 ft. 6 in. tile $0.135 per fl, 
1,250 ft. 10 in. $0.276, 200 ft. 12 in. $0.345 
per ft. Noted Nov. 9. 


Ia., Washington—Washington Co, grad- 
ing 5.083 mi. primary road from Keokuk 
Co. line east, to N. C. Nelson, Eagle Grove, 
94,104 cu.yd. excav. $0.244 per cu.yd. 


Minn., Crookston — Polk Co., to_E. F. 
Reamer, Hibbing, 8.7 mi. State Project 
30-01, Federal Aid Project 271, between 
Winger and Erskine, 94,000 cu.yd. excav., 
$25,298; 2.1 mi. Federal Aid Project 292, 
$21,052; 18.6 mi. State Project 8-06, Federal 
Aid Project 278, between Erskine and 
Lengby, 296,000 cu.yd. excav., portable and 
monolithic culverts, one 20 ft. concrete 
span and one 23 ft. concrete deck girder 
span bridge, $82,808; to C. A. Pogue, 4th 
and Winnipeg Sts., Grand Rapids, 14.2 mi. 
State Project 6-06, Federal Aid Project 293, 
between Crookston and Euclid, 190,270 cu. 
yd. excav., portable and monolith§ec culverts, 
$42,955. Noted Oct. 5 


Minn., Duluth—St. Louis Co., to Butler 
Bros. Building Co., Hamm Bldg., St. Paul, 
5.42 mi. State Job 2208, from Hibbing to 
Chisholm, 51.773 sq.yd. concrete; 4.97 mi. 
State Job 2209, from Chisholm to Buhl, 
52,688 sq.yd. concrete; 7.59 mi, State Job 
2210, from Buhl to Mountain Iron, 81,002 
sq.yd. concrete; 2.61 mi. State Job 2211, 
from Mountain Iron to Virginia, 27,970 sq. 
vd. concrete; 3.62 mi. State Job 2212, from 
Virginia to Gilbert, 39.346 sq.yd. concrete ; 
6.93 mi. State Job 2213, from Gilbert to 
Biwabik, 74.375 sq.yd. concrete; 5.09 mi 
State Job 2214, from Biwabik to Aurora, 
54,837 sq.yd. concrete, total cost of above 
projects $985,695; 1.17 mi. Thompson Hill 
Rd., Co. Job 2153, from here to Carlton 
Co. line, 13,971. sq.yd._ concrete, $36,920; 
4.82 mi. State Rd. 2, Federal Aid Project 
171, from here to Carlton Co. line, 50,975 
sq.yd. concrete, $133,795 ; 7.9 mi. State Rd. 
3, Federal Aid Project 201, from here to 
Lake Co. line, 81,621 sq.yd. concrete, $213,- 
623. Noted Oct. 19. 


Wyo., Casper—Paving 25,600 yd. Rail- 
road Ave., Kimball and Beech Sts., 2 in. 
Warrenite bitulithic with seal coat on 3 
in. bituminous concrete, 6,000 cu.yd. excav., 
7.908 lin-ft. concrete curb, etc., to Warren 
Constr. Co., Casper, paving $2.15 per sa. 
yd., excav. $0.98 per cu.yd., total $78,776. 
Noted Oct. 26. 


Missouri—State Hy. Dept. at_div. office 
Ironton, 11.26 mi. road from Ironton to 
Rotosi, Federal Aid Project 107 A, Iron 
Co., 7,650 lin.ft. grading, 13,724 sq.yd. 
bituminous macadam on broken stone base, 
ete. to Campbell Equipment Co, Minne- 
apolis, Minn. (street address not available) 
$57,128. Noted Nov. 16. 


Missouri—State Hy. Dept., Jefferson City, 
to L. Renzel, Jackson, 3.41 mi. road on 
Kings Highway, State Project Route 25, 
Sect. 22, Cape Girardeau Co., $1,318; 4.928 
mi. road on King Highway, State Project 
Route 25, Sec. 20, Cape Girardeau Co., 
$20,953; 4.877 mi. road on Kings Highway, 
State Project Route 25, Sect. 21, Cape 
Girardeau Co., $13,520. Noted Nov. 16. 


Missouri—State Hy. Dept., at div. office 
Platte City, 13.687 mi. road on Jefferson 
Highway, Federal Aid Project 96, Platte 
Co. 90,778 cu.yd. earth and 4,300 cu.yd. 
rock excav., 13,649 cu.yd. borrow, etc. to 
Diemer Williamson Constr. Co., Brookfield, 
$54,785. Noted Nov. 16. 


Tex., Groesbeck—Paving 6 blocks, 11,860 
sq.yd. 23 in. vertical fibre brick on 5 in. 
concrete 2,450 lin.ft. curb and gutter, to 
Janes Constr. Co., Southwestern Life Bldg., 
Dallas, $44,000. 


Tex., Lufkin — Angelina Co. grading, 
gravel surfacing and bridging 13.54 mi. 
Highway 7 between Huntington and Za- 
valla, 16 ft., to J. S. Moore & Sons, Lufkin, 
$160,356. Noted Nov. 16. 


Tex., Orange—Orange Co. 5 mi. concrete 
road, 18 ft., to F. P. McElrath, Coriscana, 
$2.50 per sq.yd. 6 in. concrete. 






Tex., Tahoka—For 20,333 sq.yd. brick 
paving on natural base, and 3,846 lin.ft. 
curb and gutter, to Plains Paving Co., 
Amer. Natl. Bank, Wichita Falls, $120,000. 
Noted Aug. 10. 


Okla., Marietta—For 25,100 sq.yd. rock 
asphalt pavement and 16,200 ft. curb and 
gutter, to H. Kidd, Hutchinson, Kan., $138,- 
000. Noted Oct. 26, 


Wash., Ephrata—Grant Co, grading and 
surfacing 2 mi. road from Vantage Ferry 
to Beverly, 14,000 cu.yd, earth, 8,000 cu.yd. 
loose and 9,000 cu.yd. solid rock excav., 
etc., to Rajotte-Winters, Realty Bldg., Spo- 
kane, $39,650. Engrs. est. $40,190. 

Wash., Seattle — Concrete paving Alki 
Ave. et al, to Fiorito Bros., 3950 6th Ave. 
N. W., $112,309, engrs. est. $119,831; Taylor 
Ave., to J. L. Smith, Pioneer Bldg., $32,769. 
Noted Nov. 23. 


Oregon—State Hy. Comn., Salem, clear- 
ing, grading and surfacing ‘Pendleton-Des- 
pani-Gulch Highway, Umatilla Co. to 
Warren Constr. Co., Craig Rd., Portland, 
244 ft. 18 in. corrugated galvanized pipe 
$2.20, 220 ft. 24 in. $3, 32 ft. 36 in. $6, 6 
cu.yd. Class B concrete $30, 38.5 cu.yd. 
Class C $25, 7,450 cu.yd. crushed gravel 
surfacing $1.85, etc., total $27,087. 


Calif., Peers —tmgroring California 
Ave., to Federal Constr. Co., Call Bldg., San 
Francisco, $49,745. Noted Nov. 23. 


Calif., Stockton —Supervs. San Joaquin 
Co., paving with oil macadam Locust Ave. 
Rd. and Netter Rd., to Isey & Holden, 
Lodi, $26,087 and $10,085 respectively. 
Noted Nov. 23. 


Que., Montreal—Asphalt pavements on 
1,125 ft. Christopher Columbus St. from 
Everett to Hanatoux Sts., 50 ft., to B. 
Brault Ltd., 2855 Rosemount Blvd., $26,915. 


Industrial Works 


PROPOSED WORK 


N. H., Manchester—Carpenter Hotel Co. 
had plans prepared by H. W. Rhodes, 
archt., 574 A Congress St., Portland, Me., 
1 story, 70 x 160 ft. garage, brick. $40,000. 


Mass., Clinton—Roubaix Mills, Inc., 792 
Main St., having plans prepared by Lock- 
wood, Greene & Co., archts. and engrs., 24 
Federal St., Boston, and soon take bids 1 
story dyehouse, brick and steel, plain foun- 
dation. $50,000. 


R. L., Woonsocket—Rhode Island Knitting 
Ca., Jeffers St., soon lets contract 2 story, 
40 x 100 ft. mill addition, rein.-con. and 
brick, plain foundation, Jeffers St. $50,000. 
Noted Nov, 16. 


Conn., Bridgeport—A. V. Langenegger, 
2190 Park Ave., having plans prepared by 
Fletcher-Thompson, Inc., archts. and engrs., 
542 Fairfield Ave., 3 story, U-shaped fac- 
sous a and heavy timber, Federal St. 


Conn., Hartford — Hartford City Gas 
Light Co., 565 Main St., plans large addi- 
tion to gas generating plant. Architect 
not selected. 


Conn., New Haven—Connecticut Co., 127 
Church St., plans 2 story power plant ad- 
dition. $150,000. Architect not announced. 

Conn., Waterbury—Brass City Machine 
& Tool Wks., 29 Pearl St., soon lets con- 
tract 2 story and basement factory addition, 
brick and timber, plain foundation. $40,000. 


Conn., Westport — Lees Mfg. Co., 320. 
Bway., New York City, ogg | plans pre- 
pared by Fietcher-Thompson, Inc., archts. 
and engrs., 542 Fairfield Ave., Bridgeport, 
3 story, 50 x 150 ft. factory brick and tim- 
ber, here. $75,000. 


N. Y., Buffalo—Citizens Commercial Safe 


Deposit Co., Ellicott Sq., plans storage 
building, William St. $75,000. 


N. Y., Buffalo—Kittinger Bros., 1893 
Elmwood Ave., plans addition to factory, 
brick. $40,000. Architect not announced. 

N. Y., New York—Harper Bros., 333 
Pearl St., soon receive bids 5 story publish- 
ing plant, brick and steel, plain foundation 
Eas, 33rd St. Warren & Wetmore, 16 East 
47th St., archts. and engrs, $800,000. 


N. Y., Parmas—Cooper Electric Corp., 
Hilton, plans lighting and power plant, 
here. $50,000. 


Pa. Altoona—W. J. Lee, 1303 7th Ave., 
plans 3 story and basement, 100 x 120 ft. 
rein.-con., brick and_ steel wholesale house, 
7th Ave. and 13th St. $150,000. Architect 
not selected. 


Pa., Erie— Northwestern Motors Co., 
2ist and State Sts., plans to rebuild brick 
factory recently destroyed by fire. $200,000. 


Pa., Nanticoke—Nanticoke Garage Co., 
having plans prepared by G. T. Price, 
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archt., 409 Miller Bldg., Scranton, © « 
46 x 100 ft. brick, stone and tile os 


Spring St. $65,006. ee 
Pa., Kendall (Coraopolis P. © \—Dy 
esne Steel Fdry. Co. Farmer. Bank 
ldg., Pittsburgh, plans to rebuild py ajor 

Portion of foundry destroyed by fi:., hit. 
300,000. . 


Pa., Pittsburgh—Pure Oil Co., Chestny; 
and High Sts., Columbus, O., having plans 
prepared 1 story and basement, &) x }- 
ft. rein.-con., brick and steel garage. Priya:, 
plans, ; 


Pa., Tullytown—Megargee Paper yin 
16 South 5th St., Phila., plans Sion aan 
here. Architect not selected. 

Md., Baltimore—Air Reduction (o.. 4 
Madison Ave., New York City, having plans 
Prepared by Francisco & Jacobus 
and archts., 511 5th Ave., New Yor! 
acetylene plant, brick and concret; 
ette St., here. $150,000. : 


N. C., Lillington—Cape Fear Gravel Pits 
Inc., lans gravel production plant alsa 
plant for the manufacture of concrete build. 
ing blocks and tile. $250,000. C. W. Lacy 
pres, ; 


Miss., Magee—Plans electric light ana 
waterworks improvements. $25,000, Swan- 
son-McGraw, Inc., 704 United Fruit Bldg, 
New Orleans, La., consult. engrs. 


Ky., Paducah—Paducah Ice. Co. plans 2 
additional units to ice manufacturing plant. 
$70,000. Architect not announced, 


Mich., Lansing—United Produce Co., c/o 
W. S. Holmes, archt., Tussing Bldc.. had 
sketches made for 4 story and basement 
as ae = cont cers plant, rein.-con. 
and steel, plain foundation, Kalamazoo § 
$200,000, aiamazoo St. 


Mich., St. Joseph—Whitcomb Hotel hav- 
ing plans prepared by Cahill & Douglas 
engrs., 217 West Water St., Milwaukee. 
Wis., power plant and brick stack. 


Wis., Hustisford—J. Hurley, Hartland 
plans 2 story, 75 x 150 ft., dairy, brick 
and rein.-con., plain foundation, here. $50.- 
000. Architect not selected. 


Wis., Milwaukee—Welch Investment Co. 
105 Wells St., having plans prepared by H 
C. Hengels, archt., 445 Milwaukee ¢+., 2 


story, 75 x 150 ft. addition to garage, brick 
and concrete, plain foundation. $50,000 


Wis., Wisconsin Rapids—Prentiss-Wabers 
Co. plans 2 story, 50 x 110 ft. factory, 
brick and steel, plain foundation. $50,000. 
Architect not selected. 


Wis., Sheboygan—Vulcan Last Co., Cran- 
don, plans 2 story, 75 x 125 ft., brick, rein.- 
con. and steel aaetaey plain foundation, 
here. Architect not selected. 


Mo., St. Louis—G. O. Langenberg, archt., 
4045 Forest Park Blvd., soon lets contract 3 
story and basement, 150 x 200 ft., furnace 
factory, rein.-con. and brick, plain founda- 
tion, Bircher St. near Buclid St., for 
Haynes-Langenberg Mfg. Co., 4045-47 For- 
est Park Blvd. C. W. Morton, 1339 Syndi- 
cate Trust Bldg., engr. Noted Nov. 16. 

Ark., Cotter—Dixie Power Co.. Batesville 
opens bids about Jan. 1, hydro electric 
plants with dams on White, Buffalo and 
Big North Fork Rivers, here. $15,000,000. 

Tex., Canton—See “Waterworks”. 

Tex., McLean—See “Waterworks” 


Ore., Haines — Commercial Creamery 
plans to rebuild plant destroyed by fire. 
$60,000-$75,000. A. H. Goodhue, pres. 


Calif., San Francisco — O’Brien Bros.. 
Ine., archts., 240 Montgomery St., preparing 
plans five 1 story, concrete garages and 
show rooms, various sections of city. $10,- 
000. Owner’s name withheld. 

Calif., San Francisco—Reinhart Lumber 
& Planing Mill Co., 17th and Kansas Sts., 
has 5 acres in southern section of city and 
plans planing mill. 


Calif.. San Francisco — San Francisco 
Chronicle, Chronicle Bldg., plans newspaper 
plant, loft and office building, 5th and Mis- 
sion Sts. M. D. De _ Young, publisher. 
Architect not announced. 


Calif., San Francisco—State Bd, Harbor 
Comrs., Ferry Bldg., take bids in about 4 
months, 6 story, 122 x 812 ft., rein.-con. 
warehouse, China Basin. $2,000,000. F.G. 
White Ferry Bldg. ch. engr. Foundation 
work (almost completed) was let to Healy- 
Tibbitts Constr. Co., 9 Main St., $761,343. 


Calif.. San Francisco—De Boom Paint 
Co., 560 Clay St., had plans prepared by 
H. A. Minton, archt., Monadnock Bldg., - 
story, rein.-con. shop and loft building, Com- 
mercial St. near Montgomery St. 


Que., Outremont—Perrault & Gadbois. 
archts., Park Ave., Montreal, will take bids 
Dec. 6, for 4 story, and basement, 100 x 19: 


near 
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Industrial Works (Continued) 


ft, garage, Bernard and De L’Epee Aves. 
Owner's name withheld, 


ont., Ford—Ford Motor Co. of Canada, 
had plans prepared by_A. Kahn, archt., 
1000 Marquette Bldg., Detroit, Mich, 1 
story, 22 ft. high, 570 x 1,088 ft. and 2 
story, 44 ft. high 65 x 1,088 ft. machine 
shops, rein.-con., brick and steel, plain 
foundations, 


Ont., Welland—Welland Cotton Co. hav- 
ing plans prepared 1 and 2 story, 100 x 
350 ft. rein.-con. mill, Bergar St. $250,000 
Private plans, 

B. C., Vanecouver—Cranes Shipyards, Ltd., 
North Vancouver, plans to remove old plant 
and build new ship repair plant and marine 
ways, Georgia and Denman Sts, $40,000. 
Private plans. 


BIDS DESIRED 


R. 1, Providence—G. Wolf, archt., 88 
Althea St., taking bids 2 story, 50 x 120 
ft. garage and service station, brick and 
rein.-con., Plain foundation, Pearl St., for 
Goldberger & Brody, c/o architect. $55,000. 


Pa., Johnstown—E. Hahn Packing Co., 
Hickory St., taking bids 3 story and base- 
ment, 48 x 108 ft. and 24 x 112 ft. con- 
crete and brick addition to plant, Hickory 
St. $65,000. Private plans. 


Pa., New Castle—Natl. Radiator Co., Cen- 
tral Ave. and Ohio St., Johnstown, will 
build 1 story, 30 x 365 ft. concrete, brick 
and steel addition to foundry. Work will 
be done by separate contracts. J. E. Adams, 
Nemo Bldg., Johnstown, engr. 


Pa., Phila.—P. Dandolfi, 41st and Poplar 
Sts., taking bids 2 story, 50 x 200 ft. brick 
and steel garage, plain foundation, Wyom- 
ing and Muscher Sts. $75,000. Neubauer 
& Supowitz, 929 Chestnut St., archt. 


Pa., Pittsburgh—Auto Truck Equipment 
Co., 7511 Penn Ave., and A. G. Wickersham, 
archt., 517 McClure Ave., Homestead, tak- 
ing bids 1 story and basement, 31 x 99 ft. 
concrete and brick shop 7505 Penn Ave. 


Pa., Shamokin—A, W. Gortner & Sons, 
taking bids 2 story and basement, 49 x 125 
ft. rein.-con., brick and steel warehouse, 
plain foundation. $75,000. .W. H. Lee, 32 
South 17th St., Phila., archt. 


Wis., Cedarburg—Hansen Cannftng Ma- 
chine Co., Port Washington, taking bids 1 
story, 112 x 112 ft., concrete and steel 
factory, plain foundation. $40,000. Private 
plans. 

Wis., Madison—Valvoline Oil Co., 815 
East Main St., taking bids two 40 x 50 ft. 
filling stations incl. oil storage tanks, 
pumps, Warehouse, brick, Lakeside St. 
$40,000. A. D. Conover, Tenney Bidg., 
archt, 


Wis., Milwaukee—Leiser & Holst, arehts., 
105 Wells St., taking bids 1 story and base- 
ment, 45 x 115 ft., tile and steel factory 
addition, plain foundation, for Milwaukee 
Gas Specialty Co., 2017 Clybourn St. $40,- 
000, 

Calif., Isleton—J. F. Butts Co., 2 Pine 
St.. San Francisco, receiving bids 1 story, 
100 x 260 ft. cannery, 80 x 120 ft. ware- 
house, 36 x 200 ft. wharf, 30 x 70 ft. 
can house, boiler room building, 30 cottages 
and apartment house, here. $150,000. W. 
d. ay 417 Market St., San Francisco, 
archt. 

Calif... Newman—Natl. Ice Cream Co., 371 
Guerrero St., San Francisco, receiving bids 
2 story, rein.-con. and steel plant. Wieland- 
Mazurette-Wieland, 1002 H St., Modesto, 
archts, Noted Feb. 2, 


Calif., San Francisco — A. S. Bugbee, 
archt., 26 Montgomery St. receiving bids 
24 story and basement, rein.-con. garage, 
Sacramento St. near Polk St., for L. R. 
Lurie, Mills Bldg. $54,000. Noted Nov. 16. 


Calif., Traey—General Milk Co. of Cali- 
fornia will build rein.-con, and steel plant, 
by separate contracts. $75,000. Metal lath, 
to General Fireproofing Co., 20 Beale St., 
San Francisco; structural steel to Union 
Constr. Co., Key Route Basin, Oakland; 
pipe and fittings to General Mchy. Co., 39 
Stevenson St., San Francisco. 


CONTRACTS AWARDED 


Mass, Boston—Boston Flower Exchange, 
Inc, 1 Winthrop Sq., 2 story, 135 x 200 ft. 
garage and mercantile building, brick, 
wood pile foundation, 541 Tremont St., to L. 
P. Soule & Son Co., 80 Boylston St., $80,000. 
Mass., Boston—Handschumacher & Co. 
Inc, 44 North St., 3 story packing lant 
. ‘dition, rein.-con., plain foundation, North 
St, to Seully Co., 118 1st St. Cambridge. 
Archts. est. $125,000. 


, Mass., Cambridge—Cambridge Motor Co., 
195 Massachusetts Ave., 2 story and base- 
ment, 55 x 200 ft. with 62 x 66 ft. ell, 


ENGINEERING NEWS-RECORD 


garage and service station, rein.-con., steel 
and brick, plain foundation, Massachusetts 
Ave. and Front St., to J. F. Smith Constr. 
Co., 99 Boylston St., Watertown (Boston 
P. O.). Archts, est. $150,000. 


Mass. Fall River—Standard Oil Co., 26 
Bway., New York City, 61 x 83 ft. garage, 
20 x 20 ft. pump house, 30 x 61 ft. ware- 
house, all 1 story, rein.-con., Slade St, 
here to S. C. Sperry Co., 300 Main St., Cam- 
bridge Archts. est. $50,000. 


Mass., Quincy (Boston P. O.)—Brooks- 
Skinner Co., Inc., Quincy Point, will build 
1 story, 100 x 242 ft. factory, brick and 
timber, plain foundation, at plant by day 
labor. $50,000. Private plans. 


Mass., Spencer—Spencer Gas Co., 110 
Main St., will alter and build 1 story plant 
addition, will include raising present build- 
ing 15 ft., ete., by day labor. $40,000-$50,- 
000. W. M. Russell, 77 Franklin St., Bos- 
ton, engr. 


Mass., Worcester—Parker Wire Goods 
Co., 18 Grafton St., 1 story, 14 ft. high, 120 
x 130 ft. factory, brick and concrete, plain 
foundation, Washington St. to E. J. Cross 
Co., 82 Foster St. Archts. est. $75,000. 
Noted Nov. 9. 


Mass., Worcester—Waldorf System) Inc., 
169 High St., Boston, 1 story, 16 ft. high, 
65 x 125 ft., brick and concrete, plain foun- 
dation Arch and Summer Sts., here to 
Keefe Bros. Co. 98 Front St. Archts. est. 
$40,000. Noted Sept. 28. 


Conn., Hartford—Hartford “Courant,” 64 
State St., 2 story, brick and steel addition 
to plant, plain foundation, to Porteus- 
Walker Co., 13 Forest St. Archts. est. $50,- 
000. Noted Nov. 16. 


N. Y¥., Brooklyn—M. Galtabiano, c/o T. 
Goldstone, archt. and engr., 50 Graham 
Ave., 1 story, 100 x 100 ft., brick, steel 
and concrete garage, plain foundation, De- 
Sab 00 St. and Wykoff Ave. by day labor. 
40,000. 


N. Y., Buffalo—Island Warehouse Co., 
Ganson St. and Ship Canal, 10 story, 9 x 
100 x 268 ft. flour mill, steel and rein.-con., 
to Fegles Constr. Co. 706 Ist Ave. N,, 
Minneapolis, Minn. Archts. est. $500,000. 
Noted Nov. 23. 


N. Y¥., New York—Empire State Ice Co., 
76 West Monroe St., Chicago, general con- 
tract 3 story, 110 x 136 ft., brick, steel and 
concrete plant, 161st St. and Grant Ave., 
here, to Niewenhous Co., Inc., 316 East 
161st St., $135,000. 


N. J., Hammonton—Littlefield Ice Co., 3 
story, ice and storage plant, _rein.-con., 
brick and steel, plain foundation, to W. F. 
Koller, Otis Bldg., Phila., $50,000. 


Pa., Johnstown—W. Steele & Sons Co., 
archts., 1600 Arch St., Phila., 5 story and 
basement, 133 x 242 ft. rein.-con. and brick 
warehouse, Maple Ave., to Turner Concrete 
Steel Co., 1713 Sansom St., Phila., for 
Johnstown Terminal Warehouse Co, Archts, 
est. $600,000. Noted Nov, 2. 


Pa., Phila.—Amer. Ice Co., 6th and Arch 
Sts., and C. L. Weir, engr.,.41 East 42nd 
St., New York City, 2 story, 61 x 80 ft. 
and 1 story, 21 x 80 ft. rein.-con., brick and 
steel plant, plain foundation, to Levering 
& Garrigues, 552 West 23rd St., New York 
City. Noted Nov. 16. 


Pa., Phila.—Amer. Stores Co., Noble and 
York Sts., 6 story, 100 x 400 ft. rein.-con. 
and brick warehouse, plain foundation, 31st 
and Master Sts., to A. B. Kister, 1204 
Chancellor St. $500,000. 


Pa., Phila.—General Electric Co., Wither- 
spoon Blidg., 6 story addition to factory, 
7th and Willow Sts., to H. E. Baton, 1713 
Sansom St., $80,000. Noted Sept. 28. 


Pa., Phila.—A. G. Zimmerman, archt., 85 
9th Ave., New York City, 8 story, 150 x 
257 ft. rein.-con., brick and steel bakery, 
plain foundation, 12th St. and Glenwood 
Ave., to J. Griffith Sons Co., 112. West 
Adams St., Chicago, Ill., for Natl. Biscuit 
Co., 10th Ave. and 15th St., New York City. 
$1,000,000, Noted Oct. 19. 


W. Va., Clarksburg—Clarksburg Ice & 
Storage Co., will build 1 story, 50 x 120 ft., 
ice plant, by day labor, $50,00. Private 
plans. Noted Oct. 12. 

Ga., Atlanta—White Provision Co., Ho- 
well Mill Rd., pane. plant, to Griffin 
Constr. Co., Chandler Bldg. Archts. est. 
$250,000. 


0., Cleveland—Double Eagle Bottling Co., 
6517 St. Clair Ave,, 2 story and basemen 
30 x 60 ft. factory, brick and wood, 651 
St. Clair Ave., to M. Satkovich, 1060 East 
176th St. Archts. est. $40,000. Noted 
Nov. 16. 

0., Norwood—Chevrolet Motor Co., Gen- 
eral Motors Bldg., Detroit, Mich., 2 story, 
25 ft. high, 320 x 500 ft. auto assembly 
plant rein.-con. and flat slab construction, 
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here, to W. F, Wood Co., 1805 Ford Bldg., 
Detroit, Mich. Noted Nov. 9. 


0., Toledo—Chevrolet Motor Co,, Gen- 
eral Motors Bldg., Detroit, Mich., 1 story, 
91 x 450 ft. plant rein.-con., brick and 
steel here, to H. J. Speaker, Toledo, (street 
address not available). Archts. est. $225,- 
000. Noted Nov. 16. 


Wis., Manitowoc — Aluminum Specialty 
Co., 17th and Wollmer Sts., 3 story, 52 x 
149 ft., factory and warehouse, brick, rein.- 
con, and steel, plain foundation, to W. H. 
Mielke, 1331 South 10th St. Archts. est. 
$40,000. 


Wis., Ploven—Whiting—Plover Paper Co., 
Stevens Point, 3 and 4 story, 30 x 108 
ft. brick and timber addition to plant, 
plain foundation, to C. R. Meyer & Sons 
Co., 50 State St., Oshkosh. Engrs. est. 
$55,000. 


Wis., Sheboygan — Vollrath Co., West 
Michigan Ave., 2 story, 180 x 200 ft. fac- 
tory, brick and steel, plain foundation, to 
M. Stubenrauch, 1820 North 7th St. Archts. 
est. $55,000. 


Til., Chicago—See “Miscellaneous.” 


8S. D., Sioux Fallse—J. Morrell & Co., 3 or 
4 story tank house, rein.-con., brick and 
steel, to Sioux Falls Constr. Co., Boyce- 
Greeley Bldg. Archts. est. $175,000. 


Mo., St. Louis—Auto Car S. & S. Co., 
Locust and Leffingwell Sts., 1 story, 134 x 
155 ft, rein.-con. and brick garage and 
service building, plain foundation, 2740 
Locust St., to Murch Bros. Co., Railway 
Exch. Bldg. Archts. est. $60,000. 


Mo., St. Louis—Johansen Bros. Shoe Co., 
3640 Laclede Ave., 4 story and basement, 
55 x 105 ft., factory addition and 3 story, 
47 x 71 ft. administration building, rein.- 
con. and brick, Laclede Ave. near Grand 
Blvd., to Hartmann & Schuermann Contg. 
Co., Century Bldg. Archts. est. $100,000. 


Wyo., Rawlins—Producers & Refiners 
Co., Casper, refinery, 10,000 bbl. capacity, 
here, to Hammond Iron Wks., East War- 
ren (Warren P. O.), Pa. 


Idaho, Montpelier—Union Pacific R.R., 58 
East Washington St., Chicago, 35 x 328 ft. 
freight house, rein.-con., brick and steel, 
here, to Burke Eng. Co., Kearns Bldg. Salt 
Lake City, Utah. Archts, est. $260,000. 


Calif., San Francisco — Amalgamated 
Laundries, 8th and Harrison Sts., 1 story, 
rein.-con, garage, 8th St. near Harrison St., 
to Barrett & Hilp. 918 Harrison St., $40,000. 

Que., Montreal—Quebec Liquor Comrs., 
Delormier St., 2 story, 75 x 100 ft., rein.- 
con., brick and stone garage, Delormier St., 
to O. Archambault 610 Pare Lafontaine, 
$50,000, 

Ont., London — Middlesex Motors Ltd., 
781 Dundas St., 1 story, x 200 ft. 
rein.-con, garage and repair shop, to R. G. 
Wilson & Son, 193 College St., $65,000. 
Noted Oct. 12. 


Buildings 
PROPOSED WORK 
Rutland — Bank — Marble 


Vt., Savings 
Bank having plans prepared by J. J. Cook, 
archt., 408 Pearl St., Buffalo N. Y., 2 story, 
55 x 75 ft., marble. $170,000. 


Mass., Salem—School—City having plans 
prepared by J. H. Bickford, archt., 6 Beacon 
St., Boston, and takes bids about Jan. 1, 
4 story, 40 x 90 ft., brick, plain foundation, 
South and Essex Sts. $150,000. 


Mass., Springfield — Business—L. W.- 
Besse, 348 Main St., having plans prepared 
by Brown & Von Beren, archts., 185 Church 
St., New Haven, Conn., 6 story, 70 x 115 
ft., brick and terra cotta, plain foundation, 
Vernon St. $200,000. 


R. I., Pawtucket—School—Bd. Educ. had 
plans prepared by R. C, M. Monahan, archt. 
255 Main St., and soon takes bids, 3 story, 
brick, concrete and steel, plain foundation, 
Fountain St. $1,200,000. 


R. 1, Providence—Auditorium and Li- 
brary—Providence College plans 2 story, 
60 x 150 ft., brick, steel and concrete, on 
Campus. $150,000. Architect not an- 
nounced, 


R. 1, Providence — Gymnasium — Public 
Buildings Dept., City Hall, completing plans 
2 story, brick, concrete and steel, plain 
foundation, Pond St. $250,000. Public 
Buildings Dept., City Hall, archts. 


Conn., Derby—Theatre—I. J. Hoffman, 
Capitol Theatre, Ansonia, having revised 
plans prepared by E, C. Horn & Son, archts. 
1476 Bway., New York City, 2 story and 
basement, 65 x 200 ft., Elizabeth St., here. 
$250,000. Noted July 6. 


Conn., New Haven—Home—Jewish Home 
For Children, c/o Norton & Townsend 
archts., 839 Chapel St., had plans prepared 
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Buildings (Continued) 


3 story and basement, 50 x 130 ft., con- 
crete, brick and steel, plain foundation, 
Dixwell Ave. $150,000, 


Conn., Norwich—High School—Bd. Educ. 
plans 3 story, brick. $200,000. W. T. 
Towner, archt., 152 West 42nd St., New 
York City, archt. 

Conn., Norwich — Theatre ete.—A. A. 
Spitz, Caesar Misch Bldg., Providence, R. 1., 
having plans prepared by Cudworth & 
Tigompson, archts., Thayer Bldg., 4 story, 
brick and _ rein,-con., Ferry St., here. 
$150,000, 

Conn., Rockville — School — Rockville 
School Dist., plans 1 story and basement, 
brick and steel, plain foundation, in West 
District. $150,000. W. B. Chambers, 111 
East 40th St.. New York City, archt. 

N. Y., Buffalo— Amusement Palace - 
Crystal Palace of Buffalo, Inc., c/o Lewis 
& Hill, archts., Brisbane Bldg., having 
plans prepared 4 story, 134 x 300 ft., rein.- 
con,, brick and steel, inck auditorium, 
offices, swimming pool and 50 x 200 ft. 
gymnasium, Pearl St. $300,000. 

N. Y¥., Buffalo—Chturch—tTrinity Metho- 
dist Episcopal Church, 35 West Utica St. 
plans new stone church, 15th century 
Gothie style, Main and Masten Sts. $150,- 
000, R. L. Foulke, pastor. Architect not 
announced, 

N. ¥., New York—Apartment—Margon & 
Glaser, archts. and engrs., 2806 3rd Ave.., 
preparing plans 5 story, 75 x 100 ft., brici 
steel and stone, plain foundation, 192nd 
St. and St. Nicholas Ave. Owner’s name 
withheld, 

N. Y., New York—Apartment—Margon & 
Glaser, archts. and engrs., 2806 3rd Ave., 
preparing plans 5 story, 100 x 100 ft., brick, 
steel and stone, plain foundation, Grand 
Concourse and 180th St. $175,000. Owners 
name withheld. 

N. ¥., New York—Hospital—G. R. Hall 
Syndicate, c/o Sugarman & Hess, archts. 
and engrs., 16 East 48rd St., soon receives 
bids 80 x 115 ft., brick, steel and stone, 
plain foundation, West End Ave. and 72nd 
St. $3,000,000, 

N. ¥., New York—Hospital—Physicians 
Medical Hotel Corp., c/o H. G. Wiseman, 
archt. and engr., 25 West 43rd St., having 
plans prepared 9 story, 100 x 175 ft., brick, 
steel and stone, plain foundation, 5th Ave. 
and 103rd St. $1,500,000. 

N. Y¥., New York — Office — Guaranty 
Trust Co., 140 Bway., plans 23 story, 95 
x 1385 ft.. brick, steel and stone, plain 
foundation, Bway. and Liberty St. $2,000,- 
000. Cross & Cross, 681 5th Ave., archts. 
and engrs. 

N. Y., New York—School—Bd. Educ., 
500 Park Ave., soon takes bids 5 story, 60 x 
100 ft., brick, steel and stone addition to 
P. S. 121, plain foundation, East 102nd St. 
and 2nd Ave. $500,000. C. B. J. Snyder, 
Concord St. and Flatbush Ave. extension, 
Brooklyn, archt. and engr. Noted Sept. 28. 


N. J., Vineland—Church—Church of Pil- 
grim, c/o H. MecMullin, 303 North 7th St., 
having plans prepared by Mills & Van 
Kirk, archts., Harrison Bldg., Phila. 2 
story and basement, cut stone, East and 
Elmer Aves. $150,000. 

Pa., Altoona—Bank—S. A. Hite, 2509 
8th Ave., plans to build 6th Ward Bank, 
3 or 4 story, 109 x 120 ft. rein.-con., brick 
and steel, 7th Ave. and 25th St. $150,000. 
Architect not selected. 

Pa., Ambridge—School—Bd. Educ. having 
plans prepared by W. Williams, archt., 
Magee Bldg., Pittsburgh, brick school, Duss 
Ave. $300,000. 

Pa., Bedford—Hotel—L. F. Hoffman hav- 
ing plans prepared by C. N. Friz, archt., 
Lexington Bldg., Baltimore, Md., 3 story, 
75 x 430 ft. with two 50 x 150 ft. wings, 
Grand View Ave. $300,000. 

Pa., Bellefonte — Church — Evangelical 
Church plans 2 story and basement, 100 x 
120 ft. church and sunday school with ad- 
joining parsonage, brick, steel antl stone, 
High and Spring Sts. $150,000. 


Pa., Cynwyd—Apartment—Kier Constr. 
Co., Franklin Bank Bldg. Phila., soon 
takes bids 4 story and basement, rein.-con., 
brick, steel and stone, plain foundation, 
here. $200,000. R. C. Loss, 2218 Chestnut 
St., Phila., archt. 

Pa., Johnstown—Theatre—G. Panagota- 
cos, Grand Theatre, Main St., plans 85 x 
132 ft. brick, steel and stone, Main St. 
near Franklin St. 200,000. 


Pa., Middletown—Home—Penna. State I. 
oO. O. F., c/o W. H. Lee, archt., 32 South 
17th St., Phila., soon takes bids 3 story and 
basement, 157 x 295 ft. brick, steel and 
stone, plain fonudation, $250,000. 


Our 100 Correspondents 


are picked men. Applications are continually be- 
ing received from all parts of the United States and 
Canada, and from these the best are accepted. 
Some of our Construction News correspondents 
have been with us for years, and one or two new 
ones are “put on”’ every week. One of our biggest 
jobs is the upkeep of our Correspondent Staff. 


It ought to be thoroughly understood by engineers, 
contractors, material men, and by all others who 
make constant use of these pages, that 


every item we publish is verified 


This essential fact cannot be too positively stated, 
because Engineering News-Record is spending much 
money and more effort to keep these pages as clear 
as possible of error and to render its readers 


a reliable business-getting service 


Our correspondents are not lightly selected. Be- 
fore appointing a new man we send him a set of 
printed instructions and sample blanks and advise 
him to digest this literature thoroughly before writ- 
ing us again. Those who stand this test, who after 
studying the job before them still believe they are 
sufficiently qualified to serve us, are promptly put 
to work. 


Every report sent in by a correspondent gives the 
source of his information, and as much detail as 
may be available. If in the opinion of our office 
force there is the slightest question as to authenticity, 
or if essential details are omitted, the report is re- 
turned with a notation on the back of it. We are 
in continual communication with our correspond- 
ents, and they are imbued with the spirit of 


our two watchwords—accuracy 
and timeliness. 


When an important item of business information is 
both accurate and timely it has another quality 
which embraces the two just named, and it is this 
third and comprehensive quality which we aim to 
achieve in these pages— 


Usefulness 


Pa,, Phila.—Administration—Bd. Educ., Garden and Brandywine Sts. $750,000. !' 


19th and Chestnut Sts., plans 3 story and vate plans. 


basement, lime, stone and granite, Parkway Pa., State College — Dormitory — Pe! 
Blvd., Cherry and 16th Sts. $1,000.000. State College soon takes bids, 2 an 
Private plans. story, limestone. $2,000,000. Day & Klauc: 


Pa., Phila.—School—Bd. Educ., 19th and Franklin Bank Bidg., Phila., archts. 
Chestnut Sts., soon takes bids, 3 story and Pa., Wilkes-Barre—Store—Hub Clot 
basement, 150 x 171 ft. rein.-con, brick, Co., Public Sq. plans 4 story add 
steel and stone, plain foundation, Spring $150,000. Architect not announced. 
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Buildings (Continued) 

Md., Baltimore — Schools—City voted 
$15,000,000 bonds to build and extend 
schools A. Heller, business mgr. 


w. Va., Charleston — Club — Kanawha 
County Club having plans prepared by L. 
Lott, archt., 1004 Commercial Bldg., Day- 
ton, O., 2 story. $150,000. 

Fla.. Tavares—Court House—Lake Co. 
having plans prepared by F. H. Trimble, 
Orlando, and A. MacDonough, Eustis, 
arents. for court house. Noted Sept. 21. 


La., Gretna—Schools—Jefferson Parish 
soon takes bids 5 schools. E. Weil, Whit- 
ney Central Bidg., New Orleans, and W. 
T. Nolan, Canal Commercial Bldg., New 
Orleans, archts. Noted Aug. 10. 

Tenn,, Knoxville — Apartment — Adair 
Realty & Trust Co., Atlanta, Ga. plans 
150 x 150 ft. on West Church St., here. 
$400,000. Architect not selected. 


Tenn., Memphis — Hospital — Methodist 
Episcopal Church South, having plans pre- 
pared hospital. $400,000, nurses home and 
laundry $100,000, equipment $50,000. Union 
and Bellevue Sts. L. H. Estes, secy. 

0., Akron—Theatre—B., F. Keith Theatre 
Co, c/a E, F. Albee, Palace Theatre Bldg., 
New York City, having plans prepared by 
Cc, W. and G. Rapp, archts., State Lakes 
Theatre Bldg., Chicago, 1 story, brick, steel 
and concrete, Main St., here. $500,000. 


0., Gambier—Dormitory—Kenyon College, 
c/o W.. T. Pierce, pres., having plans pre- 
pared by A. Garfield, archt., Natl. City 
Bidg., Cleveland, 4 story, brick, steel and 
concrete. $200,000, 

0., Cleveland—Apartment—Ambassador 
Impvt. Co, c/o M. Marmorstein, 607 Ulmer 
Bldg., having plans prepared by S. H. 
White, archt., 1032 Schofield Bldg., 6 story, 
on 118 x 200 ft. lot, brick, steel and con- 
crete, East 89th St. and Euclid Ave. $500,- 
000, 

0., Cleveland—Apartment Hotel—W. V. 
Brothers, Natl City Bldg., having plans 
prepared by J. M. Dyer, archt., 916 Ulmer 
Bidg., 6 story and basement, brick, steel 
and concrete, East 93rd St. and Carnegie 
Ave. $300,000. 

0., Dayton—Hotel—Consolidated Builders 
Co., Salem Ave., having plans eregeres by 
F. J. Hughes & Co., archts., 406 U. B. Bldg., 
11 story, 50 x 160 ft., rein.-con. and brick, 
Ist St. and Robert Blvd. — $500,000. H. 
J. Osbon, pres. 


0., Elyria—High School—Bd. Educ. hav- 
ing plans prepared by R. S. Silsbee, archt., 
Lorain Co. Bank Bldg., altering and build- 
ing 2 story, 100 x 100 ft., brick, steel and 
concrete addition to Washington Junior 
High School. $175,000. 

0., Lakewood (Cleveland, P. O.) —Li- 
brary—Lakewood Pub. Library Bd., c/o R. 
H. Ingraham, librarian, 15425 Detroit Ave., 
having plang prepared by C. W. Hopkinson, 
archt., 900 Rose Bldg., Cleveland, 2 story, 
brick, steel and concrete addition, 15425 
Detroit Ave. $150,000. Noted May 18. 


0., Lakewood (Cleveland, P. O.)—Store 
and Apartment—J. E. Lowe, c/o S. H. 
White, archt., 1032 Schofield Bldg., Cleve- 
land, having plans prepared 3 story, brick 
and steel, on 100 x 141 ft. site, Detroit and 
Cohasset Aves. $150,000. 


0., Sandusky—Bank and Office—Millot & 
Parker, archts., Sandusky, soon let con- 
tract 4 story, 37 x 119 ft., brick and steel, 
for Commercial Bank & Trust Co. $150,000. 


0., Warren—Apartment—E. D. Hester, 
25 Oak Knoll Dr., had plans prepared by 
Keich, O’Brien & Hosker, archts, and engrs, 
Western Reserve Bank Bldg., brick and 
timber apartment, to have 35 apartments 
of 3, 4 and 5 rooms, Kenilworth Rd, and 
East Market St. $150,000. 


Mich., Detroit—Apartment—H., Silverman, 
30 Penobscot Bldg., having plans prepared 
by M. H, Finkel, archt., 333 Majestic Bldg., 
ll story, 100 x 120 ft. rein.-con., brick and 
teel, plain foundation, Cass and Putnam 
Mich., Detroit—Store and Office—Dono- 
an Bldg. Co., c/o A. Kahn, archt., 1000 
‘larquette Bldg., having plans prepared 10 
tory and basement, 60 x 200 ft. rein.-con., 
steel and stone, plain foundation, Wood- 
ird Ave. and Duffield St. 


Mich., Highland Park (Detroit P. O.)— 
\partment—A, Kahn, archt., 1000 Mar- 
iette Bldg., Detroit, preparing pee for 
{ story and basement, rein.-con., brick and 
teel, plain foundation, Ferris and Wood- 
‘ard Aves, $350,000. Owner’s name with- 





_ Mich., JacKson—High School—Bd. Educ. 
‘ving plans prepared by L. H. Field, 
recht, Jackson, 3 or 4 story, rein.-con. 
a brick incl. swimming pool, athletic 
‘adium, ete, West Main St. Will vote 

n $350,000 bonds. 


Wis., Janesville—Sanatorium—Rock Co., 
Courthouse, having plans prepared by Van 
Ryn & De Gelleke, archts., 114 Grand Ave., 
Milwaukee, 2 and 3 story, 104 x 116 ft, 
brick, tile and concrete plain foundation, 
$150,000. 


Wis., Madison—Main Hall—University of 
Wisconsin, Administration Bldg., plans 4 
story, 175 x 300 ft., brick, rein.-con. and 
steel, plain foundation. $412,000. Archi- 
tect not selected, 


Wis., Nashotah—Dormitory and Gym- 
nasium—  Nashota Theological Seminary 
having preliminary plans prepared by A. C 
Eschmeiler, archt., 141 Wisconsin St., Mli- 
waukee, 3 and 1 story, brick, stone and con- 
crete, plain foundation. $150,000. 


Kan. Kansas City—Market and Office— 
Pershing Rd. Properties Co., 412 Scarrit 
Bidg., Kansas City, Mo., had plans prepared 
by W. S. Ferguson & Co., engrs., 1900 
Euclid St., Cleveland, O., 6 story and base- 
ment 115 x 138 x 234 ft., rein.-con., brick 
and terra cotta, 24th St. and Pershing Rd. 
$1,000,000. 


Kan., Winfield—School—Voted $200,000 
for school and improvements. Address 
Secretary School Bd. Architect not 
selected, 


Mo., Kansas City—Temple—Mt. Moriah 
Cemetery, 100 Interstate Bldg., having 
plans prepared by Hoit, Pierce & Barnes, 
archts., 607 Reliance Bldg., and soon takes 
bids 1 story and baseemnt, 106 x 154 ft., 
105th and Holmes Sts. $150,000. 


Mo., St. Louis—Apartment—A, Rosenfeld, 
c/o Donaldson System, engrs., 1111 Inter- 
national Life Bldg., having preliminary 
plans prepared 3 story and basement, 90 
x 175 ft., rein.-con., plain foundation, Kings- 
bury and Adelaide Sts. $200,000. Archi- 
tect not selected. 


Tex., Austin—Hotel—J. B. Pope, Little- 
field Bldg., is genl. chn. of Hotel Organiza- 
tion, Com. which plans hotel. $800,000. 

Tex., Beaumont—Schools—Attorney Gen- 
erals Dept., Austin, approved $500,000 bond 
issue for new schools. Address BK. A. 
Steinhagen, mayor. 

Okla., Muskogee — Dormitory — Morrow 
College plans dormitory, concrete and brick, 
$160,000. C, Dawson, Muskogee, archt. 

Ore., Salem—Apartment—C. E. Linde, 
archt., 510 Artizans Blvd., Portland, takes 
bids about Feb. 1, 4 story, 100 x 100 ft., 
rein,-con., plain foundation, Capitol and 
Court Sts., here, for Capitol Apartment Co. 
$200,000. 

Calif., Fresno—Store, Office and Loft— 
Fresno Hardware Co., 1247 J St., plans 
4 story, J St. $150,000. A. B. McWhorter, 
secy. and mgr. Architect not selected, 


Calif., Oakland — Schools — City having 
plans prepared by C. W. Dickey, archt., 
2149 Bway., ist unit of S. B. Anthony 
School, Park Blvd. and Hopkins St., rein.- 
con., $100,000 (completed $1,000,000); 3 
story, brick and steel addition to Lakeview 
School, Perry and Grand Aves., $90,000. 


Calif.. San Francisco—Loft and Office— 
See “Industrial Works.” 

Calif., San Francisco—Market and Apart- 
ment—J. B. Gaffney and R. A. Luce, 1031 
Market St., having plans prepared by W. 
C. Falch, archt., Hearst Bldg., 6 story and 
basement, rein.-con., Market St. near Gough 
St. $200,000. 

Ont., Hamilton—Collegiate—Bd. Control, 
City Hall, plans brick and stone, King St. 
Bids early in spring. $500,000. Prices 
wanted on materials. G. S. Coppley, chn. 


B. C., Point Grey — Science — Provincial 
Government voted $1,000,000 toward com- 
pletion science building, (frame erected) 
and erection several other buildings here, 
for University of British Columbia, 10th 
and Willaw Sts., Vancouver. Sharp & 
seen, London’ Bidg., Vancouver, 
archts. 


B. C., Vancouver—Administration, etc.— 
Childrens Home, 2613 Wall St., plans 2 or 
3 story, central administration building 
and 5 cottages, brick or tile, Wall St. 
$200,000. Architect not- selected. 


BIDS DESIRED 


N. ¥., Broéklyn — Apartment — O. Falk, 
c/o Shampan & Shampan, archts. and engrs. 
50 Court St., 128 x 146 ft., brick, steel and 
stone, plain foundation, 68th St. and Ridge 
Blvd. $35,000. Work will be done by sepa- 
rate contracts under supervision of archi- 
tects. 

N. ¥., New York—Apartment—Bricken 
Realty Impvt. Co., c/o Gronenberg & Leuch- 
tag, archts. and engrs., 450 4th Ave., will 
build 11 story, 85 x 95 ft. brick, steel and 
stone, plain foundation, Lexington Ave. 
$500,000. Work will be done by separate 
contracts under supervision of architects. 

Pa., Grove City — Hotel — Owlsey Co., 
archts., 1301 Mahoning Bank Bidg., Youngs- 


town, O., taking bids 4 story, 99 x 123 ft. 
rein.-con., brick and steel, for Grove City 
Hotel Corp., c/o C. Hawshaw, Grove City. 
$150,000. 

Pa., Phila.—Apartment—C, E. Ocelschia- 
ger, archt., 1615 Walnut St., taking bids 
4 story and basement, 115 x 175 ft. rein.- 
con., brick and steel, plain foundation, 42nd 
and Walnut Sts., for J. B. Thompson, c/o 
architect. $250,000. 

Pa., Phila—School—Dec. 7, by Bd. Educ., 
19th and Chestnut Sts., 3 story and base- 
ment, rein.-comn., brick and _ steel, plain 
foundation, Washington Lane and Musgrav: 
St. $750,000. Private plans, 


Pay Phila—F. E. Hahn, archt., 1112 
Chestnut St., taking bids 5 story and base- 
ment, 141 x 150 ft. rein.-con., brick, steel 
and stone, caisson foundation, Broad and 
Pine Sts., for Y. M. H. A., c/o A. M. Green- 
field, 15th and Chestnut Sts. $500,000. 
Former bids rejected. Noted Sept. 28. 

Md., Chevy Chase — Apartment —L. G. 
White, Continental Trust Bldg., Wash., D. 
C., will build apartment house here by sepa- 
rate contracts. $500,000. Stern & Tomlin- 
anaes Trust Bldg., Wash., D. C. 
archts. 


Fla., Jacksonville—Schools—Dec. 9, by F. 
A. Hathaway, supt. Duval Co. School Bd., 2 
schools, one at 10th and Hubbard Sts., 
other Stockton and College Sts. $200,000. 
Greeley & Benjamin, Bisbee Bldg., archts. 

Tenn., Morristown—High School—Dec. 8, 
by C. T. Jones, archt., James Bldg., Chat- 
tanooga, 3 story and basement, 150 x 200 
ft., South St. $150,000. 

0., Cleveland — Store and Apartment — 
Eighteen Twenty East 79th St. Co., c/o 
Wright & Behan, archts., 4502 Euclid Ave., 
taking bids 3 story and basement, 113 x 
116 ft, brick, steel and concrete, 1820 East 
79th St. $325,000. 


0., Dayton—Office—Dec, 1, by United 
Brethren Church, 14 story, 60 x 128 ft., and 
7 story addition to adjoining structure, 
rein.-con., tile and brick, 4th and Main 
Sts. $850,000. EF. J. Hughes Co., 406 U. 
B. Bldg., archts. 


0., McCombs—School—Dec. 22, by Cc. 
Dollerof, clk. Bd. Educ., 2 story and base- 
ment, 135 x 150 ft., brick, rein.-con. and 
steel. $300,060. T. D. McLaughlin, Sav- 
ings Bldg., Lima, archt. 

Mich., Hancock—School—Dec. 1, by Bd 
Educe., 3 story and basement, 80 x 116 ft. 
rein.-con., brick, stone and tile. $300,000. 
G. L. Lockhart, 1353 University Ave., St- 
Paul, Minn., archt. 

Wis., Kenosha—Courthouse, etc.—Dec. 
28, by Kenosha Co., 3 and 2 story and base- 
ment, 126 x 226 ft. and 67 x 138 ft. court- 
house, administration building and fail, 
stone, brick and concrete, plain founda- 
tion. $65,000. Lindl, Lesser & Schutte, 82 
Wisconsin St., Milwaukee, archts. 

Mo., Kansas City—Church—Jan. 1, by 
Central Presbyterian Church, 3727 Forest 
Ave., 1 story and basement, Campbell St. 
$150,000. Shephard & Wiser, 302 R, A. 
Long Bidg., archts. 

Tex., Amarillo — Hospital — Dec. 12, by 
Comrs, Potter Co., 2 story, hospital, nurses 
home and tubercular cottage, rein.-con. and 
brick, plain foundation. $160,000. G. A. 
Carlander, Amarillo, archt. and engineer. 


Tex., Dallas—Dec. 4, by Comrs. Dallas 
Co., two 60 ft. steel span bridges, 18 ft. 
roadway, over Johnson and Fish Creeks, 
Nagle Witt & Rollins, Courthouse, engrs. 

Tex., San Antonio—High School—Dec. 5, 
by Phelps & Dewes, archts., Gunter Bldg., 
1 story with partial 2nd floor for cafeteria, 
brick and tile, caisson foundation on con- 
crete footings, New Braunfels, Cooper and 
Delmar Sts. $180,000. W. E. Simpson Co., 
_— oo Commerce Bldg., engrs. Noted 

ov. . 


Calif., Isleton—Apartment—See ‘“Indus- 
trial Works.” 

Calif., San Diego—Hotel and Theatre— 
See “Miscellaneous.” 


Calif,, Santa Barbara-—High School—Dec. 


<18, by E. C. Dengate, clk. Santa Barbara 


High School Dist., 1 and 2 story and base- 
ment, rein.-con. $500,000. W. H. Weeks, 
369 Pine St., San Francisco ,and R. F. 
Sauter and ©. K. Lockard, San Marcos 
Bldg., archts. Noted Nov. 16. 


BIDS RECEIVED 


D. C., Wash.—High Schools — Dist. 
Comrs., 509 Dist. Bldg., for 2 junior high 
schools (1) price for both schools (2) 
McFarland School (3) Langley School, from 
M. Serreto, Main Treas. Bldg., (1) $715,000 
(2) $363,863 (3) $356,853; G. E. Wyne, 
Home Life Bldg., (1) $767,300; M. A. Long, 
2016 West North Ave., Baltimore, Md. (1) 
— (2) $414,776 (3) $416,619. Noted 

ov. 2. 
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Buildings (Continued) 


CONTRACTS AWARDED 


Mass., Brighton (Boston P. O.)—Apart- 
ment and Store—Silverman, Brown & 
Heenan, (archts. and owners), 51 Cornhill, 
Boston, will build 6 story, 70 x 200 ft., 
brick stone and _ steel, plain foundation, 
Allston St. here, by day labor. $550,000. 


Mass., Brookline (Boston P. O.)—Apart- 
ment—F, Diliberto, 34 School St., Boston, 
will build 3 story, brick, stone and steel, 
plain foundation, ie Ave. and 
Ple asant St. here, by day labor. $150,000. 
S. S. Eisenberg, 46 Cornhill, Boston, archt. 


Mass., Worcester—School—St. Casimirs 
Lithuanian Church, 41 Providence St., 3 
story, brick, steel and concrete, plain foun- 
dation, Waverly St., to J. M. and Cc. J. 
Buckley Co., 128 Vernon St. Archts 
$150,000. Noted Oct. 5. 


Conn., Glastonbury—High School—School 
Bldg. Com., 2 story and basement, brick 
and steel, plain foundation, Main St., to 
Industrial Constr. Co., 721 Main St., Hart- 
ford. Archts. est. $150,000. Noted Nov. 2. 


N. Y., New York — Apartment — Calma 
Realty Co., c/o G. and E. Blum, archts. 
and engrs., 505 5th Ave., 80 x 100 ft., brick, 
steel and stone, plain foundation, Lexing- 
ton Ave. and 93rd St., by day labor. $350,- 
000. Noted Sept. 14. 


N. Y¥., New York—Apartment—J. S. Kahn, 
c/o Schwartz & Gross, archts. and eners., 
347 5th Ave., 9 story, 75 x 95 ft., brick, 
steel and stone, 24 West 9th St., by day 
7 $400,000. 

- ¥.. New York—Apartment—J. F. Mee- 
han, c/o C. Kreymborg, archt. and engr., 

534 Marion Ave., 5 story, 100 x 125 ft., 
brick, steel and stone, plain foundation, 
Wythe Ave., by day labor. 

N. Y¥., New York—Loft—Four Twenty- 
One to Four Twenty-Five West 54th St. 
Corp., c/o F. A. Rooke, archt. and engr., 
15 East 40th St., will build 6 story, brick, 
steel and stone, plain foundation, by day 
labor. $400,000. C. Scott, pres. 

Pa., Phila.—Bank and Office—Corn Exch. 
Rank, 1506 Chestnut St., 6 story 39 x 108 
ft. rein.-con., brick and steel caisson foun- 
dation, 1510 Chestnut St., to H. E. Baton, 
1713 Sansom St. $520,000. 

Pa., Phila.—Schools—RBd. Educ., 19th and 
Chestnut Sts., 2 story, 3rd and Duncannon 
Sts. and 3 story and basement, German- 
town Ave. and Southampton St., to Cramp 
& Co. Denckla Bldg., $428,562 and 
$444,297, respectively; 3 story and _ base- 
ment, 9th and Oregon Aves., to McCloskey 
& Co., 1629 Thompson St., $406,666. Noted 
Nov. 16. 

Fla., Sanford — Bank and Office — First 
Natl. Bank 6 story, rein.-con., hollow tile 
and brick, to G. A. Fuller Co., Munsey 
Bldg., Wash., D. C., $225,000. 

Va., Richmond—Office and Bank—Amer. 
Natl. Bank, Amer. Natl. Bank Bldg., 10 
story, 47 x 106 ft., rein.-con. and steel, 
Grace and 4th Sts., to Wise Granite and 
Constr. Co., Inc., 1001 East Main St., 
$350,000. 

Va, Richmond—Office and Bank—Grace 
Stre -et Bank, 10 story, brick and limestone, 
Grace and $rd_ Sts., to Wise Granite and 
Constr. Co., Inc., 1001 East Main St., 
$300,000, 


Tenn., 


est. 


Knoxville—Church—First Baptist 
Church, Gay St., steel, brick and marble, 
concrete pile foundation, West Main St., 
to Worsham Bros., Empire Bldg., $385,000. 
Archts. est. $300,000. Noted June 22. 

0., Cleveland—Apartment—C. B. Grund- 
stein, 14188 Superior Rd., 3 story and base- 
ment, 106 x 142 ft., brick and wood, North 
Moreland Blvd., to I. and B. Dolinsky, 2216 
cast 83rd St. Archts. est. $200,000. Noted 
Nov. 23. 

0., Cleveland—Parcel Post Station—J. 
Kulp, 105 West Monroe St., Chicago, 5 story 
and basement. brick, steel and oonere> 
131 West St. Clair Ave., here, Ss. W. 
Emerson Co. 1836 Euclid Ave. 3400, 000. 
Noted Aug. 31. 

0., Cleveland—School—Bd. Educ., East 
6th St. and Rockwell Ave., 2 story, 146 x 
295 ft., brick, steel and concrete addition, 
932 Jefferson Ave., to A. Dall, 3079 Euclid 
Blvd., Cleveland Heights, $439,908 ; heating 
and ventilating apparatus, to J. Roemer 
Heating Co., East 22nd St., $60,706. Noted 
Nov. 16. 

0., Lakewood (Cleveland, P. O.)—-Theatre 
ane Office—Lincoln Theatre Building Co., 

/o C. G. Burton, 2301 Center Rd., Cleve- 
land, 2 story and basement, 80 x 165 ft. 
brick and steel. Madison and Arthur Aves. 
here, to J. W. Chrisford, 1452 Highland 
Ave., Cleveland. Archts. est. $150,000. 

0., Oakwood (Dayton, P. O.) — High 
School—Bd. Educ. 3 story and basement, 


SNGIN 


brick and rein.-con., Lebanon Pike, to Danis- 
Hunt Constr. Co., 907 Schwind Bldg., Day- 
ton, $350,000. Noted Oct, 19. 


Mich., Ann Arbor—Dormitory—University 
of Michigan Alumni c/o R. W. Koch, archt., 
734 Book Bidg., Detroit, 4 story, 39 tt. 
high, 50 x 150 ft. rein.-con., brick and 
steel, plain foundation, University Ave., to 
Natl. Constr. Co., 1031 Dime Bank Bldg., 
Detroit. Archts. est. $150,000. 


Mich., Detroit—-School—Bd. Educ., 
Bway. Ave., 12 story and basement, 
183 ft. and 67 x 181 ft. rein.-con. 
and steel, plain foundation, Duboise and 
Waterloo Aves., to F. } Cooper, 6370 
Gratiot Ave., $321,104. Noted Nov. 23. 


Mich., Detroit—School—Bd. Educ., 1354 
Bway. Ave., 2 story and basement, 171 xX 
191 ft., rein.-con., brick and steel, plain 
foundation, Palmer Ave. to Martin-Kraus- 
mann Co., 606 Woodward Ave., $403,500, 
Noted Nov, 23. 

Wis., Kenosha—Store and 
Schwartz, 927 North Sheridan Rd., Wau- 
began Ill, 3 story and basement, 66 x 1246 
ft. brick an@ steel joist, plain foundation, 
Main St., to T. Jensen, 820 North Ave., 
Waukegan, Ill. Archts,. est. $150,000. 


Wis., South Madison (Madison P, 0.)— 
High Scho@l—F. L. Kronenberg, archt., 
Carroll Blk., Madison, 2 story, x 180 
ft. rein.-con., brick and steel, here, to J. 
H. Findorff & Son, 601 West Wilson St., for 
Bd. Educ. Archts. est. $150,000. Noted 


Nov. 2. 


Kan., Winfield — College — Southwestern 
College, Wichita, general contract 3 story 
and basement, 150 x 170 ft., rein.-con., 
brick, and stone, to G. H. Gassman, Ark- 
ansas City, $152,000. Noted Nov. 16. 

Mo., St, Louis—Apartment—Guild In- 
vestment Co., 4907 West Pine Blvd., 5 
story and basement, 96 x 129 ft., rein.-con. 
and brick, plain foundation, to S. Frank, 
Century Bldg. Archts, est. $200,000. Noted 
Nov. 23. 

Mo., St. Louis — Apartment — Syndicate 
c/o Weisels Gerhart Real Estate Co., 8th 
and Chestnut Sts., 3 story and basement, 
on 100 x 200 ft. lot, rein.-con. and brick, 
plain foundation, North Court St., to H. 
Horowitz, Arcade Bldg. Archts. est. $250,- 
000. 

Calif., Oakland—Store—Roos Bros., 4th 
and Market Sts., 3 story, 100 x 124 It. 
rein.-con., Bway. and 15th St., to W. 
Knowles, Central Bank Bldg., $300,000. 
Noted Sept. 14. 


Que., Montreal—Art 
Government, Quebec, 3 story, 60 
brick, steel and stone, to Collette 
St. Catherine St. E., $150,000. 
Sept. 14. 


Que., Montreal—Clubhouse—Metropolitan 
Columbian Assn., Montreal, (street address 
not available) 5 story, 82 x 140 ft. rein.- 
con., brick and steel, Mountain St., to 
Archambault & Leclaire, 71 St. James 
54,000. 


St., $2! 

Ont., Owen Sound—School—A. Wright, 
trustee and chn. Bd. Educ., 3 story and 
basement, 100 x 300 ft. brick and stone 
technical school, 5th Ave., to Green & 
Woolrich, 201 5th Ave., $185,000. Noted 


Nov. 2. 


1354 
58 x 
brick 


Office—S. 


School—Provincial 
x 176 ft. 
& Freres, 
Noted 


Federal Government Work 


PROPOSED WORK 
Grocgsbore — Post Office — Treas. 


Dent. Wash: C., plans U. S. Post Office, 
here. i Weimaek acting superv. archt. 


BIDS DESIRED 


N. C., Wilmington—Barge—Dec. 26 at 
office U. S. Engineer, Wilmington, for 1 
steel barge; adv. this issue, 


Tex., El Paso—Quarters, etc»—Dec. 20, at 
office Constructing Quartermaster, William 
Beaumont General Hospital, for officers’ 
quarters, guard house, etc., here; adv. this 
issue. 

KIDS RECEIVED 


Mo., 8t. earthwork—Secretary 
Mississippi River Comn., 1311 International 
Life Bldg., 170,000 cu.yd. hydraulic fill, 
above Cairo, Ill, in Sub-Dist. 1 of Drainage 
Union Dist. 1, Tlinois, from La_ Crosse 
Dredging Co., 405 Plymouth Bldg., Minnea- 

olis, Minn., $43,690; Northern Dredge & 

ock Co., 428 Metropolitan Bank Bldg 
Minneapolis, Minn., $68,000. Noted Nov. 2 


Mo., St. Louis—Earthwork—Secretary 
Mississippi River Comn., 1311 International 
Life Bldg., 380,000 cu. yd, earthwork, near 
Apex, Kings Lake D.D. from McWilliams 
Co. Ine., Exch. Bidg.. Memphis, Tenn., 
$88, 082; La Crosse Dredging Co., 405 


EERING NEWS-RECORD 


Vol. &: 


Plymouth Bldg., Minneapolis, 
250; W. Lemaster, Benton, I)! 
Noted Oct, 26. 

Calif., San Francisco — Rip: 
U. 8. Engineer, 240 Montgom: 
nishing 3,000 ton riprap stone f 
Dam on San Joaquin River 
Paradise Cut, from Raymond G 
3 Potrero Ave., $0.59 per ton. 


CONTRACTS AWARD!) 


0., Chillicothe—Hospital—U 
Bureau, Arlington Bldg., Wa: 
group of 22 buildings, 1 and 2 
and concrete, for Neuro-Psych 
pital, at Camp Sherman, here, 
A. Fuller Co., 4900 Euclid Ave, 
$1,497,000. Noted Nov. 23. 


Miscellaneous 


PROPOSED WORK 


May, N. J.—Ch 
Fisher, engrs., Bourse Bldg, P 
bids in February for two 700 
piers for storing materials, also « 
here. $850,000. Owner’s name wit 
Stadium—Erie, Pa..—Bd. Educ 
Bldg., plans stadium enclosing fic 
650 ft., bowl shape, 15,000 seating 
$150,000. Engineer not selected. 


Stadium — Parkersburg, W. Va 
Edue. plans stadium. $150,000. A) 
not announced. 


Electric Light System—Lecompte, La, 
See “Waterworks,” 


Steam Heating Plant, 
Wis.—Eagles Lodge making plans for 
steam heating plant and boilers for lod 
building. $25,000. KE. A. Wettengel 
Pierce Ave. engr, 

Graders and Tractors—Council Bluffs, Ta. 
Plans pore hase several grader 
tractors. E. E. Stepman, city engr. 


Stadium — Missoula, Mont, — Alumni 
State University having plans prepared ar 
will take bids in spring for stadium or 
State University campus, here. $40,000 
being raised for project. 

Wharves and Docks—Beaumont, Tex.- 
Attorney Generals Dept., Austin, appr: 
$400,000 bond issue for wharves and dock 
Address B, A. Steinhagen, mayor. 

White Way—Corsicana, Tex.—Had plans 
prepared white way from Beaton and 11t! 
Sts. $25,000. J. W. Harrison, city engr. 

White Way — Jefferson, Tex. — Jefferson 
Tee & Light Co. making plans street light 
ing system. $30,000. 

Trucks — Portland, Ore.—W. S. Kaiser 
supt. waterworks, City Hall, takes bids in 
January for five % ton and one 6 ton 
truck, 


Street Sweeper—Palo Alto, Calif—Ci 
plans to purchase motor driven street 
sweeper, $6,500. J. F. Bxybee, Jr., cit 
engr. 

Electric Distribution System—St. 
N. B—Plans electric distribution 
incl, pole lines and underground duct 
tem, $600,000. G. F. Fisher, mayor. 


Electric Lighting System—Atwood, Ont 
—Atwood Lighting Co. lig) 


plans electric light 
ing system. J. G. Dickson, pres. 


Vancouver, B. C.— 


Piers—Cape 


etc. — Appleton 


John, 


svster 


Power Line—North 
British Columbia Electric Ry, Hasting 
and Carroll Sts., Vancouver, plans pow! 
line from Lake Buntzen to Brittania Bea 
$150,000. Company is also considering new 
pole line from Lake Buntzen to suburbs 
of Vancouver. J. I. Newell, ¢/o 
electrical supt. 


Marine Ways—Vancouver, B. C.—See “In 
dustrial Wks.” 


BIDS DESIRED 


Dock Wall—Buffalo, N. Y¥.—Dec. 27, b) 
Cc. L. Cadle, supt. Pub. Wks., Albany, con- 
structing certain portions of dock-wall, 
Ohio Basin, here; adv. this issue. 


Electric Light Standards—Buffalo, N. Y. 
—Dec. 4, by Dept. Parks, 13 City and 
County Hall, 400 electric light standards 

Coarse Aggregate — New York, N. Y— 
Dec. 8, by J. Miller, pres. Manhattan Boro. 
Municipal Bldg., furnishing and delivering 
1,000 cu.yd. coarse aggregate for concré 

Wall—Delaware—Dec. 13, by State ! 
Dept., Dover, wall on Philadelphia P! 
Contr. RW-1; adv. this issue. 

Excavator and Tractor—Ft. Pierce, Fl 
—Dec. 5, by Comrs. St. Lucie, Co., excava- 
tor and caterpillar t tractor of % of 1 cuyd 
capacity. $25,000 E. Hy. Collins, Ft 
Pierce, engr. 


owner, 





pn 
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Miscellaneous (Continued) PIPE LINE—VENTURA, CALIF, 

Gas Distribution System—Alexandria, La, Mutual Water Companies received bids constructing concrete pipe line, (A) Fowler 
—Dec. 7, by Comn. Council, gas distribution & Myers, San Fernando; (B) United Concrete Pipe Co., Montalvo; (C) Boyd & Tellyer, 
system incl, 136,000 ft. ci. and 52,000 ft. San Diego. The unit bids were as follows: 
cteel pipe, Valves, etc. W. H. Sylvester, a i. : 4 B c 
city en gr. e . . . : 

500 lin ft. 36-in. reinforced concrete pipe $+.05 $4.22 $4.10 
> —— — ‘ 
one Pilee—New Orleans, La.-Dec. 3 soo jin ft. 30 in. reinforced concrete pipe 2.20 2.82 3.25 
by Port Comrs., New Orleans Court 
ae » ereosoted piles, 70 and 85 ft 2,500 lin.ft. 30 in. plain concrete pipe 2.20 2.75 3.00 
I _— 7 4 2,000 lin.ft. 22 in. reinforced concrete pipe 1.05 1.28 1.58 

ng. 1,800 lin.ft. 22 in. plain concrete pipe 1.05 1.25 1.58 

Shed—New Orleans, La.—Dec. 7, by Bd. 2,400 lin.ft. 20 in. plain concrete pipe 90 99 1.50 
port Comrs., steel frame and corrugated 2,700 lin.ft. 16 in. reinforced concrete pipe 66 60 1.20 

ron shed at "Market St. wharf, $150,000. 2,700 lin.ft. 16 in. plain concrete pipe 66 58 1.15 

Ww me arf—New Orleans, La.—Dec. 14, by 4,500 lin.ft. 12 in. plain concrete pipe 45 39 .70 
Bd. rt Comrs.. New Orleans Court Bldg., 100 lin.ft. 8 in. plain, for air vents 65 .40 .50 
rect pstructing wharf and ratproofing at 100 lin.ft. 10 in. plain for risers 85 50 60 
Robin St. Landing; adv. this issue. 100 lin.ft. 18 in. plain for risers 1.25 1.00 1.50 

Road " Machinery—Iiinele—Dec. 6, by a ie ee nee a in a 
Dept Pub. Wks. and Buildings, and Div. Extended totals all items (21 items $36,743 $43,457 $55,632 
purchases and Supplies, Springfield, 27 FOUNDATIONS—NEW YORK, N. Y. 


table heating kettles, 32 graders, ete. 
supt.; adv. this issue. 

Ia.—Dec. 5, by 
180,000 ft. No. 
lumber $7,000. 


H. H. Kohn, 
Lumber — Bedford, 

Supervs. Taylor Co., for 
ommon Douglas fir bridge 


Piling and Lumber—Indianola, Ia.—Dec. 
§ by Supervs. Warren Co., for 7,140 ft. 
(in, tip cypress piling and 323,000 ft. fir 
bridge lumber. 

Bituminous Macadam, ete.—Clayton, Mo. 
—Dec. 6, by W. Elbring, engr. St. Louis 
(Co, Court House, furnishing 2,792 squares 
bituminous macadam for Florissant Rd. 
from northern limits of Ferguson, Mo., to 
St, Francois St. in St. Ferdinand, Ma., 
thence along St. Francois St. to Ferdinand 
St.; Ferdinand St. to Graham Rd.; 3,200 
syuares for Bellefontaine Rad. from city 
limits of St. Louis to Larimore Rd., 2,432 
squares for New Halls Ferry Rd. from Old 
Halls Ferry to Parker Rds., 2,205 squares 
for Old Halls Ferry Rd. from New Halls 
Ferry Rd. to Black Jack, and Parker Rd. 
from Old Halls Ferry Rd. eastward 1,000 
ft.; furnishing 124,101 gal. refined tar or 
Bermudez asphalt for bituminous macadam 
pavement for Florissant Rd. from St. 
Francois to Ferdinand Sts., 128,000 gal. for 
lefontaine Rd., 97,266 gal. for New Halls 
ry Rd., 88, 200 gal. for Old Halls Ferry 

ind Parker Rds. ; 1,713 ton roofing gravel 
for Florissant Rd., St. Francois and Ferdi- 
nand Sts., 1,756 ton for Bellefontaine Rd., 

42 ton for New Halls Ferry Rd., 1,217 

for Old Halls Ferry and Parker Rds. 








Fer 


Steam Shovel—Marshall, Tex.—Marshall 
Brick Co. receiving bids steam shovel about 


1} yd. capacity. 

Tract Development—San Diego, Cal.—M. 
J. Lyon, arecht. and engr., 521 Union Bld 
also at 333 Kearny St., San Francisco, tak- 
ing bids for erecting townsite on 645 acres 
land at Tia Juana, Mexico, incl. 14 mi. 
nacadam streets, sewers and lighting sys- 





tem, 4 story tile and timber hotel, rein.- 
con. theatre, harbor developments, railroad 
extensions, gas plant, golf courses, polo 

:, athletic field, amusement build- 


1 _Zarocoza Investment Co., 521 
ior B ae. San Diego. Total cost between 
Z 000,000 and $5,000,000. 


BIDS RECEIVED 


Shaft—Brooklyn, N. Y¥Y.—Bd. Estimate & 
App rtionment, City Hall, New _ York, 
opened bids Nov. 27, Shore Rd. shaft, here, 
for freight and passenger railroad tunnel 


in Boros of Brooklyn and Richmond under 


New York Bay, New York City, from P. 
McGovern & Co., 50 East 42nd St., New 
York, 494,000; Keystone State Co., $510,- 


600; Mason 
Nov, 2, 

Lumber—Ocean City, N. J.—State Hy. 
ent., ‘Trenton, opened bids Nov. 21, fur- 
nisijing 487,400 ft. lumber for use on Ocean 
City-Somers Point Bridge, delivery made 
f.o.b. cars at railroad siding, here, from 
D>. Loieaux Lumber Co., South Ave., 
Ly 
mn 
t 


Hanger, $523,000, Noted 


field, $27,262 and_ $27,670; Townsend 
umber Yard, Ocean City (street address 
t available) $29,828 and $28,292; Boyn- 
) imber Co., Sewaren, $31,655 and $30,- 
18. Noted Nov. 2. 

, underpasses, ete.—North Carolina—State 
ly, mn., Raleigh, grading underpasses 
and lilding substructures under Southern 
t Gibsonville and Four Mile Siding, 
Project 532, Guilford Co., from LM. 
rmilk, Route 4, Greensboro, $25,000; 
Teer, Durham, $29,080; B. Hester, 
boro, $38,420. Noted Nov. 


porick—Tampa, Fla.—Hillsborough Co. 
we bids Nov. 18, furnishing 10,000,000 
ti rom Westport Co., Westport (Bal- 
( > P. O.), $41.80 per 1,000; Southern 
Mfg. Co.. Vol St. Life Bldg.,. Chatta- 

I Tenn., $45 per 1,000. 
/halt—Detroit, Mich.—Dept. Pub. Wks., 
ing 6.000 ton asphalt f.o.b. Detroit, 
,./ ber ton in packages (2) per ton in 
é ars, from Atlantic Refining Co., 


ADs 


Following are lowest three bids opened Oct. 20, 
for constructing foundations for third addition to shops at 

Jackson St., 
O'Connell & 


New York City, 
and 148th St. Yard, (A) Rosenthal 
(awarded contract); (B) M. De 
Inc., 3329 Olinville Ave. 


42,400 cu.yd. earth excavation, above mean high water 
rd. earth excavation, below mean high water 


2,250 cu. 
525 cu.yd. concrete masonry, 1:2:3. 85 concrete 
6,100 cu.yd. concrete masonry, 1:2.5:5 concrete 
5 cu.yd. brick masonry 

50, 0,000 lin. ft. timber piles 
M. ft. b.m. timber foundations 


om 


3,800 duct. ft. railroad ducts 

6 ton steel beams and shapes 

27 ton steel rods and bars 

3 ton miscellaneous iron castings 

17 ton cast iron sewer pipe, straight pipe 

2 ton cast iron sewer pipe, special castings 


Extended totals. . 
FOUN 


Following are lowest three bids opened Novy. 
for constructing foundations for Route 52, Sect. 
Rapid Transit R.R., (A) Gustin Morris Conte. Corp., 
(C) Meads & Co., 


New York City, 


H. Newman, 97 Court St., Brooklyn ; 
The unit bids were as follows: 


9,000 cu.yd. column excavation above M.H.W 
50 cu.yd. column excavation below M.H.W. 
10 replaci “ing trees 

210 cu.yd. concrete masonry 1:2:3.85 concrete 
2,100 cu.yd. concrete masonry 1:24:5 concrete 
13,000 lin.ft. precast reinforced concrete piles 
10 cu.yd. broken stone or gravel in place 
150sq.yd. wate rproofing-pitch | without fabric 
300 lin.ft. 4-in. vitrified drain pipe in place 


50 ton structural steel for column foundations in place 


800 sq.yd. restoring street surface 

100 lin ft. restoring old curb 

10 service connections for sewers 

50 lin.ft. 4in. water pipes and appurtenances 
50 lin.ft. 6-in. water pipes and appurtenances 
10 service connections for water pipes 

50 lin.ft. 6-in. c.i. gas pipes and appurtenances 
10 service connections for gas pipes 

| ton c.i. hub and spigot straight pipe 

I ton c.i. hub & spigot special castings 


Extended totals 


3144 Passyunk Ave., 
(2) $18.95; 
Michigan Ave., 
$20.25; U. S. 


New 


Phila., Pa., ( 
Standard Oil Co., 9 
Chficago, (1) $24.25 
Asphalt Refining Co., 

York City, (1) $2 


1) $23.68 
10 South 
(2) 
» ae 


(2) $20. 
Retaining Wall — Des Moines, Ta. — For 


180 ft. rein.-con. retaining wall, 40 ft. 
high, along east bank Des Moines River, 
north of University Ave., 760 cu.yd. rein.- 
con., 50 ton steel bars, from J. Horrabin, 
1422 Walnut St., $24,600; Koss Constr. 
Co., 2818 5th St., $28,333; F. E. Marsh & 


Co., Jefferson, $28,900. Noted Nov. 16. 
CONTRACTS AWARDED 


Heating and Ventilating Apparatus, 
—Brooklyn, N. ¥.—Bd. Educ., 500 Park 
Ave., New York, heating, ventilating and 
temperature regulation apparatus in 
Thomas Jefferson High School, Dumont 
Ave., here, to Gillis & Goeghegan, 537 West 
Bway., New York, $179,840. Noted Nov. 9. 

Wall, ete.—Buffalo, N. Y.—Commissioner 
Pub. Wks., Municipal Bldg., crib and con- 
crete wall, to Great Lakes Dredge & Dock 
Co., Morgan Bldg., $97,000; low landing 
dock, to G. Parks Sons Co., 217 15th St., 
$8,850. Noted Nov. 9. 


tae agg Wearing Surface Sand—New 
York, N. ¥.—J. Miller, pres. Manhattan 

toro, Municipal Bldg., furnishing and de- 
livering 2,000 cu, yd. asphaltic wearing sur- 
face sand, to C. W. Crane, 17 Battery PL, 
$2,080. Noted Nov. 23, 


Column Foundations—New York, N. Y.— 
Transit Comn., 49 Lafayette St.. column 
founc ‘ions for part of Rapid Transit R. 


ete. 


Eng. & 
Balso, 560 
The unit bids were 


00 sq. yd. waterproofing, coating of pitch without fabric 


Contg. Co., 226 
East 221st St.; (C) 
as follows: 


A 


$2 


by Transit Comn., 


12 


3.45 


20 
19 
32 


200 


00 
00 
00 


00 


$295,801 


YDATIONS—FLUSHING, N, Y. 


10, by Transit Comn., 49 Lafayette St., 
Flushing Route of 
Queens; (1) 

27 West 14th St., New York City. 


A 


$3 
3 


20. 
20. 


60 
120 


72 Hunterspoint 


Ave., 


00 
00 


$91,613 


R., Flushing Route, 


Creek St. 


$91,613. This corrects report 
issue. 
Jdetties, ete.—Longport, 


Comrs. to E. J. Holland, 
St., Atlantic City, placing stone 
Ave. jetty, $3.60 per ton; to F. P. 


to Gustin 
and Anabel PIL, 


28 North Sovereign St., 
bulkhead, $12 per ft.; 


Broad St.. Red Bank, 
wall, $4.85 per ton, 
$3,150 and $2,850. 


stone 


49 Lafayette St., 


200. 00 
$305,845 


140,00 
3.00 
1.00 

10.00 


1.00 
10.00 
Re 
10.00 
100.00 
150.00 


$102,882 


Lenox Ave, 
Brooklyn, 
Strada, 


Cc 
$1.75 

2.50 
16.00 
15.25 
28.00 


120.00 


90.00 
75.00 
125.00 
110.00 
180.00 


$315,970 


120.00 
180. 00 


$104,280 


Morris Co., 


Long Island City, 


N._ J.—Bad. 


in Nov. 23 


Boro 


11 North Hillside 


Atlantic 


to L. J. 
in front of sea- 

placing floats $3,450, 
Noted Oct. 26. 


on Ilith 


Gandy, 


City, for 


Sieling, 


Concrete Culvert Pipe—South Carolina— 


State Hy. Comn., 
delivering various 
pipe, to Southern 
Anderson, 

Foundation—IIl., 
32 Lafin St., 
x 187 ft. factory, 
steel, 
berg-Powell Co., 
Noted Oct. 12. 


Train Sheds — Galveston, 
Colorado & Santa Fe R.R., 
Bldg., 


sheds, to 
New Orleans, La., 


—Southern Pacific Ry. 
ft. 
way tunnel, concrete lined, 


San Francisco, 1,200 


Columbia, 
sized 
Constr. 
Noted Oct. 


26. 


rein.-con., 
1514-20 West Monroe St. 
37 West 


Cc 


furnishing and 
concrete 
Products Co., 


culvert 


Chicago—Olson Rug Co. 
foundation 


for 5 story, 384 


brick 
to Stern- 
Van Buren St. 


and 


Tex. — Gulf, 
Union 
2 Y-shaped concrete and steel train 
Doullut & Williams, 
25,000. 


Tunnel—Rocky Point (Metz P. 


Depot 


Howard St., 


0.), Calif. 


o., 65 Market St., 
single track rail- 


to Utah Constr. 


Co. Phelan Bldg., San Francisco, $200,000. 


Gas 
Co., 35 Sparks St., 


to Eastview, by day labor. 
ener, 


Dion, 2 4tM Ave., 


Mains—Ottawa Ont.—Ottawa Gas 
will extend gas mains 
$75,000. 


A. A. 
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OFFICIAL PROPOSALS 


Bids: 13. 
Highway Work 

Dover, Del. 
Sealed proposals will be received by the 


Dee, 





State Highway Department, at its office 
Dover, Delaware, until 2 o'clock P.M., De- 
cember 13, 1922, and at that place and time 
publicly opened, for the construction of 
State Highway work, involving the follow- 
ing approximate quantities 


CONTRACT RW-1 
WALL ON PHILADELPHIA PIKE 
750 cu.yd. Excavation. 
700 cu.yds, Cement Rubble Masonry. 
Performance of contract shall commence 
within ten (10) days after execution of the 


contract and be completed on or before 
April 1, 1923. 
Monthly payments will be made for 90 


per cent of the construction con:pleted each 
month, 

Bidders must submit proposals 
forms provided by the Deyartment. 

Each proposal must be acvompanied by a 
surety bond, certified check. cr money to the 
amount of at least ten (10) per centum of 
the total amount of the proposal. 

The envelope containing the proposal 
must be marked “Proposal for the Con- 
struction of State Highway work under 
Contract No. RW-1.” 

The Contract will be awarded or rejected 
within twenty (20) days from the date of 
opening proposals. 

a right is reserved to reject all 
sas, 

Detailed plans may be seen and index 
plans and specifications may be obtained 
upon deposit of ten dollars ($10.¢3) which 
amount will be refunded upon_ return of 
plans and ne in good condition 
at the office of 

STATE HIGHWAY DEPARTMENT, 
Dover, Delaware. 


upon 


any or 





Bids: Dec. 19. 


Mt. Prospect Conduit 


CONTRACT 196 
New York, N. Y. 
Sealed bids will be received by the 
soard of Water Supply, at its offices, 
twenty-second floor, Municipal FPmilding, 
Park Row, Centre and Chambers Streets, 
New York City, until 11 A.M., Eastern 
Standard time, on Tuesday, December 19, 
1922, for Contract 196, for the construction 
of the Mt. Prospect conduit, a portion of 
the City conduits of the Catskill aqueduct, 
extending from Shaft 24 of the City tunnel 
in Fort Greene park, along Cumberland 
Street, Lafayette, Washington and Flat- 
bush Avenues to Clarkson Avenue, in the 
Borough of Brooklyn, New York City. 
The conduit will consist of about 10,530 
linear feet of 72-inch and 6,270 linear feet 
of 66-inch steel pipe, about 360 tons of 
cast-iron pipe and _ special castings of 
various sizes, a Venturi meter, valves and 
other appurtenances, all of which will have 
to be maintained for one year. 
At the above place and time the bids 
will be publicly opened and read, Pam- 
hlets containing information for bidders, 
orms of bid and contract, specifications, 
contract drawings, etc., can be obtained 
at the office of the Secretary at the above 
address, by depositing the sum of ten 
dollars ($10) in cash or its equivalent for 
each pamphlet. For further particulars 
apply to the office of tite Chief Engineer 
at the above address. 
GEORGH GILLESPTE, 
President, 
JAMES P. SINNOTT, 
PHILIP F. DONOHUE, 
Commissioners, Board of Water Supply. 
BENJ. F. EINBIGLER, Secretary. 








OFFICIAL PROPOSALS 
Dec, 14. 
Steel Truss Bridge 


Hamburg and Evans, N. Y. 


Sealed proposals will be received by the 
joint Town Board of Towns of Hamburg 
and Evans, Erie County, N. Y., at the office 
of the Town Clerk, Hamburg, N. Y., on 
Thursday, December 14th, at 2:00 P.M., for 
the construction of a steel truss highway 
bridge, 180-ft. span and 24-ft. roadway, on 
the Lake Shore State Highway, across the 
Kighteen Mile Creek. 

Plans, specifications and 
may be obtained at the office of George C. 
Diehl, County Engineer, 577 Ellicott Sq.., 
Buffalo, N. Y. Said plans and specifications 
are on file with the Town Clerks of the 
Towns of Hamburg and Evans, as follows: 


Bids: 


bidding sheets 


Jos. E, Leach, for Hamburg, Main St., 
Hamburg, N. Y. 
Edward F. Johns, for Evans, Angola, 


N. Y. 

Each proposal must be accompanied by 
a certified check for at least 5 per cent of 
the amount of the proposal, and shall be 
made payable to George B. Abbott, Super- 
visor, Town of Hamburg. 

Each proposal must also be accompanied 
by an affidavit from a surety or bonding 
company. auly qualified under the laws of 
the State of New York, stating that in case 
this bidder be awarded the contract for the 
work covered in the bid, said surety or 
bonding company will furnish the required 
bond within ten (10) days of the award of 
the contract, 

The joint Town Board of Famburg and 
Evans reserves the right to reject any or 
all proposals. 

JOSEPH FE. LEACH, 
Town Clerk of f Hamburg. 
EDWARD F. JOHN 
Town Clerk = Evans. 
Dated, November 20, 1922. 


Bids: Dec, 4. 
Street Paving and Draining 
Earlington, Ky. 


Sealed proposals will be received up to 2 
o'clock p.m., December 4, 1922, by the 
Mayor of the city of Erlington, Ky., for the 
paving and draining the several streets in 
the city of Earlington, Ky., with warrenite 
bitulithic pavement or vitrified brick pave- 
ment on a rolled stone base, the type to be 
selected by the City Council after the bids 
have been opened and compared. 

Estimated Quantities,—Earth excavation, 
23,570 cu.yd.; paving surface, 46,300 sq. 
yd.; crushed stone, 13,840 cu. yd. ; ; curb and 
gutter, 22,870 lin.ft.; storm sewers, 12-in. 
to 42-in., 4.776 lin. 3 one -s, 23; inlets, 
62; CES an 162.44 cu.yd.; 1:2:4, 
84.02 cu. yd. ; 1.27 cu. ya. ; reinforcing 
steel, 10,215 ib. “inese quantities subject 
to modification. 

The City Council reserves the right to re- 
ject any or all bids. Each bid must be 
accompanied by a certified check for $250, 
payable _to the Mayor of the city of Earl- 
ington, Ky. 

Plans and specifications on file at the 
office of R. C. Giffin, Civil and Mining Engi- 
neer, Madisonville, Ky., and may be in- 
pected there or a copy may be obtained 
upon deposit of $15, which deposit will be 
returned upon the return of the plans in 
good condition. 

(Signed) C. B. JOHNSON, M. D.., 
Mayor. 
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——s, 


Bids: 


Dec, 11. 
Pumping Station Equipment 
CONTRACT NO. 5 

Monro: 


Sealed proposals will be 
City Clerk of Monroe up to 7 
p.m., Eastern Standard Time of 
day of December, 1922, for the 
and installing of the following 
station equipment in the City Wat 
One 3 m.g.d. steam pumping e1 
One steam turbine-driven elect: l g 
erator, 
Two 150 hp. water tube 
Two boiler feed pumps. 
One feed water heater. 
High pressure steam piping, 
Smoke breeching. 


recei\ 


boilers, 


One hand-power traveling crane. 

One platform scale, 

Two 1 m.g.d. motor-driven cen 
pumps, 

One 2 m.g.d, motor-driven centrifug 
pump. 

One sump pump, 


Two coal trucks. 

One switchboard, 

Painting all machinery and pipi: 

The specifications under which 
is to be done may be examined at th 
of the City Clerk, Monroe, Michiga: 
the office of Hoad, Decker, Shoe 
Drury, Consulting Engineers, Ann <A: 
Michigan, and copies of the same : 
obtained by making a deposit of fi\ 
lars, Which will be refunded up: 
return in good condition or their us: 
submitted proposal. 

A certified check in an amount of thr 
thousand dollars [$3,000.00) will be r 
quired with each proposal. 

The right to accept any proposal, to re- 
ject any or all proposals, and to waive 4 
fects in proposals is reserved by the city. 

ad AS. H. GILMORE, Mayor. 
F. M. KRESSBACH, City Clerk. 
| HOAD, DECKER, SHOECRAFT 
AND DRURY, 
Consulting Engineers, 
Ann Arbor, Michigan, 





Bids: Dec. 18. 


Refuse Incinerator 


Allentown, Pa. 
Sealed proposals will be received by the 
undersigned at his office, Room 301, Ct! 
Hall until 9:30 o’clock A.M., Monday, De 
cember 18, 1922, for the construction of 4 

Refuse Incinerator. . 
The work to be done consists of the fur- 
nishing, installing, and testing ready 
operation, on foundations to be construct: 











by the City of Allentown a refuse ineiners- 
tor with all appurtenances, of a capacity 
70 tons per 24 hours. The City of A 


town will construct under separate ¢ 
tracts the building, foundations for I 
tor and appurtenances and chimney fro! 
plans submitted by the successful T 
All proposals must be made upon 
provided therefor and accompanied 
certified check for the sum of Fiv: 
sand ($5,000.00) Dollars, ee 
Specification and forms may be_0))ta'! 
at the office of the City Engineer, City Ha. 
Allentown, Pennsylvania, upon depositins 
the sum of Fifty ($50.60) Dollars w! 
amount will be returned upon the retur 
of the specifications. 
The City of Allentown reserves the Mm: 
to reject any or all bids. 


H. F. BASCOM, 
City 


Engineer. 
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eas c. 6. 
Bridge 
Freehold, 


that 


N. J. 


sealed bids 
Board of Chosen 
of the County of Monmouth 
Reconstruction of Grand Avenue 
No. N-14, over Sunset Lake; con- 
of three forty foot spans and thirty 
idway, and opened and read in 
t the rooms of said board, Court 
Freehold, New Jersey, on December 
2, at 11.00 a.m. 
ings and specifications for the pro- 
sed ork, prepared by George K. Allen, 
County Engineer, have been filed in the 
said Engineer at 60 Broad street, 
ted Bank, New Jersey, and may be in- 
. swected by prospective bidders during 
— S s hours. The standard proposal 
attached to the specifications, copies 
1 will be furnished on application to 
é grineer, 
| s and specifications will be furnished 
pective bidders upon payment of 
irs ($10.00), which amount will be 
eful i upon return of plans and specifi- 
_before the time specified for the 
g of bids. 
must be made on the standard pro- 
rms in the manner designated there- 
required by the specifications, must 
sed in sealed envelopes, bearing the 
nd address of the bidder and name 
sed work on the outside, addressed 
Board of Chosen Freeholders of the 
of) Monmouth and must be ac- 
ied by a certified check for a sum 
s than ten (10) per cent of the 
bid on the work, payable to the 
of the County Treasurer and a 
surety company certificate stating that 
surety company will provide’ the 
with the required bond, and must 
vered at the place and before the 
ir above named. 
The Board of Chosen Freeholders of the 
g County of Monmouth reserves the right to 
any or all bids if deemed to the best 
sts of the County so to do, 
By order of the Board of Chosen Free- 
of the County of Monmouth. 
tANT B. NEWCOMB, Director. 
‘HAS. E. COLE, Clerk, 
‘. J.. November 8th, 


hereby given 
received by the 


rs 


BYT 
Attest ( 
ld, 1922. 


N. 


Dec. 11. 


Missouri River Bridge 


Yankton, S. D. 
is will be received up to ten o'clock 
\.M., December 11, 1922, by the Meridian 
H way Bridge Company at its office in 
Yankton, South Dakota, for the furnishing 
nd delivery and for the erection jointly 
separately of approximately 3,700 tons 


f steel for the superstructure of e@ com- 
ed railway and highway bridge over 
Missouri River at Yankton, South 


Dakota. Plans, specifications and bidding 

orms may be secured from the company’s 

: Consulting Engineers, Harrington, Howard 

, nd Ash, 1012 Baltimore Avenue, Kansas 

; Missouri, upon deposit of $20.00— 

$1000 of which will be returned upon 

tl turn, in good condition, of the plans 
pecifications, 





e 
De Ce De 


Steel Water Tank and Tower 
Ponca City, Okla. 


Sealed bids will be received at the Office 

! « City Clerk up to 12 o'clock noon on 

December 5th, 1922, by the City of Ponca 

( Oklahoma, for the furnishing of and 

complete erection of one five hundred 

E thousand (500000) gallon steel water tank 

nd tower, Specifications may be obtained 

at the office of the City Clerk upon deposit 

of ten dollars ($10.00). All bids must be 

accompanied by a certified check in a sum 

eyual to ten per cent (10%) of the amount 

' the bid, said check to be forfeited to the 

( of Ponca City in case the successful 

er fails to enter into contract and give 

food and sufficient bond within ten days 
the date of the award to him. 

' Tight is reserved to reject any and 


: Cc. E. NORTON, 
City Clerk. 
ILIP R. DUNTON, 


neineer 
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Bids: 5. 


Bridge 
Cape May, N. J. 
Notice is hereby given that sealed bids 


will be received by the Board of Chosen 
Freeholders of the 


for the construction of a _ bridge across 
Grassy Sound Channel, including Strauss 
Bascule Draw Span, Cresoted _ Timber 
Trestle and <Abutments with Graveled 


Approaches on Sand Fill, on the line of the 
North Wildwood to Burleigh Road in Mid- 
dle Township, Cape May County, N. J., 
and opened and read in public at C: 
May Court House, Cape May County, N 
on Tuesday, December 5th, 1922, at 
o'clock noon, 





Drawings, specifications and forms of 
bid, contracts and bond for the proposed 
work, prepared by R. Fendall Smith, 
County. Engineer, and approved by the 
State Highway Commission, have been 
filed in the office of the said engineer at 
Marmora, Cape May County, N. J., and 


of said State Highway Commission, Tren- 


ton, N. J., and may be inspected by_pros- 
pective bidders during business hours. 
Bidders will be furnished with a copy of 


the specifications and blue prints of the 
drawings, by the Engineer on proper notice, 
and a deposit of $25.00, which will be re- 
funded upon the return of the Plans and 
Specifications in good condition. 

Bids must be made on the standard 
proposal forms in the manner designated 
therein and required by thfe specifications 
must be enclosed in sealed envelopes, bear- 
ing the name and address of bidder and 
name of Bridge and road on the outside, 
addressed to The Board of Chosen Free- 
holders of the County of Cape May, N, J.. 
and must be accompanied by a Certificate 
from a Surety Company and a Certified 
check for not less than ten (10) per cent 
of the amount bid, provided said check 
shall not be less than $500.00 nor more 
than $20,000.00 and be delivered at the place 
and the hour above named, The standard 
proposal form is attached to the specifica- 
tions, copies of which will be furnished on 
application to engineer. 

Bv order of The Boara of Chosen Free- 
holders, of the County of Cape May, N.J. 

IRVING FITCH, Clerk. 
Sea Isle City, N. J. 





Bids: Dee, 14, 


Grading and Bridges 
Raleigh, N. C. 


Sealed bids for the construction of the 
following Projects will be received by the 
North Carolina State Highway Commission 
at Raleigh, N. C., until 10:00 A.M., on the 
14th day of December, 1922, when they will 
be opened and read: 

Grading Project, including drainage pipe, 
structures, etc, 


Project No. County Length 
201 Carteret 14.14 
BRIDGE PROJECTS 
138-B Northampton—(a) 1 350 ft. steel 
span with 265 20 ft. 
timber spans or tim- 
ber piles, or (b) 
same on pre-cast 
R.C, piles. (c) or 
same as (a) except 
timber superstruc- 
ture on I beams, (d) 
Same as (c) except 
pre-cast concrete 
piles for substruc- 
ture, 
256 Lenoir—3 bridges. 2 30 ft. 


R.C. Thru Girders, 3 
30 ft. R.C. Thru Gir- 
ders, and 4 40 ft. 
R.C, Thru Girders. 
Svecifications, proposal forms, etc., may 
be obtained from the State Highway Com- 
mission at Raleigh, N. C. 
Plans may be seen in the Raleigh office, 
or in the offices of the District Engineers. 
Bridge plans may be obtained from the 
State Highway Commission at Raleigh, 
N. C., upon payment of five ($5.00) dollars 
per set. 
b right is reserved to reject any or all 
s. 
By order of the North 
Highway Commission, 


Carolina State 


County of Cape May, | 
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Bids 





Jan, 1. 


| Road Bed, Bridges and Culverts 


Wash. 


Kelso, 


Sealed proposals fur the construction of 
roadbed, bridges and culverts for approxi 
mately eight and one-half (S84) miles of 
railroad in Cowlitz County, Washington 
will be received by the Longview, Portland 
& Northern Ry. Company at its offices at 
Kelso, Washington, up to 2 o'clock P.M.,, 
January Ist, 1923, when they will be opened 


and read, such eight and one-half (8§) 
miles being regarded by the company as the 
first unit of contemplated construction ex 
pected to total twenty-six (26) miles, con 
tract expected to be let early in 1923, 


Drawings, specifications and form of pro 


posal, contract and bond are on file in the 
office of the Chief Engineer, Kelso, Wash 
ington, and may be inspected by prospec 


tive bidders; or same will be furnished to 
interested parties on deposit of Ten Dollars 
($10.00), which will be refunded upon re 
turn of papers in good condition, 


Bids must be made on proposal forms to 
be furnished by the company and in the 
manner designated therein, same to be in- 


closed in sealed envelope bearing the name 
and address of the bidder and to be marked 
“Bid for Railroad Construction. 
The principal quantities involved 
proximately as follows 
153,580 cubie yards common excavation, 
39,300 cubic vards loose rock excavation, 
5 cubie yards solid rock excavation. 


59,300 
.660 cubic yards embankment borrow. 


are ap 





649,710 station yards overhaul, 
924 lin. feet 18 in, concrete culvert 
pipe. 
672 lin. feet 24 in. concrete culvert 
pipe. 
60 lin. feet 30 in. concrete culvert 
pipe. 
380 lin. feet 36 in, concrete culvert 
pipe. 
70 lin. feet 42 in, concrete culvert 
pipe. 
43,860 lin. feet piling. 
514,500 ft. B.M. lumber for trestles. 


Each proposal must be accompanied by a 
certified check payable to the Longview, 
Portland & Northern Ry. Company for not 
less than five (5) per cent of the total 
amount of the bid as a guarantee that con- 
tract will be entered into if awarded, 
whom 


The person or persons, if any to 
the contract is awarded will be required to 
file a bond in a sum not less than 50 per 


cent of the total amount bid, with good and 
sufficient sureties, to guarantee the faithful 
performance of the contract, 

Special attention of the bidder is called 


to “Information for Bidders” included in 
the proposal forms. / 
The right is reserved to reject any and 


all bids, 


LONGVIEW-PORTLAND NORTHERN 


& 





RY. COMPANY. 
By WESLEY VANDERCOOK, 
Chief Engineer. 
Bids: Dee. 11. 


Coagulation Basin 
CONTRACT NO. 6 
Monroe, Mich. 


Sealed proposals will be received by the 
ity Clerk of Monroe, Michigan, up to 
:30 o’clock p.m., Eastern Standard Time, 
on the lith day of December, 1922, for 
the construction of a coagulation basin. 
consisting of an underground reinforced 
concrete substructure with a brick super- 
structure. ; 
The work to be done under Contract No. 
6 includes the construction of the basin 
complete with electric lighting, conduits 
and water piping, valves and connections. 
The plans and specifications under which’ 
the work is to be done may be examined 
at the office of the City Clerk of Monroe, 
Michigan, or at the office of Hoad, Decker, 
Shoecraft and Drury, Consulting Civil En- 
gineers, Ann Arbor, Michigan, and copies 
of the same may be obtained by making a 
deposit of five dollars, which will be re- 
funded upon their return in good condition. 
A certified check for a sum not less than 
five per cent of the amount of the bid 
will required with each) proposal 
The right to accept any proposal, to 
reject any or all proposals, and to waive 
defects in proposals is reserved by the 


City. 
¥* a" 5 GILMORE, Mayor 
* F. M. KRESSBACH, City Clerk 
Hoaa, Decker, Shoecraft and Drury, 
Consulting Civil Engineers, 
Ann Arbor, Michigan. 


c 
7 
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Why? 


WHY do Government regulations specify that 
contracts for construction, equipment and sup- 
plies over a certain minimum amount must be 
advertised? 









WHY do the laws of most States and Munici- 
palities specify the same thing? 


WHY do so many private corporations adver- 
tise their big contracts? 





WHY do Consulting Engineers, Architects, 
and others recommend and endorse the adver- 
tising of Contracts To Be Let? 


And— 







brid 

Edy 

WHY are 90% of the advertisements on which 282 
real national competition is desired published i 

in ENGINEERING NEws-REcorD? 

In the answers to the foregoing questions you bs 

will find unquestionable proof that bn 

: 

i—Advertised Contracts are the accepted form of public letting ™ 

to insure the awarding of contracts free of prejudice. . 

R 

2—Advertised Contracts guarantee the greatest possible saving ink 

through maximum competition and that— Va 

3—ENGINEERING News-Recorp is universally recognized as the Ri 

one dominant medium of national circulation for advertising al 

Contracts To Be Let. = 

* o 

Are your contracts advertised? 
- e oe z 8 

Are they advertised in Engineering News-Record? 


If not-—WHY? 
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nee 14, 


Road Work and Bridges 


Richmond, Va. 


nids will be received at the Office of the 
~vinia State Highway Commission, corner 
Marshall Streets, Richmond, Va., 
o'clock noon, Thursday, December 
i922, for the construction of: 
PROJECT F-169B, Route 3, (a) 
Church to Tinkers Creek, in 
unty. 9.95 miles of 18 ft. 
is macadam road, 
tely cu.yds, 
wation; 58,557 cu.yds. borrow excava- 
19 cu.yds. channel change; 930 
cast iron pipe; 300 lin.ft. vitrified 
lay pipe; 171 cu.yds, Class “A” concrete ; 
660 cu.yds. Class “B" concrete; 2,550 lin.ft. 
wooden 1 guard rail; 230 lin.ft. wooden guard 
ail Wi h steel posts, Alternate bids are re- 
yested using 6 in.-8 in.-6 in. x 18 ft. one 
urse concrete pave lent. 


and 


Blue 
bote- 
x 8 in, 

involving ap- 
unclassified ex- 








(b) 7 bridges over streams on the road 
etween Blue Ridge Church and Tinkers 
reek, having a total length of 381 ft., in- 
volving approximately 417 cu.yds. Class 
A” concrete; 1,213 cu.yds. Class “B” con- 
rete 5,170 lbs. of reinforcing steel; 1,320 
nft. piles. 
~PROJECT F-186A, Route 12, from 





sandy River, west, in Pittsylvania County, 
ppre xim ately 6. 28 miles of 6 in.-8 in.-6 in, 
x 1 concrete pavement, involving ap- 
roximately 3 aeres clearing and grubbing, 
7.965 cu.yds. excavation; 646 lin.ft. cast 


ipe; 378 lin.ft. vitrified clay pipe en- 
concrete; 39 cu.yds, Class “B” 
; $50 lin.ft. wooden guard rail. 
3—PROJECT S-205, Route 1, (a) Fred- 
ericksburg to Spotsylvania Court House in 
ytsyivania County. 9.91 miles of 6 in.- 
-6 in. x 18 ft. concrete roadway, in- 
volving approximately 16 acres clearing 
nd grubbing; 54,760 cu.yds. unclassified 
excavation; 1,100 lin.ft. cast iron pipe; 430 














lin.ft. vitrified clay pipe, encased in con- 
crete; 58 cu.yds, Class “A” concrete; 65 
cu.yds. Class “B” concrete; 3,739 lbs. re- 

forcing steel, 2,310 lin.ft. wooden guard 
rail; 72 lin.ft. Wooden guard rail, with 
steel posts. 

(b)—Two bridges, near Fredericksburg, 
aving a total length of 76 ft.-10 in., in- 
ving approximately 102 cu.yds. Class 


\" conerete; 374 cu.yds. of Class ‘‘B’”’ con- 
1,540 lbs. reinforcing steel. 


{PROJECT 


S-215, Route 13, (A) 
ridge over Appomattox River, in Prince 
Edward County. Length: 292 ft. 10 in. 
roadway 19 ft., involving approximately 


282 cu.yds. Class “A” concrete, 474 cu.yds. 






cement rubble masonry, 41,700 Ibs. rein- 

forcing steel, 112,000 lbs, structural steel, 
.ft. piles. 

(b) APPROACHES, to the bridge in- 

ing approximately $83,178 cu.yds. bor- 


w excavation, 3,614.4 Sa.yds. of 7 in. x 
18 ft. concrete roadway, : 2,256 lin.ft. wooden 
guar a rail. 

\ certified check 

mpany each bid amount of 
, as follows: 
j. S-169B—(a) road—$5,000.00 ; 
bridge—$2,000.00. Proj. 


or bidder's bond must 


(b) 
F-186A—$5,000.00. 





Proj. S205 (a) road—$5,000.00; (b)— 
bridge—$500.00. Proj. S215 (a) bridge— 
$1,500.00; (b) approaches $1,000.00. 


\mount of bidder’s bond 20 per cent in ex- 

certified nests. 

Plans and specifications are on file at the 
f the Virginia State Highway Com- 

corner 10th and Marshall Streets, 


Richmond, and at the offices of the follow- 
ing lbistriet Engineers: 

a F-169B, and bridges, at Roanoke, 
Va. ‘roj. F-186A at Lynchburg, Va. 


205, and bridges B and C, at Fred- 
_ v8 watt Proj. S-215, A and B, at 
vicl nd, Ja. 


_Additional plans for bidders for the 
above projects can be obtained upon appli- 
cat to the State Highway Commissioner, 
upon receipt of five dollars ($5.00) pay. 
‘bie to the Assistant Commissioner, $2.50 
of h will be refunded when plans are 
ret ¢ in good condition within two 
wer after bids are opened. Plans for 
the ridges can be secured from W. F. 
H . 8058 E. Franklin Street, Richmond, 
Va pon payments as follows: 

Proj, _S-169AB-Bridges—$4.15  for_ all 
seve Proj. S-205 b and c 54c, each. Proj. 
S-2 1 and b, $1,98. 

Specifications and bidding proposals may 
be obtained by request from the office of 
the State Highway Commissioner. 


: neers will be at the following places 
‘o ShoW prospective bidders over the Proj- 


Project F-169B and bridges, at Office of 
t Engineer, Roanoke, Va., Tuesday, 
A.M., November 28th. 


certified 


shall be enclosed 


OFFICIAL PROPOSALS 
Project F-186-A, at the Burton 
Danville, Va., 10:00 A.M., Tuesday, 
ber 5th. 
Project S- 
District 
10:00 A.M., 
P vores © 
Hotel Farmville, 
December 12th. 
The State Highway Commission 
the right to reject any or all bids. 





Hotel, 
Decem- 


Office of 
Va,, 


205, and bridges, at 
Engineer, Fredericksburg, 
Thursday, December 7th. 
3-215, a and b, at Prince 
at 10:00 A.M., Tuesday, 


reserves 


STATE HIGHWAY COMMISSION, 
H. G. SHIRLEY, Chairman. 
G. P. COLEMAN, Commissioner. ra 
Bids: Dee. 12. 
State Hospital Work 
Central Islip, N. Y. 
Sealed proposals for Construction, Heat- 
ing, Sanitary and Electric Work—Kitchen 


and Dining Room Building and Connecting 
Corridor, at the Central Islip State Hospi- 
tal, Central Islip, N. Y., will be reecived by 
the State Hospital Commission, Capitol, 
Albany, N. Y., until thrce o’clock P.M. on 
Tuesday December 12, 1922, when they will 
be publicly opened and read, Proposals 
in an envelope furnished 
by the State Architect, sealed and ad- 
dressed, and shall be accompanied by a 
certified check in the sum of five per cent 
(5°) of the amount of proposal. The con- 
tractors to whom the awards are made 
will be required to furnish surety company 
bond in the sum of fifty per cent (50°) 
of the amount of contract within thirty 
(30) days after official notice of award of 
contract, and in accordance with the terms 
of Specifications Nos. 3965, 3966, 3967 and 
3968. The right is reserved to reject any 
or all bids. Drawings and specifications 
may be examined at the Central Islip State 
Hospital, Central Islip, N. Y., at the New 
York Office of the Department of Architec- 
ture, Room 1058, 25 Broadway, and at the 
De partment of Architecture, Capitol, Al- 
bany, N. Y. Drawings, specifications and 
blank forms of proposal may be obtained 
at the Department of Architecture, Capitol 
Albany, N. Y., upon reasonable notice to 
and in the discretion of the —— Architect, 
L. F. Pilcher, Capitol, Alban 7. 
L. M. FA CRINGTON, 

Secretary, State Hospital Commission, 

Dated: November 23, 1922 


Bids: Dec. 12. , 
Engines and Boilers 


Wheeling, W. Va. 
Sealed proposals for the design, construc- 
tion, erection, putting in operation and 


testing of two (2) engine driven centrifugal 
low service pumping engines; one turbine 
driven centrifugal high service pumping 
engine, three (3) 350 hp. boilers with stok- 


ers and the dismantling, moving and re- 
erecting of the existing Allis-Chalmers 
pumping engine will be received by the 


city of Wheeling, W. Va., until 12 o'clock 
noon, Eastern Standard Time, on the 12th 
day ‘of December, 1922, and will then be 
opened and read publicly. 

Official proposal blanks, instructions to 
bidders, specifications, form of contract and 
bond may be seen at the office of the City 
Clerk, Wheeling, W. Va., or two (2) copies 
of each may be obtained by —. fide bid- 


ders upon application to The J. N. Chester 
Engineers, Pittsburgh, Pa., or = the city 
of Wheeling, W. Va., upon deposit of 


twenty-five dollars ($25.00), which amount 
will be refunded to bidders on receipt of a 
bona fide bid or upon the return of both 
copies in good order. 

_ right is reserved to reject any or all 


Cc. H. DOWLER, 
City Manager. 
Attest: 
W. M. EVANS, 
City Clerk. 


a 


A Representative 
Reports— 


“It was my privilege t) meet the 


Road Commissioners of Kalama- 
zoo County (Mich.) in session 
and they wished me to convey to 
your staff their appreciation of 
the excellent results obtained 
through publishing, proposals in 

3 

| 


Engineering News-Record.” 
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Edward | 


@t— SEARCHLIGHT SECTION 


OFFICIAL PROPOSALS 





Bids: Dec. 27. 
Dock Wall 
TERMINAL CONTRACT NO, 53-B, 
Albany, N. Y. 


Sealed proposals will be received by the 
undersigned at his office in the Capitol at 
Albany, N,. Y., until twelve o'clock noon of 
Wedne sday, December 27th, 1922, at which 
place and hour they will be publicly opened 
and read, for the construction of bars 
‘anal terminals pur.uant to the provisions 
of Chapter 746 of the Laws of 1911, and 
amendatory laws, and Chapter 402 of the 
Laws of 1920, as follows 

TERMINAL CONTRACT NO, 53-B. 
For constructing certain portions of the 
dock-wall at Ohio Basin, Buffalo. 

Contract plans, sheets 1 to 3, inclusive. 
Plans may be seen and detailed specifica- 
tions, engineers’ estimates of quantities, 
proposal blanks, form of contract and bonds 


required and other information for pro- 
posers may be had at the office of the Su 
pe rintendent of Public Works, at Albany 
N. Y., at the office of the Assistant Super- 
intendent of Public Works for the Middle 
Division at Syracuse, N. Y.; at the office 
of the Assistant Supe rintendent of Public 


Works for the Western Division at Roches- 
ter, N. Y., at the offices of the Superintend 
om of Public Works, Erie Basin Terminal 
Buffalo, N. Y., and Terminal Warehouse, 
Pier 6, East River, New York City. 

Blueprint copies of plans will be fur- 
nished by the State Engineer and Surveyor 


upon the receipt at his office in the Tele- 
phone Building, Albany, N. Y., of payment 
at the rate of fifteen cents (15c) per sheet. 
Refund will not be made for any blue- 
prints which may be returned. 

Monthly estimates will be paid of ninety 
per centum (90 per cent.) of the work done 
at the contract price. Every proposal for 


said work must be accompanied by a mone \ 
deposit in the form of a draft or certified 
check upon some good banking institution 
in the city of Albany or New York, issued 
by a national or state bank or trust com- 
pany in good credit within the state and 
payable at sight to the Superintendent of 
Public Works for five per centum (5 per 
cent) of the amount of the proposal. 


The person whose proposal shall be ac- 
cepted will be required to execute a con- 
tract and furnish bonds within ten days 


from the date of notice of award delivered 
to him or them in person or mailed to the 
address given in the proposal. 

Upon execution of the contract and ap- 
proval of bonds, the certified check or draft 
will be returned to the proposer unless the 
same shall have been presented for collec- 
tion prior to such time in which case the 
amount of the deposit will be refunded by 
the Superintendent of Public Works, 

The deposits of bidders other than the 
one to whom the award of contract shall 
be made will be returned immediately after 
the award has been made. 

The bond required for the faithful 
formance of the contract shall be 
sum as shall be fixed by the Superintendent 
of Public Works, which sum shall not be 
less than twenty per centum (20 per cent) 
of the estimated cost of the work, according 
to the contract price, and an additional 
bond known as the labor bond, in the sum 
of ten per centum (10 per cent) of the 
amount of the estimated cost of the work 
according to the contract price, will be re- 
quired as security that the contractor will 
pay in full at least once in each month all 


per- 
in such 


laborers employed by him upon the work 
specified to be done in the contract. 
In the event that more than one surety 


company is offered as surety on said bonds 
co-insurance only will be accepted. 

Each proposal must be addressed to the 
Superintendent of Public Works, Albany, 
N. Y., and must be endorsed on the envel- 
ope with the name of the construction for 
which the proposal is made. 

Award, if made, will be made to the per- 
son or persons whose proposal shall be low- 
est in cost to the state for doing the work, 
and which shall comply with all provisions 
required to render it formal. Before any 
award shall be made the lowest bidder will 
be required to satisfy the Superintendent of 
Public Works of his ability to provide suit- 
able equipment and materials for the proper 
performance of the work. 

The right is reserved to reject all pro- 
posals and readvertise and award the con- 
tract in the regular manner if, in the judg- 
ment of the undersigned, the interests of the 
state will be enhanced thereby. 


CHARLES L. CADLE, 


Superintendent of Public Works. 
November 23rd, 1922. 













































@t_ SEARCHLIGHT SECTION: 









OFFICIAL PROPOSALS 





Bids: Dec. 19. 
Bridges and Road Work 


Charleston, W. Va. 


Sealed proposals will be received by the 
State Road Commission of West Virginia at 
its office in Charleston, West Virginia, until 
10 o'clock a.m. on the 19th day of Decem- 
ber, 1922, and said proposals will be opened 
and read immediately thereafter at the 
ee County Court House, Charleston, 

. Va., for the construction of the follow- 
ae bridges and sections of State Road: 

Project 3045, Monroe County—5 miles of 
the Union-Rock Camp road for grading and 
draining. Certified check for $3,000. 

Project 3047-B, Nicholas County—6 miles 
of the Gilboa-Drennen Road for ading 
and draining. Certified check for $3,500. 

Project 3182-A, Pocahontas County—6 
miles of the Sunset-Frost Road for grading 
and draining. Certified check for $3,000. 

Project 3102, Raleigh County—6 miles of 
the Shady Springs-Summers County Line 
toad for grading and draining Certified 
check for $3,000. 

Project 3059, Five Block Bridge No. 856, 
Logan County over Spruce Fork—130-ft. 
steel through truss superstructure, concrete 
or Ashlar masonry substructure. Separate 
proposal will be received for substructure. 
Certified check $500, and superstructure 
certified check for $500. 

Project 3188, Wayne County—5.5 miles 
of the Marrowbone-Crum Road for grading 
and draining. Certified check for $4,000. 

Project 3061, Echo Bridge No. 811, 
Wayne County, over Twelve Pole Creek— 
120-ft. steel through truss superstructure, 
concrete or Ashlar masonry substructure. 
Separate proposals will be received for sub- 
structure, Certified check $500 and super- 
structure certified check $500. 

Project 3078-A, Pleasants County—3 
miles of the River Road, St. Marys to Bel- 
mont, for grading, draining and gravel sur- 
facing. Certified check for $2,000. 

Project 3082, Wetzel County—3 miles of 
the River Road, New Martinsville, north, 
for grading, draining and gravel surfacing. 
Certified check for $1,200. 

Project 3157, Braxton County—8.3 miles 
of the Gassaway- Frametown Road for 
grading and draining. Certified check for 

500. 

Project 3160. Doddridge County—8.2 
miles of the Northwestern Turnpike, West 
Union-Ritchie County Line, for grading and 
draining. Certified check for $4,000. 

Project 3170-B, Clay County—3 miles of 
the Dull Creek-King Shoals Road for grad- 
$1 and draining. Certified check for 
1.500, 

Project 3026, Jefferson County—7 miles 
of the Charlestown-Kearneysville Road for 
grading, draining, and waterbound mac- 
—- ' surface course. Certified check for 

0 

Project 122-A, Mineral County—8& miles 
of the Claysv ile to Grant County Line Road 
for grading and draining. Certified check 
for $3,500. 

Project 3014, Pendleton County—7 miles 
of the Petersburg-Franklin Road for grad- 
ing and draining. Certified check for 
$3.000. 

Project 3033, Randolph County—12 miles 
of the Valle 'Head-Webster County Line 
Road for grading and draining. Certified 
check for $7,500. 

Proposals will be received only upon 
State standard forms in accordance with 
plans, specifications and estimates of quan- 
tities therefor, which standard forms, plans, 
specifications and estimates may be ob- 
tained from the office of the Division Engi- 
neer in whose territory the proposed con- 
struction is located, or from the office of 
~ gate Road Commission at Charleston, 

Each proposal must be accompanied by a 
certified check for the amount noted. 

The right is reserved to reject any and 
all proposals. 

THE STATE ROAD COMMISSION, 
OF WEST VIRGINIA, 


E. B. CARSKADON, wes 











HARTFORD, CONN. 
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CONT RACT BONDS FOR RESPONSIBLE CONTRACTORS 


When you require a contract bond, insist that the tna write it and you will be well and 


ZETNA CASUALTY AND SURETY COMPANY 











4, No, 2 
Eng. , . 
a. 
OFFICIAL PROPOSALS OFFICIAL PROPOSALS 
Bids: ae d Machi Bids: Jan. 5 (Date of closing extcndcay 
oa acamery Reservoir Dam 
Springfield, Tl. : 

Sealed proposals for the following ma- Bluetic W. Va, 
chinery for the Division of Highways will _ Sealed proposals or bids for ( aaa 
be received by the undersigned until ten | tion of a clay or earthen dan tain 
o'clock A.M., December 6, 1922 about 40,000 cubic yards of ma 4] 

Twenty-seven Portable Heating Kettles. sluiced into place, will be rec rrr 

Thirty-two Graders. office of the BLUEFIELD WATER Wop. 

Forty-four Road Drags, & IMPROVEMENT COMPAN)\ at Blu. 


Full information will be furnished upon | field, West Virginia, until th 
application to the undersigned. P.M., on the 5th day of January, 


The right is reserved to reject any and all | they will be publicly opened and read. 4, 


proposals shall be enclosed in 


bids. 
DEPARTMENT BUILDINGS, WORKS AND | furnished by the above styled co: 
N 


shall be accompanied by a cer 

R. MILLER, Director. on some national bank, in the 

DIVISION or PURCHASES AND (5%) per cent of the amount 
SUPPLIES. posed bid. The contractor to 


H. H. KOHN, Superintendent. award is made will be required i 


November 22, 1922. surety company bond in the su 
five (35%) per cent of the am 
contract, within thirty days a 
notice of the award of contract 


blank forms of proposals may | 


snsennnnonevenecepennsensaesensenye 


and specifications in reasonably 


Saved $2,642.20 


. PROVEMENT COMPA 
Through advertising for bids on 


@ paving contract in Engineering 
News-Record. 


November 23rd, 1922. 
This publicity in these Official 
Proposal Columns is a mighty 
profitable investment for any 
community. 


It Costs so little, too. 


Bids: Dec, 19. 


Albar 

Sealed proposals will be rece 
undersigned at their office, No. 
ter Street, Albany, N. Y., at 





Frerecenevssnecaerssncacencvstarcnscesancoceecsensssvvsceceasen 


Fdeevereenessssonecsceceeencececesegnsssssevscsvonessaseeasen ste sseveevoosscesenssensagsncesscesscssiieele 
ing counties: 
ney encvcevsccee + (ORO hist 
“ “attaraugus .........(one hig! 
Bids: Dec. 12. Monroe ...........--(one higi 
° Ontario ccccccccccee (One higt 
Motor Driven Water Works Otsego .. 


Steuben . ee---(one higt 
Pumps Bula .ccdnaccocccee. (two hig 






Gravity Cor 
Wheeling, W. Va. Retaining Wa 





P.M., on Tuesday, December 19, 122. fo: 
the improvement of highways in the follow- 


ree 0 Clock 


an envel 
Litled check 
sum of fiy: 


Whom the 


ol the pr s 


) Lturnis 
m of 
ount 


{ter 





f 
Mela 


and in 


Od cordance with the terms of the spe ifica- 

i A ia- 
tions. The right is reserved to reject any 
or all bids. Drawings, specifications a 





re nsulted 


at the office of company, 601 Princeto 

South Nyack, Avenue, Bluefield, West Virginia, or th ey 
will be forwarded by mail upon request i 

New York $4.00 accompanies the order. This amoun: 


will be refunded upon return of th: 


good order 


BLUEFIELD WATER WORKS «& IM. 


NY 


WM. McCARTHY, 
Superintendent. 


————___ 


Highway Work 


mm XN. ¥, 
ived by the 
55 Lancas- 
one o'clock 





way 

Way: 0.1 
way: 0.12 
way: 6.41 


-(one highway: 6.45 


way: 4.24 
hways 








Also for the reconstruction of the follow- 


Sealed proposals for the design, con-| ing 


struction, erection and putting in opera- | Montgomery...(two contracts: 1.5) & 2.) 
tion of three (3) low service and three (3) | Niagara ...ccceesee-s (one contract: 5.13 
high service motor driven, centrifugal |] Steuben ............-(one contract: 3,0 
pumping engines in units of 10, 15 and 20] Suffolk ...seeeeeeeeee (one contract: 4.50 
million gallons, will be received by the | Tioga .........eee00 (one contract: 3.18 
city of Wheeling, W. Va., until 12 o’clock Maps, plans, specifications and estim ates 


noon, Eastern Standard Time, on the 12th | may be seen and proposal forms obtained 
day of December, 1922, and will then be | at the office of the Commission in rt Ibany 
opened and read publicly. N. Y., and also at the office of the Divisior 


Official proposal blanks, instructions to | Engineers in whose division th 


e roads ar 


bidders, specifications, form of contract and | to be improved or reconstructed. The ad: 
bond may be seen at the office of the City | dresses of the Division Engineers and t 


Clerk, Wheeling, W. Va., or two (2) cgpies | counties in which they are in ch 
of each may be obtained by bona fide bid- | furnished upon request. 


ders upon application to The J. N. Chester The especial attention of bidd 
Engineers, Pittsburgh, Pa., or to the city | to “General Information for Bid 


arge W ill be 


ers is called 
ders” in the 


of Wheeling, W. Va., upon deposit of | jtemized ——. specifications and con- 


twenty-five dollars ($25.00), which amount | tract agreemen 


will be refunded to bidders on receipt of a HERBERT S. SISSON, 
bona fide bid or upon the return of both Commissioner. 
copies in good order, State Commission of Highways. 
Y right is reserved to reject any or all! Js, Cc, FINC 
c. H, DOW. LER, ve 
ty Manager. 

Attest . Set: | Bids: Dec. 29. : 

W. M. EVANS, Garbage Incinerator 


City Clerk. 


Portland. Ore. 


oe a page oo ~ i. .! - a 
erately put off looking thoroughly of Portland, Oregon, until 2.00 o’clock P.M. 
into a machine or method for Friday, December 29, 1922, for the con- 


which was claimed a marked im- 
provement over present operations, 


struction of a garbage incinerator accord- 


ee 0 ing to specifications on file. ; 
— ::: qattianstig on off | A certified check for 10 per aa nt of the 
» ::: Swart Contract Bond Service amount must accompany each b 
is better, what penalty do you rec- Specifications and additional intormation 
ommend for oo may be obtained sree  LAURGAARD. 
am St. 
SWART New York RT NOR YOK nd City Engineer. 
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November 30, 1922 


vs-Record 


OFFICIAL PROPOSALS 


ee 
Bids: Dec. 14. 
Wharf Reconstruction 
New Orleans, La. 
1 proposals will be received by the 





Seal 


noard of Commissioners of the Port otf 
yew Orleans, at their office, Suite 200, 
ew Orleans Court Building, until Decem- 
er 14th at 3:00 P.M., and then publicly 
jpened for reconstruction of wharf and 
ratproofing at Robin Street Landing. 


A deposit of $4,000.00 in cash or certi- 
fied check is required with each proposal. 
“4 bond to the amount of 50% of the 
cum bid is required with notarial contract. 
"Specifications and proposal form are on 
fle in the office of the Supervisor of 
Purchases at 1 Canal Street, New Orleans, 
Lou na. Complete sets will be furnished 
to prospective bidders on deposit of $10.00, 
which will be refunded to depositors who 
submit proposals or return sets in good 
condition. 

“The right is reserved to reject any or 
J] bids and to waive informalities, 

: J. H. WALSH, General Manager 








28, 
Resurfacing Streets 


Mobile, Ala. 
Bids will be received by the Board of City 
Commissioners of the City of Mobile for 
resurfacing with either Asphalt, Warrenite 
Bitulithie Asphaltic Concrete, Type No. 1, 
and Asphaltic Concrete, Type No. 2, until 
noon, December 28th, 1922, 45,868 square 
yards of one and half inch surface, 45,868 

square yards of one and half inch binder. 
Plans and specifications can be had at the 
office of the City Engineer. The right is re- 

served to reject any or all bids. 
R. V. TAYLOR, Mayor. 
WRIGHT SMITH, City Engineer. 


Bids: Dee, 





Bids: Dec. 11. 


Labor-Material Percentage 
Contract 


New Orleans, La. 


Sealed proposals will be received at the 
Sewerage and Water Board, Room 401, 
No. 526 Carondelet Street, New Orleans, 
La., up to 12 o’clock noon of Monday, De- 
cember 11th, 1922, on Labor-Material Per- 
centage Contract for year 1923. 

Specifications and blank forms of pro- 
os ey be obtained at the office of the 

oard, 

a right is reserved to reject any or all 
ds. 

October 12th, 1922. 

A. G. MOFFAT, 
Secretary. 

GEO. G. EARL, 

General Superintendent. 








U. S. GOVERNMENT 








OFFICE OF 


CONSTRUCTING QUAR- 
TERMASTER, 


PER WILLIAM BEAUMONT 
GENERAL HOSPITAL, EL PASO, 
TEXAS. Sealed proposals in triplicate will 
he received at this office until 10:00 A.M., 
December 20th, 1922, then publicly opened 
for constructing complete, including utili- 
ties, two (2) Field Officers’ Quarters; one 
(1) Bachelor Officers’ Quarters, and one 
(1) Guard House at William Beaumont 
General Hospital, El Paso, Texas. Plans 
ind specifications furnished upon receipt of 


certified check for $20.00 to guarantee re- 
urn, 


LLL RL 


_COMMISSIONERS, PD. C., Washington, 
November 28, 1922. Sealed proposals for 
furnishing and installing electric light fix- 
‘ures at the new Eastern High School will 
be received in Room 509, District Building, 
until 2 o'clock p.m., December 14, 1922. 
a siled information at Room 427, District 
uilding. Deposit of $10 required to in- 
Sure return of plans and_ specifications. 

H. Rudolph, James F. Oyster, Charles 
eller, Commissioners, D. C. 


i 


he ALED PROPOSALS will be opened by 
the Supt. of Lighthouses, Phiadelphia, Pa., 
- D.m., Dee, , 1922, for building stone 
and reinforced concrete breakwater at 
arbor of Refuge Light Station, Delaware 
ay, Del. Information on application. 


Cono 


@t—SEARC 


| 


U. S. GOVERNMENT 


SEALED PROPOSALS will be 
by the Director, U. S. Veterans’ Bureau, 
Arlington Building, Washington, Db. @G., 
until 11 o'clock a.m., December 18, 1922, 
and then and there publicly opened for the 
construction (exclusive of mechanical equip- 
ment) of 29 reinforced concrete buildings 
of the U. S. Veterans’ Hospital at Liver- 
more, California. Drawings and _ specifica- 
tions may be obtained upon application to 
the office of Matthew O’Brien, Architect, 
No. 68 Post Street, San Francisco, Cali- 
fornia. Deposit of a certified check or 
postal money order for $250, payable to 
Matthew O’Brien, is required as security 
for the safe return of the drawings and 
specifications. Cc. R. Forbes. Director, 
U. S. Veterans’ Bureau, November 18, 1922. 


received 





SEALED PROPOSALS will be received 
by the Director, U. S. Veterans’ Bureau, 
Arlington Building, Washington, D. C., until 
11 o’clock a.m., December 18, 1922, and 
then and there publicly opened for electrical 
work in connection with 29 buildings at 
U. S. Veterans’ Hospital at Livermore, 
California. Drawings and _ specifications 
may be obtained upon application to the 
office of Matthew O’Brien, Architect, No. 
68 Post Street, San Francisco, California. 
Deposit of a certified check or postal money 
order for $250, payable to Matthew O’Brien, 
is required as security for the safe return 
of the drawings and specifications. C. R. 
Forbes, Director, U. S. Veterans’ Bureau, 
November 18, 1922. 





SEALED PROPOSALS will be received 
by the Director, . S. Veterans’ Bureau, 
Arlington Building, Washington, D. C., until 
11 o’clock a.m., December 18, 1922, and 
then and there publicly opened, for plumb- 
ing, heating and ventilating work in con- 
nection with 29 buildings of the U. S, 
Veterans’ Hospital at Livermore, California. 
Drawings and specifications may be 
obtained upon application to the office of 
Matthem O’Brien, Architect, No. 68 Post 
Street, San Francisco, California. Deposit 
of a certified check or postal money order 
for $250, payable to Matthew O’Brien, is 
required as security for the safe return 
of the drawings and specifications. C. R. 
Forbes, Director, U. S. Veterans’ Bureau, 
November 18, 1922. 





SEALED PROPOSALS will be received 
by the Director, U. S. Veterans’ Bureau, 
Arlington Building, Washington, D. C., until 
11 o’clock a.m., December 18, 1922, and 
then and there publicly opened, for refriger- 
ating machinery in the S. Veterans’ 
Hospital at Livermore, California. Draw- 
ings and specifications may be obtained 
upon application to the office of Matthew 
O’Brien, Architect, No. 68 Post Street, San 
Francisco, California. Deposit of a certified 
check or postal money order for $50, pay- 
able to Matthew O’Brien, is required as 
security for the safe return of the drawings 
and specifications. C, R. Forbes, Director, 
U. S. Veterans’ Bureau, November 18, 1922. 





SEALED PROPOSALS will be received 
by the Director, U.S. Veterans’ Bureau, 
Arlington Building, Washington, D. C., until 
11 o’clock a.m., December 18, 1922, and 
then and there publicly opened for laundry 
equipment in the U. S. Veterans’ Hospital 
at Livermore, California. Drawings and 
specifications may be obtained upon appli- 
cation to the office of Matthew O’Brien, 
Architect, No. 68 Post Street, San Fran- 
cisco, California. Deposit of a_ certified 
check or postal money order for $50, y- 
able to Matthew O’Brien, is required as 
security for the safe return of the draw- 
ings and ecifications.  C, Forbes, 
re U. S. Veterans’ Bureau, November 





SEALED PROPOSALS will be received 
by the Director, U. S. Veterans’ Bureau, 
Arlington Building, Washington, D. C., until 
llo’clock a.m., December 18, 1922, and then 
and there publicly opened, for _kitchen 
equipment in the U. S. Veterans’ Hospital 
at Livermore, California. Drawings and 
specifications may be obtained upon appli- 
cation to the o of Matthew O’Brien, 
Architect, No. 68 Post St., San Francisco, 
California. Deposit of a certified check or 
— money order for $50, payable to 

atthew O’Brien, is as_ security 
for the safe return of the drawings and 
specifications. C. R. Forbes, Director, U. S. 

eterans’ Bureau, November 18, 1922. 


Se 


HLIGHT SECTION 51 


U. S. GOVERNMENT 


Mecnemsensmme 


U. S. ENGINEER OFFICE, HUNTING- 
TON, W. VA., November 15, 1922. Sealed 
proposals will be received here until 11 
a.m. (Eastern Time), December 15, 1922, 
and then opened, for furnishing and deliv- 
steel hull maneuver boat, ete, for 
Dam No. 30, Ohio River. Further informa- 
tion on application, 





U. S. ENGINEER OFFICE, PITTS- 
BURGH, PA. Sealed proposals will be re- 
ceived here until 12 noon (Eastern Time), 
December 20, 1922, and then opened for 
furnishing and delivering steel lock gates 
for Lock No. 1, Allegheny River, Further 
information on application, 





U. S. ENGINEER OFFICE, 
TON, DEL. Sealed proposals will be re- 
ceived here until 11 a.m., December 20, 
1922, and then opened for excavating cut- 
offs in St. Jones and Mispillion Rivers, Del. 
Further information on application. 


WILMING- 





U. S. ENGINEER OFFICE, PITTS- 
BURGH, PA. Sealed proposals for con- 
structing and delivering one steel dipper 


dredge hull afloat at Pittsburgh, Pa., will 
be received at this office until 12 noon 
(Eastern time), December 1, 1922, and then 
opened. Information on application. 


U. S. ENGINEER 
ISLAND, ILL., Nov. 10, 1922. Sealed pro- 
posals will be received here until 10 a.m., 
December 11, 1922, and then opened, for 
construction and delivery of ten (10) 100 
ft. x 30 ft. x 6 ft. steel barges, complete as 
specified. Further information on applica- 
tion. 


OFFICE, ROCK 





SEALED PROPOSALS will be received 
and publicly opened by the Director of the 
U. S. Veterans Bureau in the office of the 
Quartermaster General, 2306 Munitions 
Building, Washington, D. C., at 11 a.m, 
December 12, 1922, for the construction of 
@ Neuro-Psychiatric Hospital at Knox- 
ville, lowa for the Veterans Bureau. Work 
will include the construction of fifteen 
buildings of reinforced concrete and brick 
complete with water, lighting, heating, and 
sewer :systems, roads and walks, Plans 
and specifications may be obtained after 
November 14, 1922 from the Quartermaster 
General, 2312 Munition Building, Washing- 
ton, D. C., upon deposit of $100. One set 
of plans and _ “specifications will be on 
exhibition at each of the following stations: 
Constructing Quartermasters at 30 Whitee 
hall Street, New York City and Scott Field, 
Belleville, Illinois; also Quartermaster 
Supply Officers at 1819 West Pershing Road, 
Chicago, Illinois and Second and Arsenal 
Streets, St. Louis, Mo. 








PROPOSALS FoR NINB STEEL 
BARGES.—Office Mississippi River Com- 
mission, Third District, P. O. Box 464, 
Vicksburg, Miss. Scaled proposals will be 
received here until 11 a.m. December 14, 
1922, and then opened, for furnishing nine 
steel barges. Further information on ap- 
plication. 





UNITED STATES ENGINEER OFFICE, 
DETRIOT, MICH.—Sealed pi oposals will be 
received here until 11 a.m., December 15, 
1922, and then opened, for dredging and 
rock excavation in Livingstone Channel, 
Detroit River, Mich. Further information 
on application, 











U. S. ENGINEER OFFICE, WILMING- 
TON, N. C., Nov. 25, 1922. Sealed pro- 
posals will be received here until 12 M., 
December 26, 1922, and then opened for 
constructing one 60-foot by 22-foot by 4- 
foot steel barge. Further information on 
application, 





TREASURY DEPARTMENT, Supervis- 
ing Architect’s Office, Washington, D. C. 
Nov. 20, 1922. Sealed proposals will be 
received at this office until 3 p.m., Dec. 14, 
1922, and then opened, for fly screens for 
the United States Post Office, Santa Fe, 
. M. in accordance with the specification, 
copies ef which may he had at this office 
or at the office of the Custodian, in 
the discretion of the Supervising Archi- 
tect, Jas. A. Wetmore, Acting Supervising 
Architect. 








pesdnetestevasessbensises eaters 


SEARCHLIGHT SECTION 


EMPLOYMENT—BUSINESS OPPORTUNITIES 


Positions Wanted, 4 cents a word, minimum charge 75 cents an insertion. 
Positions Vacant and all other classifications, 8 cents a word, minimum $2. 


Discount of 10%, is allowed if one payment 
is made in advance for 4 consecutive insertions, 


nt Te) Xx ann 


Ber Numbere in care of any of our offices Replies are forwarded each day as received at 
count as 10 words in addition to advertising copy. all of our offices without additional charge. 


THE ABOVE RATES ARE FOR ADVERTISEMENTS SET UNDISPLAYED. FOR DISPLAY RATES SEE “EQUIPMENT” HEADING, 


POSITIONS VACANT 


COMPETENT general foremen, master rig- 
ger, carpenter foremen, master mechanics 
and assistant superintendents wanted for 
heavy hydro-electric construction work. 
Applicants should give reference and 
state minimum salary requirements. P- 
278, Eng. News-Record, Real Estate Trust 
Bldg., Phila., Pa. 


DRAFTSMAN, experienced, wanted for 
structural steel buildings; apply by mail 
only, giving age, nationality, education, 
experience and salary expected. Post & 
McCord, 101 Park Ave., New York. 


DRAFTSMAN experienced in reinforced 
concrete and _ structural steel design. 
Permanent position for right man. Ap- 
plication must include full qualifications. 
P-296, Eng. News-Record, Real Estate 
Trust Bidg., Phila., Pa. 


DRAFTSMEN, detailers and checkers, on 
shop detailing for structural steel. Morava 
Construction Co., 85th and Stewart 
Avenue, Chicago, IIL. 


DRAFTSMEN wanted with structural steel 
and general engineering experience. Lo- 
cation eastern Pennsylvania. State age, 
education, experience, references and 
salary desired. P-274, Eng. News-Rec- 
ord, Real Estate Trust Bldg., Phila., Pa. 


DRAFTSMAN and general clerical worker 
wanted. Young man about 21, for orna- 
mental iron works, New York District 
P-321, Eng. News-Record, 10th Ave. at 
36th St.. New York City. 


DRAFTSMAN wanted on municipal work 
in North Carolina. Give age, education, 
experience, salary and sample of work. 
P-316, Eng. News-Record, Real Estate 
Trust Bidg., Philadelphia, Pa. 


Wanted:—Six ambitious young 
men for salesman’s training 
course. Must have vision enough 
to take full advantage of an in- 
tensive shop and office training 
and capable of development 
into high grade representatives. 
Engineering degrees required. 
Also one man of similar quali- 
fications who wishes to special- 
ize in foundry work. Write— 


Deneaeedber rt sADAUDbananaasnsaeannenenenonssetssnsans 


The Goulds Manufacturing 
Company 
Seneca Falls, N. Y. 
Attention S. S. Gould, Jr.. Vice-Pres. 


GOULDS 


enennensensoenen: 


OOS RERESOUTIOLOLTDEOMDESHDOSTROEDONEEEONTTORDORDONTERERRET TOT FH SOTOS TOE OFOUERTDOSH DOSES OE SOEDERESOTOT ETT THrTeeReReDsDeRDeRTES#C I rent: 


POSITIONS VACANT 


ELECTRICAL 
wanted for 


instrument 
the Panama Canal. 
a month. Must have had at 
years experience in_ testing, 
calibrating, and _ installing 
ammeters, wattmeters and 
meters of all kinds and makes, 
American citizen, final papers, under 45 
years, in good health. Free steamship 
transportation from New York or New 
Orleans, wages beginning date of sail- 
ing. Write “Chief of Office, The Panama 
Canal, Washington, D. C.” 


ENGINEER 


repairman 

$189.28 
least two 
repairing, 
voltmeters, 
watthour 
Must be 


and draftsman wanted in 
foundry located western New Jersey; 
general work in drawing room. P-3138, 
Eng. News-Record, 10th Ave. at 36th St., 
New York City. 


ENGINEER wanted, mechanical and elec- 
trical, as assistant to the superintendent 
of a portland cement plant in the East; 
must be good, competent, trustworthy 
young man, with practical experience 
(cement not necessary) ; excellent chance 
for advancement if you can make good. 
State age, nationality, experience and 
Wages expected. P-319, Eng. News-Rec- 
ord, Real Estate Trust Bldg., Philadel- 
phia, Pa. 


Re 


Construction Men 


Learn “Line” and “Grade” 
by Actual Practice. 


Level, Transit, and Plane Table Work. 


“Running” of Farm, Stadia, Highway and 
Railroad Surveys. 


Estimating 
Day and evening courses. Booklet. 


AAODOUELODEREDOSEFDLOSSETMLeceenesesaeNeseneoceprereTisneecseoessnonentT 


The Pan-American 
Engineering School 


39 West 17th St., New York City 


UVNTEDVURTDOTEHONETETevesrereresretesneereene 


PT 


Taree eae 


uma 


POSITIONS VACANT 


FIELD men wanted in Eastern Stat: 

the education and promotional work j; 
connection with a well known basic 
building material. Sales experience de. 
sirable. Practical familiarity with build. 
ing construction and engineering nec: 
with a knowledge of masonry, plaster, 
and concrete work and practice. Tech- 
nical training desirable. Permanent po- 
sitions with good prospects. Write fy) 
details. 808 Colorado Building, Washing- 
ton, D. C. 


sSary 


SALES engineer wanted, 
structural and concrete design. to cover 
one or two Southern states marketing 
products manufactured by one of the 
largest concerns in our line; proposition 
attractive for the right man. Send his- 
tory, past experience, age and photo- 
graph to the Southern General Fireproof- 
ing Co., Atlanta, Ga. 


experienced in 


SEVERAL _ structural steel = draftsmen 
wanted for bridge and building work. 
State experience, age, salary wanted and 
when can report. Working conditions 
good. The Ingalls Iron Works Company, 
Birmingham, Alabama. 


SEVERAL first class structural draftsmen 
to make and check shop drawings, None 
but competent and experienced men are 
desired. Reply giving full information, 
Whitehead & Kales Company, Detroit, 
Mich. 


WANTED structural engineers thoroughly 


experienced in structural steel designing 
for factory building; location architect's 
office, Detroit. State experience in full 
detail and salary desired. P-113, Eng. 
News-Record, Leader-News Bldg., Cleve- 
land, Ohio. 


WANTED for large construction job in 
Province of Quebec, cost acountant with 
engineering education. Must be prepared 
to reside close to work. Apply giving ex- 
perience and salary expected to P. O. Box 
2670, Montreal, Canada. 


HIGHER ENGINEERING 


(BY MAIL) 


Intensive Training for Young Engineers 


Reinforced Concrete Engineering 
Steel Designing, (Estimating) 
Bridges, Steel and Concrete. 


Wilson Courses provide the practice that every young engineer so badly needs after 
he leaves college. They duplicate actual designing just as it is done in first-class struc- 


tural designing offices. 
education. 


They are actual experience work, meant to round out your 
Only high-grade men are enrolled for this work. 


Get our free literature, if you are ambitious, and want that ideal course. 


WILSON ENGINEERING CORPORATION 


10 Broadway, Hanover, Mass. 

















For proposals 


PROPOSALS 


Advertised see the pages 


immediately following the ‘Construction 
News” Section, 
Bids See Eng. 
Close News-Record 
WATERWORKS 
Dec. 11 Monroe, Mich. .......... Nov. 23 
Dec. 11 Monroe, Mich. ........... Nov. 30 
Dec. 11 Westbrook, Minn. ......... Dec. 7 
Dec. i2 Wheeling, W. Va......... Nov. 16 
Dec. 12 Valley Park, Mo.......... Dec. 7 
Dec. 16 Plant City, Fila. ........ Dec. 7 
Dec, 19 BEGUMIM, TM. 2c ccccccccece Nov. 23 
Dec, 19 Droomiyn, N. Yo ..cccsesss Nov. 30 
Adv. Nov. 30 and Dec. 7. 

Dec. 20 Drumheller, Alta. ........ Dec. 7 
Feb. 1 Spokane, Wash. ......... Nov. 16 
SEWERS 
Dec. 11 New Orleans, La. ........ -Oct. 12 
Adv. Oct. 12 to Dee. 7. 
oe a” a ee Dec. 7 

Dec. 11 Ta, Heights (Cleveland 
P. er ee Dec. 7 
Dec. 12 West > Ss ess oes b lave Dec. 7 
Dec. 18 Ciay Center, Neb, ........ Dec. 7 
Dec. 15 Harlinger, Tex. ......... Nov. 30 
Dec. 28 Indianapolis, Ind. ........ Dec. 7 
Adv. Dec. 7. 
WASTE DISPOSAL 
Dec. 18 Allentown, Pa. ........... Nov. 23 
Adv. Nov. 23 to Dec. 7. 
Dec. 29 Portland, Ore. ........... Nov. 30 
Adv. Nov. 30 and Dec. 7. 
ae Ue. ee rr Dec. 7 
Adv. Dec. 7. 
BRIDGES 
Dea,- 12 Yankton; GB. De si.cccvve Nov. 30 
Dec. 11 Spokane, Wash, ......... Nov. 30 
Dec. 12 Brunswick, Ga. .......... Nov. 9 
Dec, 12 Alabama ..cccccccccccvcces Nov. 16 
es, FS Bee ASE, TAs cc scc ccc ececia Nov. 30 
Dec. 18 Nashville, N. C. ....-.ce. Nov. 30 
Dec, 14 Hamburg, N. Y. ......... Nov. 30 
Adv. Nov. 30 and Dec. 7. 
Dec. 15 Columbus, Kan....... --Dec. 7 
eG, 16: cemvernin, NaH, 2. wc cece Dec. 7 
Ne ee Pee eee eee Nov. 30 
Dec. 19 West Virginia .......... Nov. 30 
Adv. Nov. 30 and Dec. 7. 
Tee, 2D Th, de cc cesccsses Dec. 7 
Adv. Dec. 7. 
Dec. 21 Coquille, Ore. ............ Dec. 7 
ee Re Nae rrr Dec. 7 
S00, Gee ES FE. oc 0 os ae maweve Dec. 7 
Adv. Dec. 7. 
Ted; BE ORO 2, ove eed os coe’ Dec. 7 
Jan. 23 Spokane, Wash.......... Sept. 21 
Sept. 1, 1923, Sydney, New South 
Wales, Australia ........Aug. 3 
DAMS 
Jan. 6 Bluefield, W. Va. ......... Nov. 30 
Adv. Nov. 30 and Dec. 7. 
RAILWAYS 
Jan. 1 Washington .............. Dec. 7 
Adv. Nov. 30 and Dec. 7. 
EXCAVATION, DRAINAGE, 
IRRIGATION 
Dec. 12 Merced, Calif. ........... Dec. 7 
Dec. 13 Brooklyn, N. Y.......... -Dec. 7 
STREETS AND ROADS 
DUG Te EE. ako Ge ee Kscersenes Nov. 23 
Dec. 11 St. George, N. Y.......... Dec. 7 
te ee: A | Se Dec. 7 
Dec. 12 Alabama ..... v. 16 
Dec. 12 St. Louis, Mo. . 


Dec. 
Dee. 
Dec, 
Dec. 
Dee, 
Dec, 
Dee. 


Dee, 





12 Mt. Ayr, Ia. . 


| ree 
Ree EE on a vt meee ss o¢ 
13 Corsicana, Tex. ......... Nov. 
14 Jacksonville, Fla. ........Dec. 
Be ENS Vein oh was ease ees Nov. 
14 North Carolina ......... Nov. 


Adv. Nov. 30 and Dec. 7. 
14 Harvard, Neb. 








Bids See Eng. 
Close News-Record 
Dec. 14 North Carolina .......... Dec. 7 
Dec. 15 Columbus, Kan. ....... Nov. 30 
Ee, Be I Seb cwecesses -Nov. 30 
eee, Be Cee, UM ccececeees Dec 7 
Dec. 15 St. George, N. Y.. Dec 7 
Dec. 16 Mound City, Kan. . .Nov. 23 
3 ree Nov. 23 
DOO, BO MD sick ceteedss. Dec. 7 
Dec. 18 California Dec. 7 
Dec. 19 Topeka, K .- Nov. 23 
Dec. 19 New YOrm .....+. ; .Nov. 30 
Adv. Nov. 30 and Dec. 7. 
Dec. 19 West Virginia ... ; Nov. 30 
Adv. Nov. 30 and Dec. 7. 
es BR Ge aa 6 Sb wen dde ces Dec. 7 
Dec. 19 Emporia, Kan. Dec 7 
Dec. 19 Allendale, S. C. ...... -_Dec. 7 
Dec. 21 Arcata, Calif. ... Dec. 7 
Dec. 22 Spokane, Wash. .........Nov. 2 
Dec. 22 Eldorado, Kan. ...... Nov. 23 
Dec. 33 Duluth, Mimn. .......... Nov. 30 
SOG Be GH BS Geb eee ses ccicces Dec. 7 
Dec. 22 Duluth, Minn. ......... ._Dec. 7 
Dec. 23 Mound City, Tex. ........Nov. 30 
DOG, BS COMCOTMEM occ cess esse noe. we 
Dec. 28 Mobile, Ala. ......... .Nov. 30 
Adv. Nov. 30 and Dee. 7. 
Dec. 28 Minnesota ........... ne 2 
Dec. 29 Kansas City, ERR sa Dec. 7 
OG, ee SO 5 04 6.000 0 a0 es ss ee tee ae 
Gr ae ia hie ole. 0:4. 0 Wee osicens OMe 
Ee ee ee eee Nov. 9 
Dec. 30 Quebec ...... eeTrTTrce re. oT 
Dec. 30 Guebec .....eccecces. .Nov. 30 
CGN, 2: Ein, Mo. 2... 2 cece Dec. 7 
gan. © Epmed, BOR. 6.2.0.6 cece Dec. 7 
sem, T Delwth, BGM) 2... 02. .cce Sept. 28 
INDUSTRIAL WORE 
Fai BS Bie Tee Mii ee cewiedé ces Dec. 7 
BUILDINGS 
ie DI) DR S scree sieves. Dec. 7 
Dec. 11 Bordentown, N. J. ........Dec. 7 
Decl Lk Preemie, Ne Ys. wc cecee. Dee. 7 
Dec. 13 Amaritic, Tex. ...........Noyv. 30 
Dec. 12 Central Islip, N. Y. ee. FT 
Adv. Nov. 30 and “Dec. 7. 
Pee TR Wee, MGR. 6 6 oie aces. Dec. 7 
Dee. 38 Baltimore, Md. ........¢. Dec. 7 
Dec. 16 Bimemtown, PR. «2... 00s Nov. 16 
a ee ee Ee eee Dec. 7 
Dee, 24 verter Be fy 6. ees .Dee. 7 
Dec. 15 Chisholm, Minn. .........Nov. 23 
Dec. 18 Bakersfield, Calif. ........ Nov. 16 
Dec. 18 Santa Barbara, Calif.. .Nov. 30 
DOG. Be AIMS ow Scicc cc ceses Dec. 7 
Dec. 20 Binghamton, N. Y. ......Nov. 2 
Dec. 21 Hancock, Mich. .........Nov. 30 
Dec. 33 MoComnbm, O.. .cwcccsecees Nov. 30 
Dee. 36 Memesns, Wik. ..ccsccees Nov. 30 
Dec. 28 St. Charles, Mo........... Dec. 7 
Se EE a. Dk 56s cicececes Nov. 9 
aan, .3 Dee, Beine. wo sess .s 2s NOV. 38 
Jan. 10 Nashville, Tenn. ......... Dec. 7 
Mar. 23 Shreveport, La. ......... Nov. 9 


FEDERAL GOVERNMENT WORK 
Dec, 11 Barges—Rock Island, IIl..Nov. 16 


Dec. 
Dec. 


Dec. 
Dec. 


Dec. 
Dec. 
Dec. 


Dec. 
Dec. 
Dec. 


Dec. 


Dec. 


Dec. 20 


Dec. 
Dec. 


Adv. Nov. 23 to Dec. 7. 
11 Changes—Oakland, Calif...Nov. 
12 Hospital—Knoxville, Ia. ’. Nov. 
Adv. Nov. 16 to Dec. 
18 Dredging—New York, N. Y. Nov. 
14 Garage, etc.—San Diego, 
CURAEEs Boas ofS 0 wenercies se - Nov. 
14 Barges—Vicksburg, Miss... Nov. 
Adv. Nov. 16 to Dee. 7. 
15 Dredging—Detroit, Mich...Nov. 
Adv. Nov. 16 to Dee. 7. 
15 Maneuver Boat—Huntington, 
Wk WEE wee cheb becbesees es 
Adv. Nov. 16 to Dec. 7. 
Buildings, Electrical Work, etc. 
—Livermore, Calif. Nov. 
Barges—Milwaukee, Wis... Nov. 
om Gates — Pittsburgh, 
aay. Nov. 23 to Dec. 7. 
Excavating Cut-offs—Wilming- 
ton, Del. Nov. 
Adv. Nov. 23 to Dec. 7. 
Repairs—San Diego, Calif..Nov. 
Pier Extension—Puget Sound, 
Wash. ...Novs 
Riprapping Dike—Mare island, 


18 


20 
20 


20 


20 


20 
20 


Evan abe be ae ties se Nov. 


warters, ete. - an Paso, 
MUD hh ate a oows 06e @8 +8 6 Nov. 


Adv. Nov. 30 and Dee. 7. 


23 
16 


23 


16 
16 


16 
23 
23 
23 
23 


23 
23 
































Bids See Eng. 
Close News-Record 
Dec. 21 Breakwater—Phila., Pa.. .-Nov. 23 
Dec. 26 Barge—Wilmington, N “Nov. 30 
Adv. Nov. 30 and ay 7. 
Dec. 26 Remodeling—Rockford, Ill..Dec. 7 
Dec. 27 Post Office—Leesburg, Va..Dec. 7 
Dec. 27 Covering Railroad Track— 
San Diego, Calif. ...... Dec. 7 
Dec. 28 Hospital — Tupper meets 
Dian Cia eimae a eke coe DOG. 7 
Adv. Dee. 7. 
Dec. 28 Equipment, etc.—Tupper 
BA Die 2 6.4:6460 on eee Dec. 7 
Dec. 28 Radial Brick Stack- 
Tupper Lake, N. Y. ees 7 
Dec. 28 Water —- —Tupper Lake, 
RMD UEL. Wa: med 6-0 21> a2 ‘Dec. 7 
Dec. 30 Power is — Huntington, 
WON) Wali, 96s bk bee Kw e cacbes Dec. 7 
Adv. Dec. 7. 
Dec. 30 Dredging Pump—-Florence, 
Me, 4:43 ae adeeues'stend Dec. 7 
Adv. Dee. 7. 
Jan. 3 Piers—Pearl Harbor, 
Ei a «sas oa Guawdeen -++--Nov. 16 
Jan. 6 Dredge—C incinnati, O. ...Dec. 7 
Adv. Dec. 7. 
MISCELLANEOUS 
Dec. 138 Wall—Delaware ......... Nov. 30 
Dec. 14 Wharf—New Orleans, La..Nov. 30 
Dec, 14 Stadium—Berkeley, Calif...Dec. 7 
Dec. 14 Portland Cement — New 
BO Wake s46 Kansreue Dec. 7 
Dec. 14 Steel—New York, | > a> ee 
Dee. 15 Ties and Timber—Montreal, 
UNE 63 6 4G Vibe 060006 Dec. 7 
Dec. 18 Coal Handling Plant — 
Melbourne, Victoria, Aus- 
SE ree Sept. 21 
Dec. 20 Bridge Material, ete. — 
oe ree Dec. 7 
Dec. 21 Culvert—Riverdale, Ark....Dec. 7 
Adv. Dec. 7. 
Dec. 27 Dock Wall—Buffalo, N. Y..Nov. 30 
Adv. Nov. 30 and Dec. 7. 
Jan. 1 Transmission Line—Spokane, 
WEEE 6tbeaees cued ons a Nov. 9 
Where name of official is not given 
inquiries should be addressed to City 
Clerk, County Clerk or corresponding 
offici al. 
Waterworks 


sell $68,000 bonds, 


sewer extensions, 


La., Lafayette 
for waterworks and light plant. 


PROPOSED WORK 
N. C., Kings Mountain—Town Comrs. to 


Dec. 15, 
G. E. 


for water 
Lovell, secy. 





A. Mouton, mayor. 


Til, 
supply system. 
400 North Michigan Ave., 


Co., 


engrs, 


$30,000. Marr, 


and 


Will sell $144,000 bonds 
Address 


Sheridan—Making plans new water 
Green & 
Chicago, 


IIL, Stockton — Making plans improve- 


ments to water supply system 
economical pumping machiner 


ment, 


Bldg., Madison, Wis., 


Wis., 


addition to waterworks system in 


tional 
Kirchoffer, Dean Bldg., Madison, i 


Wis., Milton—Making plans waterworks, 
sewerage ay sewage disposal system. $25,- 


000. 


Ww. 


» incl. 


$15,000. W. G. Kirchoffer, 


engr. 
Black River system incl, 
water 


supply. $15,000. 


son, Pa 


Kan., 


waterworks 


voted. 
land Bldg., Kansas City, Mo., engrs. 


Meo., 
month to vote on $325,000 bonds for 


eral waterworks improvements. 


Alma — Making plans 
improvement. 


Blac 


more 
and equip- 
Dean 


plans 
—<— 


. Kirchoffer, Dean Bidg., Madi- 


general 
$35,000 bonds 
A. T. Archer & Co., 609 New Eng- 


Kirksville—Election latter part of 
en- 


& 


Veatch, Mutual Bldg., Kansas City, engrs. 


Mo., La Plata—Election latter part of 
month to vote on $190,000 bonds new_water 


system and sewers. 


Black 


Mutual Bidg., Kansas City, engrs. 


Okla., Woodward—Voted $175,000 bonds 
for new water plant and distribution sys- 


& Veatch, 
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Waterworks (Continued) CONTRACTS AWARDED Mo., St. 
tem. Black & Veatch, Mutual Bldg., 
Kansas City, Mo., engrs. 


‘ Louis— Feb. 9, t 
8,000,000 bonds (Proposition 6) 
N. ¥., New York—N,. J. Hayes, comr- ing and reconstructing publics 
Water Supply, Gas & Electricity, Municipal acquiring right-of-ways: $11,000 
Mo,, St. Louis Feb. 9, to vote on Blde., mains in Bogart Ave., etc. to ©. (Proposition 7) converting River 
12,000,000 bonds (Proposition 21) for exten- De Blasio, 339 ith Ave., Mt. Vernon, $21,000. into public sewer for foul and st 
sions, improvements and additions to water Engrs. est. $25,000. Noted Nov. 23. 































by deepening and widening cha: 
system incl. new plant on Missouri River N. ¥., Brooklyn — N. J. Hayes,’comr, ‘Structing laterals and acquiring 
and equipment, supply mains and right of Water Supply, Gas & Electricity, Munici. WaY. W. W. Horner, 300 City i om 
Way, etc., 100,000,000 gal. reservoir, Serv- pal Bldg.. New York, mains in Blake St., - apes 
ice mains and contingencies. W. W. Hor- here. to F. L. Paino, 572 1st St., $67,455. Okla., Cushing—See “Waterwor! 
ner, City Hall, engr. Noted Nov. 23. N. M., Las Vegas—Voted $50, a. 

Ww ash., Spokane Spokane Irrigation Dist. Ala, Bessemer—Tennessee Coal, Iron & for new sewerage system. 
voted $75,000 bonds new domestic and irri- t.R. Co., laying 10,00 ft. 10 in. and 6,500 Calif., Colton—Plan election to 
gation water system, cast iron. ft. 16 in. c.i. water supply pipe to Bessemer $25,000 bonds to construct sewerag: 

. a A . " aces Ss iv: ‘ ¢ r, 

Wash., Yakima — Plans to acquire dis- Soak ‘ond Ree ae fe & Caer. Calif., Fresno—Having plans pre} 
tributing system of Pacific Power & Light all material Total cost $61,000 snes in. drain in 20 blocks along Stan S 
Co, $400,000; 30 mi. pipe line from Rattle P ce a ’ * from alley between L and M Sts. S 
Snake Creek $750,000; reservoir $150,000. *O., Kent—For 15,160 ft. 6 in. mains, thence to Merced St., to connect w 
Plans election to vote on $1,000,000 bonds. Tni 








. Universal pipe, etc., to L. Garrett Constr. ent outfall sewer, These drains to ; 
City may have to mortgage the whole water Co., Kent, $1.60 per ft.. total cost inci. 8 in. pipe now in place, proposed « 
system for $750,000, as bonding limit would 































extra work $32,920. Noted Nov. 2. through these new drains will 1} 
be reached at $550,000, C. F. Wilson, city 5,000,000 gal. per day. W. Stranah: 
ener. Wis., Cedarburg—For 200 water meters engr. 

+ : 8 in. and 3 in., to Worthington Pump Co., 

Wash., Yakima — Tieton Water Users (Cudahy St., Milwaukee, Model G, $8.50. Calif., Lodi—Election Dec. 19, to v: ir 
Assn, had plans prepared and takes bids in Noted Nov. 23. $100,000 bonds sewage disposal plant. L. k 
spring, increasing main canal from 320 to Barzellotti, city engr. C. F. Smith, 7 Not: 
400 sec. ft. by raising sides of canal and Kan., Phillipsburg—Waterworks system, tingham St., Berkeley, consult. ener. 
enlarging tunnel, cement lining 13 mi. lat- to Carrothers & Piburn, Colony, $34,086; : 
eral “G.” Will purchase annually 10,000 filters, to C. T. McFarland, 307 Mutual ,, Que., Montreal—Plans sewer in Duquesn 
acre ft. from government. $1,000,000. J.J.  Bldg., Kansas City, Mo., $3,400. St., incl. 101 ft., 8 ft. steel casing’ pip: l 
Moore, Yakima, engr. i 186 ft. 8 ft. concrete pipe. $27,000. k. 

S. D., Ashton—Waterwork system, incl. Fusey, supt. sewer dept. 

Calif., Chico—Election Jan. 16, to vote on _890 lin.ft. 8 in. c.i. pipe, 50,000 gal. concrete 
$475,000 bonds to purchase privately owned reservoir, steel tank and tower, to Phelps- Ont., Burlington—Having plans prepared 
water systems, also vote on funds exceed- Drake Co., 710 Metropolitan Life Bldg., laying storm sewer in Water St. $ i 
ing $100,000 for improvements and exten- Minneapolis, $18,000. aia. aa, materials, Address A, 
. . » . > ; > ity . y = ’ € . 
sions. F. S. Robinson, city engr. S. D., Timber Lake—Extending water ae oe - a © 

Calif.. Eagle Rock — Pla election to Mains incl. 780 lin.ft. 8 in., 3,160 ft. 6 in. ~» MOoncon——rrepé & plans cement 
Vote on $60,000 bonds for selina Ty and 4,600 ft. 4 in. c.i. pipe, ete, to W. B. storm ee aon horseshoe construction, 6 ft. 
laying additional mains and reservoir; $40,- Carter, 606 United Bank Bldg., Sioux City, — $85,000. Prices wanted on all mate- 
000 bonds for installing fire hydrants and  Ia., $14,763. rials. H. A. Brazier, city engr. 
additional mains, 





Mo., Paris—Improving water-works sys- 







tem, to Ray & Son, Baxter Springs, $13,- BIDs DESIRED 
BIDS DESIRED 150, pump to Chalmbers Co., Kansas City Fla., Plant City—Dec. 15, by City (oun- 
; : - (street address not available) $2,240; elec- cil, constructing and extending sewerag: 
Fla., Plant City—See “Sewers, tric light, pole line construction, to C. Har- system and water mains, 14,300 ft. 8 in. and 
O.. West Park—Scee “Sewers.” ley, Paris, $6,100. Noted Nov. 9. 6,000 ft. 10 in. terra cotta pipe, 7,000 ft. 10 












in. c.i. pipe, ete. $36,000. E. N. Stanley 
Wash., Bucoda—For new water system, > agg ” 
- 0. ee Heights (Cleveland P. 0.)— incl. two 60,000 gal. reservoirs, to Amer. Plant City, engr. 
See ewer Wood & Pipe Co., Box 1614, Tacoma, $25,- Fla., Sanford—Dec. 11, by C. J. Ryan 
by village, 000. Engrs. est. $27,000, city mer., 17,000 ft. 4 to 24 in 


Minn., Westbrook—Dec. 1 
1 


1 . Vitr. sewers 
waterworks improvements, 11,375 lin.ft. 4 


g 600 . vitr. segme a; 40r 
Calif. Fair Oake—Fair Oaks Irrigation 274 1,600 ft. vitr. segment bloc! 
























om. ee at a an gate ee a Dist., furnishing and delivering riveted steel branches. 

4,200 Ib, special castings, | rill well, In. pipe, to Western Pipe & Steel Co., 444 Mar- 0., Shaker Heights (Cleveland P. 0.)— 
to 14 in. diameter, 650 lin.ft. deep, pump jet St. San Francisco, $16,945. Noted Dec. 11, storm and sanitary sewers. also 6 
house, pump unit, $15,000, Ww > E, Buell & Nov. 30. and 8 in. ¢c.i. mains in portion Shaker Blvd., 
Co., 205 Davidson Blidg., Sioux City, Ia., Norwood and Milverton Rds. F. A. Peasé 
engrs. Noted Nov. 16. Que., Lambert—To Canada Iron Found- jg. Co., 804 Marshall Bldg., Cleveland 

ie > > > ‘ ° ’ ” an 
Neb., Clay Center—See “Sewers.” ries Co., Ville Ste. Pierre, 5,000 ft. 6 in. 





ci. water pipe, 179,000 Ib., $58.80 per ton, —— 

Mo., Valley Park—Dec. 12, by Bd. Alder- 4.500 ft. 8 in. c.i. pipe, 234, 450 Ib. $58.80 0., West Park—Dec. 12, Sewers, water- 
men, 21,628 ft. 4-8 in. ¢c.i. mains, 70 ton Per ton, both Class C pipe; to Independent mains, grading and laying sidewalks on 
special fittings, 5.253 cu.yd. earth excav., Concrete Pipe Co., Woodstock, 2,050 ft. 30 Normandy, West 157th and Norway Aves, 
ete, $36,000, L. A. Day, 34 East Grand in. rein.-con. pipe, $6.96 per ft., total $14,268. To exceed $25,000. J. Reitz, City Halli, 
St., St. Louis, engr. Noted Nov. 16. 









engr. 
: - — 28, by Bad. of 
Okla., Cushing—Dec. 14, to vote on $500,- Wi Ind., Indianapoli Dec. 28, by ; 
000 bonds extending waterworks and sewer- Se ers 





Sanitary Comrs., City Hall, furnishing and 









age systems. ©, Block, city engr. Benham PROPOSED WORK ere —e ee et 
Eng. Co., 512 Gumbel’ Bldg., Kansas City, 1406 Meee anak Bide. isiaenelt. emer 
Mo., consult. engrs. Noted Feb. 2. Pa., Sharon—Plans new sewage disposal adv. this issue. &- , - 
a D a plant. $175,000. L. E. Burnside, city engr. ““** we Tee 
é ee 2 * ec. 20, y - Ae * » 7 Pp 
Brown, secy. treas., furnishing 9,000 lin.ft. Pa., Wilkes-Barre—City retained Alex- Neb., Clay Center—Dec. 13, by J. E. Ray, 


4, 6, 8 and 12 in. c.i. or steel water pipe, ander Potter, consult. engr., 50 Church St. eas duane oka aeaitiee eee ens, k 
8,000 Ib. special castings, gate valves, New York, to prepare plans new sewage ling filters, pumping station ejectors. 20.000 
hydrants, brass cocks and service boxes, disposal plant. : ;. . a 


i lin.ft. 8 in., 4,450 lin.ft. 10 in. and 3,000 
also labor and certain materials for con- S ; . we? . Tpit 
caouiinar 9.000 na 2. wianereeenee ‘Haddin N. C., Kings Mountain —See “Water-_ lin.ft. 12 in. vitr. clay pipe, $64,400, Gra it 
& Miles Ltd., Calgary, consult. engrs. works.” Fulton & Letton, 505 Bankers Life Bldg. 


Lincoln, engrs. 


a., Homer—Will sell $120,000 bonds for 
. CORT! sewerage SYS j ist. 1. Mo., Hamilton—Taking bids complete new 
BIDS RECEIVED RES SE we ene e sanitary sewerage system, 8-12 in. vVilr. 
Pa., Phila.— Opened bids Nov. 29, water 0., Akron—Purchased 500 acres land and tile. $60,000. A. T. Archer & Co., 609 New 
piping in Northeast sewer treatment plant, Plans sewage disposal plant. $3,000,000. England Bldg., Kansas City, engrs. 
from Roberts Filter Co., Rawn and Taco- J. E, Root, Delaware Bldg., engr. Metcalf 
wanda St., $101,900; J. J. McHugh, 1617 & Eddy, 14 Beacon St., Boston, Mass., con- BIDS RECEIVED 
Race St., $136,944; Acme Machine Co., 316 sult, engrs. 


7 3 77.927 Joted Nov N. Y¥., Brooklyn—E. Riegelmann, boro 
North 17th St., $177,927. Noted Nov. 16. 1., Bradiey—Meking plans new water pres., Boro Hall, opened bids Nov. 2, 
0., Ak -S. Porter. clk. Summit Co., Supply system, $95,000. Marr, Green & sewers in (1) East 17th St. (2) Ocean Av: 
PP Nov. 24, Tete tt. 6 and 8 in, Co. 400 North Michigan Ave. Chicago, (3) East 37th St. (4) Riverdale Ave. (5) 
mains in Tallmadge Sewer Dist. 1, Impvt. €M8Ts. prone nude ~ ee oy oye — 
3 D. A. Ss , 3634 Stettinus Ave., . sin il oe 2 5 in (7 Synder Ave. ( _ St. on 
oh $33 “eed 7 I ieee mi. Franklin Grove canes pane — J. W. Murphy (1) 97% of engineers esti- 
$36,455; Gang! Constr. Co.. 2nd Natl. Bldg. sewerage system, $75, og SeetT, Teen mate ($6,695) (3) 89% of engrs. est. 








$36,745. Engrs. est. $36,376. Noted 400 North Michigan Ave., Chicago, engrs. ($3,694 ; Nazarro & Querriero (1) 99.97 
Nov. 16. Ml, Merriam—Making plans sewage dis- (3) 99% ; G. L, Schrade, 693 Flatbush Ave. 
posal system. $100,000. P. B. Wilson, city (1) 111.11% (2) 134% of engrs. est. ($64 0) 
O., Cleveland—For 1 story, 30 x 35 ft. engr. Marr, Green & Co., 400 North Michi- (3) 88.4% (4) 137% of engrs. est. ($1,602) 
pumphouse and concrete substructure at gan Ave., Chicago, consult. engrs. (5) 132% of engrs. est. ($2, 232) (6) 
Lake Shore Blvd, Pumping Sta., from West- 127.27% of engrs. est. ($2,346) (7) 141% 
ern Reserve Constr. Co., 2244 Murray Hill Ill., Sheridan—Making plans new sewer- of engrs. est. ($350) (8) 136% of eners. 

Rd., $21 ‘ 


(000 D. Lowensohn, 12603 Clifton age system. $40,000. Marr, Green & Co. est. ($650); Manmill Constr. Co., 35 
Bivd., $25,918; Rice Jones Co., 1836 Euclid 400 North Michigan Ave., Chicago, engrs. Dougians Len (2), 133% (4) 123. 8% if r, 
. ” 9 ° J. arbo 
ee ere _n. Rees tee waves (4) 428% ; Guatin Morris Conte. Co. Cr: 
0., Cleveland—Cuyahoga Co. opened bids Yeempster St. . ° arr, reen St. 7 aah Island City, (3) 
Now’ 22° 3600 fu 12 in ei mains in Ridge Co. 400 North Michigan Ave. Chicago, *t, 2n4 Anabel Pl., Long Islan 









Ra th of Linndale Rd. Impvt. 24, from engrs 181%. Noted Nov. 28. 

dad. north of Linndale * rt. 24, » f 

Water & Sewer Impvt. Co., 10923 Detroit Wis., Milton—See “Waterworks.” Pa,, Phila.—Opened bids Nov. 29, sewers 
Ave., $14,624; Gantose Constr. Co., Colum- . 


in (1) Abbottsford Ave., Louden and Arnold 


bia Bldg. $15,338. Mo., La Plata—See “Waterworks.” Sts. (2) 65th Ave. N., ‘Ognotz Ave., Ameri- 











Moss, 
T B 
3)! 


1716 
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sewers (Continued) 

Atlantic, Kingston and Venango Sts. 
®) Washington Lane, Ognotz Ave., and El- 
‘+ St. (4) Erie Ave., Farson, 54th and 
“+h Sts. (5) Oxford Ave., McKean and 
som Sts. (6) Haines St. from Ognotz 
\ve, to Limekin Pike and from Anderson 
» Ardieigh Sts.. Howard and McCallum 
‘< (7) 67th and Torresdale Aves., Sal- 





son, Stockley, Walker and Watts Sts. (8) 
york Rd (9) intercepting sewer in 40th 
ward lowlands, from_E, Pascuzzi, Lincoln 
Ridg., (1) $29,877; J. Lombardi, Lincoln 
nidg.. (1) $81,653, (3) $36,974, (6) $29,588, 
. 1; E. Leva 3851 North 10th St, 
} 33.562, (2) $34,031, (5) $22,988; J. 
\oss, 1052 Wakeling St., (2) $36,876; E 
7 Bennis, 641 Chelten Ave., (2) $36,997, 
3) $33,364, (4) $29,653; J. J. McHugh, 
716 Race St., (3) $35,765, (4) $29,981; (5) 
$21,563, (6) $27,025, (7) $29,753, (8) $29,- 
573 (9) $50,087; W. H. Garson, 5033 Brown 
st. (4) $27,227, (5) $18,835, (6) $27,966, 
7) $28,976; R. Lombardi, Lincoln Bldg., 
8) $28,402, (9) $61,753; A. Joffola, 1203 
Tree St. (8) $29,652, (9) $43,586. 


Md., Baltimore—Bd. of Awards, City 
Hall, opened bids Nov. 22, hauling and 
niacing 5,100 ft. 24-54 in. rein.-con. pipe, 
1.340 ft. 15-24 in. vitr. clay pipe, 8,700 ft. 
5-15 in. sewer and house connections, 1,480 
ft, 46 in. circular and 51 x 90 in. rectangu- 
_r eonerete section drain, 60 manholes, 
sewer Dist. G 14, from Ryan Constr. Co., 
735 Real Estate Trust Bldg., Phila., Pa., 
845,446; Aidlo Constr. Co., 75 Knicker- 
wocker Bldg., $102,062; F. Carozza, 5209 
York Rd., $103,848. Noted Nov. 16. 





CONTRACT AWARD 


0., Cleveland Heights (Warrensville P. O.) 

For vitr. tile sewers in Ardmore Sewer 
Dist., 2 streets to N. Carroccio, Benwood 
Ave., Cleveland, $38,547; 3 streets to Salem 
& George Bros., 237 Bradley Court, Cleve- 
and, $45,467; 6 streets to A. Marra, Ulmer 
Bldg., Cleveland, $55,246. Noted Nov. 2. 


Neb., Omaha—Sewers in Dist. 849, from 
Redman Ave, to 36th St., to J. J. Hanighan 
Co., 617 South 14th St., $38.973; in Dist. 
780, 5th to 9th Sts. from Dorcas to Ban- 
roft Sts., to Kruse Constr. Co., Spencer, 
la., $22,066. Noted Oct. 26 and Nov. 2. 


Tex., Abilene—To Janes Constr. Co. 
Soutwestern Life Bldg., Dallas, disposal 
plant $5,300; 5 mi. 8-18 in, sewers $30,700. 


Tex., Houston—Storm sewers in Polk, 
Rice and Elmwood Sts., to F. C. Youman, 
408 Colquitt St. $30,638. 


Utah, Ogden—Laying 8, 15 and 18 in. 
vitr. sewers in Dist. 145, north of Ogden 
River, to Taylor-Child Constr. Co., Ogden, 
(street address not available) $64,990. 


B. €., Vancouver — Joint Sewerage & 
Drainage Bd., 850 Hastings St. W., will 
build 1 mi. Colingwood Valley storm water 
trunk sewer, by day labor under super- 
vision of J. Slater, engr., c/o owners, 
$157,676, 





Waste Disposal 
PROPOSED WORK 


N. DD. Fargo—Voted $60,000 bonds 
waste disposal plant. R. T. Jacobsen, city 


ener 


Mo., St. Louis—See “Miscellaneous.” 


BIDS DESIRED 


N. D., Fargo—Jan. 24, at office A. R. 
Watkins, city aud., complete garbage in- 
cinerator plant; adv. this issue. 


Bridges 
PROPOSED WORK 


Pa., Johnstown—Plans new bridge on 
Napoleon St. $100,000, also replacing bridges 
on Franklin St. $100,000, Cooperdale St. 
$125,000, Woodvale St. $70,000 and Poplar 
St. $90,000, rein.-con. and steel. Will start 
work in spring on Napoleon St. bridge. J. 
K. Greiner & Co., Fulton Bldg., Pittsburgh, 
engrs. Noted Nov. 23. 


Pa., Pittsburgh—Allegheny Co. plans 90 
steel girder bridge, stone abutments, over 
Miller's Run, V. R, Cavall, co. engr. 


Va., Petersburg—City, Norfolk & Western 
R.R.. Roanoke, Atlantic Coast Line R.R- 
7l Bway., New York City, and State Hy. 
Comn., Richmond, had preliminary plans 
prepared 1,800 ft. bridge, 28 ft. ro ay, 
» ft. sidewalk, here. $314,000. J.C. 
Greiner, Lexington Bldg. Baltimore, Md. 


engr. 


ft 


Tenn., Murfreesboro— State Hy. Dept, 
Nashville, making plans and soon takes 
bids rein.-con, arch bridge over Stones 
River, near here, Federal Aid Project 47. 
D. Q. McComb, Nashville, ch. engr. 


Wis., Ashland—See “Streets and Roads.” 


Wis., Green Lake—See “Streets and 
Roads.” 


Wis., La Crosse—See “Streets and 
Roads.” 


Wis., Montello—See “Streets and Roads.’ 
Wis., Phillips—See “Streets and Roads.” 


Ia., Washington—Washington Co. plans 
bridge and culvert work, 1,448 cu.yd. rein.- 
con., 3,520 ft. wood piling, etc. $33,968. 
Iowa Highway Comn., Ames, engrs. 


Minnesota—See “Streets and Roads.” 


Kan., Hutchinson—Comrs. Reno Co, soon 
take bids 548 ft. 6 in. Marsh, rainbow arch 
bridge, 20 ft. roadway, across Arkansas 
River. $45,000. W. A. Stacey, co, engr. 
Noted Nov. 9. 


Missouri—State Hy. Dept., Jefferson City, 
plans one 35 ft. and two 40 ft. rein.-con, 
deck girders, and three 60 ft. steel truss 
spans, rein.-con, abutments, 20 ft. road- 
ways, on road from Fredericktown to Mar- 
ble Hill, Federal Aid Project 202, Bollinger 
Co.; two 100 ft. steel truss spans, 1 con- 
crete pier, 2 rein.-con. bents, 20 ft. roadway, 
over Aux Vasse River, on Sta. 214 plus 00, 
on road from St. Louis to Kansas City, Fed- 
eral Aid Project 144, Callaway Co. B. H. 
Piepmeier, state highway engr. 


Mo.,, St. Louis—Feb. 9, to vote on $1,600,- 
000 bonds (proposition 16) for construction 
or reconstruction and extension of bridges 
and viaducts and elimination of railroad 
grade crossings as follows: viaduct at 
Kingshighway over Oak Hill tracks $155,- 
000, Shaw Ave. over Oak Hill tracks 
$80,000, Kingshighway over Terminal 
tracks $65,000, over Frisco and River Des 
Peres at Fyler Ave. $90,000, over Frisco 
and River Des Peres at Arsenal St. $90,000, 
over Frisco at Southwest Ave. $230,000; 
eliminating grade crossing of Wabash R.R,. 
with Sarah, Boyle, Newstead and Taylor 
Aves. $250,000, Oak Hill between Caron- 
delet Park and Kingshighway $310,000, 
Oak Hill between Reilly Ave. and Caron- 
delet Park $280,000; raising Missouri Pa- 
cific R.R. tracks at Southwest Ave. $50,000. 
W. W. Horner, 300 City Hall, engr. 


Mo., St. Louis—Feb. 9, to vote on $1,500,- 
000 bonds (Proposition 17) for acquisition 
of land and construction of western ap- 
proach to municipal bridge across Missis- 
sippi River; $1,500,000 bonds (Proposition 
18) for acquisition of land and construction 
of eastern approach to above bridge. W. W. 
Horner, 300 City Hall, engr. 


Mo., Waverly—State Hy. Dept., Jefferson 
City, soon takes bids 1,600 ft. steel bridge, 
20 ft. roadway, near here. $500,000. B. H. 
Piepmeier, Jefferson City, state highway 
engr. Harrington, Howard & Ash, Orear 
Leslie Bldg., Kansas City, consult. engrs. 


Nev., Reno—Making plans bridge over 
Truckee River on Lake St. $60,000. H. 
Chism, city engr. 


Calif., Merced — Merced Irrigation Dist. 
ljgad plans prepared viaduct, 1,700 ft. long, 
210 ft. high, over Merced River in Pleasant 
Valley, 2,000 ton steel, concrete foundation, 
to be constructed in connection with relo- 
cation of Yosemite R.R., which involves 
1,000,000 cu.yd. excav., over 70% solid 
rock, 16.75 mi. new roadbed, 16.75 mi. new 
track, 70 Ib. metal culverts, $25,000; steel 
bridges $500,000; tunnel $350,000. Total 
cost of railroad $2,450,000. R. C. Starr, 
Merced, ch. engr. 


BIDS DESIRED 


N. H., Haverhill—Dec. 15, by J. R. Wor- 
cester Co., engrs., 79 Milk St., Boston, one 
250 ft. steel truss bridge, 24 ft. wide across 
Connecticut River, between here and New- 
berry, Vt. $60,000. StateB assisting in 
financing. 


N.J., Trenton—Dec, 19, by Bd. Freeholders 
Mercer Co. 49 ft. 3 in. clear span thrcugh 
plate girder bridge over Shipetaukin Creek, 
on Brunswick Pike. H. F. Harris, Court 
House, engr. J. A. L. Waddell, 35 Nassau 
St.. New York City, consult. engr.; adv. 
this issue. 


8. C., Allendale—See “Streets and Roads.” 
Ohio—See “Streets and Roads.” . 


Iil,, Sterling—Dec. 28 by Road and Bridge 
Comn. Whiteside Co., for 1,000 ft. ae 
on ist Ave. over Rock River; E. O. Hills, 
co. supt. highways. Noted Nov. 30, adv. 
this issue. 





Minnesota—Dec. 28, by State Hy. Dept., 
St. Paul, Bridge 2700 over Baudette River 
at Baudette, State Project 11-24, five 80 ft. 
truss spans, $60,000; Bridge 3112, Federal 
Aid Project 57, State Project 6-25, three 
75 ft. truss spans, $25,000; both in Beltrami 
Co.; Bridge 3945, Federal Aid Project 213, 
State Project 5-27, 400 ft. steel, over Minne 
sota River, Le Sueur Co., $50,000; Bridge 
3921, State Project 1-39, three 40 ft. con- 
crete deck girder spans, over Straight River. 
Steele Co., 28,000, J. T. Ellison, state 
bridge engr. Noted Oct. 20, 1921, and 
Nov. 23. 


Kan., Columbus—Dec. 15, by Bd. Comrs. 
Cherokee Co., 2 rein.-con. through arch 
bridges, one 130 ft. span and other 80 ft 
span, each with 20 ft. roadway, near 
tjaxter Springs. $40,000. L. J. Noftzger, 
co. engr. Marsh Eng. Co., 205 Masonic 
Temple Blidg., Des Moines, Ia., designing 
engrs. 


Wash., Kelso—See “Railways under 
Washington.” 


Ore., Coquille—Dec. 21, by Coos Co., for 
Steel girder draw-span over Catchny Slough, 
66,000 Ib. steel, 6,500 lb. swinging machin- 
ery, 11,000 ft. wood piling, 62,000 ft. lum- 
ber, ete.; also bascule lift bridge, concrete 
substructure, over Coal Bank Slough, 
45,000 Ib, steel, 15,000 Ib. machinery, 220 
cu.yd. concrete, 25,000 ft. lumber, 7,500 ft. 
piling, etc. C. R. Wade, co. judge. 


California—Dec. 26, by State Hy. Dept., 
Sacramento, bridge across Stone Creek near 
Hamilton City, Glenn Co., four 100 ft. steel 
truss spans and twenty 30 ft. rein.-con. 
girder approach spans; bridge across San 
Francisco-Sacramento R.R, near Denverton, 
Solano Co., two 34 ft. and one 39 ft. rein.- 
con, girder spans and grading approaches 
A. B. Fletcher, state highway engr. 


BIDS RECEIVED 


Pa., Phila.—Delaware River Joint Bridge 
Comm., Widener Bldg., opened bids Nov. 29, 
2 main towers of bridge over Delaware 
River between here and Camden, N. J., inc] 
(1) 13,600,000 Ib. silicon steel (2) 4,890,000 
lb. carbon steel (3) 290,000 Ib. cast steel, 
from Bethlehem Steel Co, Bethlehem, (1) 
$0.0743 (2) $0.0663 (3) $0.1803, total $1,- 
386,974; Keystone State Constr. Co., 21vu 
South 13th St., Phila., and New York Ship 
Bldg. Corp., 120 Bway., New York City, (1) 
$0.0789 (2) $0.0723 (3) $0.1473, total 
$1,469,304; McClintic Marshall Co., Oliver 
Bidg., Pittsburgh, (1) $0.0812 (2) $0.0765 
(3) $0.121, total $1,513,495; Amer. Bridge 
Co., 71, Bway., New York City, (1) $0.0955 
(2) $0.0955 (3) $0.1375, total $1,805,670. 


Pa., Pittsburgh—Opened bids bridge over 
Allegheny River, 40th St., substructure (1) 
Design A, (2) Design B, (3) Design C, 
from H. P. Converse & Co., Pittsburgh, 
(street address not available), (1) $757,- 
259 (2) $1,592,512 (3) $1,605,512, Dravo 
Contg. Co., Diamond St., (1) $830,377 (2) 
$1,316,413 (3) $1,381,413, Vang Constr. Co., 
Conestoga Bldg., (1) $920,438 (2) $1,542,- 
091 (3) $1,642,800; superstructure, (a) car- 
ton steel, (b) copper bearing, from Amer. 
Bridge Co., Frick Bldg., (a) $784,108 (b) 
$804,249, McClintic Marshall Co., Oliver 
Bldg., (a) $708,537 (b) $728,677, Fort Pitt 
Constr. Co., Martin Bldg., (a) $900,646, (b) 
$920,787; paving on bridge, J. H. McQuade 
Sons Co., Bakewell Bidg., $68,585, T. Cronin 
Co., Carson St., $99,524; relocation of Ohio 
St.. T. Cronin Co., Carson St., $197,205, 
Fort Pitt Constr. Co., Martin Bldg., - 
701, J. F. Casey Co., Union Ave., $33 .036 ; 
ornamentai iron, Heckla Iron Wks., Fergu- 
son Bldg., designs A or D, $42,650, designs 
B, C or F, $36,890, All Steel Equipment Co., 
Union Arcade, designs A or D, $32,092, de- 
signs B, C or F $26,272. Noted Nov. 3. 


Tex., Glen Rose—Sommerville Co. 2 con- 
crete and steel bridges over Glen Rose and 
Booker Crossings on State Highways 10 A 
and 25, 107,940 lb. structural and 90,909 
Ib. reinforcing steel, 767.4 cu.yd. concrete, 
from J. E. Harris Co., Colorado, $28,224; 
Allison & Tracy, Gorman, $28,338; Van 
Orden-Winans Co., Ft. Worth, $29,743. 
Noted Nov, 23. 


CONTRACTS AWARDED 


Pa., Lemoyne—Phila. & Reading R.R.. 
Reading Terminal, Phila., reconstructing 
280 ft. bridge, 56 ft. wide, to F. A. Flink, 
Lemoyne, $28,000, 


North Carolina—State Hy. Dept., Raleigh, 
constructing rein.-con. bridge over Yadkin 
River, seven 150 ft. arch spans, Project 
673, Davidson Co., to Hardaway Contg. Co., 
909 Elizabeth Ave, Charlotte, $185,000. 
Noted Aug. 17. 


8. C., Colambia—Richland Co., construct- 
ing 2 concrete bridges on Monticello High- 
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way, to General Road & Drainage Co., Lib- 
erty Bank Bldg., $26,012. Noted Nov. 9 


Fla., Milton—Comrs. Santa Rosa Co., 
bridge over Yellow River, 4,450 ft. timber 
trestle, 10 ft. roadway, two 80 ft. steel spans, 
to C. T. Dawkins, Montgomery, Ala, (street 
address not available) $50,650. Noted 
Oct. 19. 


Colo., Denver—Foundation for 16th St. 
viaduct, to F. B. Varnum, 2035 East 18th 
Ave., $58,402. Noted Nov. 23. 


Idaho, Pocatello—P. B. Wilson, dist. 
engr. State Hy. Comn., Pocatello, one 90 
ft. steel bridge 3 mi. approaches, etc., on 
Idaho-Pacific Highway, Federal Aid Proj- 
ect 59, Bannock Co., to Dolivirk, Orino 
Constr. Co., Spokane, Wash., (street ad- 
dress not available), $26,815. Noted Nov. 9. 


Dams 


PROPOSED WORK 


North Carolina— W. V. N. Powellson, 

res. Carolina-Tennessee Power Co.,Murphy, 
is interested in company which had plans 
prepared 2 large dams and 2 generating sta- 
tions, to generate $60,000 Igp., on Hiwassee 
River, in Cherokee Co. $5,000,000. Engi- 
neer not announced. 


Railways 
PROPOSED WORK 


North Carolina—Atlantic Coast Line Ry., 
Atlantic Coast Line Bldg., Wilmington, 
plans 45 mi. double track, installation of 
automatic signals, equipment, yards and 
other improvements. $13,000,000. J. E. 
Willoughby, ch. engr. 
under 


Tennessee—See “Miscellaneous” 


Nashville. 


Michigan—Michigan Northern R.R., ¢/0 
E. B. Ramsey, pres., 522 West Franklin 
Ave., Lansing, had plans prepared 102 mi. 
single track, 80 Ib, steel, $17,000 per mi., 
incl. depots, switches, cinder ballast, (ex- 
clusive of rolling stock), operating through 
Ingham, Gratiot, Isabella and Midland 
Counties. Project before commission at 
Washington. Terminals will be located at 
Lansing and Midland. $1,800.000. 


California — See “Miscellaneous under 
Eureka.” 


California—See “Bridges, under Merced.” 


BIDS DESIRED 


Washington—Jan. 1, by Longview, Port- 
land & Northern Ry. Co., Kelso, roadbed, 
bridges and culverts for approximately 84 
mi. railroad in Cowlitz Co. W. Vander- 
cook, Kelso, ch. engr.; adv. this issue. 


CONTRACTS AWARDED 


Oregon—Oregon-California-Strahorn RR. 
c/o D. H. McCarthy, genl. mgr., Klamath 
Falls, grading 12 mi. extension between 
Hilderbrand and Sprague River, to Nettle- 
ton, Bruce & Eschbach Co., Amer. Bank 
Bldg., Seattle, Wash., $175,000. 


Excavation, Drainage, 
Irrigation 


PROPOSED WORK 


Miss., Sumner—Comrs Upper Quiver 
River D. D. soon takes bids 870,000 yd. 
floating dredge. 590,000 yd. large dragline 
and 790,000 yd. small dragline work. H. 
L. French, Sumner, ch. engr. A. L. Dabney, 
2245 Court St., Memphis, Tenn., consult. 
engr. 


Tex., Orange—Orange Co. election Dec. 30 
to vote on $250,000 bond issue for channel 
improvements. J. E. Johnson, Orange, engr. 


Tex., Uvalde—lUvalde Co. election Dec. 
30, to vote on $2,000,000 bonds to create 
Frio Irrigation Dist., incl. 40,000 acres. M. 
B. Hodges, co. engr. 


Tex., Victoria—<Attorney Generals Dept., 
Austin, approved $36,000 bond issue for 
new ditch work in Victoria D. D. 4. J. G. 
Johnson, Victoria, engr. 


Okla., Pauls Valley—Voted $45,000 bonds 
for 7,000 ft. drainage ditch. Mathews & 
Hawley, Ardmore, engrs. 


Wash., Pasco—Burbank Sretgation Dist. 
plans irrigating 22,000 acres in Franklin 
and Walla Walla Counties, wing dam at 
Strawberry Island, locks for navigation on 








Snake River and power plant. $1,300,000. 
War Dept. may appropriate $700,000, cost 
of locks. Engineer not selected. 


Wash., Spokane—See “Waterworks.” 


Calif., Ukiah—J. F. Williams, Box 285. 
Fortuna, had plans prepared 25,185 lin.ft 
canal, 25 ft. wide on top, 5 ft. on bottom, 
10 ft. deep; concrete storage dam, 300 ft. 
high, 665 ft. long, 138 ft. long on bottom, 
15 ft. wide, storing 137,385 acre ft. water; 
power plant equipped with turbine water 
wheels utilizing fall of 430 ft., developing 
22,580 hp., 500 sec.ft. through Penstocks. 
Water to be taken from North Fork of Eel 
River, Mendocino Co. $2,000,000. Engineer 
not announced. 


BIDS DESIRED 


N. Y., Brooklyn—Dec. 13, by E. Riegel- 
mann, boro pres., Boro Hall, dredging 
Fresh Creek from head of Fresh Creek 
Basin to channel of Jamaica Bay. 


Calif., Berkeley—See ‘‘Miscellaneous.” 


CONTRACTS AWARDED 


N. C., Asheville—E. W. Grove, excavation 
and removal of Battery Park Hill, where 
Battery Park Hotel now stands, prepara- 
tory to construction of new 200 room hotel, 
to Woodcock & Reed, Asheville, $250,000. 
Noted Nov. 16, under “Buildings.” 


Ky., Greenville—Bd. Drainage Comn., 
dredging 13 mi. ditch to straighten Caney 
and Pond Creeks, ending near Green River, 
162,000 cu.yd. excav., to Wisconsin Drain- 
age Co., Elkhorn, Wis., $0.12 per cu.yd., 
total $19,400. Bd. Drainage Comn. clears 
all right of way and builds bridges, if any 
are needed. Noted Oct. 19. 


Streets and Roads 


PROPOSED WORK 


New York—H. S. Sisson, comr. State Hy. 
Dept., Albany, received no bids Nov. 21, 
reconstructing 1.5 mi. Repair Contr. 3036, 
Montgomery Co. $56,801. Noted Nov. 9. 


New York—H. S. Sisson, comr. State Hy. 
Dept., Albany, rejected bids opened Nov. 21, 
reconstructing 2.5 mi. Repair Contr. 3037, 
Highway 152, Fonda east, Montgomery Co. 
$94,505. Noted Nov. 9 


N. Y., Binghamton—Broome Co, plans to 
expend $75,000 for road building in 1923. 
H. A. Williams, Binglhfamton, co. engr. 


N. J., Penns Grove—Plans paving Dela- 
ware, Penn, Franklin, Harmony, itman, 
Sack and Beach Sts., 2 mi. long, bituminous 
macadam. $40,000. Address Mayor Kidd. 


Pa., Phila.—Plans to expend $3,000,000 
for paving work next year. F. C. Dunlap, 
City Hall, engr. 


Va., Fairfax—Fairfax Co. voted $275,000 
bonds for concrete road from here to Falls 
Church, 18 ft. 


Florida — State Hy. Dept., Tallahassee, 
rejected bids opened Nov. 14, clearing and 
surfacing 11.6 mi. road from Lake City 
to Wellborn, State Project 504, Columbia 
and Suwannee Counties. W. F. Cocke, 
state Highway engr. Noted Nov. 23. 


Fla., Key West—Plan election to vote on 
$50,000 bonds improving various streets. 
B. C. Moreno, Key West, engr. 


Fla., St. Augustine—St. Johns Co. elec- 
tion Dec. 19, to vote on $500,000 bonds 
constructing 70 mi. county roads. J. F. 
Rodenbaugh, St. Augustine, engr. 


Fla., West Palm Beach—Having plans 
prepared paving, curbing and_ guttering 
Florida Ave. and alley, also Flagler Dr. 
and alley, $25,400; Tamarino, Alley, Fred- 
erick, Douglass, Iris, Gardenio and A Sts., 
3rd, 7th and 14th Aves., ete. $25,400; 
Fern, Jessamine, Datura, Okeechobee, Rail- 
road and Division Sts., 15th and 20th Aves., 
$25,500; 21st St. from Tamarino St. to 
Lincoln Park, 38th and Olive Sts.,_ 11th, 
McKinley and Ely Aves., East Parkway, 
Allendale Rd., Bingham and Lytton Courts, 
$28,300. K. Riddle, West alm Beach, 
engr. 


Ala., Birmingham—City takes bids in 
about 60 days, grading and paving 1 mi. 
Ave. F Ensley, 10,400 lin.ft. 24 in. com- 
bined concrete curb and gutter, 17,000 sq. 
yd. asphalt on concrete. $56,000. A. J. 
Hawkins, city engr. 


Ala., Birmingham—City and Jefferson Co. 
take bids in about 60 days, grading, curb- 
ing, guttering, paving and laying sidewalks 


on = mi, Pratt City; Ensley Rd., 38 ft. 
60,00 


i 
sq.yd. asphalt on concrete, 26,000 












a, 


lin.ft. combined concrete curbin 4 mn 


tering. $135,000. A. J. Hawkins o. 
engr. - 
Tenn., Nashville—See “Miscel): s. 
Kentucky—State Hy. Dept., Vrankso. 


plans constructing 9 mi. Gracey 
Hopkinsville to Gracey, conne: 
Federal Aid Rd., crossing Trig; ioe 
Egegners Ferry on Tennessee Riy Is 
Boggs, state highway engr. ree 


Kentucky—State Hy. Dept., Ff: 
having plans prepared grading 
Louisville-Paducah Rd., Ohio Ri 
Crittenden Co. J. S. Boggs, stat« 
engr. 


O., Akron—W. F. Peters, dir. Pub. Sery 
takes bids early in 1923 grading and payin? 
1,200 ft. 5th Ave. from South Arlineton »- 
Elbon Sts., 26 ft., 2,180 lin.ft. stone ar 
375 lin.ft. granite curb, 1,000 sq.ft. ce; 
sidewalk, 3,400 cu.yd. earth excay. 
sq.yd. vitr. brick on 6 in. concrete, $25 ) 
E. A. Kemmler, Delaware Bidg., eng; 


0., Canton—Stark Co. plans paving 2 mj 
Canton-Sherman Church Rd., 16 ft. ang * 
mi. Navarre-Richville Rd., 16 ft., both vitr 
brick, G,. Sickafoose, Court House, engr, ° 

Ind., Logansport—Cass Co. plans graye} 
surfacing 15,300 ft. Merritt-Cole-Dolbe 
Rd., 16 ft. $25,277. J. Bennett, Logans; 
ener. 


Wis., Ashland—Ashland Co. appropriated 
$82,489 for county and state aid road and 
bridge construction during 1923. W. &£ 
Dillon, comr. 7 


Wis., Elkhorn—Walworth Co. voted 
construct following roads in 1923; 5.9 mj, 
Spring Burlington Rd., State Trunk High: 
way 20, concrete, $150,600; 14 mi. Darien- 
Sharon Rd., concrete, $34,666 ; 44 mi. Whi 
water-La Grange Rd., State Trunk Higchw 
12, concrete $130,000; 4 mi White- 
water-Palmyra Rd., concrete $13,000: 9 
mi. Lake Geneva-Genoa Junction Rd., con- 
crete $270,000; 14 mi. Elkhorn-Tibbets Ra,, 
concrete $35,400; 34 mi. East Troy-Beulah 
Rd,, gravel, $22,000; 44 mi. Delavan-Wa!- 
worth Rd., gravel $24,000; 24 mi. Spring 
Prairie-East Troy Rd., on $15,000; 4.7 
mi, Delavan-Millard Rd., gravel $25,000. 
H. J. Peters, comr. 


Wis., Fond du Lac—Fond du Lac Co. 
appropriated $1,263,373 for construction of 
concrete and gravel roads as follows: 5 
mi. Fond du Lac-Calumet Rd., Trunk High- 
way 56, 18 ft. concrete, $150,646; Trunk 
Highway 55 in Village of Eden, Towns of 
Eden, Asceola and Auburn, 18 ft. concrete, 
$274,500; Highway 103, Towns Springvale, 
Lamartine, Waupin and Oakfield, 16 ft. 
concrete, $145,000; Highway 23 in Village 
of Rosendale, Towns of Springvale, Rosen- 
dale, Eldorado and Lamartine, 18 ft. con- 
crete, $195,000; Highway 91 City of Ripon, 
Towns of Ripon and Rosendale, 18 ft. con- 
crete, $160,000; 34 mi. Highway 49, 16 ft. 
concrete, $100,000; Eden-Armstrong Co. 
Oshkosh Rd. Town Eldorado, 16 ft. gravel, 
$40,000; Fond du Lac, Oakfield Rd., 16 ft. 
gravel, $40,000; Lamartine-Woodhull Rd., 
16 ft. gravel,$3,000; Waupun-Brandon Rd., 
16 ft. gravel, $50,000; Fairweather-Waupun 
Rd., 16 ft. gravel, $80,000. Campbellsport 
St., Kilian Rd., gravel, $50,000. 24 mi. 
Waupun-County Line Rd., gravel, $10,000. 
G. Treleven, comr. 


Wis., Green Lake—Green Lake Co. ap- 
propriated $81,866 for county and state aid 
road and bridge construction during 1923. 
D. C. Williams, comr. 


Wis., Jefferson—Jefferson Co. Bd. voted 
to improve 27.985 mi. state roads in 1923 
as follows: Oconomowoc-Watertown Rd. 
State Trunk Highway 19, 18 ft. concrete: 
13 mi. State Trunk Highway 107, 18 ft. 
concrete, also curb and gutter to be laid at 
expense Village of Lake Mills; Ixonia- 
Watertown Rd., State Trunk Highway_1, 
18 ft. concrete; Portland Waterloo Rd. 
State Trunk Highway 19, 18 ft. concrete 
Whitewater Fort Atkinson Rd., State Trunk 
Highway 12, 18 ft. concrete; Watertown- 
Hubbletown Rd., State Trunk Highway 19. 
18 ft. concrete; Ft. Atkinson-Cambridge 
Rad., State Trunk Highway 12, 18 ft. con- 
crete. R. D. Royce, Ft. Atkinson, comr. 


Wis., La Crosse—La Crosse Co. appropri- 
ated $25,000 for road oil and oiling roads. 
J. Hintgen, comr. 


Wis., La Crosse—La Crosse Co. made 
following appropriations for road construc- 
tion, etc., during 1923 ; $39,461 to meet town 
appropriations for road and _ bridge work ; 
$7,900 for east French Island Rad. ; $50.00! 
to operate Holland , may | and complete 
road construction on No. i1 between Mid- 
way and Onalaska; $25,000 to complete 
24 mi. purtacing on Trunk Line 108 ; $35.00" 
to surface portion Highway 21; $25,000 t 
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treets and Roads (Continued) 

aapface No, 21 to point where it connects 
“th Highway No. 28; $20,000 for shaling 
| relocating Highway 108 to Jackson 
tine; $15,000 for heaving grading work. 
. Hintgen, comr. 


Wis., Montello—Marquette Co. appropri- 

ted $25,674 for county and state aid road 

nd bridge construction during 1923. H. 
x hmitz, comr. 


wis., Oshkosh—Winnebago Co. Bd. voted 
to issue $117,000 bonds for improvements 
to following roads: Oshkosh-Ripon Rd. 
$50,000; Fremont-Zitau-Winchester-Neenah 
Rd. 18 ft. concrete, $67,000; Fremont-Zit- 
tau- Winchester- Neenah Rd., 16 ft. concrete 
$20,451; concrete road between here and 
Ripon $34,108; Pansy bridge, Town of 
Nekimi $1,600. J. Binning, comr. 


Wis., Phillips—Price Co. appropriated 
$84,689 for county and state aid road and 
bridge construction during 1923. B. M. 
Griffin, comr. 


Wis. Watertown — Common Council 
yassed ordinance concrete paving, curbing 
and guttering Milford, West Milwaukee, 


Milwaukee, North 6th and 5th Sts., 30 ft. 
$50,000. A. Kraeft, city engr. 


la., West Union—Making plans, paving 
various streets during 1923. $50,000. 4H. 
R. Green, Savings Bank Bldg., Cedar Rap- 
ids, engr. 


Kan., Independence — Montgomery Co. 
mak ing plans and soon takes bids graveling 

35 mi. Independence Caney Rd., Project 
12 r B, 18 ft. H. K. Hibbard, co. engr. 


Kan., Larned—Comrs. Pawnee Co. soon 
take bids sand clay surfacing 13.419 mi. 
Santa Fe Trail, 18 ft. $65,000. V. Stuart, 
co, engr. 


Kan., Mound City—Linn Co. soon takes 
bids paving 3 mi. La Cygne Pleasanton 
Rd., Federal Aid Project 132 A, 18 ft. 
concrete, brick or bituminous pavement. 
c. E. Kenney, co. engr. 








Kan., Oswego—Labette Co. making plans 
and soon takes bids graveling 0.619 mi. 
Ozark Trail, 18 ft. $25,000. W. J. King, 
co, engr. 

Kan., Salina — Comrs. Saline Co. had 
plans prepared and soon takes bids grading 
15 mi. Bee Line Rd., 30 ft. $100,000. W. 
H. Cost, co. engr. 


Kan., Wichita—Plans concrete paving 
144 blocks incl. Walnut, Jackson, Sedgwick, 
Carlos, Lewellyn, Hendryx, Ida, Harrison, 
Jackson and alley west of Water Sts.; as- 
phaltic concrete paving on 4 blocks, incl. 
Wellington, Market and Ida Sts.; vertical 
fibre brick paving on 74 blocks incl. Market, 
lith, 8rd, Osage and alley north of Doug- 
las; asphalt paving 6 blocks incl. Wichita, 
Bitting, Elm and Hydaulic Sts.; curbing 
and guttering 2,400 ft. Circle Driver and 
Ellis St. P. L. Brockway, City Bldg., engr. 


Kan., Wichita—Sedgwick Co. had plans 
prepared and takes bids about Dec. 23 
grading, ete., 3} mi. South Hillside Rd. and 
29th St. M. Roseberry, co. engr. 


Minn,, Hutchinson — Having plans pre- 
pared paving various streets. $40,000, C. 
L. Pillsburg Co., 1200 2nd Ave, S., Minne- 
apolis, engrs. 


8. D., Hot Springs— Plans paving 10 
blocks Lincoln, Jennings and Parks Aves., 
and probably Chicago Ave. $40,000. J. A. 
Pfeiler, city aud. 


_N. D., Fargo—Plans pavin ee Hosts, 
incl. 120,000 sq.yd. $550,000. T. Jacob- 
son, city engr. 


Mo., St. Louis—Bd. Pub. Serv., 208 City 
Hall, takes bids in spring paving 1,900 ft. 
Chouteau St. from Compton Ave. to Grand 
Bivd., 7,900 sq.yd. asphalt, etc., $16,400; 
1700 ft! Chouteau St. from Van eventer 
St. to Kingshighway, 21,245 sq.yd. asphalt, 
etc., $61,400. W. W. Horner, 301 City 
Hall, engr. Noted Oct. 26. 


Mo., St. Loulis—See “Miscellaneous.” 


_ Mo., St. Louis—Feb. 9, to vote on $8,650,- 
"0° bonds (Proposition 1) for establishing, 
opening and widening various streets; 
$5,800,000 bonds (Proposition 3) paving, Te re- 
paving and tmproving streets and high 

Ways. W. W. Horner, 300 City Hall, engr. 


_ Mo, St. Louis—Plans grading and pav- 
M 5,600 ft. Arsenal St. from 59th St. to 
- _ of St. Louis & San Francisco R.R., 

» 11,200 lin.ft. concrete curbing, 17,365 
Sq.) a 7 in. concrete, $80,400; 2,250 ft. Tay- 
‘or Ave. from Bway. to West Florrissant 
Ave. 40 ft., 4,500 lin.ft. concrete curbing, 
0.50 sq.yd. warrenite on concrete, $53,- 
relaying and recutting old granite and 








furnishing new material where needed on 
3,100 ft. 7th St. from Market St. to Cho- 
teau Ave., 40 ft., 12,115 sq.yd. recut granite 
block, $82,700. W. W. Horner, 301 City 
Hall, engr. 


Tex., Carthage—Panola Co. election Dec. 
23, to vote on $750,000 bond issue for road 
improvements. A. D. Nelson, co. judge. 


Tex., Coleman—Coleman Co. election Dec. 
20 to vote on $30,000 bond issue for road 
construction and highway improvements in 
Taylor Ra. Dist. 3. W. E. Dickerson, co, 
engr. 


Tex., Palestine—Anderson Co. voted $1,- 
500,000 bond issue for hard surfacing 8&2 
mi. roads. C. R. Stewart, co. judge. Noted 
Nov. 2. 


Tex., San Antonio—Bexar Co., Bureau 
Rds. approved grading, gravel and bitumi- 
nous surfacing 2.23 mi. Highway 9, Medina- 
Atascosa Rd., Federal Aid Project 239, 16 
and 18 ft, $51,366. R. E. Killmer, co. engr. 


Tex., Silverton—Brisco Co. had plans pre- 
pared grading 35 mi. various roads. $160,- 
000. Midwest Eng. Co., Silverton, engrs. 


Ore., Bend—Deschutes Co. voted $15,180 
for market roads. State will add like 
amount. R. W. Sawyer, chn. co. comrs. 


Ore., Eugene—Lane Co. budget provides 
$148,694 bonds for roads and bridges, also 
$55,491 (to which State will add _ like 
amount) for market roads. L. N. Rooney, 
Cottage Grove, chn. co. comrs. 


Calif., Chico—Having plans prepared and 
will take bids about first of year improving 
56 blocks, 675,000 sq. ft. paving, 16,000 
lin.ft. gutters. F. S. Robinson, city engr. 
Noted Sept. 14. 


Calif., Dinuba—Had plans prepared im- 
proving Golden Way between 2nd and Col- 
lege Aves., 55,000 sq.ft. 14 in. warrenite on 
4 in. concrete, 3,300 lin.ft. concrete curb, 
6,600 sq.ft. concrete gutter, 1,360 sq.ft. 
concrete walks, 1,500 cu.yd. excav., eic. 
Cc. E. Sloan, Santa Fe Bldg., San Fran- 
cisco, engr. 


Calif., Oakland—Had plans prepared im- 
proving Orion St. between 57th and 62nd 
Aves., 68,560 sq.ft. grading, 2,409 lin.ft. con- 
crete curb, 4,998 sq.ft. concrete gutter, 33,- 
362 sq.ft. oil macadam, 14,996 sq.ft. cement 
walks, etc. W. W. Harmon, city engr. 


Ont., London — Preparing plans asphalt 
pavements. $250,000. Prices wanted on 
materials. H. A. Brazier, city engr. 


BIDS DESIRED 


N. Y., St. George—Dec. 15, by J. A. Lynch, 
pres, Richmond Boro, Boro Hall, repaving 
Bay St. from Hannah to Thompson Sts., 
granite block on present concrete and partly 
on new concrete, 


N. Y., St. George—Dec. 11, by J. A. Lynch, 
pres. Richmond Boro, Boro Hall, concrete 
sidewalks on northeast side of Lincoln Ave. 
from Southfield Blvd. to point 4,637 ft. 
southerly therefrom; sanitary sewer in 
Quinlan Ave. from Richmond Turnpike to 
point 1,200 ft. southerly therefrom. 


North Carolina—Dec. 14, by State Hy. 
Comn., Raleigh, grading and paving 4.77 
mi. State Project 961, 12 ft., Macon Co., 

4,000 cu.yd. excav., 34, 170 sq.yd. water- 
coo or penetration macadam. Cc. M. 
Upham, state highway engr. 


8. C., Allendale—Dec. 19, by Allendale 
o., constructing 8.43 mi. State Route 2%, 
between Martins and Barnwell Co. line, 
54,629 cu.yd. excav., 20,675 cu.dy. sand 
clay surfacing, 514 lin.ft. rein.-con. pipe, 
257 cu.yd. plain and rein.-con., 17,187 Ib. 
reinforcing, etc.; also separate bids creo- 
soted timber bridge, 14 x 14 ft. spans, 
29,585 ft. treated timber, 1,410 lin.ft. 
treated piling, 2,132 lb. hardware and 394 
sq.yd. paving. $40,000. J. E. SBryan, 
Allendale, engr. 


Fla., Tampa—Dec. 12, by C. H. Brown, 
mayor, paving various streets = 2% in. 
asphalt block, granite curb. $88,2 R. D. 
Martin, city engr. 


Fla., Jacksonville — Dec. 14, by cu 
Comn., paving various streets, with bric 
on 6 in. concrete with granite curb, relay- 
ing present brick on sand and putting on 
bituminous filler, brick on 7 in, limerock 
with granite curb, 2 in. asphaltic concrete 
on 6 in. concrete with concrete curb, 6 in. 
concrete with bituminous macadam and con- 
crete curb, 2 in. bituminous macadam pene- 
tration on 6 in. limerock base and concrete 
curb, Las meena | brick with 18 i in. asphalt 
on bituminous binder. $724,149. . & 
Sheddan, city engr. 


ss tae 19, by Dept. Highways and 
Pub. Wks., at Southern Hotel, Columbus, 
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grading, bridging and paving roads in fol- 
lowing counties 

Ashland Co., Sect. “B-2", Ashland-Nor- 
walk Rd, 1.0913 mi., rein.-con., $33,827, 
brick $39,579. 

Clark Co., Sect. “B" Dayton-Lakeview 
Ra., 1.645 mi., rein.-con. $50,827, bitumi- 
nous macadam, asphalt or tar $42,105. 

Lake Co., Sect. “B" Cleveland-Buffalo 
Rd., 1.089 mi., brick $58,377. 

Lake Co., Sect. “A”, Painesville-Ravenna 
Rd., 3.42 mi., rein.-con. $88,457. 

Lorain Co,, Sect. “EK Medina-Norwalk 
Rd,, 2.11 mi., bituminous macadam, asphalt 
or tar $54,408, rein.-con. $66,961. 

Wood Co., Sect. “B"” Perrysburg-Fostoria 
Rd., 1.549 mi., bituminous macadam, as- 
phalt or tar $38,781. L. C. Herrick, dir. 
highways. 


O., West Park—See “Sewers.” 


la.. Mt. Ayr—Dec. 12, by Auditor Ring- 
gold Co., grading 6 mi. Federal Aid Project 
141, 69,046 cu.yd. excav.; 6 mi. Federal 
Aid Project 142, 111,868 cu.yd. excav. 
$30,000. S. E. Sime, Mt. Ayr, engr. 


Minn., Duluth—Dec. 22, by W. H. Borgen, 
aud, St. Louis Co., improving Bong Lake 
Rd., Sects. 20 and 21, Twp. 63, Range 12 
West, Job 4-2201; State Rd. 1, Twp. 63, 
Range 17, and Twps. 63 and 64, Range 14, 
from Constr. Station 80 to Constr. Station 
546, Jobs 4-2202 and 4-2203 respectively, 
total length 6 mi. $40,000. R. W. Acton, 
co, engr. 


Minnesota—Dec. 28, by State Hy. Dept., 
St. Paul, improving 2.4 mi. State Project 
12-22, Federal Aid Project 310, 24 ft., 108,- 
000 cu.yd. excav., portable culverts; Bridge 
3697, 147 ft. long, steel and concrete, Bridge 
3698, 30 ft. long, and Bridga 3699, 30 ft. 
long, Carver Co. $35,000. State Hy. Dept., 
1246 University Ave., St. Paul, engrs. Notcd 
Nov. 16. 


Kan., Emporia— Dec. 19, by Comrs. 
Lyons Co. paving 10 mi. Federal Aid 
Project 30, Sects. C and D, 18 ft., con- 
crete or brick. W. S. Ruggles, Emporia, 
engr. 

Kan., Kansas City—Dec. 29, by Comrs. 
Wyandotte Co. concrete paving 1.027 mi. 
Golden Belt Rd., Federal Aid Project 129, 
18 ft. $35,000. O. K. Williamson, co. engr. 


Kan., Larned—Jan. 5, by Comrs, Pawnee 
Co. sand clay surfacing with necessary 
grading, etc. 13.419 mi. Santa Fe Trail, 
18 ft. $80,000. V. Stuart, co. engr. 


Mo., St. Louis—Jan. 2, by Bd. Pub. Serv., 
208 City Hall, widening, etc. 7,200 ft. 
Chouteau Ave, from Bway. to Jefferson 
Ave., 56 ft., 13,800 lin. ft. granite curb, 
4,000 cu.yd. concrete base, 32,000 sq.yd. 
recut granite block. $194, 000. Ww. W. 
Horner, 301 City Hall, engr. Noted Oct. 26. 


Neb., Harvard—Dec. 14, by C. R. Traut, 
city clk., 15,000 sq.yd. paving, 6,300 lin. 
ft. curbing, etc., in Dist. 1, concrete $60,810, 
asphalt $63,870 and brick $73,720. Grant, 
Fulton & Letton, 505 Bankers Life Bldg., 
Lincoln, engrs. Noted Sept. 14. 


Tex., Hondo—Dec. 12, by R. J. Noona, 
judge Medina, Co., grading, gravel surfac- 
ing and topping 10.75 mi. State Highway 
3 from here to Dunlay, 18 ft., 962.6 cu.yd. 
concrete, 103,326 sq.yd. 1 in. bituminous 
macadam, 31,659 cu.yd. gravel surfacing, 
92,675 Ib. reinforcing, $157,974; 11.55 mi. 
State Highway 3 from Bexar Co. line 
through Castroville, 16 ft., 1,347.4 cu.ya. 
concrete, 47,465 cu.yd. roadway and 31,204 
cu.yd. borrow excav., 120,985 Ib. reimnforc- 
ing, 30,228 cu.yd. gravel surfacing, $179,- 
977. Walton & Arneson, 418 Gunter Blidg., 
San Antonio, engrs. 


Tex., Waco—Dec. 15, by G. P. Lester, 
judge, McLennan Co., grading, gravel sur- 
facing and bituminous topping 3.7 mi. State 
Highway 7, McGregor Rd., 16 ft., 3,791 
cu.yd. roadway excav., 16,402 gal. bitumin- 
ous asphalt, 200 cu.yd. concrete, 787 cu.yd. 
cover material, 3,791 cu.yd. sledged stone. 
$32,075. M. Hannah, co. engr. Noted 
Sept. 28. 


California—Dec. 18, by state Hy. Dept., 
Sacramento, grading 11.8 mi. highgvay be- 
tween Nevada City and Little Deer Creek, 
Nevada Co., 7.4 mi. between point 34 mi. 
southeasterly from Hueneme Rd. and Ridge 
Ranch, Ventura Co.; grading and paving 
with asphalt macadam 8.2 mi. between 
Morrisons Crossing and 1 mi. south of 
Marysville, Yuba Co., 8.2 mi. between Hol- 
lister and Pacheco Pass Rd., San Benito 
and Santa Clara Counties, 14.2 mi. road in 
Madera Co.; grading and paving with port- 
land cement concrete 1.8 mi between Her- 
cules and Rodeo, Contra Costa Co, A. B. 
Fletcher, state highway engr. 


California—Dec. 26, by State Hy. Dept., 
Sacramento, grading 3.3 mi. road between 
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Streets and Roads (Continued) 


Donner Summit and Donner Lake, Nevada 
Co.; grading and asph@eltic concrete paving 
9.4 mi. road between New County Well 
ind Old County Well at Plank Rd., 
Imperial Co. A. B. Fletcher, state high- 
way engr. 


Calif., Arcata—Dec. 21, by City Trustees, 
improving various streets, 7,265 lin.ft. con- 
crete curb, 11,330 sq.ft. concrete gutter, 
308,070 sq.ft. grading, 255,580 sq.ft. 5 in. 
asphaltic concrete, 2 course. W. 8S. Farley, 
Monadnock Bidg., San Francisco, engr. 
Noted Oct. 26. 


Quebec—Dec. 16, by J. L. Boulanger, 
deputy minister of highways, Quebec, grav- 
eling 11.97 mi. Rawdon-L’Assomption High- 
way in towns of Rawdon, St. Jacques, St. 
Alexis, Montcalm, St. Esprit, St. Roch and 
L|Epiphanie. M. Nectkar, ch. engr. This 
corrects report in Nov. 23 issue. Noted 
Nov. 23. 

BIDS RECEIVED 


New York—H. S. Sisson, comr. State Hy. 
Dept., Albany, See 3.57 mi. Highway 
8133, Hamilton Co., to C. J. Burgess Co., 
Marcy, $130,488, engrs, est. $134,118; 3.71 
mi. Highway 8138, Orange Co., to H. Hull, 
Highland Mills, $138,792, engrs. est. $152,- 
864; 2.67 mi. Highway 8137, Saratoga Co., 
to Malloy Constr. Co., 434 State St, 
Schenectady, $82,945, engrs. est. $91,930; 
2.41 mi. Highway 1682, Suffolk Co., to R. 
W. S. Corp., 30 Church St., New York City, 
$85,668, engrs. est. $96,815; 0.09 mi. High- 
way 8066-A, Suffolk Co., to M. J. Rush, 
New York City (street address not avail- 
able) $10,302, engrs, est. $11,449; 4.25 mi. 
Highway $139, Chautauqua Co., to Green- 
field Constr. Co., 89 Main St., Hornell, 
$153,872, engrs. est. $162,486; 4.27 mi. 
Highway aes Columbia Co., to Lane 
Constr. Corp., 37 Colony St., Meriden, Conn.,, 
$164,822, engrs. est. $165, 865; 0.24 mi. 
Highway 1652, Nassau and Suffolk Coun- 
ties, to C. Heling, Lindenhurst, $12,888, 
engrs. est. $13,600; 1.33 mi. Highway 1653, 
Saratoga Co., to Collins Bros., Mechanic- 
ville, $51,893, engrs. est. $54,453; 2.24 mi. 
Highway 8140, Wayne Co., to Ribstein- 
Holter Co., Inc., Rochester (street address 
not available) $74,218, engrs. est. $81,304; 
reconstructing 2.27 mi. Repair Contr. 3033, 
Broome Co., to A. Yesu & Son, 27 Carroll 
St., Binghamton, $65,648, engrs. est. $67,- 
433; 3 mi. Repair Contr. 3029, Chemung 
Co. and 2.5 mi. Repair Contr. 3021, Steuben 
Co., to Wieberg Bros., Buffalo (street ad- 
dress not available) $98,738, engrs. est. 
$112,101 and $72,192 engrs. est. $80,942 
respectively ; 3.19 mi. Repair Contr. 3031, 
Clinton Co., to Hogeboom & Campfield, Inc., 
Kingston, $49,204, engrs. est. $56.596; 2 
mi. Repair Contr, 3032, Otsego Co., to Mor- 
rell Vrooman, Inc., Gloversville, $73,294, 
engrs. est. $74,419; 2.36 mi. Repair Contr. 
3035, Suffolk Co., to E. Gould, Brooklyn 
(street address not available) $68,761, 
engrs. est. $76,704; 2.67 mi. Repair Contr. 
3034, Westchester Co., to Frederick Roeber 
Co., Inc., 507 5th Ave., New York City, 
$113,296, engrs. est. $124,701; 2.04 mi. 
Repair Contr, 3038, Onondaga Co., to C. D. 
Murray, 701 Westcott St., Syracuse, $63,- 
912, engrs. est. $70,125; 1.43 mi. Repair 
Contr. 3039, Orange Co., to H. H. Smith, 
Middletown, $52,203, engrs. est. $58,471; 
1.74 mi. Repair Contr. 3040, Orange Co., to 
B. G. Ackar, Troy (street address not avail- 
able) $52,941, engrs. est. $55,409; 1.99 mi. 
Repair Contr. 3041, Tompkins Co., to O'Day 
& Ambrose, Binghamton (street address 
not available) $65,114, engrs. est. $67,443. 
Noted Nov. 2 and 9. 


N. Y., Brooklyn — E. Riegelmann, boro 
pres., Boro Hall, opened bids Nov. 29, pav- 
ing (1) Eldert Lane, grading, curbing and 
flagging (2) 78th St. (3) Ave. I, laying 
cement sidewalks on (4) west side Flatbush 
Ave., from Sicilian Asphalt Paving Co., 41 
Park Row, New York, (1) $22,002; Cran- 
ford Co., 52 9th St., (1) $22,086; Borough 
Asphalt Co., 1301 Metropolitan Ave., (1) 
$23,273: T. B. Scott, 671 Halsey St., (2) 
$1,787 (3) $2,167 (4) $655; F. Persicano, 
350 Fulton St., (2) $1,964 (3) $2,167; P. 
Carbone, 95 Bay 25th St., (2) $2,078 (3) 
$2,450 (4) $686; A. E. Castle, 3313 Tilden 
Ave., (3) $2,111 (4) $522. Noted Nov. 23. 


N. Y¥., New York—J. Miller, pres. Man- 
hattan Boro, Municipal Bidg., opened bids 
Nov. 27, curbing, recurbing, flagging, reflag- 
ging and paving (1) Pleasant Ave. (2) 9th 
Ave. (3) West 192nd St. (4) West _173rd St. 
all above with sheet asphalt (5) West 100th 
St., granite block, from Asphalt Constr. 
Co., 2197 Madison Ave., (1) $5,198 (2) 
$3,861 (3) $4,049 (4) $12,769; Brusstar 
Constr. Co., Harlem River and 150th_St., 
(1) $6,004 (2) $3,854 (3) $4,074 (4) $14.- 

265; C. D. Beckwith, 2875 Bway., (1) 
$6, 261 (2) $4,123 (3) ‘$4,300 (4) $13,857; 
Burnside Contg. Co., 270 Burnside ‘Ave., 


(5) $15,718; P. J. Kearns Contg. Co., 2306 
Creston Ave., (5) $18,760, Noted Nov. 23. 


N. Y¥., Ricl&Qnond Hill—Park Bd. at office 
Dept. Parks., Municipal Bldg.. New York, 
opened bids Nov. 29, improving main drive 
in Forest Park, Boro of Brooklyn, here, 
from Cleveland Trinidad Paving Co., Flush- 
ing, $106,510; H. E. Kordes Co.,, 
Cooper St., Brooklyn, $198,157; W. P. 
Donald Constr. Co. 17 West 42nd St., New 
York, $108,775. Noted Nov. 23. 


Pa., Phila.—Opened bids Dec. 1, grading 
(1) Lansdowne Ave. from 66th St. to 
Haverford Ave. (2) Churchview St. from 
Tower to Terrace Sts. (3) Bridge St. from 
Roosevelt Blvd. to Sumnerdale St., from 
Barber Asphalt Paving Co., Land Title 
Bidg., (1) $44,913; Eastern Paving Co., 
Colonial Trust Bldg., (1) $48,673; Byrne & 
Davis, 20th and Clearfield Sts., (2) $40,422; 
Ferrante & Cellecci, 16th and Dickinson 
Sts., (2) $45,235 (3) $36,780; R. B. Wenner, 
Phila. (street address not available) (2) 
$52.3 765; D. DeLisle, 4842 Lightgow St., (3) 
25,212; T. L. Plannigan, 1204 East Mont- 
gomery Ave., (3) $32,752. 


Louisiana — State Hy. Dept., meymond 
Bidg., Baton Rouge, opened bids Nov. 28, 
9.8 mi. Winnsboro-Rayville Highway, from 
W. H. Harris, Monroe, $50,280, Lawrence, 
Nixon & Philips, Jackson, Miss., $56,968, 
O'Neal Bros., c/o State Highway Comn., 
$65,328; 4.97 mi. Morgan City-Thibodaux 
Highway, incl. trestle and bridge work, 
from Picard Contg. Co., New Orleans, 
(street address not available) $141,659, L. 
A. Loustalot, Franklin, $176,525; 7.8 mi. 
Melville-Port Allen Highway, Sect. A, from 
S. A. Gano, Maison Blanche Bldg., New 
Orleans, $30,002, Vickman & Tercuit, Don- 
aldsonville, $31, 083, Laiche & Miuer, c/o 
State Highway Comn., $32,266; 11.48 mi. 
Melville-Port Allen Highway, Sect. B, from 
Cc. and H. A. Tercuit, Donaldsonville, $22,- 
243, Laiche & Miller, c/o State Highway 
Comn., $22,357, Pickett & Hollier, Opelousas, 
$23,403. 


Ind., Evansville—Vanderburg Co. opened 
bids graveling 15,400 ft. E. I. Smith Rd., 
16 ft., from R. W. Martin, Slaughter St., 
25,577; M. Saunders, Mt. Vernon, $25,896. 
Engrs. est. $26,947. Noted Oct. 26. 


Ind., Terre Haute—Vigo Co. opened bids 
paving 11,220 ft. A. Fromme Rd., 30 ft., 
37,400 sq.yd. concrete on concrete, from 
Carpenter Constr. Co., Terre Haute (street 
address not available), $80,762, Foulkes 
Constr. Co., 705 Ohio St., $86,302, Premier 
Constr. Co., Terre Haute (street address 
not available), $89,860, engrs. est. $112,- 
769; grading and graveling 8.5 mi. John 
N. White Rd., 30 ft., from Carpenter Constr. 
Co., Terre Haute (street address not avail- 
able), $84,002, W. L. White, Terre Haute 
(street address not available), $95,160, 
Pfizenmeyer Constr. Co. (address not 
available), $98,066. Engrs. est. $110,983. 
Noted Oct. 19. 


Tex., La Grange—Fayette Co. (a) grad- 
ing and gravel surfacing, (b) rein.-con. 
drainage structures, on 12.87 mi. Highway 
3-B, Federal Aid Project 286, 16 ft., from 
P. G. Burns, San Bernardino, (b) $67,169; 
L. Robertson, Schulenburg, (b) $74,186; 
W. T. Hutto & Sons Gonzales, (a) $69,825; 
M. M. Craven, Fredericksburg, (a) and 
> = Engrs. est. $162,565. Noted 
Nov. ° 


Tex., Sinton—San Patricio Co. surfacing 
with 1 in. limestone rock asphalt 15.06 
mi. State Highway 9, 16 ft., from Uvalde 
Rock Asphalt Co., 1111-14 City Natl. Bank 
Bldg., San Antonio, $117,687; R. W. 
Coglazier, 910 Austin St., San Antonio, 
$118,698. Engrs. est. $125,000. Noted 
Nov. 16. 


Wash, Seattie—Opened bids Nov. 24 
grading and laying sewers in 16th Ave. 
N.W., 18,850 cu.yd. earth excav., 4,016 ft. 
10-15 in. (a) clay or (b)_ concrete pipe, 
from J. A. Tomei & Co., 1017 East 66th St., 
(a) $30,298, (b) $29,730; V. Ramaglia, 
4411 Corliss Ave., (1) $31,247, (b) $30,422; 
Hauge & Espaland 1813 North 50th St., (a) 
$33,781, (b) $33,535. Engrs. ets. $32,703. 


Calif., Fresno—Improving Moroa Ave. be- 
tween Peralta Way and Olive Ave., 91,855 
sq. ft. grading, 62,440 sq. ft. asphalt, 9,411 
ft. concrete gutter, 5,213 ft. concrete curb, 
9,889 ft. concrete walks, etc., from Thomp- 
son Bros., Divisadero and G Sts., $29,824; 
Federal Constr. Co., Call Bldg., San Fran- 
cisco, $30,515; Califoria Road & Street 
Impvt. Co., Bank of Italy Bldg., $31,070. 


Calif., Modesto—Improving (1) 16th St. be- 
tween I and Burney Sts., (a) 89,675 sq. ft. 
grading (b) 84,577 sq. ft. 14 in., warrenite 
on 2% in., asphaltic concrete (c) 5,098 ft. 
concrete gutter (d) 3,387 ft. concrete curb 
(2) Poplar Ave. between Needham and Stod- 


dard Ave., (a) 58,547 sqft 
54,881 sq. ft. paving (c) 3,666 ft 
2,432 ft. concrete curb, ete., fro: 
Paving Co., 141-9th St., (1b) 
$0.20 (1d) $0.70 (2a) $0.05 (2b) 5 
$0.20 (2d) $0.70; A. Teichert & s; 
Bldg., Sacramento, (la) $0.049 
(1c) $0.22 (1d) $0.69 (2a) $0.049 | 
(2c) $0. 22 (d) $0.69. 


Calif., San Anselmo—Improving 
Barber Tract, from Heafey- Moor: 
2030 High St., Oakland, $28,923: 
Richmond (street address not 
$31,009; Blumenkranz & Vernon. 
and Merchants Bank Bldg., Stock: 
333. Noted Oct. 26. 


CONTRACTS AWARDED 


Connecticut—State Hy. psPt-. B: rt 
paving 8,270 ft. State St., 20 ft., I 
rein.-con., to R. D. Daley & Cc a f 
St., New "Haven, $29,453 (cement a 
reinforcing furnished by state): ; 
Cornwall Hollow Rd., 18 ft., in © 

7 in. native stone macadam, to J. De M 
& Bro., 58 High St., Torrington, $1; 
Noted Nov. 23. 


N. Y., Long Island City—M. F. | 
pres. Queens Boro, Queens Subwa 
grading, curbing and laying sidewa 
101st. (Jerome) Ave., etc., to E. 
Woodhaven, $12,990; paving 101st (J: 
Ave., etc., permanent sheet asphalt on eon. 
crete, to Borough Asphalt Co., 1301 Metr 
politan Ave., Brooklyn, $17,805. : 
Nov. 23. 


N. J., Cape May—Cape May Co. 
8,123 sq.yd. Route 14, Sect. 6, to Cc. 
Earle, 173 Main St., Hackensack, $43,544 


N. J., Mays Landing — Atlantic 
Guarantee Trust Bldg., Atlantic City, 
constructing Cedar and Landis Aves 
Mays Landing-Downstown Rd. in Rich- 
land to line between Atlantic and Cumber- 
land Counties, to C. H. Earle, 173 Mai: 
St., Hackensack, $211,980. Noted Oct. 26, 


N. J., Newton—Sussex Co., grading 1.87 
mi. Fredon-Stillwater Rd., 36,000 cu.yd. 
rock excav., to Richards & Gaston, i1) 
a St., Somerville, $63,665. Noted 

OV. . 


Pennsylvania—State Hy. Dept., Harris- 
burg, 2,427 ft. Route 77, Beaver Co., to 
A. Dahl, 425 Wayne Ave., Sllwood City, 
$56,184; 2,893 ft. Route 77, Sect. 2, Law- 
rence Co., to Jameson & Narlee. Fredo 
$26,256; 5,812 ft. Application 1975, 
awanna Co., to M. Rosato & Son Co., $5 
Sloan Ave., Scranton, $40,224. Noted 
Oct. 26. 


N. C., Wilmington—Paving various streets, 
bitunthio to P. McGuire, Norfolk, Va. 
(street address not available) $190,000. 
Noted Nov. 2. 


8. C., Columbia—Richland Co., construct- 
ing 11.15 mi. Monticello Highway, to 
White Contg. Co., Chatham, Va., $56,161. 
Noted Nov. 9. 


Georgia—State Hy. Dept., Atlanta, con- 
structing 13.025 mi. Quitman-Madison Ri., 
Federat Aid Project 278, Quitman Co., & 
Smith & Hall, Elberton, $158,736, foregoing 
item noted in Oct. 19 issue; 8.738 mi. At- 
lanta-Newman Highway, Federal Aid Proj- 
ect 174, Campbell Co., to Davis Constr. Co., 
Walton Blidg., Atlanta, $155,199; 2 mi 
road from Albany to Lee Co, line, Federal 
Aid Project 298, Dougherty Co., to Dougher- 
ty Co., Albany, $29,231; 54 mi. road from 
Blue mee to Blairsville, Federal Aid 
Project 118, Fannin Co., to Dunn & Woodall! 
Walton Bldg., Atlanta, $36,992; 8.09 mi 
Moultrie-Tipton Rd., ederal Aid Project 
244, Colquitt Co., to Shepherd & Wallace, 
Atlanta, (street address not available), $55,- 
493; 9 mi. road from Blairsville to Murph) 
Rd., Federal Aid Project 290, Union Co. 
to M. H. Gardner, Columbus, $73,802; 8. 
mi. La Fayette-Summerville Highway, Fed- 
eral Aid Project 263, Walker Co., and 3.44 
mi. Cleveland-Blairsville Rd., Federal Aid 
Project 111, Union Co., to H. B. Hoppen: 
deitzel, Casualty Bldg., Macon, $65,364 and 
$37,551 respectively. 


Florida—State Hy. Dept., Tallahassee 
surfacing with bituminous macadam 7.76 
mi. road from Vero to Wabasso, Project 36, 
St. Lucie Co., to Maule Paving Co.; Ojus 
$240,221; surfacing with plain concrete 10 
mi. road from Pensacola to Roberts, Project 
34, Escambia Co., to C. H. Turner Co., Pen- 
sacola, $250,808. Noted Nov. 23. 


Fla., Clermont—Paving 23 blocks, to J. B 
McCrary Constr. Co., 3rd Natl, Bank Bldg. 
Atlanta, Ga., $103,433. 


Fla., Miami—Dade Co., constructing 18 
mi. macadam road in 4th Dist., to T. 
McGahey, Miami, $1.85 per cu.yd. 
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and Roads (Continued) 
Louisiana—State Hy. Comm., Reymond 
nidg, Baton Rouge, 16.1 mi. Winnsboro- 
vidalia Highway, Franklin Parish, to W. 
Ww. Harris, Monroe, $91,780; 4.03 mi. Crow- 
ipye-Kaplan Highway, Acadia Parish, to 
ird Kenyon Dredging Co., Dallas, Tex., 
et address not available) $25,252, 


Streets 


| for Crowley-Kaplan Highway, 
-sadia Parish, to Fluker Gravel Co., Fluker, 
$11 254. Noted Nov. 2. 


Ind., Lagrange—Lagrange Co., to David- 
con & Stout, Akron, graveling 8.4 mi. County 
Tpit Rd., 16 ft., $31,457, engrs, est. $35,000 ; 

J Bontrager Rd., $25,878, engrs. est. 


Ind., Monticello — White Co., 16,000 ft, 
Burley Rd., 16 ft., stone, to Sell Bros., Wol- 
cott, $25,780. Engrs. est. $27,500. Noted 
Oct. 26. 

Ind., New Albany — Floyd Co., paving 
11,180 ft. Mount Tabor Rd., 16 ft., stone 
macadam, to Atkins & Staebler, 1936 Ekin 
Ave., $25,000. Engrs. est. $27,500. Noted 
Oct. 26. 

Ia., Sumner—For 58,000 sq.yd. wa-renite 
pitulithic pavement and 34,000 ft. curb and 
to Bryant Asphalt Co., Waterloo, 

Noted Nov. 2. 


Kan., Arma—City Council and Comrs. 
Crawford Co., (Girard) 7 in. concrete pave- 
ment on 0.945 mi. Federal Aid Project 
120, to Koss Constr. Co., 632-W-Box, Des 
Moines, Ia., 3,530 cu.yd. excav. $0.70 per 
cuyd., 11,532 sq.yd. 7 in. concrete $2.59 
per sqyd., 9,806 lin.ft. curb and gutter 
$0.75, total $41,615; city portion 2,913.64 
sqg.yd. concrete pavement $2.54 per sq.yd., 
566 cu.yd. excav. $0.70, etc., total $8,841. 
Noted Nov. 16. 


Mo., St. Charles—St. Charles Co, regrad- 
ing and repairing 12 mi. Marthasville Rd. 
from Booneslick Rd. to Callaway Twp. line, 
16 ft. $35,000. Work will be done by force 
account under supervision of J. Jacoby, co. 
engr. 

N. D., Carrington—Foster Co., grading 
15 mi. highway between here and Melville, 
to North Dakota Constr. Co., Linton, 
$34,000. 


Tex., Dallas—Paving, curbing and gutter- 
ing Haskell St. from State to Cole Sts., 
bitulithie on concrete, to Central Bitulithic 
Co, Praetorian Blidg., $46,665. Noted 
Nov. 9. 


Tex., Dallas—Paving, curbing and gutter- 
ing 10th St. from Rosemont to city limits, 
Uvalde asphalt on concrete, to Uvalde 
Paving Co, Insurance Bldg., $50,406. 
Noted Nov. 9. 


Tex., Ft. Worth—To Genl. Constr. Co., 
Cotton Exch, Bldg., paving 4,620 sq.yd. 
Ashland St., Arlington Heights, incl. 3,100 
ft. curb and gutter, 9,700 sq.yd. West 21st 
St. from Clinton to Pearl Sts., incl. 5,400 
ft. curb and gutter, 2,700 sq.yd. Hattie St. 
from Main to Jennings Sts., all foregoing 1 
in, Uvalde rock asphalt $1, curb and gutter 
$1.10, 2,400 sq.yd. West 6th St. from Bur- 
nett to Throckmorton Sts., 2 in. Uvalde on 
5 in, concrete base $3, 1,200 ft, curb and 
gutter $1.10, 5,000 sq.yd. Rio Grande St. 
2 in. Uvalde top $3.10 or 14 in. top $2.80; 
to West Texas Constr. Co., Cotton Exch. 
Bldg., bitulithic paving 1,675 sq.yd. Denver 
St. from 15th to 16th Sts., incl. 1,160 ft. 
curb and gutter, 37,420 sq.yd. Forest Park 
Blvd,, incl. 17,940 ft. curb and gutter, 1,675 
sq.yd. Clinton St. from Central to 12th Sts., 
1,475 sq.yd. La Gonda St. from 14th to 15th 
Sts, 6,865 sq.yd. Macon St. from 5th to 
North Sts., all foregoing $3.18, and $1.10 
for curb and gutter; to J. F. Wills, 115 
Bryan St., 1,825 sq.yd. 3 in. vertcal fibre 
brek South Adams St. from Lowden to Col- 
lege Sts., $3, 230 ft. curb and gutter $1.10. 


Tex., Pearsall—Frio Co. grading, gravel 
surfacing and 14 in. cold rolled bituminous 
topping on 17.81 mi. Meridian Highway be- 
tween here and La Salle Co. line 18 ft., to 
Uvalde Rock Asphalt Co., City Natl. Bank 
Bldg. San_ Antonio, $238,883; 17.2 mi. 
Meridian Highway from here north to 
Meridian Co. line, to Smith Bros., Crockett, 


$207,310. Noted Nov. 23. 
grading and 


gutter, 
$209,936. 


Tex., Uvalde—Uvalde Co. 
gravel surfacing 14 mi. Dvalte-laaker Rd., 
16 ft., 138,409 cu.yd. roadway and 6,650 cu. 
yd. borrow excav., 208 cu.yd. concrete, 4,496 
lb. reinforcing, 31,003 cu.yd. gravel surfac- 
ing, to P. M, Skinner, Box 459, Marlin, 
$35,064. Engrs. est. $38,500 incl. 10% for 
engineering and contingencies. 


Colorado—State Hy. Dept., Denver, im- 
Proving 1.003 mi, road extending east_on 
Union Pacific Highway from Aurora City 

8, Federal Aid Project 225, Adams and 
Arapahoe Counties, national pavement, to 
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Miller, Douglas & Haines, 100 South York 
St., Denver, $34,790; gravel surfacing 5.245 
mi. Spanish Trail, Federal Aid Project 213b, 
La Plata and Montezuma Counties, 18 ft., to 
J. E. Hanson, Delta, engrs. est. $69,747. 
Noted Oct. 12. 


Idaho—W. Osborn, dist. engr. State Hy. 
Dept., Lewiston, gravel surfacing 22 mi, 
between Genesee and Moscow, on North 
and South Highway, Federal Aid Project 
18, Latah and Nez Perce Counties. 23,080 
cu.yd. gravel, to Campbell & Barr, Colfax, 
Wash., $50,314. Noted Nov. 9. 


Idaho—State Hy. Comn., Boise, grading 
and gravel surfacing 10.25 mi. Idaho-Pacific 
Highway, Federal Aid Project 65, from 
Georgetown to Caribou Bear Lake Co, Line, 
77,000 cu.yd. excav., 21,000 cu.yd. gravel, 
2,000 ft. 18-36 in. galvanized iron pipe, ete., 
to Taylor-Childs Constr. Co., 2420 Hudson 
Ave., Ogden, Utah. $74,028. Noted Nov. 9. 


Utah—State Rd. Comn., Salt Lake City, 
grading and gravel surfacing 7.459 mi. 
Heber-Hailstone Rd., 18 ft., Wasatch Co., 
to Gilkerson Constr. Co., 217 Ness Bldg., 
Salt Lake City, $56,777. Noted Nov. 16. 


Utah—State Hy. Dept., Salt Lake City, 
grading and surfacing 7.798 mi. road from 
Morgan to Peterson, 18 ft., 41, Morgan Co., 
to Western Eng. & Contg. Co., Templeton 
Bldg., Salt Lake City. 61,530 cu. yd. com- 
mon excav, at $0.37, 240 cu. yd. solid rock 
excay. $2, 2,015 cu. yd. borrow $0.32, 12,050 
Sta. yd, overhaul $0.03, 15,115 cu. yd. gravel 
surface, loading, $0.58, 15,640 yd. mi. gravel 
surface, hauling, $0.38, 7.8 mi. gravel sur- 
face, placing, $500, 7,300 Ib. reinforcing 
$0.02, 248 cu. yd. concrete $16.50, etc, total 
$49,434. Noted Oct. 26. 


Wash., Seattle—Paving and trestle work 
on Railroad Ave., to Hauge & Espaland, 
= North 50th St., $96,185. Noted Nov. 
30. 


Oregon—State Hy. Comn., Salem, crushed 
rock and gravel surfacing 12.1 mi. John 
Day Highway, Unit 2, Wheeler Co., to Metz- 
ger & Johnston, Roseburg, 45 cu.yd. Class A 
concrete, $30, 9,450 cu.yd. crushed gravel 
top, $1.85, 10,450 cu.yd. for base, $1.67, 600 
cu.yd. for maintenance $1.75, etc., total 
$38,334. 


Oregon — State Hy. Dept., Salem, and 
Portland Ry., Light & Power Co., Electric 
Bldg., Portland, grading 0.94 mi. Pacific 
Highway on perpendicular cliff, above car 
tracks and Willimette River, in Oregon 
City, Clackamas Co., to Rajotte & Winters, 
Inc., Realty Bldg., Spokane, Wash., $98,610, 


Calif,, Santa Rosa—Supervs. Sonoma Co. 
will improve 3.05 mi. Petaluma-Somona 
Highway, Sect. B; 13.35 mi. Guerneville- 
Jenner Highway; 1.79 mi. road from 
Sonoma to State Highway Rd.; 1.04 mi. 
Dry Creek Rd.; 0.58 mi. Geyserville-Kim- 
town Rd., Sect. A, between State Highway 
and Russian River, work will be done by 
day labor. Formerly bids rejected. E, A. 
Peugh, co. surv. Noted Oct. 26. 


Industrial Works 


PROPOSED WORK 


N. Y., Alden—Erie Co., City Hall, Buf- 
falo, having preliminary sketches made by 
W. A. Kidd, archt., 524 Franklin St., Buf- 
falo, 1 story, 75 x 100 ft., rein.-con., brick 
and steel power house and refrigerating 
—— ae To exceed $40,000. Noted 

une 1. 


N. Y., Buffalo—Great Lakes Transit 
Corp., 223 Erie St., plans large brick stor- 
ri. and warehouse, Erie St. 


N. Y., Jamestown—Clarke Baking Co., 
809 North Main St., plans rebuilding major 
portion of bakery, Richmond PIl., recently 
destroyed by fire. $50,000. Architect not 
announced, 7 


N. Y¥., New York—Dept. Parks, Municipal 
Bidg., having plans prepared 4 story serv- 
ice building, brick, steel and concrete, plain 
foundation, 77th St. and Columbus Ave. 
$500,000. Private plans. 


N. Y., New York—Dept. Plants & Struc- 
tures, Municipal Bidg., soon takes wius 2% 
story, 85 x 115 ft., brick, steel and concrete 
housing station, plain foundation, Horatio 
St. $100,000. Private plans. G. A. Whalen, 
comr. Noted June 22, 


N. Y., White Plains—Dentermann & Son 
Ice Co., plans 1 story, 50 x 120 ft., addition 
to plant. $65,000. Block, 501 5th Ave., 
New York, engr. 


Pa., Juniata — Pennsylvania R.R., Broad 
St. Sta., Phila. having plans prepared 45 x 
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150 ft. power house, here. A. C. Shpnd, 


ch. engr. 


Pa., Lewistown—Amer. Refractories Co.. 
Union Ave., Pittsburgh, purchased 68 acre 
site adjoining Pennsylvania R.R. tracks 
east of Lewistown Jct., and plans to build 
plant in spring. 


Pa., Phila.—Franklin Sugar Co., 104» 
North Delaware Ave., soon takes bids 1 
and 2 story rein.-con. and brick shop, Dela- 
ware Ave. $50,000. Private plans. 


Pa., Phila.—Ketterlinus Lithographic 
Mfg. Co., 4th and Arch Sts., will take new 
bids Jan. 1, for 8 story and basement, 5, 
x 140 ft. plant, 4th and Arch Sts. Forme: 
bids rejected. Ballinger Co., 12th anu 
Chestnut Sts., archts. Noted Nov. 16. 


Pa., Phila—F. Nardy, 3840 Spring Gar- 
den St., soon takes bids 2 story and bas: 
ment, 100 x 138 ft., brick and steel garage, 
plain foundation, 18th and Jackson Sts. 
380,000. R. A. Schuman, 202 West State 
St., Trenton, N. J., archt. 


Pa., Warren—Warren Garage Co., plans 
to remodel and build 2 story addition to 
garage. 


: Pa., Watsontown—Watsontown Door & 
Sash Co, plans generating plant in connec- 
tion with factory. Cost ta exceed $50,000. 


Va., Richmond—The Corley Piano Co, 
213 East Broad St., plans to rebuild plant 
recently destroyed by fire. $100,000. Total 
loss $235,000, 


N. C., Cramerton—Mays Mills, Inc., 
weave mill addition. $1,000,000. . 
Cramer, pres. 


lans 
WwW. 


N. C., Gastonia—H. H. Groves soon lets 


contract constructing cotton mill, capacity 


15,000 spindles. 


N._C., Raleigh—Carolina Power & Light 
Co., Raleigh, (street address not available), 
plans additions to various plants, substa- 
tions, transmission lines, steam plants, 
equipment, etc. $6,000,000. P. A. Tillery, 
Capitol Apartments vice-pres. and genl. 
mer. 


Tenn., Nashville—Philips & Buttorf Mfg. 
Co., 3rd Ave. N., soon takes bids 1 story, 
175 x 300 ft. brick, warehouse. $40,000. 
Marr & Holman, Stahlman Bidg., archts. 


Tenn,, Nashville—See ‘Miscellaneous.” 


Ky., Louisville—Gibbs-Inman, 825 West 
Bway., having plans prepared by A. Loomis, 
archt., 51 Todd Blidg., and takes bids in 
spring, 3 story and basement, 100 x 220 
ft., rein.-con., brick, and terra cotta, 9th 
St. and Bway. $100,000. 


0., Alliance—Machined Steel Castings Co., 
South Mahoning Ave., plans 1 story, 75 x 
200 ft. factory. $100,000. 


0., Cleveland—G. W. Deming, 3154 Red- 
wood Ave., and O. G. Deming, 1269 Carlyon 
Rd., Cleveland Heights, naving plans pre- 
pared by H. P. Whitworth, archt., 526 
Hickox Bldg., 1 story, 40 x 54 ft. and 40 
x 73 ft. garage and commercial Du:.uiaeg, 
Euclid Ave. and Chardon Rd, $40,000. 


0., Cleveland—Union Terminal Bus Line 
Co., c/o Miller & James, archts., Erie Bldg., 
having plans prepared 2 story, 72 x 180 
ft., brick, steel and concrete garage and 
service station, East 9th St. near Central 
Ave. $60,000. 


0., Cleveland—H. FE. Roth, 1604 East 
117th St., had plans prepared by Christian, 
Schsatnennery & Gaede, archts., 1900 
Buclid Ave., story and basement, 50 x 
100 ft. and 30 x 40 ft., brick and concrete, 
factory, garage and office building, West 
65th St. near Storer Ave. $50,000. 


0, Columbus—Federal Ice & Refrigera- 
tion Co. had plans prepared by C. C. Coneby, 
archt. and engr., Cadillac pide. Cleveland, 
¥ story, 55 ft. high, 40 x 155 ft., brick and 
steel plant, 20th St. $150,000, 


0., Springfield — Fairbanks Piano Plate 
Co., Kenton St., plans rebuilding portion of 
factory, recently destroyed by fire. $40,000. 


0., Wadsworth—Ohio Match Co, having 
plans prepared by Christian, Schwarzenberg 
& Gaede, archts., 1900 Euclid Ave., Cleve- 
land, 3 story, 120 x 200 ft., brick, steel 
and concrete factory. $150,000. 


0., Wadsworth—Ohio Injector Co., c/o E 
J. Young, pres., having plans prepared by 
Christian, Schwarzenberg & Gaede, archts., 
1900 Euclid Ave., Cleveland, 3 story, 60 x 
250 ft. factory addition, brick and rein- 
forced flat slab concrete. $150,000. 


Mich., Petoskey — Petoskey Portland 
Cement Co., ha’ preliminary plans pre- 
pared by J. C. e Co., consult, engrs., 
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Industrial Works (Continued) 


38 South Dearborn St., Chicago, extending 
stock house, power plant and factory. 
$500,000. This corrects reports in Nov. 
23 issue. 


Ill., Chicago—Ford Motor Co., Highland 
Park (Detroit P. O.) Mich., had plans pre- 
pared by A. Kahn, archt., 1000 Marquette 
Bldg., Detroit, Mich., 1 story, 14 ft. high, 
502 x 1,363 ft., assembly plant, with 100 x 
100 ft. detached power house, brick, steel 
and rein.-con., plain foundation, Torrance 
Ave, and Calumet River, here. 


lll., Chicago—Peoples Gas Light & Coke 
Co., 122 South Michigan Ave., plans 2, 3 
and 4 story repair shop, rein.-con., brick 
and steel, Homan and Division Sts. $300,- 
000. H. Van Holst, 112 West Adams St., 
archt. 


lll., Taylorville—Hopper Paper Co. had 
plans prepared by Billingham & Cobb, 
archts., Kalamazoo, Mich. 2 story, 80 x 
160 ft. factory addition, rein.-con., brick 
and steel. $60,000. 


Wis., Eau Claire—K. N. Knudson, 307 
North Farwell St., making plans 1 story 
and basement, 55 x 94 ft., brick and con- 
crete garage, plain foundation, Farwell St. 
$40,000, Private plans. 


Wis., Eau Claire—Paige-Ford Motor Car 
Co., Wisconsin and North Farwell Sts., 
making plans 2 story and basement, 58 x 
90 ft., brick and concrete garage, plain 
foundation. $45,000, Private plans. 


Wis., Madison—Heilprin & Co., c/o J. 
Heilprin, pres., West Mifflin St. 
plans prepared by E. A. Tough, archt., 
Conklin Bidg., 2 story, 75 x 150 ft., cold 
storage warehouse, rein.-con., brick and 
steel, plain foundation, Bedford St. $90,000. 
Noted Nov. 16. 


Wis., Madison—Madison Supply Co., 615 
Sast Washington Ave., having plans pre- 
pared by R. A. Phillips, archt., 315 Beaver 
Bidg., 2 story, 50 x 60 ft. bottling works 
and warehouse, brick and rein.-con., plain 
foundation. $40,000. 


Minn., Minneapolis—J. Leslie Paper Co., 
3rd Ave. S and 5th St., having plans pre- 
pared by Bertrand & Chamberlain, archts.. 
616 Northpvestern Bank Bldg., 1 or 2 
story and basement, 100 x 150 ft. ware- 
house, rein.-con., brick and tile, 7th Ave. 
N, between 3rd and 4th Sts. $70,000 (Cif 
only 1 story). 


Minn., Northfield—St. Olafs College hav- 
ing plans prepared by Collidge & Rogdon, 
arehts., Corn Exchange Bldg., Chicago, 1 
story power house, brick and concrete, at 
college. $50,000. P. O. Hann, _ business 
mer. J. D. Small, 127 North Dearborn 
St., Chicago, engr. 


Minn., Red Wing—Red Wing Sewer Pipe 
Co. having plans prepared by A. F. Gauger, 
archt., 302 Central Bank Bldg., St. Paul, 
3 story, 75 x 275 ft. dry house, brick and 
concrete, to replace one destroyed by fire. 
$85,000. 


Mo., St. Louis—Feb, 9, to vote on $1,000,- 
000 bonds (Proposition 11) constructing 
and equipping municipal power and service 
building incl. machine shop, garage and 
laundry. W. W. Horner, 306 City Hall, 
ener. 


Mo., St. Louis—Grace Sign & Mfg. Co., 
425 South Main St., soon lets contract 1 
story, 150 x 260 ft., rein.-con. factory, plain 
foundation, 2nd and President Sts. $100,- 
000. Architect and engineer not selected. 


Calif., Emeryville—Westinghouse Electric 
& Mfe. Co., 1st Natl Bank Bidg., San 
Francisco, having plans prepared py tneir 
Eng. Dept., Union Bldg., Pittsburgh, Pa., 
group of buildings for manufacturing plant, 
on 12 acre site, here. $1,000,000, 


Calif... Fresno — Trewhitt-Shields Co., 
(owners, engineers and contractors), pre- 
paring plans 1 story, 130 x 150 ft., con- 
erete and brick warehouse J and Los 
Angeles Sts. Work will probably be done 
by day labor. 


Calif.. Hayward—E. L. Macabee, mgr. 
Hunt Bros. Packing Co., Lower B St., and 
chn. of Cold Storage Plant Com. of Hay- 
ward Chamber of Commerce, backs move- 
ment to finance construction of cold stor- 
age plant. Plant will be constructed either 
by formation of local stock company or by 
corporation already established in Hay- 
ward. $100,000. 


Calif.. Sacramento — Sacramento Pipe 
Wks., R St. near 7th St., plans 2 buildings, 
each 148 x 230 ft., 16th and B Sts. 


Ont., Bridgeburg—Natl. Brake Co., Elli- 
cott Bldg., Buffalo, N. Y., plans plant here. 








having - 





Ont., Collingwood—Canadian Postel Lock 
Nut Bolt Co., plans to build new factory in 
spring. $50,000. F. A. Bassett, mgr. 


Ont., Mount Dennis—Electroplax Mfg. 
Co. plans concrete, brick and steel plant to 
replace one recently destroyed by fire. 
$100,000. Architect not selected. 


Ont., Wiarton—G. Golden, Berford St., 
plans new garage and repair shop. $45,000. 


BIDS DESIRED 


N. Y., Sheepshead Bay (Brooklyn, P. O.) 
—Superior Ice Co., 50 East 42nd St., New 
York, brick, steel and rein.-con. plant, 
plain foundation Ave. Z and East 17th 
St., here $250,000. Work will be done 
by separate contracts, under supervision of 
W. Mortensen, archt, and engr., 209 West 
76th St.. New York. Noted Nov. 23. 


Pa., Phila.—Amer. Ice Co., 6th and Arch 
Sts., taking bids 1 story, 125 x 150 ft. rein.- 
con., brick and steel plant, plain foundation, 
17th and Washington Aves. Private plans. 


Pa., Phila.—I. W. Levine, archt., Victory 
Bldg., taking bids 3 story, 45 x 180 ft., 
rein.-con, and brick warehouse, plain foun- 
dation, 5th and South Sts., for P. Miller, 
506 South St. $90,000. 


Pa., Phila.—C. J. Gilmore, archt., Fuller 
Bldg., taking bids 1 story and basement, 
62 x 155 ft. brick and steel garage, plain 
foundation, York Rd, and City Line Ave., 
for W. B. Margerum, York Rd. and Chelten 
Ave. $60,000. 


Pa., Phila.—Smith-Hardican Co., 1606 
Cherry St., taking bids 4 story and base- 
ment, 65 x 80 ft. rein.-con. and brick 
garage, plain foundation, 20th and Brandy- 
wine Sts. $120,000. Private plans, 


Pa., Phila-—C. E. Wunder, archt., 1517 
Spruce St., taking bids 5 story and base- 
ment, 173 x 200 ft., rein.-con. and brick 
plant, plain foundation, 34th and Market 
Sts., for S. Green Co., 15th and Arch Sts. 
$250,000. 


Pa,, Pittsburgh—Natl. Biscuit Co., 6400 
Penn Ave., taking bids, 1 story, 60 x 120 ft. 
steel garage, Aurelia Ave. and Kaufman 
Way. Private plans, 


Pa., Waynesburg—H. Cochrane, Dawson, 
will build 2 story and basement, 90 x 120 
ft. rein.-con., brick and steel garage, Greene 
St., $60,000. Work will be done by sepa- 
rate contracts. H. W. Altman, Fayette 
Title & Trust Bldg., Uniontown, archt. 
Noted Nov. 16. 


0., Cleveland—Bonar Realty Co., c/o P. 
F. Price, 307 Ulmer Bldg., taking bids 2 
story and basement, 111 x 120 ft., brick and 
timber garage, commercial building, etc., 
East 114th St. and St. Clair Ave. $5,000. 
Allen-Osborn Co., 700 Rose Bldg., archts. 


0., East Cleveland (Cleveland P. 0.)— 
See “Buildings.” 


Wis., Cedarburg—Hansen Sonning Ma- 
chine Co., Port Washington, taking bids 1 
story, 112 x 112 ft., brick, rein.-con. and 
steel factory, plain foundation $45,000. 
Private plans. 


Wis., Milwaukee—H. J. Esser, archt., 82 
Wisconsin St, taking bids 2 story and base- 
ment, 85 x 150 ft., brick and concrete dairy, 
plain foundation, llth St, for Cedarburg 
Dairy Co., c/o H. Berns, 1586 Prospect 
Ave. $75,000. 


Wis., Milwaukee—H. C. Hengels, archt., 
445 Milwaukee St., taking bids 2 story, 70 x 
150 ft. addition to garage, brick and con- 


crete, plain foundation, Grand Ave., for 
Welch Investment Co., 105 Wells St. 
$50,000, 

Wis., Randon Lake—Krier Preserving 


Co., Belgium, taking bids 1 and 2 story, 50 
x 240 ft., main factory building, warehouse, 
sheds and power house, brick and timber, 


plain foundation, here. $100,000, Private 
plans. 
Wis., Wausau — Oppenhamer & Obel, 


archts., Spencer Bldg., taking bids 3 story 
and basement, 50 x 180 ft., brick ani timber 
factory, plain foundation, for Marathon 
Shoe Co,, lst Ave. and Cedar St. $60,000. 


Mo., St. Louis—Jan. 2, by Bd. Pub. Serv., 
208 City Hall, 2 story, 54 x 225 ft., service 
building and power plant, rein.-con. and 
brick, plain foundation, for St. Louis Train- 
ing School for Feeble-Minded, at Scott 
Farm. $150,000. L. R. Bowen, 304 City 
Hall, archt. and engr. Noted Oct. 5, 


Idaho, Warren—Unity Gold Mines, War- 
ren, receiving bids 1,000 hp. hydro-electric 
lant, incl. 10 mi, transmission line, etc. 
75,000, Alexander Potter, 50 Church St., 
New York City, engr. 


nian 
CONTRACTS AWARDE)) 


Mass., Worcester—Reed & |) 
Co., Duncan Ave., 2 story, 60 x 4 
tory addition, brick and steel, an: | : 
90 x 120 ft. annealing room, br Nix. 
Ave., to H. R. Kent & Co. i141 B \, 
York City. Archts. est. $150,000. 


Conn., Hartford—Hartford Dis ind 
Trucking Co., 105 Albany Ave., ane 
1 story, 40 x 80 ft. garage and rt 
shop, by day labor, under si 
Smith & Annable, Inc., arents., 
St., Springfield, Mass. 


N. ¥., Auburn—Lockwood, Gree 
archts. and engrs., 101 Park A\ 
York, new weave shed, machine < 1 
extensions to dyehouse and power 
rein.-con., brick and steel, plain foun 
here to J. J. O'Leary, Lodi Rd.. Pac 
N. J., for Firth Carpet Co., 62 Sout ivi. 
sion St. Archts. est. $150,000. Noted vio 


N. Y., Brooklyn—J. J. Aaron, c/o 4 
Goldberg, archt. and engr., 164 Montac 
St., 1 story, 100 x 150 ft., brick steel an 
concrete garage, plain foundation. Mont. 
gomery St., by day labor. $75,000. ri 


N. Y., Buffalo—Citizens Safe Deposit ¢ 
5 story, 26 x 115 ft., fur storag: plant 
rein.-con., 565 William St., to Turner Con. 
str. Co., 11 Goodell St. 
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N. Y., Buffalo—Swan Garage Co. Inc 
48 East Swan St., 3 story and part base. 
ment, 90 x 115 ft., brick and steel garage. 
to Turner Constr. Co., 11 Goodell St. Noted 
Nov. 16. 


N. Y., Buffalo—Kittinger Bros., 1893 
Elmwood Ave., 3 story, 80 x 112 ft. brick 
addition to furniture factory, to Harding & 
Crea, White Bldg. Archts. est. $40.00 
Noted Nov. 30. 


N. Y., Buffalo—Great Lakes Transit 
Corp., Marine Trust Bldg., brick storas: 
building, Erie St., to Eastern Concrete Stee! 
Co., 403 Morgan Bldg. Archts. est. $64,00¥ 


N. Y¥., New York—C. D. Greenbaum, c/o 
Maximilian Zipkes, archt. and engr.. 432 
4th Ave. 2 story and basement, brick, 
steel and concrete warehouse, plain founda- 
tion, 180th St. and Amsterdam Ave., by 
day labor. $50,000. 


N. Y., Vischer Ferry—C. L. Cadle, suvt. 
Pub. Wks., Albany, power house at Vischer 
Ferry dam, Saratoga Co., here, Contr. 8-3. 
to Amer. Pipe & Constr. Co., 112 Nort! 
Broad St., Phila., $289,870. Noted Oct. 12 


Pa., Aspinwall— Humes Bros., Brilliant 
St., 1 story, concrete, brick and steel addi- 
tion to garage, Brilliant St., to W. M. May, 
Eastern Ave. Archts. est. $40,000. 


Pa., Bridgeport—James Lees & Sons Co., 

5 story and basement, 43 x 64 ft. rein.- 

con., brick and steel mill, plain foundation. 

ae Constr. Co., 1935 Chestnut St. 
a. 


Pa., Freedom — Freedom Oil Wks., 2 
2 story, 48 x 75 ft. rein.-con. addition to 
garage, to R. B. McDanel Co., New Brigh- 
ton. Archts. est. $40,000. Noted Aug. »v. 


Pa., Johnstown—E, Hahn Packing Co., 
Hickory St., 3 story and basement, 48 x 10s 
ft. and 24 x 112 ft. concrete and brick ad- 
dition to plant, Hickory St., to W. H 
Smith & Son, Johnstown. 


Pa., Phila.—Bennett & Aspden Co, 3 
story, rein.-con. and brick addition to mill 
Plain foundation, Krams and Pechin Sts., 
to W. Steele & Sons, 16th and Arch Sts. 
$80,000, 


Pa., Phila—Bush & Diamond, Jasper 
and Thayer Sts., 2 story and basement 
rein.-con. and brick mill, plain foundation 
Ontario and Jasper Sts. to Austin Co., 
Bulletin Bldg., $50,000. 


Pa., Phila.—Phila. Inquirer, 1109 Market 
St., 6 story and basement, 163 x 397 ft. 
rein.-con. and brick storage plant, plain 
foundation, 15th and Callowhill Sts., 
Roydhouse-Arey Co., 112 North Broad St. 
Archts. est. $500,000. 


Pa., Pittsburgh—Fairmount Creamer 
Co., 301 Ferry St., 5 story and basement, 
62 x 72 ft. warehouse and 1 story and 
basement, 38 x 72 ft. garage, 25th and 
Smallman Sts., to W. T. Grange Const. 
Co., Keenan Bldg. Archts. est. $15',()\'. 
Noted Sept. 14. 


Pa., Pittsburgh—Studebaker Sales ©o. 
Baum Blvd., 2 story and basement, ‘« * 
112 ft. addition to garage and sales room 
4724 Baum Blvd., to Conley & DeMey. }-: 
North Highland Ave, Archts. est, $65,000. 
Noted Nov, 16. 
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Industrial Works (Continued) 


_ ¢., Wash.—-J. McReynolds c/o Stude- 
ker Automobile Co., 819 14th St., N. W.., 
ehowroom and service station at 14th 

i R Sts.. to H. Wardman, 1430 K St., 
vy. W. Archts. est. $150,000. Noted Sept. 28. 


p. C., Wash-—C. H. Tompkins, 1612 Park 
rd, N. W., will build garage by day labor. 
3250,000. Private plans. 


0., Akron—Ohio Pump & Machine Co., 
ond Natl Bldg., 1 and 2 story, 80 x 260 
* steel plant, plain foundation, to Clem- 
mor & Johpson, 406 Metropolitan Bldg., 


$50,000. 


0., Cleveland—Grabler Mfg. Co., 6565 
Bway., 1 story, 50 x 80 ft. annealing house 
nd 3 story, 80 x 80 ft. factory, brick and 
steel, to A. A. Lane Constr. Co., 1869 East 
ssth St. Archts. est. $50,000. Noted 
Nov. 23. 

I., Chicago—Douglas Bottling Co., 3523 
Ogden Ave., 1 and 2 story, 23 x 75 ft. and 
75x 145 ft. factory, rein.-con., brick and 
steel, Ogden Ave. near South Ridgeway 
Ave., to B. Boches, 1608 South Central 
park Ave. Archts. est. $40,000. 


Il, Chieago—The Fair Department Store, 
State and Adams Sts., 1 story, 157 x 313 
ft. rein.-con., brick and steel garage, 2454- 
2520 Lawrence Ave., to H. D. Moreland Co., 
3701 Sheffield St. Archts, est. $185,000. 
Noted June 8. 


ll, Chicago—D. P. Farrell, c/o M. O. 
Nathan, archt., 123 West Madison St., 1 
story, 100 x 200 ft. factory, rein.-con., brick 
and steel, 4411-29 West Lake St., to Nelso- 
Wagstad-Carlson Co., 1743 North Craw- 
ford Ave. Archts. est. $40,000. 


Wis., Milwaukee—FExcel Mfg. Co., 3402 
South Pierce St., 2 story, 60 x 180 ft. addi- 
tion to factory, brick and timber, plain 
foundation, to Lupinski & Wolff, 82 Wis- 
consin St. Archts, est. $45,000. 


Wis., Milwaukee — Eslien Sheet Metal 
Wks,. 1001 30th ‘St., will build 2 story, 
$5 x 42 x 185 ft., brick and steel ware- 
house, plain foundation, Pemberton St., by 
day labor. $42,000. Private plans, 


Wis., Milwaukee—Harsh & Chapline Shoe 
Co., 694 Hanover St., 3 story and basement, 
60 x 210 ft., brick and concrete factory, 
plain foundation, to W. W. Oeflein, Inc., 
86 Michigan St. Archts. est. $110,000 


Wis., Neenah—Kimberly-Clark Co., 2 
story, 65 x 120 ft. paper mill, brick and 
timber, plain foundation, to CR. Meyer 
& Sons Co., 50-State St., Oshkosh. $65,- 
000. Private plans, 


Wis., Plover—Whiting-Plover Paper Co., 
Stevens Point, 3 story, 40 x 108 ft., paper 
factory unit incl, heater room, brick, rein.- 
con. and steel, plain foundation, to C. HK. 
Meyer & Sons Co., 50 State St., Oshkosh. 
Archts. est. $50,000. 


Wis., Wausau— Hall Garage Co., 107 
Scott St., 2 story, 50 x 60 ft., garage and 
repair shop, brick and _ rein.-con., plain 
foundation, to J. Larson, 627 Weile Ave. 
Archts. est. $40,000. 


Wis., Waukesha—Spring City Auto Co., 
220 West Main St., 1 story, 65 x 190 ft., 
garage and repair shop, brick, rein.-con. and 
steel, plain foundation, to Federal Bridge 
& Structure Co., Lincoln Ave. Archts. est. 
$40,000. Noted Nov. 23. 


Wis., Wisconsin Rapids—Amer. Carbonic 
Mchry. Co, will build 2 story, 50 x 150 ft., 
brick, rein.-con. and steel factory, by day 
labor. $75,000. Private plans, 


Minn,, Hopkins — Hennepin Co. Sana- 
torium Comn., general contract 1 story and 
part basement, 12 and 32 ft. high, 45 x 108 
ft.. power house, brick, concrete and rein.- 
con., Glen Lake near here, to Pehrson Bros., 
595 Temple Court, Minneapolis, $229,500. 
Noted Nov. 16, 


Minn., Minneapolis—B 
Co., 1015 Plymouth Bldg., 2 story and base- 
ment, 42 x 92 x 125 ft. garage and service 
Station, rein.-con., brick and tile, 3032 Hen- 
hepin Ave., to Mapes, Ahrna & Erstgaard, 
600 Andrus Bldg., $105,000. 


Kan., Wichita—J. Dold Packing Co., 21st 
St. and Lawrence Ave., refrigeration plant, 
to Carbondale Refrigeration Co., Carbon- 
dale, Pa. Engrs. est. $100,000. 


Mo., Columbia—Boone Co. Milling Co., 
Seneral contract rein.-con. and steel eleva- 
tor and warehouse, 60,000 bu, capacity, to 
Monolith Builders, Inc., 509 Mutual Blidg., 
Kansas City, $50,600. 


Mo., Kansas City—flall Bros. Co., 5 story 
anc basement, 100 x 115 ft., rein.-con., bric 
and terra cotta plant, 26th and Walnut Sts., 


nt Investment 


Mo., St. Louis—Broderick & Bascom Rope 
Co., 805 North Main St., to Gamble Constr. 
Co., 620 Chestnut St., 2 story, 81 x 496 
ft. warehouse, 4233-35 North Union Blvd., 
$67,200, 1 story, 143 x 496 ft. factory, 4239- 
51 North Union Blvd., $116,950 and 25 x 50 
ft. building, $4,200, all rein.-con. and brick, 
plain foundations. 


Mo., St. Louis—J. Cusamano, 910 Carle- 
ton Bldg., 1 story, 127 x 192 ft., concrete 
and brick garage, 1428-39 North 10th St. 
to C. N. Lund, Sawyer Bldg., $40,000, 


Calif., Benicia—G. W. Hume Co., 311 
California St., San Francisco, 1 story, 60 
x 160 ft., frame and galvanized warehouse, 
pile foundation, here, to J. Pattison, 925 
The Alameda, Berkeley. 


Calif., San Francisco—F. W. Hess, 1342 
Mission St., constructing 6 story, 87 x 137 
ft., commercial depository and store build- 
ing, concrete, Turk St. near Jones St., to 
J. H. Hjul, 1342 Mission St., $150,000. 


Calif., Stockton—Natl. Paper Products Co., 
Church St. between McDougall and Stock- 
ton Sts., rein.-con. and brick factory addi- 
tions, Church St., to Davis-Heller-Pearce 
Co., Delta Bldg. ; cost between $100,000 and 
$150,000. 


Ont., Toronto—Lawrason & Doughty, 42 
Church St., 4 story and basement, 80 x 100 
ft. concrete, brick and steel factory, to H. 
Walker, 230 Langley Ave., $150,000. 


Ont., Windsor—See “Buildings.” 


Buildings 
PROPOSED WORK 


Mass., Norwood—Church—First Congre- 
gational Church of Norwood having plans 
prepared by J. Williams Beale Sons, archts., 
62 Summer St., Chicago, for church. $125,- 
000-$225,000, according to design selected. 


Mass., Springfield—High School—School 
Bd. having plans prepared by E. C. and 
G. C. Gardner, archts., 33 Lyman St. 3 
story, brick, Elliot St. $800,000. 


R. L., Providence — High School — Public 
Building Dept. plans 2 story ana pwasement 
wing, brick, Spring St. $200,000. Public 
Buildings Dept., City Hall, archts. 


Conn., Middletown — School — Bd. Educ. 
plans 2 story and basement, brick and 
steel, Hotchkiss St. $150,000. Architect 
not selected. 


N, Y., Brooklyn—Bank—East New York 
Savings Bank, Atlantic Ave., soon takes 
bids 2 story, brick, steel and stone, plain 
foundation, Atlantic and Pennsylvania Aves. 
$500,000. Holmes & Winslow, 134 East 44th 
St., New York, archts. and engrs 


N. Y., Brooklyn—Exchange—McKenzie, 
Voorhies & Gmelin, archts. and engrs., 342 
Madison Ave., New York, soon let contract 
brick, steel and stone, plain foundation, 
7701 3rd Ave., here, for New York Tele- 
phone Co., 15 Dey St., New York. $425,000. 
Noted Sept. 28. 


N. Y., Brooklyn—High School—Bd. Educ. 
500 Park Ave., New York, plans addition to 
Erasmus Hall High School, brick, steel and 
stone, plain foundation, Flatbush Ave., here, 
$750,000. C. B. J. Snyder, Flatbush Ave. 
extension and Concord St., archt. and engr. 


N. Y., Buffalo—Cathedral—Buffalo Con- 
sistory A.A.S.R., 168 Delaware Ave., plans 
cathedral with 60 ft. proscenium arch, 1130 
Delaware Ave, $500,000. 


N. Y¥., Endicott—School—Voted $235,000 
bonds and having plans prepared by A. T. 
Lacey, archt., Press Bidg., Binghamton, for 
school. 


N. ¥. Geneva—Theatre—N. A. Tallman, 
Titusville, Pa., plans brick and steel on 
opera house site here. $150,000. Architect 
not announced. 


N. Y., Jamaica—-Hospital—Mary Immacu- 
late Hospital having plans prepared by W. 
J. Boegel, archt. and engr., 162 East 37th 
St., New York, 6 story and basement brick, 
steel and stone, plain foundation, Shelton 
Ave. $1,000,000. 


N. Y. Jamestown—Office and Store—A. 
A. Rogers, Jamestown, (street address not 
available), plans 5 story brick and steel 
office and store building, Main St., to re- 
place one recently destroyed by fire. Archi- 
tect not announced. 


N. Y¥. New York—Apartment—Spring- 
steen & Goldhammer, archts, and engrs., 31 
Union Sq., preparing plans 6 story, brick, 
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to Frank Hill Smith, In¢é., Winters Bldg., steel and stone, plain foundation, Grand 
Dayton, O., $1,250,000. Ave. and 181ist St. $400,000. Owner’s name 


withheld. 


N. Y.. New York—Bank and Office— 
Chatham & Phoenix Bank, 149 Bway., hav 
ing plans prepared by C. L. Calhoun, archt. 
and engr., 16 East 33rd St., 4 story, brich, 
steel and stone, plain foundation, Bowery 
and Grand St. $300,000, 


N. ¥., New York—Loft—Feder Bros., Inc., 
c/o G. H. McCabe, archt. and engr., 96 
5th Ave., soon takes bids 6 story, 40 x 
90 ft., brick, steel and stone, plain founda- 
tion, 230 West 38th St. $500,000. 


N. Y., New York—School—Bd. Educ., 500 
Park Ave., had plans prepared by C. B. J. 
Snyder, archt., and engr. Flatbush Ave., ex- 
tension and Concord St., Brooklyn, 4-story, 
35 x 175 ft., brick, steel and stone addition 
to P. S. 12, Frisby Ave., $350,000. 


N. Y., New York—School—Bd. Educ., 500 
Park Ave., having preliminary plans pre- 
pared by C. B. J. Snyder, archt. and engr., 
Flatbush Ave, extension and Concord St., 
Brooklyn, 6 story, brick, steel and stone, 
plain foundation, Weeks Ave. $1,250,000. 


N. Y., New York—Schools—Bd. Educ., 
500 Park Ave., soon takes bids P. 8. 11, 
5 story, 20th St., between 8th and 9th Aves., 
$1,000,000 ; George Washington High School, 
4 story 300 x 300 ft., 183rd St. and Amster- 
dam Ave. $1,750,000, both brick, steel and 
stone, plain foundations. C. B. J. Snyder, 
Flatbush Ave., extension and Concord St., 
Brooklyn, archt. and engr. 


N. Y., Niagara Falls—Bank and Office— 
Niagara Falls Trust Co., 45 Falls St., soon 
takes bids on either low building as bank 
structure or tall building as bank and office 
building, 3 story or higher, 45 x 100 ft, 
brick, steel and stone, Falls and Ist Sts., 
ar oD ng exceed $150,000. Architect not se- 
ected. 


N. Y. Rochester—Hospital—City and Uni- 
versity of Rochester, University Ave., plan 
brick hospital. $500,000. Architect not an- 
nounced. C. A. Poole, city engr. 


N. Y., Theills—Assembly Hall, ete.—M. B. 
Patterson, pres. Bd. Mgrs. Letchworth Vil- 
lage, 7 Wall St., New York, rejected bids 
opened Nov. 14, for attendants home, as- 
sembly hall and industrial building, at 
Letchworth Village, here. Noted Oct. 26. 


N. J., Camden—yY. W. C. A., c/o A. Park- 
hurst, Bway. and Stevens St., takes bids 
about Dee, 15, 4 story, cut stone and brick, 
Pisin foundation, Bway. and Stevens St. 

300,000. Lockey & Hettle, 5 Hudson St., 
archts. Noted June 22. 


N. J., Gloucester City—School—Bd. Educ. 
soon takes bids 2 story and basement, 175 
x 325 ft., brick and steel, plain foundation, 
Cumberland and Ridgeway Aves. $350,000. 
—— & Hettle, 5 Hudson St., Camden, 
archts. 


N. J., Haddon Heights—High School—Bd. 
Educ. having plans prepared by C. R, Bed- 
dell, archt., 186 South 4th St., Phila, 154 x 
237 ft., rein.-con. and limestone, 1st, 2nd, 
Garden and High Sts. $350,000. 


N. J., Princeton—Hotel—Princeton Inn 
Co., c/o A. J. Thomas, archt. and engr., 15 
East 47th St., New York, having prelimi- 
nary plans prepared, brick, steel and stone, 
plain foundation, Alexander St. $350,000. 
Noted Aug. 31, 


N. J., Trenton—High School—Bd. Educ. 
plans Central High School, incl. up of 
buildings, Greenwood Ave. $1,000,000. Plans 
for 1st wat, cones $300,000 to be drawn 
acee, E. Sibley gewood Lane, Palisade, 
archt. 


N. J., Trenton—School—Bd. Educ. hav- 
ing plans yoemenss by E. Sibley, archt., 
Edgewood Lane, Palisade, and soon takes 
bids school on Dayton St. $1,000,000. W.A,. 
Klemann, 1st Natl. Bldg., engr. 


N. J. Woodbury—High School—Bd. Educ, 
plans 4 story and basement, stone and 
brick. $300,000. Architect not selected. 


Pa., Phila—Wank—Mutual Trust Co., 5th 
and Market Sts, soon takes bids 3 wey 
& 


and basement, limestone and anite, 4 
and Market Sts. $250,000, ea 
Hoakenson, 1218 Chestnut St., archis. 


Pa., Phila.—College—Phila. Coll of 
Pharmacy, 145 North 10th St., plans 3 and 
4 story, educational, administration and re- 
search buildings, cut stone and _ limestone, 
43rd and Woodland Aves. $1,000,000. 


Pa., Phila.—Laboratory—Franklin Insti- 
tute, 15 South 7th St., takes new bids first 
of year, 4 story and basement, 57 x 110 
ft. rein.-con., brick and stone, plain founda- 
tion, 19th and Cherry Sts. Former bids re- 
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Buildings (Continued) 


jected. J. T. Windrim, Commonwealth 
Bldg., archt. Noted Oct. 26. 


Pa., Phila.—Schools—Bd. Educ., 19th and 
Chestnut Sts., plans to expend $15,000,000 
during 1923 for building new schools and 
improving old ones, Private plans. 


Pa., Upper Darby (Phila. P. 0.)—School 
—St. Alices Roman Catholic Church, plans 
3 story and basement, brick, steel and stone, 
plain foundation, Copley Rd. and Walnut 
St. $150,000. P. F. Gertz, 1634 North 6th 
St., Phila., archt. 


Pa., Williamsport—Church—West 4th St. 
Methodist Church, c/o W. W. School, 1416 
West 4th St., having plans prepared by G. 
Savage, archt., Witherspoon Bldg., Phila., 
1 story and basement, brick, steel and stone, 
plain foundation, 4th and Cemetery Sts. 
$150,000. 


D. C., Wash. — High School — Dist. 
Comrs., 509 Dist. Bldg., rejected bids opened 
Nov. 22, for McFarland and Langley Junior 
High Schools. Plans are being revised and 
work will be readvertised. $250,000 each. 
Noted Nov. 30 


W. Va., Charleston—Hotel—Cass Gil- 
bert, archt., 244 Madison Ave., New York 
City, preparing plans 14 story, 410 room, 
Capitol Sq., here. 2,000,000, Owner's 
name withheld, 


Fla., Eustis—Hotel—L. N. Wiggins, c/o 
Hotel Rochester, Rochester, N. Y., plans to 
rebuild hotel, here, recently destroyed by 
fire. $200,000. 


Ala., Birmingham — Church — Methodist 
Episcopal Church South conference of 
northern Alabama, voted $50,000 toward 
erection of church at Birmingham Southern 
College, 8th Ave. College is to furnish $50,- 
000 and an additional $50,000 to be raised 
by private subscription. Address G. E. 
Snavely, pres. Birmingham Southern Col- 
lege. 


Tenn., Memphis— High School, ete— 
School Bd. making plans high school ad- 
joining Guthrie School at Ayres and Chel- 
sea Sts., $400,000; annex to Snowden 
School at McLemore St. and Parkway. 
L. C. Humes, pres. 


Tenn., Nashville—City Hall and Court 
House—City and Davidson Co, plam com- 
bined city hall and court house. $1,000,000. 
F. Wilson, mayor. L. Hickman, co. judge. 
Architect not selected. 


Tenn., Nashville —Schools— Bd. Educ. 
plans to expend $300,000 for additions and 
new schools, to be appropriated as fol- 
lows: Hume Fogg High School addition 
$125,000; Central Grammar School $50,000 ; 
Morgan Park School $50,000; Negro School 
$25,000; Boscobel St. School $25,000; Fall 
School addition $25,000. Architect not 
selected. 


Ky., Ormsby (Lakeland, P. 0.) —Home— 
Louisville and Jefferson Co. Childrens 
Home, Louisville, plans group of 30 build- 
ings, here. $1,000,000, A. Loomis, 61 
Todd Bidg., Louisville, archt. 


Ky., Valley Station—Hospital and Sani- 
tarium-Waverly Hill Tuberculosis Hospital 
and Sanitarium plans fireproof construction 
hospital and sanitarium. $1,000,000. A. 
Loomis, 51 Todd Bldg., Louisville, archt. 


0., Akron—City Hall—Plans city hall 
8 story, brick and stone, South High St. 
poasese bonds voted. Architect not se- 
ected. 


0., Cincinnati— Parochial School — St. 
Mary’s Catholic Church, Hyde Park, having 

lans prepared by H. W. Germann, archt., 
Schwin Bidg., Dayton, 3 story, 60 x 300 
ft.. brick and Bedford stone, Erie Ave. 
$350,000, 


0., Cleveland—Apartment—A, IL. At- 
water, 6007 Euclid Ave., plans 4 story and 
basement, brick and timber, on 50 x 172 
ft. site, 1944 East 75th St. $200,000. Archi- 
tect not selected. 


0., Cleveland—High School—Bd. Educ., 
East 6th St. and Rockwell Ave., having 
plans eae by W. R. McCornack, archt., 
East 6th St. and Rockwell Ave., 3 story, 
45 room, brick, steel and concrete, Notting- 
ham Dist. $1,000,000. 


0., Cleveland—Office and Commissary— 
Clark Restaurant Co., 1954 East 6th St., 
had plans geceneet by J. Gray, archt., 1658 
High St., Boston, Mass., 2 story, 112 x 120 
ft., brick, steel and concrete, East 23rd St. 
near Payne Ave. $150,000. Noted April 12. 


0., Cleveland—Schools—Bd. Educ., East 
6th St. and Rockwell Ave., having plans 
prepared by W. R. McCornack, archt., East 
6th St. and Rockwell Ave., 2 story, 12 

















room addition to Harvard School, $150,000, 
Oliver Hazard Perry Elementary School, 2 
story, 22 room, Nottingham Dist., $500,000, 
over age special elementary school, 2 Story, 
24 room, Woodland Ave., $600,000, all 
brick, steel and concrete. 


0., Dayton—Business and Office—L. N. 
Conrad, vice pres. Cooper Medicine Co., 
East ist St., plans 4 or 5 story, 60 x 100 
ft., brick and rein.-con., 1st and Jefferson 
Sts. $175,000. Architect not selected. 


0., Lakewood (Cleveland P. O.)—School 
—Bd. Educ. having preliminary plans pre- 
ared by C. W. Hopkinson, archt., Rose 
3ldg., Cleveland, additions to 2 schools, one 
at 2079 Dowd Ave., other at Athens and 
Lincoln Aves., both 2 story, brick, steel and 
concrete, $150,000. 


0., Medina—High School—Bd. Educ. hav- 
ing plans prepared by T. R. Ridley, archt., 
58 Merriman Rd., 2 story, brick, steel and 
concrete. $200,000. 


0., Springfield Lake (near Akron)—San- 
atorium—Summit Co. Court House (Akron), 
voted $300,000 bonds for additions to 
Springfield Lake sanatorium. Architect not 
selected. 


0., Toledo—Bank and Office—Home Sav- 
ings Bank, c/o M,. ay Oe having 
sketches made by Walker & Weeks, archts., 
1900 Euclid Ave., Cleveland, 10 story and 
basement, brick, steel and concrete, Huron 
and Madison Sts. $1,000,000. 


0., Warren—Bank and Office—Trumbull 
Savings & Loan Co., 102 High St., had 
plans prepared by Watson Eng. Co., archts. 
and engrs., Cook Bldg., Cleveland, and soon 
takes bids 10 story 40 x 132 ft.. steel 
and stone, North Park and High Sts. 
$400,000. Noted Nov. 16, 


0., Warren—Bank and Office—Union 
Savings & Trust Co., having tentative plans 
prepared by Keich, O’Brien & Hosker, 
archts., Western Reserve Bank Bidg., 12 
story, brick, stone, steel and terra cotta. 
East Market St. and Park Ave. $500,000. 


0., Youngstown—Home—Salvation Army, 
29 North Walnut St., plans home, brick. 
$150,000. Architect not announced. 


Ind., Ft. Wayne — Temple — Masonic 
Temple Building Co., Wayne and Clinton 
Sts. having plans prepared by C. HK. 
Weatherhogg, archt., Citizens Trust Bldg., 
5 story (equal to 10), 90 x 130 ft., brick, 
steel and concrete. $1,000,000. C. C. 
French, Plymouth Bldg., Cieveland, O., con- 
sult. engr. Noted Jan. ; 


Mich,, Detroit — Clubhouse—Army-Navy 
Club, 61 Cadillac Sq., plans 8 story and 
basement, 60 x 120 ft. rein.-con., brick and 
steel, plain foundation, Bagley Ave. $250,- 
000. Architect’s name withheld. 


Mich,, Kalamazoo—High School—R. A. 
Leroy, archt., Pratt Bldg., takes bids about 
February, superstructure for high school 
for Bd. Educ. Noted Aug. 17. 


Mich., Lansing—Terminals—See “Rail- 
ways.” 

Mich., Midland—Terminals—See “Rail- 
ways.” 


Iil., Chicago — Office — Chicago Tribune, 
Madison and Dearborn Sts., having plans 
——- by J. M. Howells, archt., 367 

xington Ave., New York City, 100 x 135 
ft., 410 ft. high, brick, steel and stone, 
plain foundation, 431-439 North Michigan 
Blvd. $7,000,000. Noted June 22. 


Til, Chicago—Store, Office and Hall—D. 
S. Klafter, archt., 64 West Randolph St., 
preparing plans 3 story, 145 x 200 f 
rein.-con., brick and steel, Milwaukee an 
Agatite Sts. $500,000. Owner’s name 
withheld. 


Ii, Oak Park—Apartment-Hotel—Weller 
& Rippel, archts., 140 South Dearborn St., 
Chicago, preparing plams 5 story apart- 
ment-hotel, Oak Park and Madison Sts., 
$800,000. Owner’s name withheld. 


Wis., Green Bay—Hotel—Hotel Wiscon- 
sin Co., c/o W. Schroeder, pres., 86 Michi- 
gan St., Wilwaukee, having plans prepared 
by M. Tullgren & Sons Co., archts., 425 
East Water St., Milwaukee, 9 sv.ory and 
basement, 130 x 160 ft., brick and concrete, 
plain foundation, Adams St., here. $850,000. 


Wis., Green Bay—Office—Wisconsin Pub- 
lic Service Co., 559 Marshall St., Milwaukee, 
plans brick and concrete, — foundation, 
South Washington St, ete. $150,000. 
Architect not selected. 


Wis., Pulaski—Church—Polish Catholic 
Congregation plans 2 story, 75 x 190 ft. 
church and auditorium, brick, rein.-con. and 
steel, plain foundation. $150,090. Archi- 
tect not selected. 


here, 
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Wis., Wauwatosa — Seminary—) 
Synod of Wisconsin, c/o H. Bher «. 
1116 29th St., Milwaukee, plan: tor 
brick and concrete, plain foundati Spr 
Ave., here. $200,000. Architect no: . 


ther 


ted 

Ia., Des Moines—Office and 5S: = 
verberg & Lince, S & L Bldg., hay plans 
prepared by Boyd & Moore, arc} "Bin 
Arts Bidg., 6 story and basement, 67 , 


130 ft. concrete, brick and stone, « 
foundation, 5th and Walnut Sts. 


Tet 


40.004 


Ia., Mason City—Home—Indepe nde, 
Order Odd Fellows, c/o W. F. Knigit, chy 
Homes Comn., Des Moines, havi; : 


prepared by Proudfoot, Bird & Rawson 
archts., 810 Hubbell Bldg., Des \ es. 3 
story and basement, 60 x 160 ft. rein.-eoy 
brick, tile and stone addition to Old Fojk < 
Home, here. $150,000. 


Ia., Oelwein — High School — Bd. bay 
having plans prepared by W.. Gordon 
archt., 319 Hubbell Bldg., Des Moines, 3 
story and basement, rein.-con., brick, ti}, 
and stone. $300,000. G. A. Kidd, secy, 


Ia., Tipton—School—Dec. 11, to vote or 
$300,000 bonds for 2 story and basement, 
rein.-con. and brick, for Bd. Educ. \\ 
Gorden, 317 Hubbell Bldg., Des Moines 
archts. 


Minn., Edina — School — School Dist. 17 
alans 2 story and basement, rein.-con 
rick and tile. $150,000. H. J. Hall, elk 
Sund & Dunham, 512 Essex Bldg., Minne- 
apolis, archts. 


Kan., Topeka — Office — Kansas Life In- 
surance Co., 701 Jackson St., takes bids 
about Dec. 15, 2 story and basement, rein.- 
con., brick, steel and stone. $175,000. T. W, 
Williamson & Co., 312 Central Natl. Bank 
Bldg., archts. Noted Nov. 9. 


Kan., Topeka — Office — Security Benetit 
Mutual Assn., had plans prepared by W. K 
Grover, archt., Stormont Bldg., and soon 
takes bids 3 story, 110 x 130 ft., 7th ana 
Harrison Sts. $200,000. 


Kan., Wichita—Hotel—O. S. Shirk, 205 
Schweiter Bldg., plans 100 x 140 ft., rein.- 
con. and bric pein foundation, Topeka 
and 2nd Sts. 250,000. Architect not 
selected. 


Kan., Wichita—Jail—S. B. Kernan, chn. 
Comrs. Sedgwick Co. receiving competitive 
sketches until Dec. 20, for county jail on 
Market St. $200,000 bonds voted. 


Kan., Winfield—School—School Bd. hav- 
ing ~— prepared by J. M. Fuller, archt.., 
= _ for school. $200,000. Noted 

ov. e 


Neb., Lincoln — Hospital — City having 
ne prepared by Davis & Wilson, archts., 
515 Security Bidg., and takes bids in 
December, 2 story and basement, 43 x 230 
ft. $250,000. Noted Feb. 23. 


Neb., Omaha—College—Brownell Hall, 
c/o Bishop Shaylor, 1716 Dodge St., hav- 
ing plans prepared by G. B. Prinz, archt., 
1037 Omaha Natl. Bank Bldg., for first of 
6 buildings, brick and stone, 20th and 
Davenport Sts. $150,000. 


Neb., Omaha—Church—First Methodist 
Episcopal Church, c/o F. D. Wead, chn. 
building com., 310 South 18th St., having 
eee prepared by G. L. Fisher, archt., 1604 

ity Natl. Bank Bldg., addition to church, 
60th and Underwood Sts. $200,000. 


Mont., Great Falis—Church—First Metho- 
dist Episcopal Church, c/o G. Mecklenburg, 
Great Falls, plans brick church to replace 
one destroyed by fire. $150,000. Architect 
not announced. 


Mo., Aurora — Hospital — Owner ¢/0 
Chamber of Commerce, plans 4 or 5 story, 
eo: and brick, plain foundauon, Main 

t. 


Mo., Kansas City — Apartment —W. UL. 
Elson, 307 Commerce Bidg., having plans 
repared by N. E. Peters, archt., Merriam. 
an., two 3 story and basement, 40 x 12) 
ft., brick. $90,000 each. 


Mo., Kansas City — Bank and Office — 
Kansas City Joint Stock Bank having pre- 
liminary plans prepared by Keen & Simp- 
son, archts., 402 Reliance Bldg., 10 story 
and 2 basements, 34 x 140 ft., rein.-con., 
brick, steel and stone, 15 West 10th St 
$300,000. 


Mo., Kansas¢ City—High School—Bé. 
Educ. having plans prepared by ©. A. 
Smith, archt., 600 Finance Bldg., and takes 
bids about March 1, 4 story and a base: 
ment, 300 x 325 ft., rein.-con., brick an¢ 
stone. $1,400,000. 


Mo., Kansas City—Home—lInterdenom: 
inational Home for Girls, 2940 Highlan¢e 
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UNIT PRICES ON PITTSBURGH SCHOOLS 1921-1922 
Landseap- 
ing onl 
General Heating and Abnormal 
Work Ventilating Plumbing Electrical Total Founda- Total 
Per Per Per Per Per tion Cost 

Cubage Amount Cu.Ft. Amount Cu.Ft Amount Cu.Ft Amount Cu.Ft Amount CuFt Amount Amount 
192] Greenfield Ele- 

mentary... 1,590,000 $481,181 $0.3026 $64,801 $0.0407 $28,140 $0.0177 $10,878 $0.0008 $585,000 $0 36079 $17,819 $602,819 

1921 Perry Elementary.. 1,625,000 432,043 2658 61,453 0378 26,910 0165 9,899 0060 530,305 3263 20,480 550,785 

i902] Langley High 1,654,473 491,402 2970 62,388 0377 27,017 0163 19,500 O1l7 600, 307 3628 52,960 653,267 
1922 Fairywood Ele- 

mentary.... 107,392 31,506 2934 3,653 0340 2,880 0268 724 0667 38,763 3609 2,166 40,929 
1922 John Morrow An- 

nex No. 2. 251,000 74,872 2983 10,865 0434 3,374 0134 1,850 0773 90,961 3624 5,000 95,961 

1922 Gladstone Addition 485,790 139,805 . 2878 24,771 0510 7,320 ost 3,522 0072 175,418 3641 12,000 187,418 
i922 South High Junior- 

Senior Annex. . 1,547,500 442,400 2859 68,782 0444 37,791 0244 16,430 0106 565,403 3653 10,000 575,403 
1022 Beechwood EI- 
ementary School 

Addition...... 980,479 300,796 3068 37,278 0380 21,473 0219 7,215 0073 366,762 3740 48,500 415,262 


* Board of Education Statistics. 


Buildings (Continued) 

Ave,, takes bids about Dec. 15, 3 story and 
basement, 60 x 210 ft., rein.-con. and brick, 
63rd St. and Swope Parkway. $150,000. 
c. A. Smith, 600 Finance Bldg., archt. Noted 
Nov. 2. 

Mo., Kansas City—Hotel and Kitchenette 
—Regent Investment Co., 507 Ridge Bldg. 
having plans prepared by Greenbaum, 
Hardy & Schumacher, archts., 216 Scarritt 
Bldg., 6 story and basement, 100 x 135 
ft, rein.-con., brick and stone. $225,000. 


Mo., St. Louis—Armory—Feb. 9, to vote 
on $1,000,000 bonds (Proposition 19) for 
armory, Grand and Clark Sts., for National 
Guard. 

Mo., St. Louis—Auditorium—Feb. 9, to 
vote on $5,000,000 bonds (Proposition 13) 
for acquisition of site and erection of muni- 
cipal auditorium and community center. 


Mo., St. Louis—Bath Houses—See “Mis- 
cellaneous,” 

Mo., St. Louis—Court House—Feb. 9, to 
vote on $4,000,000 bonds (Proposition 5) 
for new court house and site. 


Mo., St. Louis—Engine House—Feb. 9, 
to vote on $285,000 bonds (Proposition 15) 
$35,000 for Southampton engine house and 
$250,000 for repairs to old houses, 


Mo., St. Louis—Hospitals, etc.—Feb. 9, 
to vote on $4,500,000 bonds (Proposition 12) 
additions to Koch, City and Isolation hos- 
pitals and sanitarium, new hospital for col- 
ored people and new morgue, manual train- 
ing school at Bellefontaine Farm for Boys, 
building at farm for delinquent girls, en- 
larging, extending and additions to farm for 
feeble-minded, 


Mo., St! Louis—Markets—Feb. 9, to vote 
on $1,250,000 bonds (Proposition 20) re- 
constructing present public markets or con- 
structing new markets. 


Mo., St. Louis—Office—Missouri State 
Life Insurance Co., 1501 Locust St., had 
plans prepared by A. B. Groves, archt. and 
engr., 320 North 4th St., 5 story, 103 x 155 
ft. top addition, rein.-con., brick and steel, 
Locust and 15th St. $500,000. 


Mo., St. Louis—Office—J. M. Robertson, 
Pierce Bidg., having plans prepared con- 
verting Planters Hotel, 10 story and base- 
ment, steel, into office building, 4th and 
oie Sts. $750,000. Architects name with- 
eld, 

Mo., Sedalia—High School—Dec. 8 to 
vote on $500,000 bonds 3 story, rein.-con. 


and brick, plain foundation. Architect’s 
name withheld. Noted Dec. 22. 
Tex., Amarillo—Lodge—Masonic Temple 


Co, plans new masonic temple here, $20,- 
000. Architect not selected. 


Okla., Okmulgee—Convention Hall—City 
had plans prepared by Senter & Smith, 
archts. and engrs., Commerce Bldg., 2 story, 
120 x 140 ft., brick and terra cotta, North 


Alabama St. Proposition placed before 
various civic organizations; if approved 
election will be called to vote on $175,000 


bonds. 


Colo., Denver—Hotel—H. W. Bennett and 
associates, 1010 16th St., plans to remodel 
and build 2 story addition to Brown Palace 
Hotel, Bway, and 17th St. $500,000. Archi- 
tect not definitely selected but will probably 
be H. W. J. Edebrook, Tabor Grand Bldg. 


Nev. Gerlach—Hotel. etc.—Pacific Port- 
land Cement Co., Pacific Bldg., San Fran- 
cisco, Calif.. having plans prepared by 
Weeks & Day, archts., California Insurance 
Bldg., San Francisco, Calif., for resm.-von. 


hotel, \ b 
$1 00 ne auditorium, etc, here 
Ariz., Tucson—High School—Lyman & 


Place, archts., 79 North Stone Ave., take 
bids about Dec. 15, 3 story, 200 x 285 ft., 
rein.-con, and brick, plain foundation, for 
Ri. Edue. $750,000. 





Wash., Seattle—Lodge—Seattle Elk Lodge 
2 receiving plans (from Seattle architects) 
for lodge on 4th Ave. between Madison and 
Spring Sts. $1,100,000. A, Glasser, mem- 
ber building com, Noted Aug. 31, 

Calif., Livermore—Sanitarium—City and 
San Francisco Co, having plans prepared 
by H. H. Meyers, archt., Kohl Bldg., San 
Francisco, 2 story, frame addition, Arroyo 
Sanitarium Grounds, here. $150,000. Work 
will be financed by city and San Francisco 
Co. and maintained by Alameda Co, under 
five year leases to be granted from time 
to time. 

Calif., Modesto—Schools—Modesto School 
Dist. election Dec. 19, to vote on $175,000 
bonds for school improvements. Architect 
not selected. 

Calif., Oakland—Auditorium—City plans 
300 x 600 ft. addition. To exceed $150,000, 
E. R. Sturgis, clk. 

Calif., Oakland—Store and Office—Am- 
bassador Realty Co., headed by G. kKbe, 
c/o Fulton Playhouse, 1518 Franklin St. 
take bids in about 2 weeks, 7 story and 
basement, rein.-con. and terra cotta, pres- 


sed brick facing, 17th St. near Bway. 
$165,000. C. W. McCall, Central Bank 
Bldg., archt. 


Calif., Oakland—Theatre and Apartment 
—Roos Bros., c/o Weeks & Day, archts., 
California Insurance Bldg., San Francisco, 
having plans prepared, probably 10 story, 


90 x 230 ft., rein.-con., Grand Ave, near 
Bway. $500,000. 

Calif., Piedmont — School — Piedmont 
School Dist. election Dec. 15, to vote on 
$240,000 bonds for school. H. A. Haas, 
clk. W. H. Weeks, 369 Pine St., San 
Francisco, archt. 


Calif., San Diego—Hotel—J. D. Spreckels, 
(street address not available) plans 6 
story, rein.-con. and steel addition to Hotel 
San Diego. $300,000. 


Calif., Visalia—Courthouse—Tulare Co. 


plans court house. To exceed $500,000. G, 
R. Prestidge, clk. 
Ont., Hamilton—Hospital—Bd. .Control 


plans wing addition to hospital. $150,000. 
G. C. Coppley, chn, Architect not selected. 


BIDS DESIRED 


Mass., Boston—Police Station—Dec. 12, 
by Public Buildings Dept., City Hall, 10 
story, 65 x 90 ft., brick and steel, plain 
foundation, Milk and Sears St. Former 
bids rejected. J. Purdon, 8 Beacon St., 
archt. B. Brown, 88 Broad St., engr. 
Noted Nov, 23. 

New York — See 
Flushing, N. Y.” 

N. ¥., Central Islip—Kitchen and Din- 
ing Room, etc.,—Dec. 12, by State Hos- 
pital Comn., Albany, kitchen and dining 
room building and connecting corridor, at 
Central Islip Hospital, here. L. F. Pilcher, 
Albany, state archt.; adv. this issue, 


N. Y¥., Flushing—Dormitories, etc.——Dec. 
11, by C. B. J. Snyder, supt. School Build- 
ings of Bd. Educ., Flatbush Ave. extension 
and Concord St., Brooklyn, dormitories, 
masters’ house, barns, etc. for Parental 
School on westerly side of road between 
here and Jamaica, about 1,700 ft. south of 
North Hempstead Turnpike, here. 


N. Y¥., New York—Apartment—Guold Cross 
Constr. Co., c/o E. M. Crumley, archt. and 
engr., 355 East 149th St., 5 story, 65 x 150 
ft., brick, steel and stone, plain foundation, 
Union Ave. $750,000. Work will be done 
by separate contracts under supervision of 
architect. 


N. Y¥. New York—Apartment—Tremil 
Realty Corp. c/o C. Kreymborg, archt, and 
engr., 2534 Marion Ave., 6 story, 85 x 125 
ft., brick, steel and stone, plain foundation, 
University Ave. $200,000. Work will be 
done by separate contracts under super- 
vision of architect. 


“Miscellaneous under 


Frank & Frank 
c/o Schwartz & Gross, archts. 
347 5th Ave. 9 story, brick, 
Steel and stone, plain foundation, 226 
West 40th St. $400,000. Work will be 
done by separate contracts. 

N. J., Bordentown—High School—Dec, 11, 


N. ¥., New York—Loft- 
Contg. Co., 
and engrs., 


by Fowler & Seaman, archts., Broad St. 
Bank Bldg., Trenton, 2 story and _ base- 
ment, 92 x 121 ft., brick and steel, here, 


for Bd. Educ. $150,000. Noted Oct. 12. 
Pa., Phila. — Museum — Dec. 9, by Uni- 
versity of Pennsylvania, 34th and Spruce 
Sts., 2 story, concrete, brick, steel and 
stone, 34th and Spruce Sts. $750,000 Day 
& Kiauder, Commercial Trust Bldg., archts. 


Pa., Phila.—Lodge—Lachman & Murphy. 
archts., Drexel Bldg., taking bids 4 story 
and basement, 50 x 150 ft. brick, steel and 
stone, plain foundation, 19th and Addison 
Sts., for K. of P., c/o G. B. Collier, 415 
South 19th St. 


Md., Baltimore—School—Dec. 
of Awards, at office 
Register, City Hall, School Project 8, 3 
story and basement, 100 x 270 ft., brick 
and hollow tile, Central Ave, and Lexing- 
ton St. Buckler & Fenhagen, 325 North 
Charles St., archts. 

N. C., Asheville—Store—W, L. Stoddart. 
archt. and engr., 9 East 40th St., New 
York City, receiving bids and opens same 
about Dec. 20, 4 story, brick, steel and 
stone, for Letinskys Dept. Store, here. 
$400,000. Noted Nov. 16. 


Ala., Albany—High Schipol—Dec. 19, by 
Bd. Educ., 3 story, 80 x 300 ft., alternate 
bid on terra cotta, tile and stucco super- 


13, by Bd. 
of R. Gwinn, City 


structure or terra cotta, tile and face 
brick, Main St. $160,000. W. B. Ittner, 
911 Locust St., St. Louis, Mo., archt, 


Tenn., Nashville— War Memorial and 
Capitol Annex—Jan. 10, by H. McAllister, 
chn., State Capitol, soldiers war memorial 
and capitol annex, for State, Davidson Co. 
and City. $1,400,000. McKim, Mead & 
White, 101 Park Ave., New_York City, 
and E. Daugherty, Stahlman Bldg., Nash- 
ville, archts. Noted Aug 31. 


0., Cleveland—Commercial and Apart- 
ment—Bonar Realty Co., c/o P. F. Price, 
307 Ulmer Bldg., taking bids 3 story and 
basement, 110 x 112 ft., brick and timber, 
Sast 129th St. and St. Clair Ave. $160,000. 
Allen-Osborn Co., 700 Rose Bldg., archts. 


0., East Cleveland (Cleveland P. 0.)— 
Apartment, etc.-L. Duchon, 3045 Essex 
Rd., Cleveland Heights, taking bd§ds 2 


story and basement, 106 x 125 ft., brick 
and timber apartment house and garage, 
Elderwood and Wymore Aves., here. $150,- 
000. <A, F. Janowitz, Permanent Bldg., 
Cleveland, archt. 


Mich., Detroit—Apartment—lIsland View 
Apartments, c/o J. W. Wilson, archt., 17 
Campus Martius, taking bids q story and 
basement, 115 x 155 ft. rein.-con., brick and 
steel, plain foundation, Jefferson and 
Marquette Aves. 

Mich., Detroit-—Apartment—J. I. Wein- 
berg, archt., 401 Congress Bldg., taking bids 
and opens same about Dec, 15, 4 story and 
basement, 60 x 140 ft. rein-con., brick and 
steel, plain foundation, Selden Ave., for 
Wildre & Rubin, c/o archt. $175,000. 

Mich., Highland Park (Detroit P. 0.}.— 
Apartment—A. Kahn, archt., 1000 Mar- 
quette Bldg., Detroit, taking bids and opens 
same about Dec. 15, 4 story and basement, 
44 ft. high,°135 x 206 ft. rein.-con., brick 
and steel, plain foundation, Woodward and 


Ferris Aves., for L. Harmon, 300 Real 
Estate Exch. Bldg., Detroit. 
ti., 


Chicago — Apartment — Ronnebers. 
Pierca & Hauber, archts., 10 South LaSalle 
St., receiving bids 5 story, 75 x 120 ft., 
rein,-con., brick and steel, 105 Fullerton 
caer. $250,000. Owner’s name with- 
eld, 
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Buildings (Continued) 

Ill, Chicago—Store, Office and Apartment 
—R. R. Cenek, archt., 118 North La Salle 
St., receiving bids 3 story, 100 x 125 ft., 
rein.-con., brick and steel, 7ist and Jeffrey 
Sts. $175,000. Owner’s name withheld. 

Mo,, St. Charles—High School—Dec. 28, 
by School Bd., 400 North 6th St., 3 story, 
130 x 150 ft., brick, plain foundation, 6th 
St. $160,000. W. B. Ittner, 911 Locust 
St., St. Louis, archt. 


Mo., St. Louis—Club-Hotel—Dec. 14, by 
Bd. Directors, City Club, 911 Locust St., 
12 story. 60 x 122 ft., rein.-con. and brick, 
llth and Locust Sts. $700,000. Will be let 
on fixed fee basis. T. P. Barnett Co., 
1559 Arcade Bldg., archts. Noted Oct. 5. 

Calif., Santa Clara—Science Hall—J. J. 
Donovan, archt., Pacific Bldg., Oakland, re- 
ceiving bids 3 story, rein.-con., for Uni- 
versity of Santa Clara. 200,000. 

B. C. Victoria—Bank—Dec. 14, by Bank 
of Nova Scotia, Bank of Nova Scotia Bldg., 
Vancouver, 2 story and basement, 56 x 60 
ft.. and 1 story, 35 x 56 ft., rein-con., steel 
and stone, Douglas and Yates Sts. $150,000. 
A = Cox, 718 Granville St., Vancouver, 
archt. 


BIDS RECEIVED 


N. ¥., New York—Armory—Armory Bd., 
“ity Hall, opened bids Nov. 27, general con- 
tract reconstructing Squadron A, 95th St., 
from W. W. Constr. Co., 51 East 42nd St., 
$209,250, C. L. Dooley Co. Ine, 257 
Adelphi St., Brooklyn, $232,849; heating 
from Federal Heating Co., 300 Madison 
Ave., $27,992, Austin Eng. Co., 121 West 
42nd St., $28,471, Almirall & Co., Inc. 
Dominick St., $28,500. Noted Nov. 23. 


N. ¥., New York—Bath House—Bd. Es- 
timate, Municipal Bldg., opened bids Nov. 
27, general contract publiq bath building, 
35 West 134th St., from Lustig & Weil, 103 
Park Ave., $236,690, T. A. Reilley Co., 48 
East 41st St., $278,575, M. F. Kelley Co., 51 
East 42nd St .,$280,945; altering, heating 
and ventilating plants in above, from Fed- 
eral Heating Co., 300 Madison Ave., $22,- 
100, Austin Eng. Co., 124 West 42nd St., 
$25,891, Shevlin Eng. Co., 110 West 34th 
St. $26,943. Noted July 13. 


Pa., Butler—Hospital—FE. L. Tilton, archt., 
141 East 45th St.. New York City, opened 
bids Nov. 15, (1) main hospital building, 
(2) power house, Brady St., for Butler Me- 
morial Hospital, from W. M. Sutherland 
Constr. Co., Commerce Bldg., Erie, (1) 
$414,827, (2) $74,763; Cuthbert Bros., Bes- 
semer Bldg., Pittsburgh, (1) $427,149, (2) 
$73,758; Amsterdam Bldg. Co., 138 East 
44th St., New York City, (1) $442,287, (2) 
$75,086. Noted Oct. 26. 


0., Bowling Green—Dormitory—Bad. Trus- 
tees State Normal College, opened bids 
Nov. 25, 3 story and basement, 46 x 150 ft., 
brick, concrete and _ stone, from Watts- 
Suhrbier Co., 1235 Miami St., Toledo, $138,- 
138; J. F. Barnes, Logansport, Ind., $145,- 
904; S. Q. Henke & Sons, Gallipolis, $148,- 
490. Noted Nov. 2. 

0., Cleveland—School—Bd. Educ., East 
6th St. and Rockwell Ave., general contract 
2 story, 160 x 300 ft., brick, steel and con- 
crete, East 140th St. and Darley Ave., from 
Moore-Lamb Constr. Co., Stambaugh Bldg., 
Youngstown, $378,433, Tenbusch-Parker 
Constr. Co., Union Bidg., $378,494, W. 
Moore Co., 1276 West 4th_St., $380,420; 
steam heating plant from Feldman Bros., 
10309 Barrett Ave., $53,225, 


Minn., Minneapolis—Schools—RBd. Educ. 
opened bids Nov. 23, general contract 3 story 
and unfinished basement, 45 x 250 x 300 ft. 
with 1 story, 60 x 300 ft. wing, rein.-con., 
brick and tile, 5th St. S. E. and 13th Ave., 
from J. E. Nelson & Son, 915 East Bway., 
$503,000. ‘Pehrson Bros., 555 Temple Court, 
$509.600; general contract, 3 story and un- 
finished basement, 45 x 250 x 300 ft. with 
1 story, 60 x 80 ft. wing, rein.-con., brick 
and tile, 26th St. and Emerson Ave., from 
Svandard Constr. Co., 1101 Plymouth Bldg., 
$358,450, Madsen Constr. Co., 848 Builders 
Exchange Bldg.,; $373,178. Noted Oct. 26. 


Tex., San Antonio—Masonic Temple— 
Scottish Rite Lodge, opened bid 2 story, 
brick and steel, concrete footings, Ave. E 
and 4th St., from J. DePuy, Bedell Bldg., 
$663,984. Noted Nov. 2. 

Calif.. Redwood City — High School — 
Sequoia Union High School Dist., opened 
bids high school, general contract from R. 
Trost, 26th and oward Sts., San Fran- 
cisco, $210,704, Beck & Kohn, 180 Jessie 
St., San Francisco, $223,241, Hannah Bros,, 
142 Sansome St., San Francisco, $229,000; 
plastering from J. Greenback, 371_ Waller 
St.. San Francisco, $39,600, A. Knowles, 
Call Bidg., San Francisco, $42,250, L. 
Bosch, 180 Jessie St., San Francisco, $42,- 
320; plumbing from Christensen & Ander- 
son, 167 Hamilton Ave., Palo Alto, $36,128, 


Burnham Plumbing Co., 1220 Webster St., 
San Francisco, $36,217, Palo Alta Eng. & 
Constr. Co., Palo Alto, $36,502; heating 
and ventilating from J. F. McGowan, 378 
Mission St., San Francisco, $33,997, W. H. 
Picard, 5656 College Ave., Berkeley, $34,- 
372, J. E. O'Mara, 443 Minna St. San 
Francisco, $35,990. Noted Oct. 26. 


CONTRACTS AWARDED 


Mass., Boston—Office—Insurance Build- 
ing Corp., c/o Coolidge & Shattuck, archts., 
122 Ames Blidg., 11 story, 194 x 216 ft. and 
106 x 161 ft., limestone and marble, wood 
pile foundation, concrete sub-foundation, 
Milk, India, Broad and Central Sts., to G. 
A. Fuller Co. 710 Bd. of Trade Bidg. 
$3,000,000, 

N. Y., Buffalo—Dining Room—State Hos- 
pital Comn., Albany, general contract ad- 
ditional accommodations for patients at 
Buffalo State Hospital, here, to Peckham 
Constr. Co., Niagara Life Bidg., $124,221. 
Noted Oct. 19. ’ 

N. Y¥., New York—Apartment—Avoca 
Realty Co., c/o G. A. Bagge & Sons, archts. 
and engrs., 299 Madison Ave., 5 story, 
114 x 130 ft., brick, steel and stone, plain 
foundation, University Ave., by day labor. 
$200,000. S. Ball, pres. 

N. Y¥., New _York—Apartment—Gairo 
Realty Co., c/o G. F. Pelham, archt. and 
engr., 200 West 72nd St., 14 story, 75 x 
80 ft., brick, steel and stone, plain founda- 
tion, 159 West 54th St., by day labor. 
$600,000, 


N. Y., New York—Apartment—Glick- 
Fein Building Corp., c/o D. S. Lang, archt. 
and engr., 110 West 34th St., 5 story, 100 
x 100 ft., brick, steel and _ stone, plain 
sopetnon, 74 Audubon Ave., by day labor, 
250,000. 


N. Y¥., New Yerk—Apartment—Jonah 
Realty Co., Inc., c/o Goldner & Goldner, 
archts, and engrs., 47 West 42nd St., 6 
story, 115 x 115 ft., brick, steel and stone, 
— foundation, Grand Concourse, by day 
abor. $300,000. 


N. ¥., New York—Apartment—J. Kleiner, 
c/o D. S. Lang, archt. and engr., 110 West 
34th St., 5 story, 100 x 100 ft., brick, steel 
and stone, plain foundation, Hoe Ave., by 
day labor. $150,000. 


N. ¥., New York—Apartment—Ratner & 
Bandes Bros., c/o Goldman & Goldner, 
archts. and engrs., 47 West 42nd St., 5 
story, 105 x 120 ft., brick, steel and stone, 

lain foundation, Bryant Ave., by day labor. 

175,000. 

N. Y¥., New York—Apartment—Sedgwick 
Realty Co., c/o G. F. Pelham, archt. and 
engr., 200 West 72nd St., 5 story, 75 x 
100 ft., brick, steel and stone, plain founda- 
tion, 511 West 151st St., by day labor. 
$150,000. 


N. Y¥., New York—Apartment—L. Shiren, 
c/o D. S. Lang, archt. and engr., 110 West 
34th St., 5 story, 100 x 125 ft., brick and 
steel and stone, plain foundation, East 176th 
St., by day labor. $225,000. 


N. ¥., New York—Apartment—S. & L. 
Building Corp., c/o E. Roth, archt. and 
engr., 119 West 40th St., 14 story, 102 
x 142 ft., brick, steel and stone, plain 
foundation, Bway. and 82nd St., by day 


labor. $1,200,000. 
N. Y¥., Olean—School—Church of St. 


Marys of the Angels, general contract 3 
story, 68 x 120 ft., brick, tapestry lime- 
stone, etc., to Dean, Duffy & Lichte, Olean, 
$237,500. 


N. Y., Patchogue — High School — Bd. 
Educ., brick, steel and stone, plain foun- 
dation, to Burke Bros. Constr. Co., 1476 
Bway., New York. Archts. est. $500,000. 
Noted Oct. 19. 


N. J., Atlantic City—Apartment—H. Po- 
tamkin, 3 story and basement, cut stone 
and brick, caisson foundation, Maine Ave. 
and Beach, to Shabin Constr. Co., Guaran- 
tee Trust Bldg. $200,000. 


Pa., Barnesboro—Bank and Apartment— 
First Natl Bank, 3 story and basement, 
49 x 83 ft. brick and limestone, to Hogg- 
son Bros., 485 5th Ave., New York City. 
Archts. est. $200,000, 


Pa., Carrick (Pittsburg P. O.)—School—- 
Bd. Educ. let following contracts for school 
here, brick masonry to J. Bick, 2211 Arling- 
ton Ave., Pittsburgh, $122,975; concrete 
work to D. McNeil Co., Jenkins Arcade, 
Pittsburgh, $83,500; carpenter and mill 
work, to Lythe Campbell Co., T007 Forbes 
St., Pittsburgh, $98,650; cut stone, to P. 
H. McMahon, 256 Lombard St., Pittsburgh, 
$79,980; fireproofing to Toupet Bldg. Co., 
5814 Ellsworth Ave., Pittsburgh, $82,984; 
plastering to Schuchbert Bros., 116 Allen 
Ave., Pittsburgh, $48,250; heating) and 
ventilating, to T. Withers & Sons Co., 
New Castle, $62,880: plumbing. to G. H. 


——= 
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Soffel, 127 4th Ave., Pittsburg! Las 

Noted Oct. 19. 2 

Pa., Phila. — Bank — Wayn: Nctior 
Trust Co., c/o A. Scanlon, 3 story hee 
ment, 40 x 110 ft. rein.-con., “brick 
steel, plain foundation, Germant.wy = 
Roberts Aves., to Simon, Brittain & }; slink 
929 Chestnut St. Archts. est. 255 400 
Noted Sept. 21. on 
Pa., Phila.—Hospital—Bd. Pub, 1, lth 
City Hall, 4 story, 34th and Pine sis. 4, 
J. B. Kelley Co., 2313 Walnut St., $246 92° 
Noted Nov. 16. es 
Pa., Phila.—Loft—C. A. Kah: Morris 


Bldg., 3 story and basement, 137 16 


214 ft. rein.-con. and brick, plain andan 
tion, 32nd and Turner Sts., to Wills-Bils 
Co., 1706 Sansom St. Archts. est. $350),00), 

Pa., Phila.—Office—D. B. Bassett. 7 story 
and basement, 40 x 52 ft., brick. ston, 
and steel, plain foundation, 1518-139, 
Locust St., to F. G. Stewart, 1619 Sansom 
St. $150,000. ; 

Pa., Phila.—Offtice—Employees Liability 
Insurance Co., London, England, 5 tory 
and basement, 46 x 119 ft. rein.-con., brick. 


steel and stone, plain foundation, 311-313 
Walnut St. to Wark & Co., 231 South 
Broad St. Archts. est. $200,000. 


D. C., Wash.—Theatre and Office—Cosmos 
Theatre Co., 10 story, 100 x (200 ft., 13th 
and 3 Sts., N. W., to Longacre Eng. 
562-5th Ave., New York City. 
Noted Oct. 26. 


Ga., Atlanta—Store—M. Rich & Bros. 
Co., 52 Whitehall St., 6 story and basement 
177 x _ 199 ft., rein.-con., steel, concrete. 
stone, brick and tile, to Selden Breck (Con- 
str. Co., Healey Bldg., $1,250,000. Noted 
Nov. 2. 


O., Cleveland—Apartment—Miramer De- 
velopment Co., c/o J. H. MacDowell, archi. 
510 Bulkley Bldg., 6 story and basement, 
brick, steel and concrete, Detroit Rd. and 
Blount St., to W. Dunbar Co., 8201 Cedar 
Ave. Archts, est. $1,000,000. 


l., Chicago—Apartment—C, Barkman, 
1522 Carmen Ave., 3 story and basement, 
100 x 120 ft., rein.-con., brick and steel, 
1618-24 Columbia Ave., to E. N. Edlund, 
6520 North Artesian Ave. Archts. est. 
$165,000. 


Ill., Chicago—Apartment—M. A. Mor- 
rissey, 140 South Dearborn St., 3 story and 
basement, 125 x 300 ft., rein.-con., brick 
and steel, 910-38 Oakdale Ave., to Anderson 
& Winblad, 6235 South Michigan Ave, 
Archts, est. $400,000. Noted Nov. 23. 


Iil,, Chicago—Apartment—Realty Build- 
ing and Constr. Co., 177 North State st, 
3 story and basement, 10 x 202 ft., rein.- 
con., brick and steel, 3740-48 Pine Grove 
Ave., to A. T. Herlin, 6117 Evans Ave, 
Archts. est. $275,000. 


Ti, Chicago—Apartment—A. E. and L. 
A. Strohm, 1360 Greenleaf Ave. 3 story 
and basement, 100 x 170 ft., rein.-con., brick 
and steel, 1642-50 Estes Ave., to J. Ander- 
son & Sons, 5717 Hermitage Ave. Archts. 
est. $250,000. Noted Oct. 26. 


Til., Chicago—Bank and Office—S. W. 
Straus & Co., 565 5th Ave., New York City, 
22 story, 161 x 171 f.t, brick, steel and 
stone, plain foundation, Michigan and 
Jackson Blvds., here, to Thompson-Starrett 
Constr. Co., Insurance Exch, Bldg. Archts. 
est. $7,000,000. 


Tll,, Chicago—Church—K, M. Vitzthum & 
Co., archts., 605 North Michigan Blvd., 1 
story and basement, 125 x 180 ft., rein.- 
con., brick and steel, 5100 West Madison 
St., to Duffy & Noonan, 140 South Dear- 
born St. Archts. est. $250,000. Owners 
name withheld. 


Ill., Chicago — Hotel, Store and Hall — 
Kendall & Lund, c/o L. Steif & Co., archts., 
64 West Randolph St., 6 story, hotel, store 
and dance hall, 64th St. and Cottage Grove 
Ave., to F. A. Siebold, Jr., 3130 Sheffield 
St., $1,200,000. 

ml., Chicago — Store and Office — P. 
Kearney, 111 West Washington St., 2 story, 
150 x 161 ft., rein.-con., brick and _ steel, 
7516-30 Sheridan Rd., to Johnson-Anderson 
Co., 7170 Evans Ave. Archts, est. $200,000. 


1l., Forest Park—Store, Office and Apart- 
ment—R. C. Hain, Forest Park, 3 story, 
60 x 147 ft., rein.-con., brick and_steel, 
Madison and Marengo Sts, to W. F. 
Peterson, 118 North La Galle St., Chicago. 
Archts, est. $150,000. 

Ia., Des Moines—Hospital—Polk ©. 
Hospital Assn., general contract 3 story 
and basement, 66 x 219 ft., rein.-con., brick 
and tile, Prospect and Hickman Ras., to 
Sugarman Constr. Co., 7th and Tuttle Sts. 
$137,214. Noted Nov. °9. 


Co., 


$1,000 000, 


Ia., Ft. Dodge—Hotel—Hotel Wahkonsa 
8 story and basement, 140 x 180 ft. addi 
tion, rein.-con. and terra cotta, to W. : 
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Buildings (Continued) 
zitterell, Webster City, $700,000. Noted 
Oct. -%- 

Minn., Minneapolis—Institution—Bethany 
Home, 3719 Bryant Ave., S., general con- 
tract, 3 Story and basement, 44 ft. high, 
L-shaped, one wing 41 x 142 ft., other 41 
x 172 ft., rein.-con., brick and tile, 3719 
Bryant Ave., S., to Madsen Constr. Co., 
s48 Luilders’ Exchange Bldg., $110,935. 
Noted Nov. 16. 

Tex., Georgetown—School—For 1 and 2 
story brick and stone, concrete footings, to 
Wattinger Bros., Austin, (street address 
not available). $126,958. 

Tex., Laredo—Hotel—M. Little, concrete 
frame for 6 story, rein.-ccn., brick and 
stee] hotel, to J. C. Diehlman, 306 East 
Commerce St., San Antonio, $35,000. Total 
cost $200,000. Noted Nov. 23. 

Wash., Longview Store and Office — 
Long-Bell Lumber Co., 2 story and base- 
ment, 120 x 150 ft., mill construction, 
faced with brick and terra cotta, to West- 
lake Constr. Co., Ry. Exch. Bidg., St. 
Louis, Mo. Archts. est. $150,000. 

Wash., Seattle—Apartment Hotel—Simp- 
son-Wilson Co., University Way, 6 story, 
103 x 144 ft., 47th St. and University Way, 
to Puget Sound Bridge & Dredging Co., 
Central Bldg., Archts. est. $750,000. 

Calif., San Francisco — Office — E. N. 
Fritz, Jr.. c/o Apartment House Owners & 
Managers Assn., Claus Spreckels Bldg., 6 
story brick and stone, concrete footings, to 
near Montgomery St., to Cahill Bros., 110 
Sutter St., $250,000. 

Calif., Visalia—Bank and Office—Bank of 
Italy, Powell and Market Sts., San Fran- 
cisco, 5 story, rein.-con., here, to J. Fur- 
long, Monadnock Blidg., San Francisco, 
$107,000. Noted Nov. 9. 


Que., Montreal — Pathological — McGill 
University, Sherbrooke St. W., 4 story, 51 
x 77 x 243 ft. rein.-con., brick, steel and 
stone, Pine Ave. to J. Quinlan & Co., 
Greene Ave., $282,000. 


Ont., Kitchener—City Hall—Schmalz & 
Jones, archts., 15 Queen St., 2 story and 
basement, concrete, brick, steel, stone and 
tile, general contract to P. H. Secord & 
Sons Constr. Co., Ltd., 133 Nelson St., 
Brantford, $250,000; heating and_ plumbing, 
to Ruppel & Co., 31 King St. W.; electric 
work, to Star Electric Co., 91 King St. W. 
Total est. $300,000. Noted Oct. 26. 


Ont., Windsor—Office—A. H. McPhail, 
archt., McGregor Blk., 3 story and base- 
ment, concrete, brick and _ steel office and 
plant, to S. E. Dinsmore, McGregor Bldg., 
for Border Cities Star, 104 Sandwich St. W. 
$200,000. Noted Oct. 12. 


Ont., Windsor—School—Bd,. Educ., gen- 
eral contract 3 story and basement, 30 
room, concrete, brick, steel, stone and 
tile, to S. E. Dinsmore Co. Ltd., McGregor 
Bldg., $300,000. Noted Nov. 2. 

Bermuda, Hamilton—Hotel — Hamilton 
Hotel Corp., 6 story, 200 x 250 ft., brick, 
steel and stone, plain foundation, to J. 
Stewart Co., 30 Church St., New York City. 
Archts. est. $1,000,000. 





Federal Government Work 


PROPOSED WORK 


N. J., Lake Denmark—Standpipe, etc.— 
Spec, 4759—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., plans standpipe and 
mains, here, 

Pa., Pittsburgh—Houses—U. S, Engineer, 
Pittsburgh, plans lockkeepers houses at 
Lock 6, Monongahela River. 


N. C., Fayetteville—Lock and Dam—vU. 
S, Engineer, Wilmington, plans third lock 
and dam on Cape Fear River about 15 mi. 
below here. O, O. Kuentz, dist. engr. 


_Ala., Florence—Cement—U. S. Engineer, 
Florence, plans to purchase 400,000 1b. port- 
land cement, 

_ Wash., Yakima—Irrigation—U. S. Recl. 
Service, Yakima, plans to irrigate 1,500 
acres Snipes Mountains, east of Granger, 
With water from Sunnyside Canal. Project 
includes syphon, canals, etc. $225,000. J. 
S. Moore, dist. engr. 

 Calif., Eureka—Stone—U. S. Engineer, 
Custom House, San Francisco, soon re- 
ceives_bids furnishing stone for construc- 
tion Humboldt jetties, here. Placing rock 
will be done by day labor. 

Calif., San Diego—Barracks—Spec. 4765 
~-Bureau Yards & Docks, Navy, Dept., 
Wash., D. C., plans 2 barrack buildings at 
Marine Corps Base, here, 

Calif, San Diego—Quarters—Spec, 4762 
—Bureau Yards & Docks, Navy Dept., 
Wesh. D. @, plans 9 quarters, here. 


SHAFT—BROOKLYN, N. Y¥. 

Following are lowest three bids opened by Bd. Estimate & Apportionment, City Hall 
New York City, Nov. 24, for Shore Rd. Shaft of The Narrows Tunnel between boroughs 
of Brooklyn and Richmond, Contr. No. 2, (A) P. McGovern, Inc., 50 East 42nd St.. New 
York City; (B) Keystone State Constr. Co,, 210 South 13th St., Phila.; (C) Mason & 
Hanger Co., Inc., 52 Vanderbilt Ave., New York City. The unit bids were as follows: 


A B Cc 

1200 cu.yd. earth excavation above mean sea level $20.00 $7.00 $15 00 
9100 cu.yd. earth excavation below mean sea level 23.00 19.00 15.00 
10 cu.yd. rock excavation below men sea level under compressed air 20.00 19.00 25.60 
3,850 cu.yd. concrete in caisson shaft, walls and floor, normal air 15.00 13.50 18.00 
600 cu.yd. concrete in caisson shaft floor, under compressed air 20.00 25.00 30.00 
300 bbl. mortar batches used in placing concrete. . 4.60 4.00 7.00 
10 bbl. 1:1 portland cement grout-normal air... 7.80 6.00 6.00 
10 bbl. 1:0 portland cement grout—normal air... . 6.70 6.00 5.00 
100 bbl. 1:1 portland cement grout—under compressed air 9.80 9.00 9.00 
10 bbl. 1:0 portland cement grout—under compressed air 8.20 8.00 7.00 
Waterproofing, treated woven fabric, including brick, under compressed air 

335 sq.yd. four-ply....... : ‘ 5.35 6.00 6.00 
5 cu.yd. brick in asphalt mastic, with one-ply fabric, under compressed air 47.50 60.00 60.00 
Ss a jedan eas 00) 40005020400 6000806 ts oea 7.05 6.25 8.00 
1,345 ton steelwork for shaft, except rods and bars 121.00 166.00 186.00 
2 ton steel rods and bars wb Anata wea 90.00 140.00 120 00 
4,000 lb. furnishing and placing w.i. or steel pipe (threads, couplings and 

caps included)....... 10 15 08 
3 ton furnishing and placing 12 in. c. i. pipe in bottom of shaft 160. 00 200. 00 120 00 
Engincer’s field office-building, equipping and maintaining (lump sum). 20,000.00 30,000.00 23,000.00 


15 m. B.ft. temporary timber over shaft, (incl. placing steel roof girders in 


pockets) ‘ 140 00 158.00 100.00 
250 lin.ft. building a tight board fence around shaft, if required... . 3.00 2.00 2.50 
Extended totals. . . $494,539 $510,578 $523,775 


Calif., San Diego—Quarters—Spec. 4763 
—Bureau Yards & Docks, Navy Dept., 
Wash., D. C., plans quarters for Com- 
mander-General, here, 


Calif., San Diego—Roads—Spec. 4766— 
Bureau Yards & Docks, Navy Dept., Wash., 
D. C., plans concrete roads at Marine Corps 
Base, here. 5 

Calif., San Diego—Sewers, Mains, etc.— 
Spec. 4764—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., plans sewers, mains, 
etc. at Marine Corps Base here. 

H. T., Pearl Harbor—Extension—Spec. 
4761—Bureau Yards & Docks, Navy Dept., 
Wash., D. C., plans extension for battery 
storage and overhaul, here. 

H, T., Pearl Harbor—Storage Facilities— 
Spec. 4760—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., plans additional stor- 
age facilities, here. 


BIDS DESIRED 

N. Y., Tupper Lake—Equipment, etc.— 
Spec. 4720—Dec. 28 (change of date), by 
Bureau Yards & Docks, Navy Dept., Wash., 
D. C., refrigerating equipment, ete, at 
U. S. Veterans Hospital, here. Noted 
Oct. 19. 

N. Y., Tupper Lake — Hospital — Spec. 
4718—Deec, 28, by Bureau Yards & Docks, 
Navy Dept., Wash., D. C., for U. S. Vet- 
erans Hospital, here, as follows: Part 1, 
general construction, Part 2, plumbing, Part 
3 heating and steam distributing, Part 4 
lighting system, etc., Part 5 boiler house 
equipment, etc.; adv. this issue. Noted 
Nov, 23. 

N. Y., Tupper Lake—Radial Brick Stack 
—Spec. 4722—Dec. 28 (change of date), 
by Bureau Yards & Docks, Navy Dept., 
Wash., D. C., for radial brick stack, at U.S. 
Veterans Hospital, here. Noted Oct. 19. 

N. Y., Tupper Lake—Water Tank—Spec, 
4724—-Dec. 28 (change of date), by Bureau 
Yards & Docks, Navy Dept., Wash., D. C., 
for steel tank, tower, etc., at U.S. Veterans 
Hospital, here. Noted Oct. 19. 

Va., Leesburg—Post Office—Dec. 27 by 
Treas. Dept., Wash., D. C., U. S. Post Office, 
complete incl. mechanical equipment, here. 
J. A. Wetmore, acting superv. archt. 


W. Va., Huntington— Power House — 
Dec, 30, at office U. S. Engineer, Hunting- 
ton, power house at Dam 30, Ohio River; 
adv. this issue, 


Ala., Florence—Dredging Pump—Dec. 30 
at office U. S. Engineer, Florence, aredging 
pump for dredge Pettus; adv. this issue. 


O., Cincinnati—Dredge—Jan. 5, at office 
U. S. Engineer, Cincinnati, for one 24 in. 
pipe-line dredge; adv. this issue. 


Ill, Rockford—Remodeling—Dec. 26, by 
Treas. Dept., Wash., D. C., remodeling and 
enlarging U. S. Post Office, here. J. A. 
Wetmore, acting superv. archt. 

Calif., San Powe — Covering Railroad 
Track—Spec. 4737—Dec. 27 by Bureau 
Yards & Docks, Navy Dept., Wash., D. C., 
covering railroad tracks at Marine _ Bar- 
yocen, Bere. Former bids rejected. Noted 
Nov. 2. 


BIDS RECEIVED 


Mo., St. Louis — Remodeling — Treas. 
Dept., Wash., D. C., remodeling second floor, 
ete., U. S. Custom Honan here, from G. E. 
Wright, Monadnock BIk., Chicago, $3,440; 
W. McDonald Constr. Co., 428 Odd Fellows 
Bldg., $3,542. Noted Nov. 9 





Okla., Chandler — Post § Office — Treas. 
Dept., Wash, D. C., for U. S. Post Office, 
here, from C. Weitz Sons, 713 Mulberry St. 
Des Moines, Ia., $43,900 (12 months); W 
D. Lovell, 1415 8th St., S. E., Minneapolis, 
Minn., $46,897 (12 months); Shallenberger 
Constr. Co., 4th and Boston Sts., Tulsa 
$51,682 (12 months). Noted Oct. 26. 


CONTRACTS AWARDED 
W. Va., Huntington—Horses and Props— 
U. S. Engineer, furnishing horses and props 
for Dam 32, Ohio River, Contr, 24,956, to 
Amer. Bridge Co., Frick Bldg., Pittsburgh 
Pa. Noted Oct. 26. 


Miscellaneous 


PROPOSED WORK 


Grain Elevator—Phila., Pa.—City plans 
3,250,000 bu. grain elevator, $3,000,000. 
G. F. Sproul, Chestnut St. Wharf, engr. 

Grain Elevator—Phila., Pa.—Phila. & 
Reading R.R., Reading Terminal Bldg.., 
plans 3,000,000 bu. grain elevator, Port 
Richmond Ave. $2,850,000. S. T. Wagner, 
Reading Terminal Bldg., archt. 


Heating System—Phila. Pa.—Bureau of 
Health, 516 City Hall, soon takes bids ad- 
dition to heating system and constructing 
concrete tunnels for same, at Byberry Hos- 
pital. $160,000, P. H. Johnson, 1716 Sam- 
son St., archt. 


Drilling—Tidioute, Pa.—Queen Sand Oil 
Co., Titusville, plans extensive oil and gas 
drilling here, $25,000. R,. E. Feely, pres, 

Coal Tipple—Glen White, W. Va.—E. E. 
White Coal Co. plans steel coal tipple. 
$50,000. 


Transmission Lines—Raleigh, N. C.—See 
“Industrial Works.” 


Transmission Line, ete.—Nashville, Tenn. 
—Nashville Ry. and Light Co., Watkins 
Bldg., had plans prepared high voltage 
lines, new turbine generator, switchboards, 
stoker equipment for power plant, 5 substa- 
tions, also new paving and track improve- 
ments to present system. $500,000. E. C. 
Edgar, genl. mgr. 


Car Barns—Cleveland, 0.—Cleveland Ry. 
Co., Hanna Blidg., having plans prepared 
by D. W. Morrow, archt., 4500 Euclid Ave., 
1 and 2 story, brick, steel and concrete 
car barns, West 117th St. and Lorain Ave. 
$500,000. J. H. Alexander, vice pres. 


Train Terminals — Lansing, Mich. — See 
“Railways.” 

Train Terminals — Midland, Mich. — Se: 
“Railways.” 

Road Machinery—Ashland, Wis.—Ash- 
land Co. appropriated $10,000 for road ma- 
chinery, incl. 12 ft. blade grader with 
dlitcher, small and large trucks, W., E. Dil- 
lon, comr. 

Road Machinery—Huriey, Wis.-—Iron Co. 
appropriated $10,000 for road machinery. 
F.. B. Goodman, comr, 

Road Machinery—La Crosse, Wis.—lLa 
Crosse Co. appropriated $15,000 for road 
machinery. J. Hintgen, comr, 

Road Oil—La Crosse, Wis.—See “Streets 
and Roads.” 

Road_ Machinery—Montello, Wis.—Mar- 
quette Co. Bd. appropriated $2,000 for road 


machinery, incl. light trucks. H. Schmitz, 
comr. 
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Miscellaneous (Continued) 


Road Machinery—Phillips, Wis.—-Price 
Co. Bd. appropriated §9,000 for road ma- 
chinery, incl. crushing plant and patro) 
graders. B. M. Griffin, comr. 

Navigation, etc.—Orange, Tex.—Orange 
Co. election Dee. 23 to vote on $250,000 
for completing deep waterways to 30 ft 
E. C. McCarver, co. judge. 

Transmission Line—Warren, Idaho—Se+e 
“Industrial Work.” 


School Athletic Grounds, ete.— Kansas 
City, Moe.—C. A. Smith, archt., 602 Finance 
Blag., Wants information on school athletic 
grounds and stadiums, same to ve built in 
near future. 


Aquarium — St. Louis, Mo. — Feb. 9, to 
vote on $400,000 bonds (Proposition 10) for 
aquarium in Forest Park. W. W. Horner, 
300 City Hall, engr. 

Electric Light«—st. Louis, Mo.—Soon 
takes bids installing 287 concrete standard 
electric lights with necessary cables, glass- 
ware, ete., on Alaska Ave. from Primm to 
Schirmer Sts., Schirmer St. from Alaska 
Ave, to Idaho St., Bradley St. from Watson 
Rd. to Ivanhoe St., Goodfellow St. from 
Roosevelt Pl. to Bircher St., Natural 
Bridge Rd. from Union St. to city limits, 
Tilden St. from Iron St. to Kingshighway, 
Iron St. from Tilden to Carlsbad Sts., 
Kingshighway from Manchester to Oakland 
Sts., Kingshighway from Arsenal to McRee 
Sts., Oakland St. from Billon to McCausland 
Sts., Walsh St. from Morganford St. to 
tracks of Missouri Pacific R.R., also from 
Minnesota to Michigan Sts. and 3 small 
park installations. $53,000. R. Toensfeldt, 
325 City Hall, ener. 


Elimination of Grade Crossings — St. 
Louis, Mo. — See “Bridges.” 


Memorial Plaza, ete.—St. Louis, Mo.— 
Feb. 9, to vote on $7,000,000 bonds (Propo- 
sition 14) $6,000,000 for site and $1,000,000 
for soldiers’ memorial. 


Parks, etc.—St. Louis, Mo.—Feb. 9, to 
vote on $2,500,000 bonds (Proposition 8) 
for acquisition of land for public parks, 
playgrounds, recreation fields, swimming 
pools, and 4 bath houses; $1,300,000 bonds 
(Proposition 9) improving existing parks, 
playgrounds, etc., incl. equipment, wading 
pools, locker buildings at O'Fallon, Fair- 
ground, Forest and Carondelet Parks, in- 
cinerating plant and restaurant at Forest 
Park, stadium at Carondelet Park, repairing 
and installing heating plants, laying side- 
walks, repairing old and making new roads 
and bridges, grading and landscape work, 
extensions to Christy, Penrose, Manchester 
and Francis Parks, property formerly 
known as Industrial School site, Buder 
recreation farm and Kingshighway south- 
east through Carondelet Park, comfort sta- 
tions, dressing room at Fairground Park, 
and constructing Marquette pools, 


Park—St. Louis, Mo.—Preparing plans 
triangular park from Bremen Ave. to Salis- 
bury St. and 9th to 1lith Sts. with two 60 
ft. roadways leading from bridge into 11th 
St Plans also include playground and 
swimming pool. $175,000. H. Bartholomew, 
Municipal Court, engr. 


Sprinkling Trucks—-St. Louis, Me.—Bad. 
Pub, Serv., 314 City Hall, plans to purchase 
60 sprinkling trucks. $150,000, Will let 
eontract about Jan. 15 or Feb. 1. 


Station Plaza—St. Louis, Mo.—Feb. 9, to 
vote on $2,600,000 bonds (Proposition 2) 
for acquisition of land in city blocks 894 
and 903 for public plaza opposite the Union 
Station, on Market St. from 18th to 
20th Sts. 

Street Lighting System—St. Louis, Mo.— 
Feb, 9, to vote on $8,000,000 bonds (Prop- 
osition 4) to purchase and install ee 
for electric street lighting system. W. W. 
Horner, 300 City Hall, engr. 

Levee—Athens, Tex.—Attorney Generals 
Dept., Austin, approved $50,000 bonds for 
levees in Dist. 1, Henderson Co, C. C. 
O'Neil, co. engr. 

Port Facilities—Houston, Tex.—Harris 
Co. election Dec. 30, to vote on $4,000,000 
bond issue for extending Pott facilities on 
ship channel. Address C. H. Bryan, co. 
judge. 

Tunnel — Oregon — Oregon - California- 
Strahorn R.R. Co., c/o D. H. McCarthy, 
genl. mer., Klamath Falls, plans 1,500 ft. 


tunnel. Work will probably be done by 
day labor. 
Street Lighting System—Eagle Rock, 


Calif.—Plans election to vote on $25,000 
bonds for street lighting system. 


Park Improvements — Eureka, Calif. — 


Plans election to vote on $100,000 bonds to 
purchase land and improve same for park 
purposes, 


Rails and Equipment—Eureka, Calif— 
Plans election to vote on $100,000 bonds 
for new rails and equipment for Municipal 
Railway System, etc. H. H. Hannah, city 
engr. J. Griffiths, city supt. of pub. wks. 


Road Levee—Redwood City, Calif.—San 
Mateo Co, having plans prepared road levee 
over Dean Hollow, to be used for storage 
dam, 12,000 cu.yd. fill. G. A. Kneese, co. 
surv. 


Pier — San Francisco, Calif. — State Bad. 
Harbor Comrs., Ferry Bldg., take bids in 
about 6 weeks, enlarging Pier 42, involving 
considerable pile work, $100,000. FEF. G. 
White, ch. engr. 


Electrification of Kailways — Ontario — 
Canadian Natl, Rys., 27 Wellington St. E., 
Toronto, having plans prepared for elec- 
trifing former Canadian Northern Ry., and 
Toronto Eastern Ry. so as to give an 
electric radial service from Toronto to 
Port Hope, distance of 75 mi. $3,000,000. 
A. F. Stewart, ch. engr. 


Grain Elevator—Goderich, Ont.—Goderich 
Elevator & Transit Co., plans rein.-con. 
addition to grain elevator. 250,000. 


Grain Elevators—Port Arthur, Ont.—Par- 
rish & Heimbecker Ltd., 614 Grain Exch. 
Bldg., Winnipeg, Man., plans addition to 
grain elevators rein.-con, $300,000. 


BIDS DESIRED 


Steel—Flushing, N. ¥Y.—Dec. 14, by Tran- 
sit Comn., 49 Lafayette St.. New York, 
furnishing and erecting steel for elevated 
portion of Rapid Transit R.R., Flushing 
Route, extending over and along Roosevelt 
Ave., private property, and_ intersecting 
streets from Alburtis to Riverside Aves. 


Portiand Cement — New York, N. Y¥.— 
Dec. 14, by H. Bruckner, pres. Bronx Boro, 
Tremont and 38rd Aves., furnishing and 
delivering 2,500 bags Portland cement and 
6,000 gal. motor gasoline. 

Crane—Pittsburgh, Pa.—Heyl & Patter- 
son. Inc., 51 Water St., taking bids 1 ladle 
crane for pig casting purposes. 


Crane — Pittsburgh, Pa.—Carnegie Steel 
Co.. Carnegie Bldg... taking three 125 ton 
ladle cranes. 

Stone Washer and Crushing Machine— 
Chattanooga, Tenn, — Gager Lime & Mfg. 
Co., James Bldg., receiving bids stone 
washer and crushing machine, 200 ton ca- 
pacity. M. P. Kennedy, secy. 

Pipe—Joplin, Mo.—Rothschild Iron & 
Metal Co., 7th and Missouri Sts., taking bids 
carload 1-6 in. pipe. J. Rothschild, purch. 
agt. 

Bridge Material, ete.—Corydon, lIa.— 
Dec, 20 by Auditor Wayne Co., bridge and 
culvert material, incl. 141,966 ft. timber, 
1.000 Ib. cement, 100,000 Ib. reinforcing 
steel, 4,700 ft. corrugated culvert metal, 
5,000 lin.ft. wood piling, ete. D. L. Thomas, 
Corydon, engr. 

Culvert—Riverdale, Ark.—Dec. 21, by Bd. 
Dirs. D. D. 7, Poinsett Co., at their office 
at Marked Tree, rein.-con. culvert, here, 
Pride & Fairley, Blytheville, dist. engrs. 
Elliott & Harman Eng. Co., Memphis, 
Tenn., consult. engrs.; adv. this issue, 


Stadium—Berkeley, Calif.—Dec. 14, by 
Regents of University of California, grad- 
ing, culverts, ete., for stadium, (Group 1 
Contract), incl. general and detail excav- 
ations, embankments, concrete culverts, tun- 
nels, retaining walls, foundations and piers. 
This work will probably exceed $200,000. 
Total $1,000,000. Baker & Carpenter, 58 
Sutter St.. San Francisco, consult. engrs. 
J. G. Howard, Ist Natl Bank Bidg., San 
Francisco, university archt. Noted Nov. 23. 


Ties and Timber—Montreal, Que.—Dec. 
15. by M. P. Fennell, secy. Harbor  womn., 
ship building timber and British Columnia 
fir railway ties. : Harvie, Harbor 
Comrs., engr. 


Road Graders—Charlotietown, P. E. IL. 
—Dept. Pub. Wks, taking bids large and 
small road graders, Martin ditchers. C. W. 
Crosby, purch, agt. 


BIDS RECEIVED 


Refined Asphalt, ete.—Brooklyn, N. Y.— 
E. Riegelmann, ro pres., Boro Hall, 
opened bids Nov. 29, furnishing and de- 
livering (1) 60,000 gal. refined asphalt in 
liquid form (2) 700 cu.yd. binder stone (3) 
2.000 cu.yd. asphalt sand (4) 600 net ton 
limestane dust or other suitable inorganic 
dust (5) 2,000 cu.yd. paving sand (6) 3,500 
bbl. Portland cement (7) 3,300 cu.yd. 13 in. 
gravel or 3,300 cu.yd. 14 in. broken stone, 
from Warner Quinlan Co., 79 Wall St., New 
York (1) $3,600; Standard Oil Co., 26 
Bway., New York (1) $3,780; Calvin Tomp- 
kins Co., 30 Church St.. New York (2) 
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1,421; Hygrade Builders Suppl, ‘ 
t. and 2nd Ave. (3) $4,620 (5) $° <3) ( 
$10,238; J. Davison (3) $4,800 ( , 
E. Meyer Co., 25 Church St., New j 
3,270; New York Trap Rock Co. Dee 
ve., New York (4) $3,804 (7) s “aN 
E. McCormick, 791 East New York - 
2,350; ~. T. Cunningham (5) $» (7 
9,207; Burroughs Building Mato) (\\’ 
Johnson Ave and Newtown Creek, (: 
080; M. M. Cantor (6) $10,080: S.).. 
Products Co., (6) $10,640. Noted » 9. 


Railings and Stairs—Phila., Pa -—_¢ H 
Caven, dir. pub. wks., City Hall, hed 
bids Nov. 29, metal railing and Stairs a; 
Northeast sewage plant, from T. i dk 
Auble, 2503 Germantown Ave., $33,)4 > ( 
B. Clopp, 3717 Filbert St., $57,359 Acme 
Machine Co., 316 North 17th St., $62,757 


Lumber—New Orleans, La.—Bd. },.; 
Comrs., Court Bldg., opened bids fur) ic), 
creosoted timber and piling, from Hat... 
burg Cre-soted Timber Co., Hattieshyre 
Miss., timber $13,718, piles $12,342. Cy.) 
soted Materials Co., ueen and Crescent 
Bldg., timber $13,262; Gulfport Creosoted 
Co., Gulfport, Miss., timber $13,377. Not,. 
Nov. 16. : 


CONTRACTS AWARDED 


Grandstand — Buffalo, N.  Y¥.—Wurt: 
Baseball Club, 101 East Ferry St., 1 pag 
steel and concrete grandstand, 15,000 seat. 
ing capacity, to Mosiers-Summers ('o., 1266 
Seneca St. Archts. est. $300,000. Noted 
Sept. 28. 

Underpasses—North Carolina—Stat+ Hy 
Comn., Raleigh, grading underpasses and 
building substructures under = Southern 
R.R. at Gibsonville and Four Mile Siding. 
State Project 532, Guilford Co., to L. M. 
Lowdermilk, Route 4, Greensboro, $25,000. 
Noted Nov. 30. 


Steel Shed—New Orleans, La.—Rd. Port 
Comrs., New Court Bldg., furnishing, erect- 
ing and painting structural steel for 7th 
St. shed and sacking plant, to St. Louis 
Structural Steel Co., Bank of Commerce 
Bldg., St. Louis. Mo., $73,295. Noted 
Oct. 26. 


Foundation — Kalamazoo, Mich, — Bd 
Educ., foundation for high school, to Miller- 
Boyer Co., Pratt Bldg., $25,000. 


Dock and Warehouse—Milwaukee, Wis.— 
Huron Portland Cement Co., 1525 Ford 
Bldg., Detroit, Mich., pile substructure for 
222 ft. rein.-con. dock, 7 and 5 ft. thick. 
63 ft. 8 in. wide at widest point. 21 ft. 
wide at narrowest point, brick warehouse, 
etc., to Great Lakes Dredge & Dock Co 
216 West Water St. Owner making plans 
for concrete work. Engrs. est. $250,000. 


Transmission Line—Stratford, Wis. 
Stratford Light and Power Co. will build 
transmission line from here to Wausau 
also construct substation, here, by day 
labor. $25,000, Private plans. Noted 
Nov. 2. 

Retaining Wall—Des Moines, la.—Fo 
180 ft. rein.-con. retaining wall, 40 ft. 
high, along east bank Des Moines River, 
north of University Ave., to J. Horrabin & 
Co., 1422 Walnut St., $24,600. Noted Nov, 3° 


Lumber—Dallas, Tex.—For 10 cars, ap 
proximately 200,000 ft. 3 in. x 12 in. x 2” 
ft., 90% rough heart long leaf yellow pine, 
to Trinity Lumber Co., 3705 Main St 
$52 per M ft. 


Retaining Wall, etce.—Seattle, Wash.— 
Associated Oil Co., c/o A. J. McNeil, resi- 
dent engr., 2,500 cu.ft. rein.-con, retaining 
wall, base will be 12 ft. below surface and 
21 ft. above ground, also system of pipe 
conduits between piers and tank system, 
main conduit will be of concrete, 10 to 20 ft 
wide, 4 ft. deep, to Stewart Constr. Co. 
Amer. Bank Bldg., $40,000. 


Oil Storage Tanks—Martinez, 
sociated Oil Co, 2nd and Mission Sts 
Francisco, one 65,000 bbl. capacity, 
5,000 bbl. two 2,600 bbl. and three 3,()0! 
bbl. oil storage tanks, steel, to Wester! 
Pipe & Steel Co., 444 Market St., San Fran- 
cisco. 


Road Grader — San Jose, Calif. — Santa 
Clara Co. furnishing and delivering } 
Austin Mammoth Junior road grader, t¢ 
Austin-Western Road Machine Co., 20 Fre 
mont St., San Francisco, $1,360. 


Heating System, ete.—London, Ont.— 
Western University, central heating system 
ventilating and plumbing, to W. G. Fads 
Co., 142 Bank St., Ottawa, $50,000 


Memorial Tower—Toronto, Ont.—Uni- 
versity of Toronto, Queens Park, stone wa! 
memorial tower to connect Hart Hous 
with main_building, stone and general con 
tract to Page & Co., Weston, $185.9 
Noted Nov. 23. 












De 





oN (Gri 


SEUUAAASTEXEREEEEATGY 


beset eesseentte 


1 Siem 








pecember 7, 1922 


Market—E N (¢ 


~ 
¥ 


INE 


RING 


E 


NEWS-RECOR D—Place 












moots 


Copy: Official Proposals reaching our 


be printed In the issue out Thursday. 





THESE ADVERTISEMENTS 


SUTEAACE TESLA TLTELIEETATT 


New 
York Office by 10 A, M., Tuesday can usually 


ARE OFFICIAL NOTICES THAT BIDS ARE WANTED FROM BIDDERS EVERYWHERE 


SEARCHLIGHT SECTION 


OFFICIAL PROPOSALS 


Rate: 
40 Cents a Line an Insertion 





Y 






OFFICIAL PROPOSALS 


Dec, 19. 
Highway Work 


Albany, 





rids 


MF. 

Sealed proposals will be received by the 
indersigned at their office, No. 55 Lancas- 
tr Street, Albany, N. Y., at one o'clock 
P.M. on Tuesday, December 19, 1922, for 
the improvement of highways in the follow- 
ng counties: 


AIDARY cc ovine vceceve (one highway: 0.23) 
Cattaraugsae occccczce (one highway: 0.15) 
MORPOCG ceesece oooeee (One highway: 0.12) 
Ontarle sesceccocces -(one highway: 0.41) 
CIBOMO sc ccescieveceve (one highway: 0.48) 
ee (one highway: 4.24) 
Suffold .ccccccccecsses (two highways: 


Gravity Concrete 
Retaining Wall) 
\lso for the reconstruction of the follow- 


ng 

Montgomery... (two contracts: 1.50 & 2.50) 
NiMMOTA on ccncccevcsens (one contract: 5.13) 
OOO coin pce senses (one contract: 3,00) 
NE: ci a oe Nas ae (one contract: 4.50) 
TH See res 40s canes (one contract: 3.18) 


Maps, plans, specifications and estimates 
may be seen and proposal forms obtained 
at the office of the Commission in Albany, 
N. Y., and also at the office of the Division 
Engineers in whose division the roads are 
» be improved or reconstructed, The ad- 
iresses of the Division Engineers and the 
uunties in which they are in charge will be 
furnished upon request. 

The especial attention of bidders is called 
o “General Information for Bidders” in the 
temized proposal, specifications and 
‘tt agreement, 
HERBERT 


rac 
S. SISSON, 


Commissioner. 


SE 


con- | 


State Commission of Highways. 


“, FINCH, 
Secretary. 


Bids: Jan. 5 (Date of closing extended). 


Reservoir Dam 


Bluefield, W. Va. 


Sealed proposals or bids for the construc- 
tion of a clay or earthen dam, containing 
ibout 40,000 cubic yards of material, to be 
sluiced into place, will be received at the 
itfice of the BLUEFIELD WATER WORKS 
« IMPROVEMENT COMPANY, at Blue- 
field, West Virginia, until three o'clock 
P.M., on the 5th day of January, 1923, when 
hey will be publicly opened and read. All 
roposals shall be enclosed in an envelope 
furnished by the above styled company and 
shall be accompanied by a certified check 
n some national bank, in the sum of five 
5%) per cent of the amount of the pro- 
bid. The contractor to whom the 
ard is made will be required to furnish 
rety company bond in the sum of thirty 
(35%) per cent of the amount of the 
tract, within thirty days after_ official 
( of the award of contract and in_ac- 
cordance with the terms of the specifica- 
tons. The right is reserved to reject any 
ill bids. Drawings, specifications and 
nk forms of proposals may_be consulted 
the office of company, 601 Princeton 
venue, Bluefield, West Virginia, or they 
be forwarded by mail upon request if 
4.0 accompanies the order. This amount 
| be refunded upon return of the plans 
Specifications in reasonably good order. 
EFIELD WATER WORKS & IM- 

PROVEMENT COMPANY. 
WM. McCARTHY, 
Superintendent. 








Lice 


2 Aware 


1922. 


ember 23rd, 





Plans and Specifications for inspection by dis- 
tant bidders may be filed at any of the Engi- 
neering News-Record offices without charge. 
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OFFICIAL PROPOSALS 
Bids: Dec. 19. 
Mt. Prospect Conduit 
CONTRACT 196 
New York, N. Y. 
Sealed bids will be received by the 
Board of Water Supply, at its offices, 
twenty-second floor, Municipal Fmilding, 
Park Row, Centre and Chambers Streets, 
New York City, until 11 A.M., Eastern 
Standard time, on Tuesday, December 19, 


1922, for Contract 196, for the construction 
the Mt. Prospect conduit, a portion of 
the City conduits of the Catskill aqueduct, 
extending from Shaft 24 of the City tunnel 
in Fort Greene park, along Cumberland 
Street, Lafayette, Washington and Flat- 
bush Avenues to Clarkson Avenue, in the 
Borough of Brooklyn, New York City. 
The conduit will consist of about 10,530 
linear feet of 72-inch and 6,270 linear feet 
of 66-inch steel pipe, about 360 tons of 
cast-iron pipe and special castings of 
various sizes, a Venturi meter, valves and 
other appurtenances, all of which will have 


to be maintained for one year. 

At the above place and time the bids 
will be publicly opened and read. Pam- 
phlets containing information for bidders, 
forms of bid and contract, specifications, 
contract drawings, etc., can be obtained 
at the office of the Secretary at the above 
address, by depositing the sum of ten 
dollars ($10) in cash or its equivalent 
each pamphlet. For further 
apply to the office of the Chief Engineer 
at the above address 


GEORGE J. GILLESPIE, 
President, 
JAMES P. SINNOTT, 
PHILIP F. DONOHUE, 
Commissioners, Board of Water Supply. 


BENJI 


for 
particulars 
| 
F. EINBIGLER, Secretary. | 
| 
| 








Bids: Dee 


12. j 
State Hospital Work 


Central Islip, N. Y. 


Sealed proposals for Construction, Heat- 
ing, Sanitary and Electric Work—Kitchen 
and Dining Room Building and Connecting 
Corridor, at the Central Islip State Hospi- 
tal, Central Islip, N. Y., will be reecived by 
the State Hospital Commission, Capitol, 
Albany, N. Y., until three o’clock P.M. on 
Tuesday December 12, 1922, when they will 
be publicly opened and read, Proposals 
shall be enclosed in an envelope furnished 
by the State Architect, sealed and ad- 
dressed, and shall be accompanied by a 
certified check in the sum of five per cent 
(5%) of the amount of proposal. he con- 
tractors to whom the awards are made 
will be required to furnish surety company 
bond in the sum of fifty per cent (50%) 
of the amount of contract within thirty 
(30) days after official notice of award of 
contract, and in accordance with the terms 
of Specifications Nos. 3965, 3{66, 3967 and 
3968. The, right is reserved to reject any 
or all bids. Drawings and specifications 
may be examined at the Central Islip State 
Hospital, Central Islip, N. Y., at the New 
York Office of the Department of Architec- 
ture, Room 1058, 25 Broadway, and at the 
Department of Architecture, Capitol, Al- 
bany, N. Y. Drawings, specifications and 
blank forms of proposal may be obtained 
at the Department of Architecture, Capitol, 
Albany, N. Y., upon reasonable notice to 
and in — ur me ware Agenitent, 
lL. F. Pilcher, Capitol, Albany, N. Y. 

"e M. FARRINGTON, 
Secretary, State Hospital Commission. 
Dated: November 238, 1922 









OFFICIAL PROPOSALS 


Bids: Jan, 1. 
Road Bed, Bridges and Culverts 


Kelso, Wash. 


Sealed proposals for the construction of 
roadbed, bridges and culverts for approxi- 
mately eight and one-half (84) miles of 
railroad in Cowlitz County, Washington, 
will be received by the Longview, Portland 
& Northern Ry. Company at its offices at 
Kelso, Washington, up to 2 o'clock P.M., 
January Ist, 1923, when they will be opened 
and read, such eight and one-half (8 ) 
miles being regarded by the company as the 
first unit of contemplated construction ex- 
pected to total twenty-six (26) miles, con- 
tract expected to be let early in 1923. 

Drawings, specifications and form of pro- 
posal, contract and bond are on file in the 
office of the Chief Engineer, Kelso, Wash- 
ington, and may be inspected by prospec- 
tive bidders; or same will be furnished to 
interested parties on deposit of Ten Dollars 
($10.00), Which will be refunded upon re- 
turn of papers in good condition, 

Bids must be made on proposal forms to 
be furnished by the company and in the 
manner designated therein, same to be in- 
closed in sealed envelope bearing the name 
and address of the bidder and to be marked 
“Bid for Railroad Construction.” 

The principal quantities involved 
proximately as follows: 


are ap 


153,580 cubic yards common excavation. 
39,300 cubic yards loose rock excavation. 
59,300 cubie yards solid rock excavation. 

222,660 cubic yards embankment borrow. 

649,710 station yards overhaul. 

924 lin. feet 18 in. concrete culvert 
pipe. 

672 lin. feet 24 in. conerete culvert 
pipe. 

60 lin. feet 30 in. concrete culvert 
pipe. 

380 lin. feet 36 in. conerete culvert 
pipe. 

70 lin. feet 42 in. concrete culvert 
pipe. 

43,860 lin. feet piling. 


514,500 ft. .M. lumber for trestles. 

Each proposal must be accompanied by a 
certified check payable to the Longview, 
Portland & Northern Ry. Company for not 
less than five (5) per cent of the total 
amount of the bid as a guarantee that con- 
tract will be entered into if awarded, 

The person or persons, if any to whom 
the contract is awarded will be required to 
file a bond in a sum not less than 50 per 
cent of the total amount bid, with good and 
sufficient sureties, to guarantee the faithful 
performance of the contract. 

Special attention of the bidder is called 


to “Information for Bidders” included in 
the proposal forms. 

The right is reserved to reject any and 
all bids 


LONGVIEW-PORTLAND & NORTHERN 
RY. COMPANY. 
By WESLEY VANDERCOOK, 
Chief Engineer. 





Bids: Dec. 29. 


Garbage Incinerator 


Portland, Ore, 


Sealed proposals will be received at the 
office of the Purchasing Agent of the City 
of Portland, Oregon. until 2.00 o’clock P.M., 
Friday, December 29, 1922, for the con- 
struction of a garbage incinerator accord- 
ing to specifications on file. 

A certified check for 10 per cent of the 
amount must accompany each bid, 

Specifications and additional information 
may be obtained from 

0. LATRGAARD, 
City Engineer. 
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OFFICIAL PROPOSALS 


Dec. 14, 
Steel Truss Bridge 


Hamburg and Evans, 
Sealed proposals will be 
joint Town 





Bids: 


N. ¥. 
received by the 
Board of Towns of Hamburg 
and Evans, Erie County, N. Y., at the office 
of the Town Clerk, Hamburg, N. Y., on 
Thursday, December l4th, at 2:00 P .M. for 
the construction of a steel truss highway 
bridge, 180-ft. span and 24-ft. roadway, on 
the Lake Shore State Highway, across the 
Eighteen Mile Creek. 

Plans, specifications and bidding sheets 
may be obtained at the office of George C, 
Die ‘hl, County Engineer, 577 Ellicott Sq., 
Buffalo, N. Y: Said plans and specifications 
are on file with the Town Clerks of the 
Towns of Hamburg and Evans, as follows: 

Jos. E, Leach, for Hamburg, Main St, 
Hamburg, N. Y. 

Johns, 


ss gee F. 

Each proposal must be ace ompanied by 
a certified check for at least 5 per cent of 
the amount of the proposal, and shall be 
made payable to George B. Abbott, Super- 
visor, Town of Hamburg. 

Each proposal must also be accompanied 
by an affidavit from a surety or bonding 
company, duly qualified under the laws of 
the State of New York, stating that in case 
this bidder be awarded the contract for the 
work covered in the bid, said surety or 
bonding company will furnish the required 
bond within ten (10) days of the award of 
the contract, 

The joint Town Board of Hamburg and 
Evans reserves the right to reject any or 
all Ercan. 

OSEPH E. LEACH 
Town Clerk of Tite 
EDWARD F. > 
Town Clerk of Evans. 
Dated, November 20, 1922. 


Bids: Dec. 18. 


Refuse Incinerator 


Allentown, Pa. 

Sealed proposals will be received by the 
undersigned at his office, Room 301, City 
Hall until 9:30 o’clock A.M., Monday, De- 
cember 18, 1922, for the construction of a 
Refuse Incinerator. 

The work to be done consists of the fur- 
nishing, installing, and testing ready for 
operation, on foundations to be constructed 
by the ae of Allentown a refuse incinera- 
tor with all appurtenances, of a capacity of 
70 tons per 24 hours. The City of Allen- 
town will construct under separate con- 
tracts the building, foundations for incinera- 
tor and separ eeanese and chimney from 
Plans submitted by the successful bidder. 

All proposals must be made upon forms 
provided therefor and accompanied by a 
certified check for the sum of Five Thou- 
sand ($5,000.00) Dollars. 

Specification and forms may be obtained 
at the office of the City Engineer, City Hall, 
Allentown, Pennsylvania, upon depositing 
the sum of Fifty ($50.00) Dollars which 
amount will be returned upon the return 
of the specifications. 

The City of Allentown reserves the right 
te reject any or all bids. 

M. W. GROSS, 


Mayor. 


for Evans, Angola, 





H. F. BASCOM, 
City Engineer. 





Bids: Dee. 11. 


bor-Material Percentage 
Contract 


New Orleans, La. 

Sealed proposals will be received at the 
Sewerage and Water Board. Room 401, 
No. 526 Carondelet Street, New Orleans, 
La., up to 12 o’clock noon of Monday, De- 
cember 11th, 1922, on Labor-Material Per- 
centage Contract for year 1923. 

Specifications and blank forms of pro- 
osal may be obtained at the office of the 
oard, 
~~ right is reserved to reject any or all 


October 12th, 1922. 
A. G. MOFFAT, 
Secretary. 
GEO. G. EARL, 
General Superintendent. 





poe DE te | 
en you figure a contract 

base your figures on getting the 

greatest amount of 
of every department. 
mand the maximum in results at 
the minimum of cost and then 
keep yourself busy as a bird dog 
to see that you get it. fwhy treat 
the matter of a Contract Bond 
with any less — — 
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OFFICIAL PROPOSALS 
Bids: Dec. 21. 
Reinforced Concrete Culvert 





Marked Tree, Ark, 
Bids will be received by the Board of 
Directors of Drainage District No. 7, Poin- 
sett County, Arkansas, at their office at 
Marked Tree, Arkansas, until 11:00 a.m., 
Thursday, December 21, 1922, for the con- 
struction of a reinforced concrete culvert 


at Rivervale, Arkansas. 

The work will require about 2,800 lineal 
feet of Wakefield Sheet piling, 7,700 cubic 
yards concrete, 230 tons of reinforcing steel 
and 5,500 square yards of block revetment. 

Plans and specifications are on file and 
may be seen at the office of the Board of 
Directors, Marked Tree, Arkansas, at the 
office of Pride & Fairley, District Engineers, 
Blytheville, Arkansas, and at the offices of 
Elliott & Harman Engineering Co., Consult- 
ing Engineers, Memphis, Tenn., and Peoria, 
Illinois. An Engineer will be furnished by 
appointment with Pride & Fairley to visit 
= site of the work with prospective bid- 

ers. 

Certified check, cash deposit or Bidder’s 
bond for the amount of 10% of the bid will 
be required with each bid. The right is re- 
served to reject any and all bids. 


Bids: Dec. 18. 


Street Paving and Draining 
Earlington, Ky. 
Sealed proposals will be received up to 
2 o'clock p.m., December 18, 1922, by the 
Mayor of the City of Earlington, Ky,, for 
the paving and draining the several streets 
in the City of Earlington, Ky., with warren- 
ite bitulithic pavement or vitrified brick 
pavement on a rolled stone base, the type 
to be selected by the City Council after the 
bids have been opened and compared. 
ESTIMATED QUANTITIES 
Earth excavation ...++++0+++e+e23,570 cu.yd, 
Paving surface «+e 246,300 sq.yd. 
Crushed stone «+ +13,840 cu.yd. 





ee 






Curb and gutter.............22,840 lin.ft. 
Storm sewers, 12-in. to 42-in, in 

ee Serre + 0cce%, 026 lin. ft. 
Manholes cocccceee 
Inlets ... Sanh see cue 
Concrete: 

RSC 6ce aces jcdpave*thenn tee, 

BSB Orcvceeves ccccvccccccce c S40 CU.$O. 

us 7) esevecccsoccesecksal CUR 
Reinforcing steel «..6...02.000 . 10,215 Ib. 

These quantities being subject to modifi- 
cation, 


The City Council reserves the right to re- 
ject any or all bids, or to award the con- 
tract to the lowest and best bidder. Each 
bid must be accompanied by a _ certified 
check for $250.00, payable to the Mayor of 
the City of Earlington, Ky. Checks of the 
unsuccessful bidders will be returned as 
soon as the contract is awarded or the bids 
rejected. 

Plans and specifications on file at the 
office of R. C. Giffin, Civil and Mining Engi- 
neer, Madisonville, Ky., and may be in- 
spected there or a copy obtained upon the 
deposit of $15.00, which deposit will be re- 
turned upon the return of the plans in good 
condition. 

(Signed) C. B. JOHNSON, M.D.. 
Mayor. 





Bids: Jan. 24. 


rbage Incinerator Plant 
Fargo, N. D. 


Sealed propacete will be received at the 
office of the City Auditor until 10 A.M. on 
the 24th day of January, 1923, for the erec- 
tion and construction of a complete plant 
for the incineration of all garbage collected 
by the City of Fargo, having a capacity of 
thirty-five (35) tons per twenty-four hours. 
The plant shall be completed, tested and 
ready for acceptance by the City of Fargo 

on or before July ist, 1923. Bidders will 
submit detailed plans and specifications of 
their plan of construction including the cost 
for such a plant, completed and_ tested 
ready for operation and showing the method 
of incineration and the cost of operation 
per ton. Bidders shall also guarantee that 
no obnoxious gases or odors will be created 
in the operation of the plant. 

Proposals must be accompanied by a cer- 
tified check payable to the order of the City 
of Fargo in amount equal to five (5) per 
cent of the total cost of the plant, condi- 
tioned that the successful bidder will enter 
into a contract and give bond for the con- 
EE of the plant, according to the pro- 
posal. 

The City of reyes reserves the right to 


reject any and all . 
A. R. WATKINS, 


City Auditor. 
Dated at Fargo, N. D., 
Movember oo "1999. 
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Bids: Dec. 14. 
Grading and Bridge; 


Raleigh. N, Cc. 


Sealed bids for the constructio., of 
following Projects will be receiv; > ah 
North Carolina State Highway Cor) yjss;, 
at Raleigh, N. C., until 10:00 A .\ ' 
14th day of December, 1922, when they w 
be opened and read: : 

Grading Project, including drains 
structures, etc, 

Project No. county sangth 
201 Carteret 14.1 
BRIDGE PROJECTS 
138-B Northampton—(a) 1 350 ft, sre 
span with 26) 20 + 
timber spans or tiny 
ber piles, or (| 
Same on pre-ceas 
R.C, piles. : 
Same as (a) excep 
timber superstru 
ture on I beams, (d 
Same as (Cc) «x ep 
pre-cast concret 
piles for substru: 
ture. 
Lenoir—3 bridges. 2 30 ¢ 
<C. Thru Girders 
30 ft. R.C. Thru Gir 
ders, and 4 41 ft 
R.C. Thru Girders. 

Specifications, proposal forms, etc., ma 
be obtained from the State Highway \' 
mission at Raleigh, N. C. 

Plans may be seen in the Raleigh ottic 
or in the offices of the District Engineers. 

Bridge plans may be obtained from th 
State Highway Commission at Rale igh 
N. C., upon payment of five ($5.00) dolla 
per set. 
war right is reserved to reject any or a! 


3y order of the North Carolina Staté 
Highway Commission, 


Bids: Dec. 19. 


ru Plate Girder Bridge 
No. 543.3 


Trenton, N. J 

The Board of Freeholders of Mercer 
County will receive bids on Tuesday, De 
19th, 1922, at 2:30 o’clock in the afternon 
at their regular place of meeting, Cour 
House, Trenton, New Jersey, for: 

Constructing a thru plate girder bridg: 
over Shipetaukin Creek on the Brunswick 
Pike, known as Bridge No. 543.3, with a 
clear span of 49 ft. 3 inches. 

The estimated quantities on the principa 
items follow: F 

300 cubic yards of foundation excavation. 

300 cubie yards of concrete. 

50 tons of structural steel. 

15 tons of reinforcing steel. _ 

Construction of a temporary bridge. 

Prospective bidders are referred to plans 





and specifications covering the above work 
on file in the office of Harry F. Harris 
Mercer County Engineer, at the Court 


House, Trenton, New Jersey, and in_ the 
office of J. A. L. Waddell, Consulting Engi- 
neer, 35 Nassau Street, New York City. 
Copies of said plans and specifications ma) 
be obtained from either of the above offic: 

upon deposit of the sum of ten dollars 
which will be refunded if the plans and 
specifications are returned in good conditio: 

within 48 hours after the bids are opened 

Each proposal must be accompanied by 4 
certified check in an amount equal to a! 
least 10% of the bid, payable to Edgar 
G. Weart, County Collector, also by 
proposition from a surety company fulfilline 
the requirements of Section 507, Chapter 
185, P. L., 1918. 

The right is reserved to reject any 0! 
all bids and to waive any immaterial defect 
or informality in any bid should it be | 
the interest of the County to do so. 

CHARLES H. REICHERT, 
Director of Department of Bridges 


Bids: Dec. 28. a 


Resurfacing Streets 
Mobile, Ala. 
Bids will be received the Board of Cit) 
Commissioners of the City of Mobile Sor 
resurfacing with either Asphalt, Warrenit: 
Bitulithic Asphaltic ne Type No. 1 
and Asphaltic Concrete, pe No. 2, unt 
a December 28th, i923, 45,868 square 
yards of one and half inch’ surface, 45,36° 
square yards of one inch binder. 
Plans and ~—— can be had at the 
office of the City Engineer. The right is " 





served to reject a or all bids. 
TAYLOR, Mayor. 
WRIGHT SMITH. City Engineer. 
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Sewage Disposal Plant 
DIVISION III—SECTION 4 
Indianapolis, Ind. 


sealed proposals will be received by the 
Board of Sanitary Commissioners, Sanitary 
pistrict of Indianapolis, at its office in the 
city Hall, Indianapolis, Indiana, until 10 
AM, December 28th, 1922, at which time 
hids will be publicly opened and scheduled 
and awards made as soon thereafter as 
oracticable, for furnishing and erecting me- 
chanic al equipment of Section 4, Division 
jl, for the Sewage Disposal Plant of the 
Sanitary District of Indianapolis, in accord- 
ince With plans and specifications on file at 
the office of the board. This construction 
and equipment consists of the following 
items : : 
*'¢-a, Cast Iron Pipe and Specials. 
-b. Low Pressure Gate Valves, 
-c. Power Plant Piping. 
-d. Standard and High Pressure Valves. 
-e, Air Washing Equipment. 
. Electric-Centrifugal Pumping Units. 
-g. Electric Wiring and Fixtures. 
-h. Rotary Dryers, Stokers and Convey- 
ing machinery. 
4-i, Sludge Filters. ‘ 
Each bidder shall be required to deposit 
with his bid a certified check in the amount 
as provided in said specifications and in- 
formation to bidders, to secure the execu- 
tion of the contract for which bid is made. 
Copies of plans and specifications and 
general information may be obtained at the 
office of Charles H. Hurd, Consulting Engi- 
neer, 1405 Merchants Bank Building, In- 
dianapolis, Indiana, 
The board reserves the right to reject 
any and all bids, 
BOARD OF SANITARY 
COMMISSIONERS. 
JAY A. CRAVEN, President. 
JOHN L. ELLIOTT, Vice-Pres. 
LUCIUS B. SWIFT. 
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Bids: Dee, 19. 


Bridges and Road Work 
Charleston, W. Va. 


Sealed proposals will be received by the 
State Road Commission of West Virginia at 
its office in Charleston, West Virginia, until 
10 o'clock a.m, on the 19th day of Decem- 
ber, 1922, and said proposals will be opened 
and read immediately thereafter at the 
Kanawha County Court House, Charleston, 
W. Va., for the construction of the follow- 
ing bridges and sections of State Road: 

Project 3045, Monroe County—5 miles of 
the Union-Rock Camp road for grading and 
draining. Certified check for $3,000. 

Project 3047-B, Nicholas County—6 miles 
of the Gilboa-Drennen Road for grading 
and draining. Certified check for $3,500, 

Project. 3182-A, Pocahontas County—6 
miles of the Sunset-Frost Road for grading 
and draining. Certified check for $3,000. 

Project 3102, Raleigh County—6 miles of 
the Shady Springs-Summers County Line 
Road for grading and draining Certified 
check for $3,000. 

Project 3059, Five Block Bridge No. 856, 
Logan County over Spruce Fork—130-ft. 
steel through truss superstructure, concrete 
or Ashlar masonry substructure. Separate 
proposal will be received for substructure. 
Certified check $500, and superstructure 
certified check for $500, 

Project 3188, Wayne County—5.5 miles 
of the Marrowbone-Crum Road for grading 
and draining. Certified check for $4,000. 

Project 3061, Echo Bridge No. 811, 
Wayne County, over Twelve Pole Creek— 
120-ft, steel through truss superstructure, 
concrete or Ashlar masonry substructure. 
Separate proposals will be received for sub- 
structure, Certified check $500 and super- 
structure certified check $500. 

Project 3078-A, Pleasants County—3 

miles of the River Road, St. Marys to Bel- 
mont, for grading, draining and gravel sur- 
facing. Certifiel check for $2,000, 
, Project 3082, Wetzel County—3 miles of 
the River Road, New Martinsville, north, 
for grading, draining and gravel surfacing. 
Certified check for $1,200. 

Project 3157, Braxton County—8.3 miles 
ef the Gassaway-Frametown Road for 
os ng and draining. Certified check for 

Project 3160, Doddridge County—8.2 
Miles of the Northwestern Turnpike, West 
Union-Ritchie County Line, for grading and 
draining, Certified check for $4,000. 

4,2 Loject_3170-B, Clay County—3 miles of 
he Dull Creek-King Shoals Road for grad- 


sS.,2nd draining. Certified check for 
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Project 3026, Jefferson County—7 miles 
of the Charlestown-Kearneysville Road for 
grading, draining, and waterbound mac- 
adam surface course, Certified check for 
$5,000, 

Project 122-A, Mineral County—8 miles 
of the Claysville to Grant County Line Road 
for grading and draining. Certified check 
for $3,500. 

Project 3014, Pendleton County—7 miles 
of the Petersburg-Franklin Road for grad- 
ing and draining. Certified check for 
$3,000. 

Project 3033, Randolph County—12 miles 
of the Valle Head-Webster County Line 
Road for grading and draining. Certified 
check for $7,500. 

Proposals will be received only upon 


State standard forms in accordance with | 


plans, specifications and estimates of quan- 
tities therefor, which standard forms, plans, 
specifications and estimates | may be_ ob- 
tained from the office of the Division Engi- 
neer in whose territory the proposed con- 
struction is located, or from the office of 
the State Road Commission at Charleston, 
W. Va. 

Each proposal must be accompanied by a 
certified check for the amount noted. 

The right is reserved to reject any and 
all proposals. 

THE STATE ROAD COMMISSION, 
OF WEST VIRGINIA. 

E. B. CARSKADON, Secretary. 
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Engineering 
News-Record 
Reaches Your Local 
Contractors 


Its distribution among the con- 
tractors of any one state is in 
proportion to the number of 
contractors situated in_ that 
state. The Official Proposal Col- 
ums of Engineering News-Record 
offer precisely the same efficient 
service to municipalities, coun- 
ties, and state and government 
departments in every section of 
the United States. 
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Bids: Dec. 28 
Reinforced Concrete Highway 
Bridge 
Sterling, Ill. 


Notice is hereby given that sealed bids 
will be received by the Road and Bridge 
Committee of Whiteside County, Illinois, 
at the City Hall, in the City of Sterling, 
Illinois, until 10:30 o’clock a.m. December 
28, A.D. 1922, and opened and publicly 
read immediately thereafter. 

Bids will be received on the “State of 
Tllinois” plan, the “Marsh” plan, or any 
other plan that may be submitted by any 
contractor, at the time of the letting. The 
bridge will be about 1,000 feet long, across 
Rock River at First Avenue, in the City 
of Sterling, Illinois, and must have 28 
foot roadway and seven foot sidewalks, and 
have a concrete floor and electric lighting 
system complete. Plans submitted must 
show all details and quantities of concrete 
and steel. 

The nearest railroad station, Sterling, 
600 feet. Concreting matrial must be 
shipped in. The existing structure of iron, 
6 spans, of 166 feet, is to become the 
property of the contractor. 

Work to be completed on or _ before 
November 15, 1923, and all proposals shall 
be sealed, and be accompanied by a certi- 
fied check for One Thousand Dollars 
($1,000.00), made payable to the Chairman 
of the Road & Bridge Committee of White- 
side County, Illinois. 

The above Committee reserve the right 
to reject any or all bids for any reason 
they deem sufficient. All work to be in 
accordance with the State of Illinois, 
General Specifications for Bridge Work, 
Edition of April, 1920, and plans must be 
approved by the Illinois State Highway 
Department, the Illinois State Division of 
Waterways, and the War Department of 
the United States. 

Whiteside County Road 
& Bridge Committee, 
By EDW. O. HILLS, 
County Superintendent of Highways. 








Bids: Dec. 27. 


Dock Wall 
TERMINAL CONTRACT NO, 53-B. 


Albany, N. Y. 


Sealed proposals will be received by the 
undersigned at his office in the Capitol at 
Albany, N. Y., until twelve o'clock noon of 
Wednesday, December 27th, 1922, at which 
place and hour they will be publicly opened 
and read, for the construction of —— 
canal terminals pursuant to the provisions 
of Chapter 746 of the Laws of 1911, and 
amendatory laws, and Chapter 402 of the 
Laws of 1920, as follows: 


TERMINAL CONTRACT NO. 53-B. 


For constructing certain portions of th: 
dock-wall at Ohio Basin, Buffalo. 

Contract plans, sheets 1 to 3, inclusive. 

Plans may be seen and detailed specifica 
tions, engineers’ estimates of quantities 
proposal blanks, form of contract and bonds 
required and other information for pro 
posers may be had at the office of the Su 
perintendent of Public Works, at Albany 
N. Y., at the office of the Assistant Super- 
intendent of Public Works for the Middl 
Division at Syracuse, N. Y.; at the office 
of the Assistant Superintendent of Public 
Works for the Western Division at Roches- 
ter, N. Y., at the offices of the Superintend 
ent of Public Works, Erie Basin Terminal, 
Buffalo, N. Y., and Terminal Warehouse, 
Pier 6, East River, New York City. 

Blueprint copies of plans will be fur- 
nished by the State Engineer and Surveyor 
upon the receipt at his office in the Tele- 
phone Building, Albany, N. Y., of payment 
at the rate of fifteen cents (15c) per sheet. 
Refund will not be made for any blue- 
prints which may be returned, 

Monthly estimates will be paid of ninety 
per centum (90 per cent.) of the work done 
at the contract price. Every proposal for 
said work must be accompanied by a money 
deposit in the form of a draft or certified 
check upon some good banking institution 
in the city of Albany or New York, issued 
by a national or state bank or trust com- 
pany in good credit within the state and 
payable at sight to the Superintendent of 
Public Works for five per centum (5 per 
cent) of the amount of the proposal. 

The person whose proposal shall be ac- 
cepted will be required to execute a con- 
tract and furnish bonds within ten days 
from the date of notice of award delivered 
to him or them in person or mailed to the 
address given in the proposal. 

Upon execution of the contract and ap- 
proval of bonds, the certified check or draft 
will be returned to the proposer unless the 
same shall have been presented for collec- 
tion prior to such time in which case the 
amount of the deposit will be refunded by 
the Superintendent of Public Works. 

The deposits of bidders other than the 
one to whom the award of contract shall 
be made will be returned immediately after 
the award has been made. 

The bond required for the faithful per- 
formance of the contract shall be in such 
sum as shall be fixed by the Superintendent 
of Public Works, which sum shall not be 
less than twenty per centum (20 per cent) 
of the estimated cost of the work, according 
to the contract price, and an additional 
bond known as the labor bond, in the sum 
of ten per centum (10 per cent) of the 
amount of the estimated cost of the work 
according to the contract price, will be re- 
quired as security that the contractor will 
pay in full at least once in each month all 
laborers employed by him upon the work 
specified to be done in the contract. 

In the event that more than one surety 
company is offered as surety on said bonds 
co-insurance only will be accepted. 

Each proposal must be addressed to the 
Superintendent of Public Works, Albany, 
N. Y., and must be endorsed on the envel- 
ope with the name of the construction for 
which the proposal is made. 

Award, if made, will be made to the per- 
son or persons whose proposal shall be low- 
est in cost to the state for doing the work, 
and which shall comply with all provisions 
required to render it formal. Before any 
award shall be made the lowest bidder will 
be required to satisfy the Superintendent of 
Public Works of his ability to provide suit- 
able equipment and materials for the proper 
performance of the work. 

The right is reserved to reject all pro- 
posals and readvertise and award the con- 
tract in the regular manner if, in the judg- 
ment of the undersigned, the interests of the 
state will be enhanced thereby. 


CHARLES L, CADLE, 


Superintendent of Public Works. 
November 23rd, 1922. 
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Why You Should 
Advertise for Bids NATIONALLY 


Nation-wide publicity reaches the greatest number of responsible 
bidders best fitted to do work in the most up-to-the-minute manner 
at lowest cost. 


It makes local bidders figure closer and adopt the most efficient 
methods of doing work. 


It is evidence of good business administration- -an honest effort to 
furnish efficient service. 


Buyers of bonds are naturally influenced by the efforts made to let 
contracts to reliable bidders at favorable prices. 


Why You Should 
Advertise in ENGINEERING NEWS-RECORD— 


Engineering News-Record is a consolidation of the three leading publi- 
cations in the engineering and construction field——Engineering News, 
Engineering Record and The Contractor. It has a circulation of over 
30,000 copies weekly—-several times that of any other paper in the 
field--and includes among its readers almost every worthwhile 
contractor, engineer, manufacturer and dealer in the country inter- 
ested in vidding on work outside his own vicinity. 


Engineering News-Record is the one nationally recognized medium 
through which prospective bidders on work outside of their immediate 
localities keep regularly informed of the newest work on which bids 
are desired. Many rely entirely upon the announcements in this 
paper and, therefore, do not see those advertised elsewhere. 


Over 3,000 
Official Proposals Appear Annually— 


Perhaps the best indication of what other cities and towns think of 
the results obtainable through the official proposals columns of 
Engineering News-Record is the fact that more than 3,000 of their 
announcements appear each year. Many of their letters telling of the 
savings realized as a result of their advertising in this great medium 
are further proof of the worthwhileness of national publicity through 
Engineering News-Record. 


For Official Proposals 
The Dominant Paper 
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Bids see Eng 
Close News-Record 
Jan. 3 VPiers—Pearl Harbor, 
Oe Re ee eee s Nov. 16 
Jan. 3 Drainage System—Del Rio, 
as <a Ok Wine Dec. 14 
Jan. 5 Dredge——t ‘incinnati, O. . Dec i 


Adv. Dec. 7 and 14. 


Jan. 15 Pipe Line Dredge—Cincinnati, 


© od . Dec. 1 
1 


Adv. Dee. 14 


Jan, 24. Refrigerating and lee-Making 


Plant—Pearl Harbor, H. T.Dec. 14 


MISCELLANEOUS 


Dec. 16 Crushed Stone, etc.—-Phila., 


| ECR ae Dec. 14 
Dec. 17 Portland Cement—St. Louis, 
Mo 4 Dec. 14 


Dec, 18 Coal Handling “Plant 
Melbourne, Victoria, Aus 


IG Ses dc sieer cen ewes oe Sept. 21 
Dec. 19 Wood Paving Blocks New 

Een, N.Y Pama a .Dec. 14 
Dec, 20 Bridge Material, ete. - 

Corydon, la, .Dec. 7 
Dec, 21 Culvert Riverdale, Ark.. Dec. 7 
Dec. 21 Portland Cement—Brooklyn. 

De 7 we i De dad 2 6 Te, ee 
Dec. 22 Pier—San Diego, Calif... Dec. 14 
Dec. 22 Subway Brooklyn, N. Y..Deec. 14 


Dec, 22 Pile Driving Milwaukee. 
We fe 0 4d unde Gi sone aes 26 
Adv. Dec. 14 
Dec. 26 eo ad, ete. Mineola, 
Adv. Dec. 14 
Dec. 27 Dock Wall-——Buffalo, N. Y..Nov. 30 
Adv. Nov. 30 to Dee. 14 


Dec, 28 Crane—Kilgard, B. C...... Dec. 14 
Jan. 1 Transmission Line =e 
Wash. ... .. Nov 9 
Jan, 15 Pumping Mac chine ry —E isqui- 
UN FOS. GA Sc a ee were ce Dec. 14 


Where name of official is not given 
inquiries should be addressed to City 


Clerk, County Clerk or corresponding 
official. 





Waterworks 
PROPOSED WORK 


. ¥., Rochester—Lake Shore Water Dist. 
navies preliminary plans prepared 10 mi. 
of 64 in. mains. $180,000. R. E. Gaskin, 
207 Cutler Bldg., engr. 


N. C., Davidson — Plan reservoir, steel 
tank and pumping equipment. Supply will 
be obtained from wells or creek. $60,000. 
W. H. Thompson, clk. Mees & Mees, 
Kinney Bldg., Charlotte, engrs. 

N. C., Roxboro—Plans new water supply 
system. To exceed $25,000. Ludlow Engi- 
neers, Winston-Salem, engrs, 

La., Plaquemine—Voted $150,000 bonds 
for waterworks and electric light system. 

0., Columbus—See “Streets and Roads.” 

fa., Making plans waterworks 
and sanitary sewerage systems. $40,000, 
W. E. Buell & Co., 205 Davidson Bldg., 
Sioux City, engrs. 

Tex., Elgin.—Voted $40,000 bonds for 
waterworks improvements, Address Mayor. 
Noted Novy. 16. 

Tex., Greenville—See “Streets and Roads.” 

Okla., Woodward—Soon takes bids new 
water plant and distribution system. $175.,- 
000. Black & Veatch. 701 Mutual Bank 
Bldg., Kansas City Mo., engrs. Noted 
Dec. 7. 

Colo... Grand Junction—Dec. 22, to vote 
on $190,000 bond issue for waterworks im- 
provements, incl. filtration plant. Burns 
Interstate Bldg. .,Kansas 





Idaho, Lewiston—City retained Burns & 
McDonnell, engrs., Inter-State Bldg., Kansas 
City, Mo., to investigate and report on 
proposed improvement and enlargement of 
municipal water supply, Investigation will 
include all possible sources of supply, pro- 
cesses of purification, filtration and dis- 
tribution systems. Cost $175,000 to $350,- 
600 depending on system adopted, oted 


Nov. 16. 
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Waterworks (Continued) 

Ont., Ingersoll—FElection in January to 
vote on $25,000 bonds for repairing water- 
works plant, and extensions. 


BIDS DESIRED 
Wheeling—Dec. 21, (change of 
and power machinery 
for new waterworks plant. C. H. Dowler, 
city megr.; adv. this issue. Noted Nov. 16. 


Miss., Corinth—Dec. 21, by M. T. Sharp. 
city clk., improvements to waterworks sys- 
tem. Fuller & Beard, Title Guaranty Bldg.. 
St. Louis, Mo., consult. engrs.; adv. this 
issue. Noted Oct. 12. 

0., Akron—Dec. 18, by B. J. Hill, purch. 
agt., for 170 ton 12 in., 20 ton 8 in., 280 
ton 6 in., 10 ton 6 in. and 10 ton 4 in. 
Class “B” pipe, 45 ton standard special 
castings under 6 in. and 1 ton standard 
special castings over 6 in. 

0., Delaware—See “Industrial Works.” 

Mo., St. Louis—See “Miscellaneous.” 

Okla., Cyril—Jan. 15, by City Clerk, ele- 
vated tank, 1 mi. 6 in. and 2 mi. 4 in. pipe, 
1 deep well pump. $31.000 bonds voted. 
V. V. Long & Co., 1300 Colcord Blidg., Ok- 
lahoma City, engrs. Noted Nov. 23. 

BIDS RECEIVED 

N. ¥.. Leong Island City—N. J. Hayes, 
comr. Water Supply, Gas & Electricity, 
Municipal Bldg., New York, opened bids 
Dec. 5, mains in Astoria St., here, from 
F. L. Paino, 572 1st St., Brooklyn, $39,731; 
Marino Paino Co., $40,305; N. Peduto, $43,- 
215. Noted Novy. 30. 

Que., Montreal—R. Bauset, city clk., open- 
ed bids distribution control building for new 
pumping station on Atwater Ave... from 
BE. G. M. Cape & Co., Cathcart St., $167,000 ; 
Quinlan Robertson & Janin Co., 52 Duluth 
Bidg., control building and appurtanences, 
$79,000, steel ere and appurtanences, $79,- 
000, total $167,700; J. Quinlan Co., Green 
Ave., control building and appurtanences, 
$80,354, steel pipe and appurtanences, $79,- 
855, total $170,307. 


CONTRACTS AWARDED 


N. C€., Kings Mountain — Constructing 
500,000 gal. concrete reservoir, pumping 
station, concrete sewerage sedimentation 
tank, 2 mi. 6 to 14 in. water line and 2 
mi. sewer line, to Guion & Withers, Gas- 
tonia, $59,770. Noted Nov. 16. 

N. C., Newton—Constructing filtration 
plant, 7 mi. water and sewer lines, to Elec- 
trical Constr. Co., 26 West 5th St., Char- 
lotte, $75,000. Noted July 20. 

Tenn., Memphis — Artesian Water Co. 
pumping station, 400,000 gal. reservoir, etc: 
Contr. 7, superstructures, main _ build- 
ing, part of equipment and _ outside 
work, to Ganger-Korsmo Co., 301 Endicott 
Bldg., St. Paul, Minn., $474,815;-Contr. 8 
coal and ash handling system, to Link- 
Belt Co., 910 South Michigan Ave. Chicago, 
$26.800; Contr. 9 secondary pumping units, 
to Worthington Pump & Mchy. Co., 115 
Bway., New York City. $8.700; Contr. 190, 
engines. generators and switch boards, to 
Chase Engine & Mfg. Co., Memphis, (street 
address not available) $22,272 Noted 
Oct. 26. 

0., Cleveland—Cuvahoga Co. 2,690 ft. 12 
in. c. i. mains in Ridge Rd. north of Linn- 
dale Rd., to Gantose Constr. Co., Columbia 
Bldg., $15,338. Noted Dec. 7. 

O., Cleveland—For 2,700 ft. 36 and 48 in. 
c.i. mains in Park Lane, Carnegie and 
Frank Aves., Baldwin-Fairmount Project, 
Contr. 17, to D. Lowensohn, Davis & Far- 
ley Bldg., $234,690. 

Tex., Pampa—For 14.700 ft. 6-8 in. c.i. 
Class B pipe, 14,000 ft. 2 in. galvanized 
iron pipe. 25 fire hydrants, 22 gate valves. 


w. Va. 
date), for pumpage 


etc., in place, to R. Frick, Plainview, $25.- 
992. Noted Nov. 23. 
Sewers 
PROPOSED WORK 
N. ¥., Saranac Lake—Sewer and Water 
Rd, rejected bids opened Noy. 27, furnishing 


two 3.000.000 gal. horizontal double-acting 
duplex plunger type pumps and chain drive 
equipment for each pump. Noted Noy. 25. 

N. J.. Newark—"lans prepared for addi- 
tional storm water drains to relieve flooded 
conditions during heavy storms in sewer 
districts in southeast section of city, prin- 
cipally along Pennsylvania R.R. tracks and 
Frelinghuysen Ave. $292,000. Alexander 
Potter, 50 Church St., New York City, civil 
ener. 

Pa., Berwick—Plans new sewers $80.- 
000. Alexander Potter, 50 Church St., New 
York, consult. engr. This corrects report 
in Nov. 30 issue. 

Pa., Lewistewn—See 
under Bids Desired. 

N. C., Davidson—Plans sewerage system. 
$30,000. W. H. Thompson, clk. Mees & 
Mees, Kinney Blédg.. Charlotte, engrs. 


“Miscellaneous 


0., Akron — Plans to issue $1,200,000 
bonds for trunk sewers in various parts of 
city, incl, North Hill, East Akron, Souti 
Akron and West Hill. This is part of $3,- 
000,000 bonds recently voted. . E. Root, 
Delaware Bidg., engr. Noted Nov. 23. 

Mich., Highland Park (Detroit P. O0.)— 
Had plans prepared 1,518 ft. Sects. 1 and 2, 
public sewers, 2 and 3 ring brick, 194 ft. 
60 in. pipe and 1,324 ft. 48 in. pipe. L. C. 
Whitsit, 28 Gerald Ave., Highland Park, 
engr. 

Mich., Holland—Had surveys made for 
rein.-con. sewage disposal plant. $50,000. 
Pearse, Greeley & Hansen, West Adams St.., 
Chicago, engrs. 

OL, Champaign—See “Urbana.” 

il., Urbana—Urbana-Champaign Illinois 
Sanitary Dist. having plans prepared for 
intercepting sewers and sewage disposal 
Plant. $500,000. Pearce, Greeley & Han- 
sen, 39 West Adams St., Chicago, engrs. 

Ia., Laurel—See “Waterworks.” 

Kan., Pittsburg—Soon takes bids sewage 
disposal plant. $125,000. Black & Veatch, 
701 Mutual Bank Bldg., Kansas City, Mo., 
engrs. Noted Nov. 30. 

Kan., Wichita—Making plans 13 blocks 
storm water sewers. $120,000. P. L. 
Brockway, city engr. 

Mo., Gallatin—Soon takes bids new sani- 
tary sewerage system. $60,000. Shockley 
Eng. Co., 800 Graphic Arts Bldg., Kansas 
City, engrs. 

Mo., Neosho—Plans election soon to vote 
on $120,000 bonds for new sanitary sewer- 
age system. Black & Veatch, 701 Mutual 
Bank Bldg., Kansas City, engrs. 

Tex., Greenville — See “Streets 
Roads.” 

Wash., Pullman—Having plans prepared 
sanitary sewage disposal system. 363,000. 
Green & Green. Spokane, (street address 
not available), engrs. Noted Oct. 19. 

Ont., Ft, Erie—P'ans sewage disposal 
plant. $45,000. W. C. Redfern, c/o James, 
Proctor & Redfern, 36 Toronto St., Toronto, 
engrs, 

Ont., 
$50,000, 


and 


Milton—Plans sewerage system. 


G. A. Hemstreet, clk. 


BIDS DESIRED 

Pa., Wilkes-Barre—Jan. 2, by F. H. Gates, 
city clk., brick or segmental block sewer. 
B. K. Finch, city engr.; adv. this issue. 

Miss., Corinth—Dec. 21, by M. T. Sharp, 
city clk., improvements to sewerage sys- 
tem. Fuller & Beard, Title Guaranty Bidg., 
St. Louis, Mo., consult. engrs.; adv. this 
issue. Noted Oct, 12. 

Wis., Milwaukee—See ‘‘Miscellaneous.” 

Kan., Oakley—Dec. 18. by K. W. Davis, 


city clk., sanitary sewerage system and 
disposal works, incl., 25 flush tanks, 63 
manholes, 260 lin.ft. 12 in. c.i. pipe, 24,710 


lin.ft. 8-12 in. vitr. clay pipe, 26,889 lin.ft. 
trenching, 5.000 lin.ft. 3? in.-2 in. W S pipe, 
42 in. covering. C. A. Hoskins, 517 Finance 
Bidg.. Kansas City, Mo., consult. engr. 
Noted Nov. 16. 

Neb., Lincoln—Dec. 23, by Bd. Trustees 
Sanitary Dist. 1, Lancaster Co., for labor 
on ¢c.i. pipe, and material and labor on other 
metal for sprinkling sewage filter. Bids 
also on 27,000 cu.yd. crushed stone in place 
in said filter. W. C. Israel. secy. Grant, 
Fulton & Letton, Bankers Life Bldg., engrs. 

Okla., Sand Springs — Dec. 19, sanitary 
sewer outlet and storm sewers, bids on 
pre-cast concrete monolithic and segment 
block sewer pipes. Sanitary sewers include 
3.050 ft. 12 in., 3.100 ft. 24 in. and 620 ft. 
30 in. pipe; storm sewers include 2,650 ft. 
12 to 30 in. and 4.500 ft. 36 to 72 ft. pipe. 
$90,000. Holway: Eng. Co., 505 New Wright 
Bldg., Tulsa, engrs. Noted Aug. 31. 


BIDS RECEIVED 


N. J., Newark—Passaic Valley Sewerage 
Comrs., 128 Market St.. opened bids Dec. 
5, local sewer connections at Bridge and 
Orange Sts., from H. L. Harrison, Newark 
(street address not available), $29,800; 
Culp Co., Inc., 412 East 37th St.. Paterson, 
$29,858: Arnolt-More, Inc., 45 Clinton St., 
$32.500. 

Mich., Springwells—B. P. Esper, village 
clk., opened bids Nov. 28, sewers, (1) Sect. 
20, incl. 430 ft. 36 in., 344 ft. 54 in. 9738 
ft. 39 in., 340 ft. 60 in., 1,953 ft. 42 in., 
580 ft. 66 in., 335 ft. 48 in. pipe (2) Sect. 
91 incl. 305 ft. 27 in., 468 ft. 72 in., 408 
ft. 36 in. 626 ft. 54 in., 653 ft. 63 in. 
pipe, from C. R. Lennane, 2631 Woodward 
Ave., Detroit, (1) $74,618, (2) $42,541; 
W. Blanck & Co., 823 Ford Bldg., Detroit. 
(1) $76,984; J. Porath, 745 Griswold St., 
Detroit, (1) $77,065, (2) $42,283; Detroit 
Drainage Constr. Co., 5099 Lemay Ave., 
Detroit, (2) $40,854. Noted Nov. 23. 


CONTRACTS AWARDED 


Pa., Mt. Lebanon—Sanitary sewerage sys- 
tem, incl. 2,500 lin.ft. 10 in. and 7,000 lin. 





ft. terra cotta pipe, Sunset Hills. 
& Co., 412 Warrington Ave., : 
Engrs. est. $25,000. = 

N. C., Newton—See “Waterwor; 
si —— a Wwocnein Hospi 
ewage disposal plant incl. ) 

T. S. Willis & Co., 328 Hayes Elk 
ville. Noted Nov. 23. 

Mo., St. Joseph—For Black-Sna 
Sewer, to Reinert Bros. Constr, © 
North 5th St., and Pub. Wks. Co. 

Mo., St. Louis—-See “Streets and 

Wash., Seattle—Bd. Pub. Wks 
and grading in 16th Ave. N.W., et 1! 
re ~ “—~ pipe. ans cu.yd 

; . W. Tome ke Bast 
St.’ $30,298. — 

Calif., Oakland—Sewers in Melros. 
to W. J. Schmidt, 2025 Shattu, k 
Le engl ~*~ —. pipe at $1.50, r 

es N standpipes $10, am) hol 
$10, Noted Oct. 26. Pere ve enphol 

alif., Santa Ana—Cities of Sant. 
Orange, Anaheom and Fullerton, con t 
ting Soren aon. an Se ocean, to J 

» Bullar * Ss PS $14R & 

Noted Nov. 16. ~ een Sie sss 


Waste Disposal 


PROPOSED WORK 

Fla., Tapa—Plans incinerator and 
to present one. $30,000. R. D 
city engr. ; 


ATS 


Martin 


* 
Bridges 
sive PROPOSED WORK 
‘. ¥., Elma—Had plans prepared hy ( 
Cc. Diehl, 577 Ellicott “— " Buttale 
and takes bids within month for Porteryill« 
Bridge over Buffalo Creek on tow: line 


between here and Marilla, Erie Co., to hav: 
140 ft. steel truss span, concrete abutments 
about 14 ft. high, 20 ft. clear roadway 


rein.-con. floor. 

Wis., Antigo—See “Streets and Roads.” 

Wis., Black River Falls—Wisconsin Hy 
Comn., Madison, plans 8 span truss bridce. 
here. $130,000. C. Burlow, state bridge 
engr. 

Wis., Black River Falls—See “Streets and 
Roads.” 


Wis., Darlington — See “Stre« ind 
Roads.” 

Wis., Elkhorn—See “Streets and Roads.” 

Wis., Friendship — See “Streets and 
Roads.” 


Wis., Hayward—See “Streets and Roads.” 
Wis., Jefferson—See “Streets and Roads.” 
Wis., Lancaster—See “Streets and Roads.” 
Wis., Medford—See “Streets and Roads.” 


Wis., Milwaukee —See “Streets and 
Roads.” 

Wis., Oconto—See “Streets and Roads.” 

Wis., Richland Center—See “Streets and 
Roads.” 


Ia., Northwood—Worth Co. had plans pre- 
pared for four I-beam and 3 pony truss 
bridges, 49 culverts and extensions, 1,974 
cu.yd. rein.-con., 85.85 ton steel, 124,095 Ib. 
reinforcing. $59,538. F. R. Lyford, North- 
wood, engr. 

Okla., Bartlesville—Washington Co. had 
plans prepared rein.-con. bridge over Caney 
River on 7th St., 300 ft. arch, 24 ft. road 
way. $50,000, Wood & Witten, 245 Lynch 
Blidg., Tulsa, engrs. 

Ont., Collingwood—Simcoe Co. planus tu 
rebuild Edenvale Bridge, 160 ft., concrete 
or steel, near here. $50,000. R. J. Fletcher, 
Barrie, co. clk. 

B. C., Courtenay—Dept. Pub. Wks.. Vic- 
toria, having plans prepared and takes bids 
about January, steel bridge, concrete piers 
and abutments, 250 ft. long incl. ap- 

oaches, over Courtenay River. $30.000 

Philip, c/o Dept. Pub. Wks., Victoria, 


engr. 
BIDS DESIRED 


Mass., Boston—Dec. 19, by J. A. Rourke. 


Hall, one 


comr. Pub. Wks. Dept., ity 

110 ft. span, steel and concrete «girder 
bridge, 100 ft. wide, over Boston & A!bany 
R.R. on Beacon St. $100,000. J. E. Carty, 
City Hall, bridge engr. 

Pa., Wilkes-Barre—April 1. concret: ind 
iron bridge over South St. $500,000, 
Greiner Eng. Co., Fidelity. Bldg., Pl- 
more, Md., consult. engrs. Noted Oc'. 1”: 

Ohio—See “Streets and Roads”.. 

Ilinois—Dec, 21, by Dept. Pub, Wk and 
Buildings, Div. Highways, Springfie!d, 2 
rein.-con. bridges, one 22 ft. span ar <= 


with two 50 ft. spans, Route 1, Sect. 
Wabash Co.; one rein.-con. two 50 ft. spans, 
Route 1, Sect. 15-B, Lawrence Co.; 2 rein.- 
con., 1 with eleven 40 ft. spans, 1 with 
twenty-two 40 ft. spans, also substrv ‘ure 
for steel bridge with three 150 ft. = ans, 
Route 1, Sect. 16-B, Lawrence Co.; super 
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, es (Continued) ; Hll., Belleville—Plans new 5,000 ft. street 
= al for 1 steel, three 150 ft. spans, Railways alongside Southern ae —— between West 
a ue Co.; > eo ™ Main and A Sts, ‘lan election to vote on 
ie 1, Sate SE i eeane, ine T PROPOSED WORK $100,000-125,000 bonds. H, Heingzelman, 
or bination Z, Lawrence Co.; 3 rein.-con., Pa., Phila.—See “Miscellaneous.” city engr. ws 

i woth two 50 ft, spans, 1 with twenty-two Washington — Biles-Coleman Mill Co. ,_ Hl, Columbia—City and Monroe Co. soon 
40 {t. spans, 1 with eleven 40 ft. spans, also Okanogan, having surveys made construct. take bids paving and curbing 6,000 ft. Main 


cypstrueture for 1 steel with three 150 ft. 
spans, Route 1, Combination A-1, Lawrence 
Co.. 5 rein.-con, bridges, 1 with one 22 ft. 
span, 2 with two 50 ft. spans, 1 with twenty- 
two 40 ft. spans, 1 with eleven 40 ft. spans, 
also substructure for 1 steel with three 150 
ft. spans, Route_1, Combination C-1, Wa- 
pash-Lawrence Co.; 5 rein.-con., one with 
one 22 ft. span, 2 with two 50 ft. spans, 1 
with twenty-two 40 ft. spans, 1 with eleven 
40 ft. spans, also 1 steel with three 150 ft. 
spans on Route 1, Combination D-1, Wa- 
bash-Lawrence Co.; 2 rein.-con., 1 with tWo 
12 ft. spans and 1 with two 55 ft. spans, 
Route 26, Sect. 1-B, Stephenson Co.; 3 
rein.-con., 1 with one 50 ft. span, 1 with 
three 40 ft. spans and 1 with three 60 ft. 
spans, Route 42, Sect. 112, Cook Co.; re- 
pairing 1 rein.-con., with one 20 ft. span, 
Route 9, Sect. W-1, Cook Co. C. H. Older, 
ch. highway engr. 

Ilinois—See “Streets and Roads.” 

Minn., Windom—Dec,. 28, by State Hy. 
Dept., St. Paul, Bridge 3799 over Des 
Moines River, here, three 40 ft. concrete 
spans, 24 ft. roadway, two sidewalks, $25,- 
ooo, J. T. Ellison, state bridge engr. 

Colo., Colorado Syprings—Dec. 19, by 
State Hy. Dept., Denver, steel and timber 
bridge on Hoffman Crossing of San Creek 
about 5 mi, east of here, El Paso Co., 379,- 
290 Ib. structural steel, 47,500 ft. b.m. creo- 
soted lumber, 1,400 cu.yd. borrow fill. $26,- 
399, L. D. Blauvelt, state highway engr. 


BIDS RECEIVED 


Alabama—State Hy. Dept., Montgomery, 
onstrueting concrete bridges, girder and 
slab type, on Sects. A and B, Birmingham- 
Montgomery Highway, Shelby Co., from J. 
W. Gwin, Jefferson Co, Bank Bldg., Birm- 
ingham, $80,447; Estes, Williams, Ragsdale 
Co.. Scimitar Bldg., Memphis, Tenn., $81,- 
189; F. M. Dobson & Son, 107 Pine St., 
Montgomery, $81,260. Noted Nov. 16. 

Coloradeo—See “Streets and Roads.” 

Wash., Seattle—Bd. Pub. Wks. opened 
bids Dee. 8, bridge over West Waterway, 
West Spokane St., from Jahn & Bressi, 
Thompson Bldg., Strauss design $444,923, 
City design $460,700. Combination bid 
submitted by 3 contractors as follows: fur- 
nishing and easyer steel at bridge site, 
from Bethlehem Shipbuilding Corp., Morris 
Bldg., Phila., $260,863; erecting steel, from 
Gerrick & Gerrick Co., Central Bldg., $105,- 
400; electrical equipment, from Butte Elec- 
tric and Mfg. Co., 534 Folsom St., San 
Francisco, Calif., $24,422. Noted Nov. 16. 


CONTRACTS AWARDED 


N. J., Cape May—Cape May Co., bridge 
across Grassey Sound Channel, _ incl. 
Strauss bascule draw span, etc., on line of 
North Wildwood to Burleigh Rd. in Middle 
Twp. to C. R, Camp, 10 South 18th St., 
Phila., $167,260. Noted Nov. 16. 

N. J., Freehold—Monmouth Co., Court 

House, reconstructing Grand Ave. bridge 
N-14, over Sunset Lake, consisting of three 
40 ft. spans, ete., to O. J. Melee, 72 Branch- 
port aves Long Branch, $19,059. Noted 
NOV, » 
_ Mich,, Dearborn—State Hy. Dept., Lans- 
ing, Bridge 820304, pony pratt truss, 86 ft. 
long, 27 ft. earn two 5 ft. walks, incl. 
223,000 Ib, steel, to Standard Eng. & Constr. 
Co., Toledo, O., (street address not avail- 
able), $31,067. 


Colorado—See “Streets and Roads.” 


Dams 
PROPOSED WORK 


Pa., Phila.—Takes bids in spring _con- 
Structing concrete dam. $600,000. C. E. 
Davis, City Hall, engr. 

N. H., Bristel — Utilities Power Co., 
Meredith, having plans prepared by Jack- 
son & Morelan archts. and engrs., 387 
Washington St., Boston, Mass., 55 x 1,200 
ft. dam, and 1 story hydro-electric power 
plant, on Pemigewassett River, Ayers 
Island. $600,000. Noted Sept. 28. 

_Ind., Ft. Wa Bd, Pub. Wks. having 
Dians prepared by C. Brossman, engr., 1503 
Merchants Blk. Bldg., Indianapolis, and 
takes bids within 60 to 90 days, collapsible 
cam, near Walton Ave, Bridge. Cost not to 
exceed $200,000. KF. Randall, city engr. 

_ Tex., Laredo—R,. W. Morrison plans new 
Dower dam across river, 5 mi, m here, 
’" ft. high to develop 5,000 hp. 

_ Calif., Wendel—See “Excavation, Drain- 
‘ce and Irrigation.” 

_ B ©. Cloverdale—Surrey Dyking Cems. 
a $25,000 bonds to repair Nicomeke Dam, 


j 
} 
' 


ing standard gage logging road from Lum- 
ber mill to Omak Creek. $40,000. M. D 
Mohler, Okanogan, ch. engr. 

Ontario—Waterloo Wellington Ry., King 
St., W., Kitchener, seeking franchise to run 
into Guelph, 15 mi. electric line. W. H. 
Breithaupt, pres. 


Excavation, Drainage, 
Irrigation 


PROPOSED WORK 


Utah, Price—Price River Conservation 
Water Dist. plans irrigation system. $750,- 
000. Engineer not selected. 

Wash., Granger—Granger Irrigation Dist. 
adopted plans of Reclamation Service for 
irrigating 1,500 acres of land near here. 
$225,000. 

Calif., Wendel—J. J. Fleming plans to 
organize district to irrigate 20,000 acres, 
incl. 30 mi, canal, 15 ft. on top, 10 ft. wide 
at bottom, concrete diversion dam, 5 ft. 
high, 50 ft. long, storage dam to store 65,- 
000 ac.ft., concrete or earthfill construction. 
$350,000. C. R, Caudel, Wendel, engr. 

Ont., Owen Sound—Dept. Pub. Wks., 
plans dredging operations in harbor to 
deepen channel. $25,000. S. H. Craig, 
Royal Bank Bldg., wondon, engr. 


BIDS DESIRED 


Ind., Greenfield—Dec. 30, at Surveyors 
Office, Room L, Court House, constructing 
George W. Putterbaugh et al Ditch. C. 
Boone, Greenfield, engr.; adv. this issue. 

Minn., Glencoe—Jan. 9, by McLeod Co., 
Co. Ditch 36, Hale Twp., 15,000 lin.ft. open 
ditch, 72,373 cu.yd. excav., 4,000 lin.ft. 
lateral, 14,839 cu.yd. excav., 20,000 lin.ft. 
6-16 in, tile. $25,000. J. J. Leasman, co. 
aud. C. Madson, Hutchinson, ener. 


CONTRACTS AWARDED 


Wis., Mauston — Farm Drainage Bd. 
Juneau Co. 26,500 ft. open ditch, 80,070 
cu.yd., 8 ft. deep, 11,390 ft. 12 in, tile 
drain, to J. Corbett, Babcock. Engrs. est. 
$25,000. 

Calif., Knights Landing (Grafton P. 0.) 
—Sacramento River West Side Levee Dist., 
Mills Bldg., San Francisco, enlarging 6 
mi. levee, 175,000 cu.yd. earthwork, to D. 
McDonald, Box 170, Sacramento, $35,875. 


Streets and Roads 


PROPOSED WORK 


N. Y., Richmond Hill—Park Bd. at office 
Dept. Parks, Municipal Bldg., New York, 
rejected bids opened Nov. 29, improving 
main drive in Forest Park, Boro of Brook- 
lyn, here. Will readvertise, Noted Dec. 7. 

N. C., Davidson—Plans hard surfacing 
various streets. $30,000. W.H. Thompson, 
clk. Mees & Mees, Kinney Bldg., Charlotte, 
engrs. 

N. C,, Henderson—Plans paving various 
streets, $100,000. 

N. C., Reidsville—City sold $300,000 bonds 
for street and sidewalk paving. 

Fla., Eustis—Plans curbing and paving 
Woodward Ave., 2 in. sheet asphalt on 6 
in. compressed Ocala limestone, $27,000. 
J. R. Ashmore, clk. 

La., Monroe—Plans to expend $500,000 
for paving work. J. S. Reynolds, city engr. 

Ohio—Dept. Highways and Pub. Wks., 
Columbus, cancelled bids which were to be 
opened Dec. 19, grading. bridging and pav- 
ing 1,549 mi. Sect. “B” Perrysburg-Fostoria 
Rd., Wood Co., bituminous macadam $38,- 
781; also bids which were to be opened 
Dec. 22 for concrete beam bridge on Sect. 
“B” Mansfield-Millersburg Rd., Holmes Co., 
$6,320. Noted Dec. 7. 

O., Cincinnati — Plans repaving Gilbert 
Ave. viaduct, 2,400 lin.ft., steel curb, 1,000 
sq.ft. sidewalk, 6,500 sq.yd. vitr. brick, 
600 sq.yd. granite block (relaid), etc. $39,- 
000. . S. Krug, City Hall, engr. 

0., Cleveland—Cuyahoga Co. plans grad- 
ing and a Royalton Rd. from State to 
Brecksville s eS tee 2 sec- 
tions of S. O. M. Center . in Solon, con- 
erete, $186,693. F. Lander, Court House, 


- engr. 


0., Columbus — Having plans prepared 
grading, curbing, peyins yater services and 
paving 1,096 ft. 5t ve. from Perry St. 
to alley west of Parker St., 60 ft., brick 
$120,440, asphalt $108,193; widening, grad- 
ing and ~~ 4,860 ft. Oak St. from 18th 
St. to Miller Ave., 33 ft., asphalt or brick, 
$51,000. R. H. Simpson, City Hall, engr. 


St., 36 ft., 4,618 cu.yd. earth excav., 24,000 
sq.yd. 7 in. concrete. $50,000, We A. 
Fuller, 1917 Ry. Exch., St. Louis, Mo., engr. 

Ill., Lewistown—Soon receives bids pav- 
ing 3,600 ft. North and South Main St., 
12-18 ft. (state and city will share cost); 
2,600 ft. North and South Bway., 30 [ft.; 
1,376 ft. East Euclid Ave. 24 ft.; 1,630 
ft. West Euclid Ave., 24 ft.; 356 ft. Milton 
Ave., 24 ft.; bituminous filled brick on 4 
in. concrete. $100,000. A. W. Fuller, 1914 
Ry. Exch. Bldg., St. Louis, Mo., engr. 

Wis., Antigo—Langlade Co, appropriated 
$86,384 for county and state aid road and 
bridge construction. C. Olsen, comr. 

Wis., Black River Falls—Jackson Co 
appropriated $105,757 for state and county 
ai road and bridge construction during 
1923. W. Tibbits, comr. 

Wis., Darlington— Lafayette Co. appropri- 
ated 108,237 for county and state aid 
road and bridge construction in 1923. G 
H. Priestley, comr, 

Wis., Durand—Pepin Co. appropriated 
$40,569 for state and county aid road and 
bridge construction during 1923. G. A 
Goss, comr. 

Wis., Elkhorn—Walworth Co. appropri- 
ated $438,333 for county and state aid road 
and bridge construction during 1923. H. 
. Peters, comr. 

Wis., Friendship—Adams Co. appropri- 
ated $26,432 for county and state aid roaa 
and bridge construction in 1923. J. A. 
McGregor, comr. 

Wis., Hayward—Sawyer Co. appropriated 
$38,635 for county and state aid road and 
bridge construction during 1923. Bg. J. 
Collett, comr,. 

Wis., Jefferson—Jefferson Co. appropri- 
ated $181,824 for county and state aid road 
and bridge construction in 1923. R. D. 
Royce, comr. 

Wis,, Juneau—Plans pavin Oak, Oak 
Grove, South Main, North Main, Hustis- 
ford, Miller, Center, Fair and Mill Sts., 20- 
30 ft., concrete or asphalt. $30,000. Engi- 
neer not selected. 

Wis., Lancaster—Grant Co. appropriated 
212,174 for state and county aid road and 
bridge construction during 1923. H. Mink, 
comr. 

Wis., Medford—Taylor Co. appropriated 
$94,052 for state and county aid road and 
bridge construction in 1923. C. Kelnhofer, 
comr, . 

Wis., Milwaukee—Milwaukee Co. appro- 
priated $509,848 for state and county road 
and bridge construction in 1923. W. F. 
Cavanaugh, comr. 

Wis., Oconto—Oconto Co. appropriated 
$61,000 for state and county aid road and 
bridge construction during 1923. E. W 
McAllister, comr. 

Wis., Richland Center—Richland Co. ap- 
propriated $139,511 for county and state 
aid road and bridge construction during 
1923. W. V. Robinson, comr. 

Ia., Colflax—Making gan plain concrete 
paving. $100,000. E, T. Archer & Co., 609 
New England Bldg., Kansas City, Mo., 
engrs. 

Ia., Wapello—Takes bids in January for 
30 blocks plain concrete paving. $260,000. 
E. T. Archer & Co., 609 New England Bidg.., 
Kansas City, Mo., engrs. Noted Nov. 16. 

Kan., Wichita— M. Roseberry, engr 
Sedgwick Co. soon takes bids paving and 
bridging 123 mi. North Laurence Ave. 
from city limits to county line, 18 ft.. 
brick or concrete. 

S. D., Sioux Falls—Having plans pre- 
pared paving 23,415 sq.yd. various streets. 
$60,000. W. C. Leyse, city aud. 

N. D., Bismarck—Burleigh Co. rejected 
bids opened Oct. 4, grading and gravel 
surfacing Federal Aid Project 174., west 
of McKenzie. Noted Oct. 19. 

Missouri—State Hy. Dept., Jefferson City, 
plans grading and 16 ft. gravel pavement 
on 13.5 mi. road from Frederick to Dexter 
and Kenneth, 24 ft., Federal Aid Project 
211, Stoddard Co., 10.46 mi. road from Stan- 
berry to Albany, 24 ft., Federal Aid Pro- 
ject 57 B, Gentry Co., 8.78 mi, road on 
Old Wire Rd. throu Lebanon, Special Rd. 
Dist., 24 ft., Federal Aid Project 89 A, Lac- 
lede Co., 8.1 mi. road from Clinton to ‘Seda- 
lia, 24 ft., Federal Aid Project 133 A, Henry 
Co.; grading and 12 ft. avel pavement 
ete, on 18 mi. road from Jefferson City to 
Fulton through New Bloomfield Special Rd. 
Dist., 24 ft., Federal Aid Project 97, Calla- 
war. Co., 6 mi. road from New Florence to 
McKittrick through McKittrick Special Rd. 
Dist., 24 ft., Federal Aid Project 141, Mont- 
gomery Co., 17.4 mi. from Oklahoma 
to St. Louis, through Granby Special Rd. 
Dist., 24 ft., Federal Aid Project 155, New- 
ton Co., 25 mi. road from Iron Mountain 
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Streets and Roads (Continued) 


to Salem Point on Poplar Bluff St. Louis 
Highway, 1 mi. north at Belleview, 24 ft., 
Federal Aid Project 193, Lron Co., 25.2 mi. 
road from Fredericktown to Marble Hill, 
24 ft.. Federal Aid Project 202, Bollinger 
Co., 16 mi. road from Fredericktown to 
Marble Hill Advance, 24 ft., Federal Aid 
Project 208, Bollinger Co., 16.76 mi. road 
from Willow Springs to Mountain View, 
24 ft., Federal Aid Project 138, Howell Co., 
23.03 mi. road from Ironton to Frederick- 
town and Patton, 24 ft., Federal Aid Pro- 
ject 203, Madison Co., 19 mi. road from 
Poplar Bluff to Jefferson City, 24 ft., Fed- 
eral Aid Project 207, Butler Co., 3 mi. road 
from Doniphan to Grandin, 24 ft., Federai 
Aid Project 201, Ripley Co.; grading and 
18 ft. gravel pavement on 8.17 mi. road from 
Stanbury to Albany, 24 ft., Federal Aid 
Project 37 B, Gentry Co.; grading and 9 
ft. gravel pavement, etc. on 7.72 mi, road 
from Clinton to Springfield through Osceola 
Special Rd, Dist., 24 ft.. Federal Aid Pro- 
ject 100 B, St. Clair Co., 28.5 mi. road 
from Ironton to Piedmont, 24 ft., Federal 
Aid Project 105 D, Iron Co.; grading, ete. 
2.1 mi. road on Washingtonm Park Blive 
from Kansas City north to Van Horn Rd., 
32 ft., Federal Aid Project 61, Jackson Co., 
7.96 mi. road from Greenfield to Stockton, 
24 ft., Federal Aid Project 213, Dade Co. 
5.93 mi. road from Nevada to Springfied, 
24 ft., Federal Aid Project 192, Cedar Co., 
8.24 mi. road from Potosi to Steelville, 20 
ft., Federal Aid Project 160 A, Washington 
Co,, 11.9 mi. road from Doniphan to Gran- 
din and Jefferson City through Jordan Spe- 
cial Rd. Dist., 24 ft., Federal Aid Project 
200, Ripley Co., 4.4 mi. road from Popiar 
Bluff to Doniphan through Logans Creek 
special Rd. Dist., 24 ft., Federal Aid Pro- 
ject 206, Ripley Co., 4.09 mi. road from 
Forsyth to Branson through Branson-Kirby- 
ville Special Rd. Dist., 24 ft.. Federal Aid 
Project 191, Taney Co., 4.02 mi. road from 
Forsyth to Branson, Mt, James Special Ra. 
Dist., 24 ft., Federal Aid Project 189, Taney 
Co., 49 mi, road from Crane, Galena and Reed 
Springs to Blue Eye, 20 ft., Federal Aid 
Project 161, Stone Co., 15.7 mi. road from 
Rolla to Houston, 24 ft., Federal Aid Pro- 
ject 110, Phelps Co., 8.5 mi. road from 
Huntsville to Keytesville, 24 ft., Federal Aid 
Project 44 B, Randolph Co., 5.1 mi. roaa 
from Poplar Bluff to Doniphan and Alton 
through Fairdealing Special Rd. Dist., 24 
ft.. Federal Aid Project 216, Ripley Co.; 
grading, 9 ft. concrete and 7 ft. gravel 
surface on 7 mi. road from Kennett to 
Hayti and Caruthersville, 30 ft., Federal 
Aid Project 212, Dunklin Co.; grading, 12 
ft. gravel and 16 ft. concrete smrface on 
9.9 mi. road from Cairo to Poplar Bluff, 
24 ft., Federal Aid Project 204, Butler Co.; 
grading, 12 ft. gravel and macadam sur- 
facing 15.7 mi. Natl. Old Trails Rd. from 
St. Louis to Kansas City through Calwood, 
Williamsburg Special Rd. Dist., 24 ft., Fed- 
eral Aid Project 144, Callaway Co.; grading, 
16 ft. chat or gravel pavement, etc. on 2.25 
mi. road from Eldorado Springs to Osceola, 
Eldorado Springs Special Rd. Dist., 24 ft., 
Federal Aid Project 215, Cedar Co.; grad- 
ing and 18 ft. concrete pavement on 9.02 
mi. road from Pikes Peak Ocean to Ocean 
Highway, 30 ft., Federal Aid Project 205, 
Buchanan Co.: grading and 16 ft. water- 
bound macadam surface on 10.8 mi. road 
from Sedalia to Marshall through Long- 
wood Special Rd Dist., 24 ft., Federal Aid 
Project 131, Pettis Co.; grading and 16 ft. 
asphaltic macadam surface on 8 mi. Natl. 
Old Trails Rd. from Malta Bend to Marshall, 
through Marshall Special Rd Dist., 24 ft., 
Federal Aid Project 16, Saline Co.; grad- 
ing and 16 ft. chat surfacing 6.6 mi. road 
from Clinton to Warrensburg, 24 ft., Federal 
Aid Project 127, Henry Co.; grading and 18 
ft. brick pavement on 8.22 mi. Jefferson 
Highway from north line of Parksville Spe- 
cial Rd. Dist. to east line of Platte Co., 24 
ft.. Federal Aid Project 48, Platte Co.; 
grading and 16 ft. Hereulaneum slag sur- 
face, ete. on 2.55 mi. Kings Highway, 24 
ft.. Federal Aid Project 185, Jefferson Co.; 
grading and constructing approach fills to 
bridge over Youngs Creek on 0.189 mi. road 
from Mexico to Moberly, 24 ft, Federal Aid 
Project 194, Audrain Co. B. H. Piepmeier, 
state highway engr. 


Me., St. Louis—Plans improving Blase 
St. from Bway. 500 ft. eastward, 1,530 
sq.yd. 7 in. concrete, 6,900; 750 ft. Beacon 
Ave. from Lilian to Prange Sts., 24 ft., 
2.645 sq.yd. Warrenite or asphalt, 1,500 
ft. concrete gutter, $11,700; $00 ft. Ger- 
aldine Ave. from Lilian to Thekla Sts., 
30 ft.. 3,435 sq.yd. warrenite, 1,800 ft. 
concrete curbing, $17,400; 500 ft. Osceola 
St. from Ohio St. to Bway., 30 ft., 1,735 
sq.yd. concrete, integral curbing, $7,500. 
W. W. Horner, City Hall, engr. 


Tex., Brady—McCulloch Co, election Dec. 
28, to vote on $450,000 bond issue for con- 
struction Puget Sound-Gulf Highway from 











Mason Co. line to Concho Co. line. Address 
KE J. Adkins, co. judge. 

Tex., Crockett — Houston Co. making 
plans grading and gravel surfacing 6.9 mi. 
State Highway 21, 16 ft., 51 acres clearing, 
1,036 cu.yd. concrete, 46,432 cu.yd. road- 
way, 45,600 cu.yd. borrow, 2,067 cu.yd.- 
dry and 184 cu.yd. wet structural excav., 
16,214 cu.yd. gravel. $124,083. Go. W. 
Courter, co. engr. 

Tex., Greenvile—Dec. 30, to vote on $150,- 
000 bonds for street paving, water and 
sewer extensions. A. D. Duck, city engr. 

Tex., Henderson—Rusk Co. making plans 
clay and gravel surfacing 14.92 mi, State 
Highway 26, from 8 mi. south of here to 
Nacogdohes Co., 16 ft., 26,261 cu.yd. gravel 
and 9,516 cu.yd. clay. $49,343. Hess « 
Skinner, Southwestern Life Bldg., Hender- 
son, engrs. 

Tex., Houston—Submitted $250,000 bond 
issue to Attorney Generals Dept., Austin, 
for approval, paving street, ete. J. C. Mc- 
Vey, city engr. 

Tex., Kaufman—Terrell Rd Dist., Kauf- 
man Co., voted $55,000 bond issue for ad- 
ditional highway improvements. L, M. Fer- 
let, co. engr. a 

Tex., Marshall—Takes bids latter part 
December paving 2,100 ft. West touston 
Ave., 45 ft. and 50 ft., concrete, brick or 
bitulithic. $50,000. S. H. Cook, mayor. 

Tex., Nacogdoches—Dec. 23, to vote on 
$225,000 bond issue paving city streets. 
V. E. Middlebrook, mayor. 

Tex., Uvalde—Uvalde Co. making plans 
graveling 80 mi. various county roads also 
30 mi. bituminous state aid roads. $500).- 
000. M. B. Hodges, co. engr. 

Tex., Wharton—Attorney General’s Dept., 
Austin, approved $80,000 special road bond 
issue, Wharton Co. Nagle-Witt-Rollins 
Eng. Co., co. engrs. 

Utah, Eureka—Plan concrete paving 3 
mi, main streets, 18 ft. $100,000. F. N. 
Huddleson, Kearns Bldg., Salt Lake City, 
engr. 

Calif., Bakersfield—Had plans peepared 
improving portions East 19th, Miller, Fre- 
mont and Eureka Sts., 39,266 sq.yd. cement 
concrete Walks, 7,316 lin.ft. cement concrete 
curbs ; portion Jefferson St. and Beale Ave., 
34,160 sq.ft. 14 in. warrenite bitulithic on 
34 in. asphaltic concrete, 3,204 sq.ft. ce- 
ment concrete gutters, 1,157 lin.ft. cement 
concrete curb, 4,608 sq.ft. cement con- 
crete walks, etc. W. D. Clarke, city engr. 

Calif., Merced—Merced Co. rejected bids 
improving Rd. Dist. 3. Will readvertise. 
Noted Novy. 9. 

Calif., San Diego—Plans improving 
Chatsworth Blvd., Lytton and Curtis Sts., 
91,418 sq.ft. 14 warrenite bitulithic on 
23 in. asphaltic concrete, 9,240 sq.ft. 2 in. 
warrenite bitulithic, 535 lin.ft. concrete 
curb, ete.; Ibis Court, Hawk, Douglas and 
Ibis Sts., 63,077 sq.ft.-14 in. asphaltic con- 
crete on 23 in. bituminous, 1,167 sq.ft. con- 
erete sidewalk, 254 lin.ft. concrete curb, 
ete. F. A. Rhodes, city engr. 

Calif., San Francisco — City and San 
Francisco Co, had*plans prepared improving 
Broad St. between Capitol Ave. and Orizaba 
St., 3,849 cu.yd. excav., 60 cu.yd. fill, 1,987 
lin.ft. concrete curb, 330 sq.ft. artificial 
stone walks, 50,547 sq.ft. asphaltic concrete 
pavement, etc., $21,400; 48th Ave. between 
Kirkham and Lawton Sts., 1,294 lin.ft. con- 
crete curb, 660 sq.ft. artificial stone walks, 
2,400 sq.ft. concrete gutter, 26,493 sq.ft. 
asphaltic concrete pavement, etc., $10,500. 
M. M. O'Shaughnessy, city engr. 

Quebec—Dept. Rds., Quebec, takes bids 
in January, graveling 54.01 mi, Montreal- 
Mt. Laurier Highway, 2.5 mi. in St. 
Agathe, 4.43 mi. in Ivry, 8 mi. in Salaberry, 
7.5 mi in Wolfe, 9.4 mi. in Clyde, 1.9 mi. 
in. Labelle, 0.3 mi. in L’Annunciation, 6.56 
mi. in Joly, 12.57 mi. in Marchfind, 0.85 
mi. in Nemeninque, 9.1 mi. ichmond- 
Yamaska Highway, 8.85 mi. in Wickham, 
0.25 mi. in Grantham, 27.5 mi. Woburn- 
Victoriaville Highway, 1 mi. in Notre Dame 
de Lourdes, 5 mi. in North Ham, 4 mi. in 
Stratford, 2.5 mi. in South Winslow, 9 mi. 
in Bpaiding, 6 mi. in Woburn, 21.25 mi. of 
Levis-St. Lambert Highway, 5.05 mi. in 
St. Michael, 2.52 mi. in St. Francois, 1.24 
mi. in St. Crancois, 3.26 mi. in St. Thomas, 
7.34 mi. in St. Antoine, 2.14 mi. in St. 
Gerard, macadamizing 4.54 mi. Gifford-St. 
Simeon Highway, 3.6 mi. in _St.. Joachim. 
0.94 mi. in St. Simeon. J, L. Boulanger, 
deputy minister. 

Ontario — Provincial Government § and 
Perth Co. Council, plans 20 mi. main high- 
way from Mitchell to Palmerston via Lis- 
towel (portions to be paved with concrete). 
$250,000. G. Hogarth, Parliament Blidg., 
Toronto, ch. engr. F. W. Hay, Listowel, 
representative of Perth Co. 


BIDS DESIRED 
N. Y., Brooklyn—Dec. 21, by E. Riegel- 
mann, boro pres., Boro Hall, graaing, curb- 


ing and flagging East 15th St. from Ave. 
M -to Ave. N and Skillman Ave. from 
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Kingsland Ave. to Old Wood; 
Paving roadway of East 15th 
Ave. M to Ave. N and roadway, 


man Ave. from Kingsland Ay, “Oo i 
Woodpoint Rd., permanent aspha! ; 
concrete. 


. ¥., St. George—Dec. 19, 
Lynch, pres. Richmond Boro, By in 
repaving Bay St. from Hannah St 
side of Water St., granite block o; 
concrete. 

N. J., Penns Grove—Dec. 26, po: 
and Common Council, constructing 
Streets, bituminous macadam, Ke. 
Sparks, Salem, engrs.; adv. this 

Pennsylvania — Dec. 27, by St rei 
Dept., Harrisburg, reconstructing 17.47 
Route 243, Industry and Boroug) vps 
Beaver Co., 21,986 ft. Route 243, | 
Twp., Beaver Co., 13,704 ft. Ro 8 
Hempfield and Sugar Grove Twyps 
ville Boro., Mercer Co., all foregoing e 
bituminous surface course on conc: or 
one course rein.-con.; 5,700 ft. App ion 
2255, Hempfield Twp., Mercer (C: one 
course rein.-con. G. H. Biles, asst tate 
comr. 

N. C., Maiden—Dec. 19, by A. C. ilac) 
mayor, 1,800 cu.yd. excay., 5,500 sqod. cu 
ment paving. 6,500 lin.ft. concrete curbs 
ete. Mees & Mees, Kinney Bldg., Chartortt, 
engrs. Noted June 29, 

Louisiana—Dec. 28, by State Hiehway 
Comn., Reymond Bidg., Baton Rouge, era 
ing and gravel surfacing 9.91 mi. Sect. 
and 8.17 mi. Sect. B, Federal Aid Project 
117, Tallulah-Delhi Highway, Madison Par- 
ish. J. M. Fourmy, state engr. 

Kentucky—Dec. 20, by State Hy. Dept. 
Frankfort, shaping and constructing drain: 
age structures on 8.8385 mi. Louisville- 
Paducah Rd., Federal Aid Project 91, s: 
Project 8, Sect. A, Crittenden Co., 3 acres 
clearing, 59,741 cu.yd. earth, 16,609 cua 
solid rock, 5,835 cu.yd. borrow, 608 cu.vd. 
excav. for structures, 31,053 yd. sta. over- 
haul, 1,784 lin.ft. standard vitr., rein.-con 
or standard c.i, pipe, 1,103 cu.yd. concrete 
and 61,688 lb. reinforcing for concrete con- 
struction, alternate bid on 1,161 cu.yd. ce- 
ment rubble masonry, 250 cu.yd. concrete 
and 39,270 Ib. reinforcing, for cement rub- 
ble masonry construction; 17.045 mi. Louis- 
ville-Paducah Rd., from Livingston-Critten- 
den Co, line, Sta. 11018 plus 05 to Cumber- 
land River, Sta. 11918 plus 00, Federal Aid 
Project 2, State Project 8, Sect. B, Living- 
ston Co., 2 acres clearing, 70,109 cu.yd. 
earth, 20,424 cu.yd, solid rock, 79,886 cu.yd. 
borrow and 1,108 cu.yd. excav. for struc- 
tures, 315 cu.yd,. excav. for channel change, 
37,115 yd. sta. overhaul, 2,396 lin.ft. stand- 
ard vitr., rein.-con., or standard C.i. pipe, 
1,173 cu.yd. concrete and 60,989 Ib. rein- 
forcing for concrete construction, alternate 
bid on 1,056 cu.yd. cement rubble masonry, 
342 cu.yd. concrete and 39,166 Ib. reinfore- 
ing for cement rubble masonry; 9.639 mi. 
Frenchburg-West Liberty Rd., from end of 
macadam 13 mi. east of Frenchburg to 
Morgan Co. line, Federal Aid Project $3, 
State Project 32, Sect. A, Manifee Co., 13 
acres clearing, 115,433 cu.yd. earth, %.516 
cu.yd. solid rock and 1,360 cu.yd. borrow 
excav., 295 cu.yd, excav. for channel change, 
24,938 yd, sta. overhaul, 121 cu.yd. con- 
crete, 2,728 lin.ft. standard vitr., rein.-con. 
or standard c.i. pipe, 1,033 cu.yd. concrete 
and 52,840 Ib. reinforcing for concrete con- 
struction, alternate bid on 452 cu.yd. con- 
crete, 1,015 cu.vd, cement rubble masonry 
and 36,880 Ib. reinforcing, for cement rub- 
ble masonry construction; 5.018 mi, Stan- 
ton-Winchester Rd. from_ Stanton, Sta. 0 
plus 00 to 4 mi. west of Clay City, Sta. 265 
plus 00, Federal Aid Project 87, State Proj- 
ect 4, Sect. B, Powell Co., 16 acres clearing. 
12,616 cu.yd. earth, 36,685 cu.yd. solid rock, 
35,464 cu.yd. borrow, 5,000 cu.yd. excav.. 
for channel change, 5,475 yd. sta. overhaul, 
92 cu.yd. concrete, 1,216 lin.ft. standard 
vitr., rein.-con., or standard c.i. pipe, 653 
cu.yd. concrete and 36,448 cu.yd. reinfore- 
ing for concrete construction, alternate bid 
on 674 cu.yd. cement rubble masonry, 5- 
cu.yd. concrete, 26,530 Ib. reinforcing for 
cement rubble masonry construction; shap- 
ing and surfacing with creek gravel, water- 
bound macadam, or waterbound macadam 
surface treated, 9.55 mi, Vanceburg-Mays- 
ville Rd.. from Tollesboro, Sta. 0 plus \)) to 
Valley Sta. 505 plus 22, State Project 20, 
Sect. A, Lewis Co., 2 acres clearing, 1,917 
cu.yd, earth, 794 cu.yd. solid rock, 14.335 
cu.yd. borrow, 623 cu.yd. dry earth and 205 
cu.yd. wet earth excav., 1,733 cu.yd. excay. 
for structures, 290 yd. sta. overhaul, 401 
cu.yd. concrete, 43,707 Ib. reinforcing, ‘.170 
Ib. structural steel, 14,007 cu.yd. creek 
gravel, 21,010 ton crushed limestone, 11.-0» 
gal. prime coat, 18,676 gal. C.O. or M.T. 
special, 700 ton stone chips of pea gr: vel. 
880 lin.ft. Class A or Class B corrugated 
metal pipe; shaping and surfacing, with 
rein.-con., rock asphalt on modified T:!ford 
or concrete base, or bituminous coner:'e on 
modified Telford or concrete base, 6.35° ™ 
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Street 

jackson Highway Rd. from Bloomfield Rd. 
Sta, 1128_plus 00 to Cox Creek Sta. 1462 
plus . Federal Aid Project 86, Sect. B. 
State Project 3, Sect. B, Nelson Co., 38,733 
su.yd. earth, 3,669 cu.yd. solid rock, 945 
cuyd. vorrow, 1,009 cu.yd. cement rubble 
masonry, 75,371 Ib, reinforcing, 480 sq.yd. 
pituminous surfacing, 516 cu.yd. concrete, 
66.10) yd. sta, overhaul, 750 sq.yd. relaying 
Telford, 3,991 cu.yd. Telford excav., 66.875 


sq.yd. re in.-con, paving, , 
i standard c.i. 


ard vitr., rein.-con., or st pipe, 
alternate bids on surfacing as _ follows: 
63,163 sq.yd. rock asphalt, 63,163 sq.yd. 
pituminous concrete, 66,878 sq.yd. concrete 


pase, or 66,878 sq.yd. rock asphalt, 66,878 


sqyd. bituminous concrete surface, 66,878 
sud. modified Telford base, 11,286 ton 
crushed limestone, 6,688 ton bonding stone ; 
$501 mi. Jackson Highway from Jefferson 


Co. line, Sta. 675 plus 60, to Bloomfield Rd., 
Sta. 1128 plus 00, Federal Aid Project 86, 
sect. A, State Project 3, Seet. A, Bullitt. 
Spencer and Nelson Counties, 2 acres clear- 
ing, 58,460 cu.yd. earth, 30,780 cu.yd. solid 
rock, 42,393 cu.yd. borrow, 244 cu.yd. wet 
earth and 733 cu.yd. dry earth excav., 1,249 
cu.yd. excay. for channel change, 308,47" 
vd. sta. overhaul, 1,218 cu.yd. cement rubble 
masonry, 604 cu.yd. concrete, 97,469 Ib. re- 
inforeing, 1,000 sq.yd. relaying Telford, 8,281 
cuyd. removing Telford, 89,767 sq.yd. rein. 
con. paving, 1,358 lin.ft. standard  vitr.. 
rein.-con., Or standard c.i. pipe, alternate 
vids on surfacing as follows: 84,780 sq.yd. 
rock asphalt, 84,780 sq.yd. bituminous con- 
crete, 89,767 sq.yd. concrete base, or 89,767 
sy.yd. rock asphalt, 89,767 sq.yd. bitumin- 
ous conerete, 89,767 sq.yd. modificd Teliord 
8,977 ton bonding stone, 15,148 ton 
J. S. Boggs, state high- 


base, 
crushed limestone, 
way engr. 

Ohio—Dec. 19, by Dept. 
Pub. Wks., Columbus, 
md paving 5.62 mi. Sect. “J” Cleveland- 
Sandusky Rd. Lorain Co., brick $234,844, 
bituminous concrete $215,094, bitulithic 
$223,142. . C. Herrick, dir. highways. 

Ohio—Dec, 22, by Dept. Highways and 
Pub, Wks., Columbus, grading, bridging 
and paving 1.42 mi, Sect. “K’ Columbus- 
Millersburg Rd., Licking-Knox Co., rein.- 
con., $49,042, 0.83 mi. Sect. “Medina West” 
Ashland-Medina Rd., Medina Co., rein.-con, 
$34,540, brick $42,085 ; concrete beam bridge 
Sect. “B" Zanesville-McConnelsville Rd., 
Muskingum Co., $6,761. L. C. Herrick, dir. 
highways. 

Ohio—Dec., 22, by Dept. Highways and 
Pub, Wks., Columbus, grading, bridging and 
paving Sects. “N, O and P” of Oberlin-Nor- 
walk Rd., Lorain Co., brick $270,297, bitu- 
minous concrete $241,270, bitulithic $254,- 
5. L. C. Herrick. dir. highways. 

0., Cinecinnati— Dec. 18, by A. Horn- 
berger, dir. Pub. Serv., laying sidewalks 
ete. on 2,700 lin.ft. McMillan St. extension 
west, 40 ft., 5.100 lin ft. granite curb, 21,- 
000 sq.ft. sidewalk, 98,000 cu.yd, earth and 
rock excav., 12,300 sq.yd. granite block, 
2,600 cu.yd. concrete base, 800 cu.yd. retain- 
ing wall. $239,700. F. S. Krug, City 
Hall, engr. 

Ilinois—Dec, 21, by Dept. Pub. Wks, and 
Buildings, Div. Highways, Springfield, pav- 
ing 5.66 mi. Route 1. Sect. & Edwards- 
Wabash Co., 4.6 mi. Route 1, Sect. 9, Wa- 
bash Co., 6.75 mi. Route 1, Sect. 10, Wabash 
Co., 21.49 mi. Routes 1 and 15, Combination 
\. Edwards-Wabash Co., 3.25 mi Route 1 
Sect. 17, Lawrence Co., 5.55 mi. Route 1, 
Sect. 18, Lawrence-Crawford Co., 8.8 mi. 
Route 1, Combination B, Lawrence-Craw- 
ford Co., 6.2 mi. Route 3, Sect. 15, White- 
side Co., 5.07 mi, Route 3, Sect. 38, McDon- 
ough Co., 7.38 mi. Route 8, Sect. 7, Hender- 
son Co., 7.12 mi. Route 8, Sect. 33. Wood- 
ford Co., 8.47 mi. Route 8, Combination C, 
Woodford Co., (inci. 1 section grading), 7.06 
mi. Route 13, Sect. 6, Williamson Co., 5.56 
mi, Route 14, Sect. 4, Franklin Co., 4.48 mi. 
ioute 15, Sect. 21, Edwards Co., 6.18 mi. 
Route 16, Sect. 12, Shelby Co., 5.82 mi. 
Route 26, Sect. 1, Ogle-Stephenson Co., 5.82 
mi. Route 26, Combination D, Ogle-Stephen- 
son Co,, (incl, 1 bridge), 5.17 mi. Route 28, 
Sect. 9, Henry Co., 4.15 mi, Route 44, Sect. 
17-A Will Co., 0.89 mi. Federal Aid Project 
3, Sect. C-1, Madison Co., 0.84 mi. Federal 
Aid Project 9, Sect. 38, Madison Co., 1.73 
mi, Federal Aid Project 9, Combination E. 
Madison Co., 3.22 mi. Federal Aid Project 9, 
Sect. W-1, Fayette Co., 0.68 mi. Federal Aid 
Project. 26, Sect. 20, Logan Co.. 6.76 mi. 
Federal Aid Project 26, Sect. 23, Logan Co., 
§.5 mi. Federal Aid Project 26, Sect. 24, 
Logan Co., 13.26 mi. Federal Aid Proie>t 26. 
“ombination F, Logan Co., 5.28 mi. Federal 
Aid Project 27, Sect. 36, Tazewell Co.. 5.7 
mi. Federal Aid Project 40, Sect. 28, Han- 
cock Co., 6.04 mi. Federal Aid Project 45. 
Sect. 23, Morgan Co.. 9.62 mi. Federal Aid 
roject 46, Sect. 4, Cass Co., 6.06 mi. Fed- 
tral Aid Project 47, Sect. 64, St. Clair Co., 
— mi. Federal Aid Project 47, Sect. 65. 
aonroe Co., 9.05 mi, Federal Aid Project 47. 
omoination G, St. Clair-Monroe Co., 1.76 


Highways and 
grading, bridging 


1,124 lin.ft. stand- ~ 


SEWER—TULSA, OKLA. 


Following are lowest three bids opened Nov. 4, 


structing Elm Park Relief Sewer; 








by Mayor and Hd. Comrs., for con- 


(A) Tibbets & Pleasant, Inc., Tulsa (awarded con- 


tract); (B) Comstock-Smedley Co., Tulsa; (C) H, lL. Cannady Co., Tulsa. The unit 
bids were as follows: 
A B Cc 
360 lin.ft. of open cut section, type “D”, exclusive of excavation... . . $40.90 $50.00 $51 00 
80 lin.ft. of open cut section, type ““C"’, exclusive of excavation. ..... 53.00 62.00 63.00 
210 lin.ft. of open cut section, type “F’’, exclusive of excavation... .. 55.00 64.00 65 10 
4,400 lin.ft. of tunnel section, type ““A"’, inluding excavation ee 98 80 116.00 111 60 
250 lin.ft. of tunnel section, type ““B’’, including excavation 128 00 120.00 146 00 
309 lin.ft. of tunnel section, type ““E”’, including excavation 178.00 130.00 249.00 
3,850 cu.yd. earth excavation in open cut 134 1.50 1 45 
4,980 cu.yd. rock excavation in open cut 3.67 5.00 4 80 
shaft No. tat station 1400 complete (lump sum) 7,000.00 7,100.00 7,100 00 
Shaft No. 2at station 3600 complete ap am) 6, 380. 00 6,300. 00 6,300. 00 
Sewer inlet north of Eleventh Street, exclusive of excavation dump 
OUND. .6chctedie o> seeks Ae ‘ 790.00 750.00 750.00 
Sewer outlet south of Eighteenth Street, exclusive of exeavation 
NS Ou cichnen cues: +5925 850 00 800.00 800 00 
Sewer connection at Eleventh Street complete (lump sum) 350.00 340.00 344 00 
Sewer connection at Thirteentn Street complete (lump sum) 1,500.00 1,400.00 1,495 00 
Sewer connection at Seventeenth St. complete (amp sum) 1,800.00 1,650.00 1,790 00 
Sewer connection at Eighteenth Street, exclusive of exeavation 
Sere i . 2,400. 00 2,370.00 2,400. 00 
600 lin.ft. 10-in. well hole including casing 3.33 4.00 4.00 
600 cu.yd. earth excavation in drainage ditch .47 1.00 1.00 
1,200 cu.yd. rock excavation in drainage ditch 2.67 3.00 3 00 
1,000 lin.ft. of extra drilling. .......... .50 50 50 
Extended totals.............. $600,799.60 $674,265.00 $696,876 50 
ne a EE 20,000. 00 20,000. 00 20,000 00 
Advertising and Publishing. ......... 500. 00 500.00 500 00 
Easements and damages........ 10,000. 00 10,000. 00 10,000.00 
Borings, consulting engineer. . . 6,000. 00 6,000. 00 6,000. 00 
I oi oS booger nu deeb caw ehlioneeewee $637,300 $710,785 $733,377 
mi, Federal Aid Project 48, Sect. 37, Taze- surfacing, ete., 9.63 mi. State Highway 5, 
well Co., 3.08 mi. Federal Aid Project 48, Federal Aid Project 311, 12 ft., 41,207 cu. 
Sect. 11, Peoria Co., 1.87 mi. Federal Aid yd. roadway 23,347 cu.yd. borrow, 335 cu 
Project 48, Sect. 17, Peoria Co., 6.82 mi. yd. concrete, 33,130 lb. reinforcing, 15,112 


Federal Aid Project 48, Combination I, 
Peoria Co., 2.97 mi. Federal Aid Project 48, 
Sect. 16, Peoria Co., 3.85 mi. Federal Aid 
Project 48, Sect. 17, Peoria Co., 6.82 mi. 
Federal Aid Project 48, Combination J, 
Peoria Co., 18.81 mi. Federal Aid Projects 
27 and 48, Combination K, Tazewell and 
Peoria Co., 3.24 mi, Federal Aid Project 49, 
Sect. 13, Livingston Co., 5.57 mi. Federal 
Aid Project 49, Sect. 14, Livingston Co., 7.8 
mi, Federal Aid Project 49, Sect. 15, Liv- 
ingston Co., 16.61 mi. Federal Aid Project 
49, Combination L, Livingston Co., 0.59 mi. 
Federal Aid Project 50, Sect. 19, Coles Co., 
7.42 mi. Federal Aid Project 50, Sect. 20, 
Coles-Douglas Co., 14.01 mi. Federal Aid 
Project 50, Combination M, Coles-Douglas 
Co., 4.68 mi, Federal Aid Project 51, Sect. 5, 
Woodford Co., 1.18 mi. Federal Aid Project 
47, Sect. 66, Monroe Co. (to be let in com- 
bination with some city paving of Colum- 
bia, Ill.) All foregoing average 18 ft. wide. 
Alternate bids on the following types: Port- 
land cement concrete, 4 in. monolithic and 
4 in. bituminous filled brick, bituminous 
concrete with or without binder course. 
Grading 35,820 cu.yd. Route 1, Sect. 12-A, 
Wabash Co., 57,830 cu.yd. Route 1, Sect. 
13-A, Wabash-Lawrence Co., 93,650. cu.yd. 
Route 1, Combination N. Wabash-Lawrence 
Co., 57,830 cu.yd. Route 1, Combination O, 
Wabash-Lawrence Co. (incl. 1 bridge), 93,- 
650 cu.yd. Route 1, Combination P, Wabash- 
Lawrence Co. (incl. 1 bridge), 22,645 oars 
Route 1, Sect. 15-A, Lawrenee Co., 115,160 
cu.yd. Route 1, Sect. 16-A, Lawrence Co., 
137,805 cu.yd. Route 1, Combination Q, 
Lawrence Co., 22,645 cu.yd. Route 1, Com- 
bination R, Lawrence Co. (inel. 1 bridge). 
115,160 cu.yd. Route 1, Combination S, Law- 
rence Co. (incl. 1 bridge), 115,160 cu.yd. 
Route 1, Combination T, Lawrence Co. (incl. 
1 bridge), 137,805 cu.yd. Route 1, Combina- 
tion U, Lawrence Co. (incl. 2 bridges), 137,- 
805 cu.yd. Route 1, Combination V, Law- 
rence Co. (incl. 1 concrete and 1 steel 
bridge), 231,455 cu.yd. Route 1, Combina- 
tion W, Lawrence Co., 231,455 cu.yd. Route 
1, Combination X, Lawrence Co. (incl. 3 
concrete Pridgen}. 231,455 cu.yd. Route 1, 
Combination Y, Lawrence Co. (incl. 2 con- 
crete and 1 steel bridge), 32,000 cu.yd. 
Route 8, Sect. 34-A, Woodford Co, C. Older, 
ch. highway engr. 

Minn., Chaska—Dec. 27, by Carver Co., 
grading, ete., 17 mi. ro from Hennepin 
Co. line west, 24 ft., Carver Co, %63,028. 
L. A. Zeman, Chaska, engr. 

Minn., Faribault — Jan.~ 24, by F. M. 
Kaisersatt, aud. Rice Co., grading, ete., 23 
mi. road, 24 ft., between Lakeville and here. 
$150.000. J. C. McEtherne, Faribault, engr. 

Minn., Olivia—Dec. 28, by A. O. Schmidt, 
aud. Renville Co., Job 2201, State Rd. 6, 
81,482 cu.yd. excav., 116,250 cu.yd. over- 
haul, clear 6.5 acres, grabhing 4.9 acres, 
Bridge 3927, 18 ft. span, 18 ft. roadway, 
rein.-con. abutments, 123 cu.yd, concrete, 
5,923 Ib. reinforcing, 4,390 lb. structural 
steel; Bridge 3928, 18 ft. clear beam span, 
18 ft. roadway, rein.-con. abutments, 99 cu. 
yd. concrete, 5,116 Ib. reinforcing, 4,370 Tb. 
structural steel. $28,000. D, H. Gilchrist, 
Olivia, engr. “ 

Tex., Clarksville—Dec. 21, by R. J. Wil- 
liams, judge Red River Co., grading, gravel 


cu.yd, shipped in gravel. $84,382, J. B. 
Rieman, co, engr. 

Tex., San Angelo — Dec. 20, by J. T 
Mathison, judge Tom Green Co., grading 
and bridging 16.44 mi State Highway 9-A, 
24 ft., 1,049 cu.yd. concrete, 124,000 cu.yd. 
earth and 1,014 cu.yd. loose rock excav., 
57,306 Ib. reinforcing, $53,138; 25.18 mu. 
State Highway 7 and 7-A, Federal Aid 
Project 229, 24 ft., 1,370 cu.yd. concrete, 
168,000 cu.yd. earth, 4,400 cu.yd. loose and 
400 cu.yd. solid rock excav., 73,000 Ib. re- 
inforcing steel, $70,000. G. Gilchrest, San 
Angelo, engr. in charge. 

Calif., Santa Rosa—Dec. 26, by Supervs. 
Sonoma Co., improving 384 mi. highway 
from Jenner to Medocino Co. line, 240,000 
cu.yd. unclassified excav., 50 cu.yd. con- 
crete, 5,000 lin.ft. 12 in., 3,500 lin.ft. 15 
in., 1,200 lin. ft. 18 in. and 900 lin. ft. 24 
in. corrugated iron pipe, etc $140,000, 
E. A. Peugh, co. surv. 

Quebec—J. L. Boulanger, deputy minister 
of highways, Quebec, taking bids 17,831 ft. 
Laprairie-Rouses Point Highway, Sect. C-% 


St. John Parish, St. John Co., incl. 6,924 
cu.yd. excav., 50,092 sq.yd. gutter, 31,700 
sq.yd. waterbound macadam treated with 


bituminous oil, 299.69 cu.yd. conerete; 30,- 
365 ft. Laprairie-Rouses Point Highway, 
Sect. E, St. Blaise Parish, St. John Co., 
11,715 cu.yd. excav., 33,413 sq.yd. gravel 
or waterbound macadam treated with 
bituminous oil, 677.23 cu.yd. concrete in 
bridges ; aveling or macadamizing 23,945 
ft. Lapraisie-Rouses Poin: Highway, Sect. 
G, in Notre Dame du Mont Carmel Parish, 
St. John Co., 42,569 sq.yd. gravel or mac- 
adam, 7,946 cu.yd. excav.; macadamazing 
and graveling 39,586 ft. Laprairie-Rouses 
Point Highway, Sect. F., St. Paul de L’lls 
aux Noix Parish, St. John Co., 18,271 cu. 
yd. excav., 57,600 sq.yd. gravel, water- 
bound or bituminous macadam, 


BIDS RECEIVED 


N. Y., St. George —J. A. Lynch, pres. 
Richmond Boro, Boro Hall, opened bids 
Dec. 8, paving from end of Richmond 
Turnpike at linoleum factory gate to Car- 
teret Ferry, concrete, from J. J. Kelly. 
1150 Forest Ave. West New New Brighton, 
$25,716; J. Johnson Sons, 455 Bway., West 


New Brighton, $27,540; W. P. McDonatt 
Constr. Co., 17 West 42nd St.. New York, 
$27,540: J. E. Donovan, 2205 Richmond 
Terrace, Port Richmond, $30,383. Noted 
Nov. 30. 

8. C., Newberry — Newberry Co. con- 
structing 12.6 mi. Newberry-Broad River 
Rd., from Deaver & Robinson, Carlisle, 
$50,000. Noted Nov. 16. 


Alabama—State Hy. Dept.. Montgomery, 
grading and _ surfacing, (1) 11.408 mi. 
Birmingham-Montgomery Highway, Sect. 
A, Federal Aid Project 99, Shelby Co. (2) 
11,175 mi. Birmingham-Montgomery High- 
way, Sect. B, Federal Aid Project 99. 
Shelby Co. (a) plain concrete (b) war- 
renite bitulithic on puzzolan cement con- 
crete (c) bituminous concrete on puzzolan 
(d) sheet asphalt on puzzolan (e) vitr. 
brick on puzzolan (f) warrenite bitulithic 
on. 8. in.. macadam (s) bituminous concrete 
on 8 in. macadam, from Hancock Bros.. 
Mobile, (1a) $365,901 (2a) $416,783; Lawr- 
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‘0 gers. est. $50,929 (2) grading 1.787 
i, pikes Peak an to Ocean Hignway, 
mi ‘colorado Midland R.R., ft... Park 
(‘9., State Project 694, engrs. est. $58,114, 
3) timber, bridges in Cheyenne Co., engrs. 
oe $21,385, from M. J. Kenney, 213 Inter- 
st, Fiidg., Denver, (1) $36,373 (2) $41,940 


stree 


7,339; F. H. Bullen, Pueblo, (1) $41,- 
3) $ i” O. Morrison, 409 Cooper Bidg., 
denver, (1) $41,789 ; Levy Constr, co., 1930 


7 ido Ave., Colorado Springs, (2) $39,- 
rn Cc. Lallier Constr. Co., Hudson, (3) 
342,648; A. R. Mackey, wierting, (3) 
316.992, C, O'Neil, Platteville, (3) 17,310. 
Noted Nov. 30. 

Calif.. San Diego—Common Cou cil, im- 
proving Adams and Works Aves., Utan and 
30th Sts. (a) 239,438 sq.ft. 14 in. asphaltic 
concrete on 4 in. cement concrete (b) 113,- 
990 sq.ft. 18 in. asphaltic concrete on 23 
in, asphaltic concrete (c) 4.904 lin. ft. 
cement concrete curb (d) 23,428 sq.it. 
cement concrete sidewalks, from . = 
Daley, 4430 Boundary St., (a) $0.315 (b) 
30.229 (c) $0.75 (d) $0.265; Fairchild- 
Gilmore-Wilton Co., 25 14th St., (a) $0.25 
(b) $0.20 (ce) $0.65 (da) $0.25; California 
Constr. Co., 528 Granger Bldg., (a) $0.31 
(b) $0.225 (ec) $0.72 (a) $0.27. oted 
Nov. 23. 

CONTRACTS AWARDED 


nN. ¥., New York—J. Miller, pres, Man- 
hattan Boro, Municipal Bldg., repaving 
East 31st St, | eee block, to Casper- 
Helbock Co., 633 Wales Ave., $13,665; 
West 75th St., sheet asphalt, curbing, re- 
curbing, flagging and paving 9th Ave., to 
Brusstar Constr. Co., Harlem River and 
150th St. $2,799 and $3,854 respectively; 
restoring roadway foundation curb and 
sidewalk on West 141st St. and curbing, 
~eurbing, flagging, reflagging and paving 
West 100th St., sheet asphalt, to Burnside 
Contg. Co., 270 Burnside Ave., $2,738 and 
$15,718; widening and repaving Canal St. 
granite block, to P. J. Kearns Contg. Co., 
2306 Creston Ave., $12,320; curbing, recurb- 
ing, flagging, reflagging and paving Pleas- 
ant Ave., West 192nd and West 178rd Sts., 
sheet asphalt, toetaoicmfroat.o annsere 
Madison Ave., $5,198, $4,049 and $12,76 
respectively. Noted Nov. 30 and Dec. 7. 


Pa., Bbensburg — Comrs. Cambria Twp., 
co H. T. Jones, controller Cambria Co., 
reconstructing 161,000 lin.ft. Wilmore Rd., 
vitr. brick on concrete, to McClure & Bing- 
ner, Johnstown, $175,062. Noted Nov. 23. 

Pa., Uniontown Fayette Co., 2.1 mi. 
Rush Run Rd., incl. 4,800 ft. 6 in. rein.- 
con, with integral curb, 6,228 ft. 4 in. 
macadam surface on 11 in. Tilford, to 
Cresson Constr. Co., Brownsville. 


Kentucky—State Hy. Dept., Frankfort, 
resurfacing with macadam 8 mi. Cave City- 
Bowling Green Rd., Edmonson Co., 20,000 
ton crushed limestone, to Gorrell & Sons, 
Russellville, $44,600. 

Ia.. Anamosa—Jones Co., grading 7.61 
mi. road east of here, Federal Aid Pro- 
ject 163, Sect. A, to Foley Bros., Anamosa, 
105,936 cu.yd. earth excav. $0.24 per cu.yd., 
123 cu.yd. loose rock $1.50 and 123 cu.yd. 
solid rock $3; Cement Products Co., Water- 
loo, 39,666 ft. tile, 6 in. $0.139 per ft., 12 
in, $0.35 and 15 in. $0.56. Noted Nov. 16. 

Ia., Anita—For ee brick pavin 
and 22,075 lin.ft. curb an tter, to Coo 
& Stucker, Ottawa, Kan., $161,441. Noted 
Nov. 2. 

Mo., St. Louis—Federer-Arendes Realty 
Co., 2610 Gravois Ave., improving streets, 
laying sidewalks and sewers for Grand- 
Dover subdivision, 100,000 cu.yd. grading, 
10 mi. streets 28-60 ft. wide, Kentucky 
rock asphalt on rock, 20 mi. granite curbs, 
20 mi. 8-24 in. vitr. sewer pipe for storm 
and foul water sewers, 400,000 sq.ft. 
granitoid sidewalks, to McKelv Constr. 
Co.. 911 Title Guaranty Bldg. ers, est. 
$520,000. 

Tex., La Grange—Fayette Co. grading 
and wrens with gravel, 12.87 mi. High- 
Way 3-B, Federal Aid Project 286, to W. ‘T. 
Hutto, Gonzales, $69,825; concrete drain- 
age structures, to L. Robertson, Schulen- 
bare, $74,186. Engrs. est. $162,565. Noted 
_Oklahoma—State Hy. Comn., Oklahoma 
City, constructing 3,172 mi, Federal Aid 
Project 77, Latimer Co., 18 ft., 8 in. shale 
with bituminous surface and _ concrete 
Structures. to Green Constr. Co., 503 S W 
Natl. Bank Bldg., Oklahoma City, $27,615. 
Noted Nov. 9. 


Colorado—State Hy. Dept., Denver, con- 
_ paving 4.185 mi. Denver-Colorado 
Ri ngs Rd., Federal Aid Project 116-A, 
‘l Paso €o., 18 ft., incl. bridge over Cotton- 
Wood Creek, to Standard g. & Constr. 
Co. 518-19 BE & C Bldg., Denver, $195,605. 
Noted Nov. 23. 





Industrial Works 


PROPOSED WORK 


Mass., Cambridge — Ford Motor Co., 
Highland Park, Detroit, Mich., having pre- 
liminary sketches made by A. Kahn, archt, 
and engr., 1000 Marquette Bldg., Detroit, 
Mich., 3 story assembly plant and power 
house, brick and steel, here. $300,000. 

Mass., Great Barrington — Dairymen’'s 
League Cooperative Assn. gan 2 story 
dairy, brick and tile. $50,000. Architect 
not announced. 

Conn., South Norwalk—Gabbe Mole Wks. 
Inc., 24 Raymond St., soon lets contract 3 
story, 70 x 170 ft. factory addition, brick 
and steel, plain foundation, Water and Con- 
cord Sts. $75,000. A. S. Meloy, 2965 Main 
St., Stratford, archt. 

Conn,, South Norwalk—H. Jacobs & Sons, 
Day St., having revised plans prepared by 
A. S. Meloy, archt., 2967 Main St., Strat- 
ford, 2 story, 60 x 120 ft., addition to 

lant, Da t., brick and steel, $40,000. 
Voted Feb. 9. 

N. Y., Blasdell—Seneca Iron & Steel Co., 
Erie Co. Bank Bldg., Buffalo, plans large 
addition to steel plant on 15 acre site, here. 
To exceed $50,000. Architect not an- 
nounced. 

N. Y¥., Buffalo—A. L. Dixon, 1034 Main 
St., plans 2 story, 98 x 200 ft. brick, steel 
and tile auto sales building and garage, 
Main St, To exceed $40,000. Architect not 
announced, 

N. ¥., Buffalo—Quality Damp Wash Co., 
Inc., Northland Ave. and Chelsea St., plans 
1 story, 80 x 100 ft., modern hollow tile 
and brick laundry, Northland Ave. To ex- 
ceed $40,000. Architect not announced. 

N. Y., Leroy—Union Explosives Co. plans 
te comune power house recently destroyed 

y fire. 

N. Y., Tonawanda—Amer. Kardex Co., 
Main St, having ia prepared by L. 
Eggert, archt., 35 Elmwood Ave., 2 story, 
50 x 160 ft., brick addition to plant. $70,000. 

N. J., Trenton — Trenton Potteries Co, 
having plans prepares by W. A. Kiemann, 
archt., Ist Natl. Bank Bldg., 4 story, 72 x 
115 ft., brick and steel factory addition, 
Lalor St. $100,000. 

Pennsylvania — Penn Pub. Service Co., 
Johnstown, plans to expend $1,600,000 for 
improving plants and lines in Armagh, 
Confluence, well and Lumber City. 

Pa., Allentown—Independent Oil Co., Inc., 
12th and Liberty Sts., plans to rebuild plant 
recently Contrered by fire. Cost between 
$60,000 and $75,000. Architect not an- 
nounced, 

Pa., Armagh—See “Pennsylvania.” 

Pa., Boswell—See “Pennsylvania.” 

Pa,, Confluence—See “Pennsylvania.” 

Pa., Galeton—Galeton Electric Co., plans 
to expend $60,000 for improving works 
and lines. 

Pa., Juniata—Pennsylvania R.R., Broad 
St. Sta., Phila., having plans prepared by 
W. H. Cookman, archt., and A. C. Shand, 
ch. engr., c/o owners, 1 story, 80 x 402 ft. 
blacksmith shop No. 2; two 1 story, 42 x 
142 ft. welfare buildings, with 35,000 gai. 
steel tank; 1 story, 80 x 515 ft. blacksmith 
shop, No. 1:1 story, 65 x 620 ft. laboratory 
shop, with 15 ton crane and 620 ft. runway ; 
1 story, 23 x 163 ft. fuel shed; 1 story, 90 
x 574 ft. fuel shop; 2 story, 70 x 578 ft. 
tank shop, with 15 ton crane, 650 ft. run- 
way; 1 story, 80 x 722 ft. boiler shop, all 
steel and brick, here. 

Pa., Lumber City—See “Pennsylvania.” 

Pa., Mt. Jewett—Safety Sled Co., plans 
to rebuild factory recently destroyed by 
fire. $50,000. Architect not announced. 

Pa., Phila.—S. F. Whitman & Sons, 4th 
and Race Sts., pa 5 story and basement, 
brick, steel and stone factory, plain foun- 
dation, 4th and Race Sts. $250,000. W. 
Steele & Sons, 16th and Arch Sts., archts. 

Pa., Phila,—Crescent Textile & Supply Co., 
Trenton and Susquehanna Aves., soon takes 
bids 4 story and basement, rein.-con. and 
brick factory, plain foundation, Trenton 
Ave. $100,000. W. H. Wooters, 816 West 
Allegheny Ave., archt, 

Pa, Phila.—S. B. and B. W. Fletcher, 
25th and Reed Sts., soon takes bids 1 story 
and basement, 60 x 160 ft. .brick and steel 
garage, plain foundation, 26th and 
Sts. $170,000. Stuckert & Co., Crozier 
Bldg., archts. 

Pa., Pittsburgh—Superior Auto Accesso- 
ries Co., 1342 Forbes St., having plans pre- 
= by Hunting & Davis Co., ts., 

entury Bidg., 1 sto and basement, 100 
x 145 ft. and 78 x 120 ft. show room and 
warehouse, brick and steel, Baum Bivd. and 
Woodworth Ave. $50,000. 

Pa., Wilkes-Barre — A. Hildebrand, 91 
Wood St., plans to rebuild mill recently 
destroyed by fire. $45,000. Architect not 
annou 

D. C., Wash.—Corby Baking Co., Georgia 
and Trumbull Aves., had revised plans pre- 
— for gas plant. $75,000. Private 
plans. 
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N. C., Gastonia — Ragan Spinning Co. 
plans 10,000 spindle mill, G. W. Ragan, 
pres, 

N. C., Gold Hill—Rodrain Electro-Metal- 
lurgical Co. plans gold mining plant. $500,- 
000. Architect not announced, 

N. C., New Bern—Rowland Lumber Co. 
plans to rebuild large lumber mill, recentiy 
destroyed by fire. 200,000. A. R. Turn- 
bull, pres 


N : 
plans 6,000 spindle cotton mill, here. 

Tenn,, Chattanooga—Continental meee. 
Co., GSt. and Msmy. Ave., plans to rebuild 
plant recently destroyed by fire. $200,000. 
Architect not announced. 

Ky., Louisville—Louisville Garage Co., 
plan brick and steel, garage and service 
Station, 5th St. $100,000. Architect not 
announced, 

O., Cleveland—See “Buildings.” 

O., Cleveland—Donley Bros. Co., East 
74th St. and Aetna Rd., plans 1 more, brick, 
steel and concrete factory, East 138th St. 
and Miles Ave. $50,000, Architect not 
selected. 

0., Norwood (Cincinnati P. O.)—Kemper 
Thomas Co., Park Ave., having plans pre- 
pared by E. Hannaford & Sons, archts. and 
engrs., 1024 Dixie Terminal Bldg. Cin- 
cinnati 2 story, 60 x 200 ft., rein.-con. and 
brick factory, rein.-con. foundation, Park 
Ave. $150,000. 

Mich., Detroit—Detroit Pub. Lighting 
Comn., East Atwater St., having _ pre- 

ared by Smith, Hinchman & Grylls, archts., 

00 M uette Bldg., 1 story, 20 ft. high, 
56 x 83 ft. rein.-con., steel and stone sub- 
station, Woodward Ave. 

Mich., Detroit—Michigan Stamping Co., 
11631 Mack Ave., had plans prepared by 
A. Kahn, archt., 1000 Marquette Bldg., 1 
story, 15 ft. high; 140 x 347 ft. rein.-con., 
brick and steel addition to plant, Mack Ave. 
$175,000. 

Mich., Ecorse—Michigan Steel Corp., 1708 
First Natl. Bldg., Detroit, had plans pre- 
pared 1 story, rein.-con., brick and steel 
aaa plain foundation, along Rouge River. 

1,000,000. Private plans, 

Mich,, Kalamazoo—City will have revised 
lans prepared and vote on $2,000,000 bonds 
n summer for large gas plant incl. 6 build- 
ings. Burns & McDonnell, 400 Interstate 

Bidg., Kansas City, Mo., engrs. 

Mich., St. Joseph— Cahill & Douglas, 
engrs., 217 West Water St., Milwaukee, 
Wis., take bids in March, 2 story concrete 
and brick power plant and store house on 
100 x 132 ft. plot, incl. 3 boilers and electric 
generating unit, 125 ft. radial brick stack, 
oo Whitcomb Hotel. $50,000. Noted Nov. 


Ill., Chicago—See “Buildings.” 

Il., Dixon—O, Beyer, Hennepin and Ist 
Sts., had plans prepared by R. Griesser. 
archt., 64 West Randolph St., Chicago, 1 
and 2 story, 79 x 140 ft. bakery, rein.-con., 
brick and steel, here. $90,000. 

tlL., Oak Park—Madison Motor Co., 810 
West Madison St., having plans prepared 
by Weller & Rippel, archts., 140 South 
Dearborn St., Chicago, 1 story, rein.-con., 
brick and steel service station, here. $60,000. 

Wis., Cambridge—A. Kravick plans 1 
and 2 story, 50 x 90 ft. garage and repair 
shop, brick and rein.-con., Main St. $45,- 
000. Architect not selected. 

Wis., Cedar Grove—Cedar Grove Shoe 
Mfg. Co. plans 2 story, 50 x 95 ft., brick 
and rein.-con. factory, plain foundation. 
M. J. De Master, pres. Architect not se- 
lected. 

Wis., Crandon—F. H. Himes plans 50 x 
65 ft. planing mill, rein.-con. and brick. 
Architect not selected. 

Wis., Milwaukee—See “Buildings.” 

Wis,, Stratford — G. Chrouser peme 2 
story, 60 x 100 ft. garage and repair shop, 
brick and rein.-con., plain foundation, $40,- 
000. Architect not selected. 

Wis., Sturgeon Bay— Door Co. Fruit 
Growers’ Union plans 2 story, cold storage 
am oe and dehydrating plant, rein.-con. and 

rick. $50,000. E. L. Johnson, mgr. Archi- 
tect not selected. 

Wis., Waupun—Landall Bros. Co. plans 1 
or 2 story, 60 x 132 ft. garage and repair 
shop, brick and rein.-con., plain founda- 
tion, Drummond St. $50,000. Architect 
not selected. 

Ia., Cedar Rapids—Disbrow Sash and 
Door Co., 7th Ave .and South Ist St., hav- 
ing plans prepared 2 story and basement. 
warehouse, brick, tile and steel, Oakland 
Ave. $50,000. Private plans. 

Mo., Kansas City—international Aircraft 
Co., 7ist St. and Davenport Rd., havi 

lans Prepeset by C. B. Sloan, archt, 32 

ith St., 103 x_200 ft. factory, 18 


ft. high, rein.-con. and steel, also aircraft 


hanger. $75,000. 

Mo., St. Louis—United Shoe Mchy. Corp., 
Albany Bldg., Boston, Mass., plans 125 x 
190 ft. rein.-con. and brick factory addi- 
tion, plain foundation, probably 3 story, 
Forest Park Blvd., here. 
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puildings (Continued) 

pasement, 60 x 100 ft. brick, steel and 
stone, plain foundation. $200,000. Ritter 
& Shay. North American Bldg., Phila., 

chts. 

“Pe. Erie — Schools — Bd. Educ. having 
plans prepared by M. W. Meyers, archt., 
c/o owner, for Ferncliff and Meyers Schoois, 
each 2 story, 16 room, concrete, brick, and 
steel. $200,000 each. 

Pa., Jdohnstown—Temple—Masonic Tem- 
ple Assn., Alma Hall, purchased 255 x 358 
ft, tract on Valley Pike and Linton Ave., 
and plans 4 story and basement, rein.- 
con,, steel and stone. $300,000. 

Pa., Kittanning — Hospital — Armstrong 

Co. Community Hospital, having preliminary 
plans prepared by Crow, Lewis & Wick, 
archts., 200 5th Ave., New York City, 
hospital and power house, brick and steei. 
950,000. 
‘ Pa., New Castle—School—Bd. Educ, hav- 
ing plans prepared by H. M. Wirsing, archt., 
New Castle, 2 story and basement, brick 
and steel, Hast Side near Rose and Ryan 
Sts. $160,000. 

Pa., Norristown—High| School—Bd. Educ. 
having plans prepared by O. H. Parry. 
archt., Buiders Exch. Bldg., Phila. 3 story, 
junior high school. $250,000, 

Pa., Phila. — Apartment — B. Levy, 604 
South 2nd St., soon takes bids 4 story and 
basement, 92 x 137 ft. brick, steel and 
stone, plain foundation, 15th and Allegheny 
Aves. $200,000. A. Levy, Real Estate 
Trust Bldg., archt. 

Pa., Phila.—Bank—Frankford Trust Co., 
c/o E, O'Neill, 4344 Frankford Ave., plans 
® story and basement, 60 x 86 ft. brick. 
steel and granite, plain foundation, Frank- 
ford and Unity Sts. $150,000. Stearns & 
Woodmont, Stephen Girard Bldg., archts. 

Pa., Phila.— Clubhouse — See ‘“Miscel- 
laneous.” 

D. C,, Wash.—Hotel—G, V". McCord, 101 
D. St.. N.E., having plans prepared by 
Milburn & Heister, archts., 1710 14th St., 
for hotel. $150,000. 

W. Va., Wheeling — Temple — Osiris 
Temple, A.A.O.N.M.S., plans 5 story and 
basement, 125 x 200 ft., 1301 Eoff St. 
$600,000. Architect not selected, 

W. Va., Williamson — Hotel —C.  F. 
Vaughan, had plans prepared by R. M. 
Bates, archt., Mortimor Pl., Huntington, 5 
story, brick and steel. $250,000. 

N. C., Asheville—Office—L. B. Jackson 
plans 10 story, Market St. $175,000. Archi- 
tect not announced. 

Tenn, Memphis — Office — Columbia 
Mutual Life Insurance, Odd Fellows Bldg., 
had plans prepared by Boyer & Baum, 
archts. and engrs., 428 Arcade Bldg., St. 
Louis, Mo., soon takes bids 22 story, 75 x 
77 ft., steel, tile, terra cotta, concrete and 
steel, concrete pile foundation North Court 
and Main Sts. $1,000,000. 

Ky., Louisville—Hotel—J. G. Brown, hav- 

ing plans prepared by P, J. Bradshaw, archt. 
International Life Bldg., St. Louis, Mo., 
600 room hotel. $2,000,000. 
_ Ky., Louisville—School—Bd. Educ., hav- 
ing plans prepared by E. A. Rassinier, 
archt., 2217 Blvd. Napoleon, 1 story and 
basement, 200 x 225 ft., rein.-con. and brick 
veneer, Virginia Ave. 

0., Avondale (Cincinnati P. O.)—School 
—Bd,. Edue., 511 West Court St., having 
plans prepared by S. Hannaford & Sons, 
archts., 1024 Dixie Terminal Bldg., Cin- 
cinnati, 2 story, 10 room, rein.-con., brick 
and stone, rein-con. foundation, Reading 
Rd. and Rockdale Ave., here. $150,000. 
W. E. Bodenstein, 405 2nd Natl. Bank Bldg., 
Cincinnati, engr. 

.0., Cineinnati—School—Bd. auc., 511 
West Court St., having plans prepared by 
Tietig & Lee, archts. and engrs., 901 4th 
Natl Bank Bldg., 5 story, 76 x 121 ft., 
brick, rein.-con. foundation, McMillan and 
Clifton Ave. $400,000. 

0., Cleveland—Commercial and Office— 
Chester-Twelfth Co., c/o C. H. Quinlan, 
Swetland Bldg., having plans prepared by 
W. S. Ferguson Co., archts., 1900 Euclid 
Ave., 12 story, 130 x 130 ft., brick, steel and 
concrete, East 12th St. and Chester Ave. 
$1,000,000, 

0., Cleveland — Convent, School, etc.— 
Sisters of Good Shepherd, East 30th St. 
and Carnegie Ave., having plans prepared 
by W. Koehl, archt., Park Bidg., 4 and 1 
Story and basement, 600 ft. long, convent, 
School and power house, brick, steel and 
concrete, Stop 104 Euclid Line. $350,000. 

0., Cleveland—Sales and Office—Stude- 
baker Corp. of America, ¢/o E. J. Murane, 
local mgr., 2020 Euclid Ave., having plans 
prepar by W. S. Ferguson Co., archts., 
aa00 Euclid Ave., 3 story and basement, 
o4 x 190 ft., brick and rein.-con., 2000 Eu- 
clid Ave, $300,000. 

_ 0» Columbus—School—Bd. Educ., Town 
and High Sts., having plans prepared by 
H. D. Smith, archt., 50 East Town St., 2 
Story and basement, 72 x 176 ft., brick and 








concrete, concrete pile foundation, Lincoln 
Park. $175,000. 

0., Columbus—Schools—Bd. Educ. plans 
improvements to East High School, $75.- 
000, Sullivant School $32,200, 4th St. School 
$49,000, Feiser School $44,000, 2nd Ave. 
School $50,000, also an addition to Bellows 
Ave. School $65,000, 

Mich., Benton Harbor—Y. M. C, A. hav- 
ing plans prepared and takes bids in spring, 
4 story and basement, 90 x 135 ft rein.- 
con. and brick, incl. cafeteria, swimming 
post. gymnasium, etc., Colfax St. $175,000, 
-rivate plans. 

Mich., Detroit—Apartment—G. T. Bader, 
221 Moffat Bldg., having plans prepared by 
J. Kasurin, archt., 512 Empire Bldg, 4 
story and basement, 70 x 91 ft., brick and 
steel. $150,000. 

Mich., Detroit—Apartment—G. M. Cope- 
land, 758 Glynn Court, having plans pre- 
ared by Williams Bros., archts., 1111 
‘resge Bldg., 3 story and basement, 60 x 
120 ft. brick and steel, plain foundation, 
Collingwood Ave. $150,000. 

Mich., Detroit—Apartment—Kohner & 
Seeler, archts., 1402 Kresge Bldg., prepar- 
ing plans 3 story and basement, 92 x 140 ft. 
concrete, brick and steel, plain foundation, 
Philadelphia Ave. $225,000. Owner’s name 
withheld. 

Mich., Flint—Schools—Bd. Educ. having 
plans prepared by Malcomson, Higgin- 
botham & Palmer, archts., 405 Moffat Bldg., 
Detroit, two 3 story, rein.-con., brick and 
steel, plain foundations, $750,000 each. 

Mich., Grand Ledge—High School—Bd. 
Educ. having sketches made by E. Batter- 
son, archt., Kalamazoo, 3 story, rein.-con. 
and brick, plain foundation, Election soon 
to vote on $175,000 bonds, 

Mich,, Grand Rapids—Office—Furniture 
Temple Bldg. Co., 321 Grand Rapids Natl. 
Bank, having sketches made by G. L. Stone, 
archt., Widdicomb Bldg., 9 story, 100 x 170 
ft. rein.-con., brick and steel, addition, Lyon 
St. $300,000. 

Mich., Hamtramck (Detroit P. O.)— 
School—Bd. Educ. having plans prepared by 
J. G. Kastler & Co., archts., Detroit Savings 
Bank Bldg., Detroit, 2 story and basement, 
20 room, rein.-con., brick and steel, plain 
foundation. $250,000. 

Mich,, Ironwood — High School — Bd. 
Educe., having plans prepared by Croft & 
Boerner, archts., 1006 Marquette Ave., 
Minneapolis, Minn., 3 or 4 story and base- 
ment, rein.-con., brick, stone and tile, 
$700,000. Noted Oct. 19. 

Mich., Kalamazoo—City Hall—City plans 
election to vote on $1,500,000 bonds for 7 
story, 66 x 198 ft. rein.-con., brick and 
stone, Burdick St. Architect not selected. 

Mich,, Paw Paw—High School—Bd., 
Educ. having sketches made by E. Batter- 
son, archt., Hanselman Bldg., Kalamazoo, 
8 story, concrete, brick, steel and stone 

lain foundation. Plans to vote on $175,000 

onds. E. Hawley, secy. 

Mich., St. Joseph—Y. W. C. A. having 
plans prepared and takes bids in spring, 

story and basement, 70 x 132 ft. reine 
con. and brick building incl. gymnasium, 
swimming pool, dormitories, auditorium, 
ete., Lake Dr, $150,000. Private plans. 

Iil., Chicago—Office, ete.—Mansure Co., 
16th St. and Indiana Ave,. plans 8 story 
office and factory. $2,000,000. Architect 
not announced, 

IlL, Chicago—Temple and Community 
House—Kehilath Anshe Mayriv Congrega- 
tion c/o Newhouse & Bernham, archts., 
4630 Prairie Ave., having revised plans 
prepared 3 story, 125 x 200 ft., rein.- 
con., brick and steel, Drexel Blvd. and 50th 
St. $800,000. Noted March 30. 

Wis., Madison—Dormitories—University 
of Wisconsin plans 4-6 story, brick, rein.- 
con, and steel dormitories, plain tounda- 
tions. $600,000. M. E. McCaffery, secy. 
Arcititect not selected. 

Wis., Madison—Hotel—Hotel Madison 
Co., ¢/o E. Clarenboch, proprietor Hotel 
Martin, 21 Wisconsin St., Milwaukee, hav- 
ing preliminary plans prepared by C. Bark- 
hausen, archt., 79 Wisconsin St., Milwaukee, 
and G. Post & Sons, consult. engrs., 101 
Park Ave., New York City, 8 story and 
basement, 90 ft. high, rein.-con. or struc- 
tural steel, plain foundation. $1,000,000. 

Wis., Madison—Hotel—totel Wisconsin 
Co., c/o W, Schroeder, 86 Michigan St., 
Milwaukee, having plans prepared by M. 
Tuligren & Sons Co., archts., 425 East 
Water St., Milwaukee, 9 story and base- 
ment, 80 x 160 ft., brick and concrete, plain 
foundation, here. $1,000,000. 

Wis., Milwaukee—Administration, etc.— 
Creamery Package Mfg., 61 West Kinzie 
Ave., Chicago, had plans prepared by M. 
Tullgren & Sons., archts.,, 425 East Water 
St., 3 story and basement, 165 x 266 ft., 
administration building and warehouse, 
rein.-con. and brick, plain foundation, West 
Division St., here. $500,000. 

Wis., Pulaski—Church and Auditorium-— 
Church of Blessed Virgin Mary having 








plans prepared by Smith & Reynolds, 
archts., Dempsey BIlk., Manitowoc, z story, 
76 x 181 ft.. brick, rein.-con. and stone, 
plain foundation. $150,000. 

la., Atlantic—Hotel—C. R. Jones, having 
plans — by C. W. Farnham, archt, 
1037 Lumber Exch. Minneapolis, Minn., 3 
story and basement, 100 x 140 ft, rein.- 
con., brick and stone, here. $165,00. 

la., Cedar Rapids—Court House and 
Jail—Linn Co. having plans prepared by J. 
W. Royer, archt., Flat Iron Bldg., Urbana, 
Il., for court house and jail, 2nd Ave. and 
Court St., here. $750,000. H. R. Churchill 
Marion, aud. Noted Nov. 16. 

Ia., Des Moines—Store and Office—Silver- 
berg & Lince, S and L Bldg., soon receive 
bids 10 story and basement, 67 x 130 ft., 
rein.-con., brick, tile and stone, 5th and 
Walnut Sts, Boyd & Moore, 1020 Grand 
Ave., archts. Contract for footings let to 
J. A. Benson Constr. Co., 422 Valley Natl. 
Bank Blidg., $13,500 

la., Fairfiedd—School—Bd. Educ. having 
plans prepared by W. Gordon, archt., 319 
Hubbell Bldg., Des Moines, 2 story and 
basement, brick, tile and stone. $150,000 
bonds voted. C. Emery, secy. 

Ia., Ida Grove—School—Deec. 19 to vote 
on $175,000 bonds for school, J. T. Peter- 
son, secy. Bd. Educ. 

Ta., Palla—School—Central College plans 
4 story and basement, 50 x 60 ft., with one 
3 story, 60 x 112 ft. and one 3 story 60 x 
88 ft. wing, rein.-con., brick, tile and stone, 
on campus, here. $250,000. M. J. Hoil- 
man, pres. Noted Nov. 9. 

Ia., Sioux City—Fire Station—City hav- 
ing plans prepared by E. R. Swanson, archt., 
302 Smith Apt., for fire station, 6th and 
Water Sts. $250,000, 

la., Sioux City — Hospital — Methodist 
Episcopal Hospital, 14th and Jones St., hav- 
ing plans prepared by Beuttler & Arnold, 
archts., 406 Grain Exch. Bldg., for 4 story 
and basement, brick and steel. $300,000, 
G. T. Notson, supt. Noted Oct. 12. 

Ia., West Union—Court House—Fayette 
Co. having plans prepared by J. G. Ralston, 
archt.. L & J Bank Bldg., Waterloo, and 
will open bids after Jan. 1, 3 story, rein.- 
con., brick, tile and stone. $300,000. Noted 
Feb. 23. 

Minn., Minneapolis—High Schools—Bd. 
Educe., City Hall, rejected bids opened Nov. 
23, 3 story and unfinished basement, 45 x 
250 x 300 ft. with 1 story, 40 x 300 ft. wing, 
5th St. S.E. and 13th Ave.; also 3 story 
and unfinished basement, 45 x 250 x 300 ft. 
with 1 story, 60 x 80 ft. wing, 26th St. and 
Emerson Ave. S., both rein.-con., brick and 
tile. Will revise plans and readvertise. 
Division of Design, Bd. Educ., City Hall, 
archts. Noted Dec. 7. 

Neb., Fairbury—High School—Bd. Educ. 
having plans prepared by Fiske & Me- 
Ginnis, archts., Bankers Life Bldg., Lin- 
coln, 2 story, rein.-con. and brick, plain 
foundation. $150,000. 

Mo., Columbia—Hotel—Bd. Control of 
Council Residence Hall, Methodist Women, 
having plans prepared by Jamieson & 
Spearl, archts., Arcade Bldg., St. Louis, 3 
story, 40 x 65 x 125 ft., stone, plain foun- 
dation, 9th and University Sts. $125,000- 
$150,000. 

Mo., Nevada—Dec. 22 to vote on $315,000 
bonds for school. C, A. Smith, 602 Finance 
Bldg., Kansas City, archt, 

Mo., St. Louis—Hotel—Hotel Jefferson 
Co., 12th and Locust Sts., soon takes bids 
13 story, 220 x 275 ft. rein.-con., brick 
and steel addition, caisson foundation, 
Locust and 13th Sts. 2,500,000. T. P. 
Barnett, Arcade Bldg., archt. 

Mo., Sedalia — Schools — Voted $500,000 
bonds for new high school and Summit 
School. Noted Dec. 7. 

Tex., Austin—Hotel—Baker Hotel Co., 
San Antonio, having plans prepared by 
Sanquinet, Staats & edrick, archts., 1st 
Natl. Bank Bldg., Ft. Worth, and takes 
bids before March 1, 11 story, 65 x 90 ft., 
rein.-con., brick and concrete, here. $400,000. 

Tex., Dallas—Club, etc.—Dallas Athletic 
Club had plans prepared by Lan & 
Witchell, archts. and engrs., Amer Exch. 
Natl Bank Bidg., and opens bids in 
January, 12 story and basement, club incl. 
dormitories, rein.-con., brick and _ steel, 
plain foundation, Elm and “Live Oak Sts. 
$1,000,000. 

Okla., Oklahoma City—Clubhouse—PB, I’. 
oO. E., had plans prepared by J. Hicks, 
archt., 194 West Main St., and soon takes 
bids story and basement, 40 x 100 ft. 
rein.-con., brick and stone, 3rd and Harvey 
Sts. $300,000. 

kla., Tulsa—Church—First Methodist 
Episcopal Congregation, 1101 South Boulder 
Sts., paring revised plans prepared b 
Wright & right, archts., Ist Natl. Ban 
Bidg., Kansas City, Mo., 1 story, basement 
and balcony, rein.-con., stone and steel, 
1ith and Boulder Sts, 400,000, 

Okla., Tu's ffice—Sinclair Oil Co. 
Sinclair Blidg., having plans prepared by 
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Buildings (Continued) 

Price & Hoit, archts., Reliance Bldg., Kan- 
sas City, Mo., 8 story and basement, rein.- 
con, and brick. $250,000. 

Ore., Eugene—Hote!l—Tortellette & Hum- 
mel, archts., Title & Trust Bidg., Portland, 
preparing plans and takes bids about Feb. 
1, 6 and 9 story, concrete, on 100 x 100 
fM™. site, 1@h St, here. $300,000, ¥. 
Berger, Eugene, represents owners. 

Ore., Portland — Apartment — Miller & 
Tobey, arciits. Henry Uldg., preparing 
plans and take bids about Feb. 1 for 4 
story and basement, rein.-con., on 100 X 
100 ft. site, 25th and Hawthorne Sts., for 
J. C. Moore, Portland, $150,000. 

Calif.. GLodi— Store and Theatre — A. 
Salomon, Lodi, (street address not avail- 
able), plans store and theatre. $150,000. 
Architect not selected. 

Calif., Los Angeles — Apartment — A. Cc. 
Blumenthal, et al, 105 Montgomery St. 
San Francisco, having plans prepared_ by 
Macdonald & Couchot, archts., 234 Pine 
St., San Francisco, 12 story, 130 x 159 ft. 
Wilshire Blvd. $1,000,000. 

Calif., Marysville — Club — American 
Legion, having plans prepared by J. Mor- 
gan, archt., Merchants Exch. Bldg., San 
Francisco, club, 9th and E Sts, $150,000. 

yr. L. Huber, 1st Natl Bank Bldg., San 
Francisco, civil engr. 

Calif., Napa — Sanitarium — Atlas Peak 
Sanitarium, c/o C. H. Bulson, Napa, having 
plans prepared by J. Morgan, archt., Mer- 
chants Exch. Bldg., San Francisco, group 
of building, on 170 acre site, Harris Ranch, 
$300,000, 

Calif., Reedley—Hotel—Chamber of Codm- 
meree will organize building association to 
finance construction of fireproof hotel, G 
St. $200,000. Ellery, Frost & Patten, 1913 
Fresno St., Fresno, engrs. 

Calif., Sacramento — Hotel — W. H. 
MeMorry, et al., 10th and K Sts., having 
preliminary plans prepared by J. Kossic, 
archt., c/o owner, 10 story, fireproof, 11th 
and K Sts. $150,000. 

Calif., San Diego—Theatre—R. FE. Hicks, 
4250 Arguello St., having plans prepared 
by W. H. Wheeler. archt., Spreckels Bidg., 
concrete and steel, 2,000 seating capacity 
$600,000, 

Calif., San Francisco — Club — Pacific 
Coast Jockey Club, c/o H. Spreckels, secy., 
ist Natl Bank Bldg., had plans prepared 
by G. A. Applegarth, archt., Claus Spreckels 
Bldg., 2 story, frame and plaster, Tanforan 
tace Track. $150,000, 

Calif... San Franciseo—Loft—L. A. Myer, 
68 Post St., having plans prepared by 58 
Il. Hyman, archt., Foxcroft Bldg., 2 story, 
47 x 160 ft., rein.-con.. Howard and Mary 
Sts. 

Calif... Santa Barbara —! 
plans additions to college incl administra - 
tion, training school and auditorium, $585,- 
000. B. G. MeDougall, Forum Bldg., Sacra- 
mento, state archt. 

Que., Montreal—Office and Store—D»o- 
minion Sq. Realty Co., (street address not 
available), having plans prepared by Ross 
& McDonald, archts., Belmont St., 10 story, 
113 x 170 ft.. St. Catherine and Peel Sts. 
$3,250,000. D. B. Munger, pres 

Que., Sherbrooke — Schools — Catholic 
School Comrs., take bids about Jan. 8, for 
2 brick and steel schools. $310,000. Archi- 
tect not selected. 

Ont., Bridgeburg—Tospital—Welland Co. 
Memorial Hospital plans brick addition to 
hospital. $200,000. 

Ont., London — Dormitories — Western 
University Governors, having plans pre- 
pared by J. M. Moore, archt., 489 Richmond 
St., 3 story, and basement, stone. $500,000, 

Que., Sherbrooke—High School—Prot- 
estant School Com. takes bids about Jan. 
8, new brick and steel high school, $150,- 
000, Architect not selected. 

Ont., Welland — Hospital — Welland Co. 
Hospital Bd. plans wing addition, Main 
St. $225,000. J. Moore, Port Colborne. 
chn. Architect not selected. 


BIDS DESIRED 

Conn., New Haven—Church—J. A. Heller, 
pastor St. Boniface Roman Catholic Church, 
229 George St., taking bids and opens same 
about Jan, 1, 1 story and basement. 55 x 120 
ft.. brick and stone, plain foundation, State 
St. $150,000. G. A. Zunner, 182 High St., 
Hartford, archt. Noted Feb. 2. 

Conn., New Haven—Home—Norton & 
Townsend, archts., 839 Chapel St., taking 
bids 3 story and basement, 50 x 130. ft. 
brick and_ steel, plain foundation, Dixwell 
Ave., for Jewish Home for Children, $15%,- 
000. Noted Nov. 30, 

N. ¥., Bath—Municipal—Jan. 5, at office 
of J. W. Taggert, village clk., for municipal 
building ; adv. this issue. 

N. ¥., Brooklyn — Bank — Holmes & 
Winslow, archts. and engrs., 134 East 44th 


College—State 
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St.. New York, taking bids and opens same 
about Jan. 2, 2 story, brick, steel and stone, 
plain foundation, Atlantic and VPennsyi- 
vania Ave., here, for East New York Sav- 
aes Bank, Atlantic Ave. $500,000. Noted 
dec. 7. 

N. ie New York—Apartment—One 
Thousand One Hundred and One Park 
Ave. Corp., c/o R, Candella, archt. and 
engr., 200 West 72nd St., 14 story, 100 x 
125 ft., brick, steel and stone, plain foun- 
dation, Park Ave. $150,000. Work will 
be done by separate contracts under super- 
vision of architect. 

N. Y¥., New York — Apartment — One 
Hundred and Seventy First St and 
Audubon Ave, Corp., c/o V. C. Farrar, 
archt. and engr., 4 East 39th St.. 5 story, 
100 x 120 ft.. brick, steel and stone, plain 
foundation, Audubon Ave. and 171st St. 
$150,000. Work will be done by separate 
contracts under supervision of architect. 

N. J., Elizabeth—School—Jan. 11, by Bd. 
Educ., South Broad St., additions and alter- 
ations to P. S. 12, Magie Ave. and Spring- 
field Rd. C. Godfrey Poggi, 275 Morris 
Ave., archt.; adv. this issue. 

Pa., Ardmore—Apartment—J. F. Haber- 
son, archt., Otis Bldg., Phila.. taking bids 
3 story and basement, 100 x 100 ft. brick, 
steel and stone, plain foundation, Akens 
Ave. and Simpson Rd. $300,000, Owner's 
name withheld. 

Pa., Holmesburg (Phila. P. O.)—Kitchen 
—Dec. 20, by Director Dept. Pun. Welfare, 
City Hall, 1 story, 75 x 115 ft. concrete, 
brick and steel, plain foundation. $159,000, 
J. P. B. Sinkler, 1211 Chestnut St., Phila., 
archt. 

N C., 


. Raleigh—School—Dec, 20, by 
Twp. 


School Com., 3 story and basement, 
brick $150,000. S. B. Underwood, supt. 
of schools. C. G. Sayre, Allen Bldg., archi 

La., Baker—Dormitories—Jan. 4, by Fav- 
rot & Livaudais, archts., Hibernia Bank 
Blig., New Orleans, 3) brick dormitory 
buildings, here, for Leyland College. $150,- 
000. Contract does not include mechanical 
equipment. 

0., Arlington—School—Jan. 4, by Ba. 
Educ., 2 story, 62 x 135 ft.. brick, steel 
and concrete. $150,000. T. D. McLaugh- 
lin, Savings Bldg., Lima, archt. 

0., Cleveland—Apartment—J. Narosny, 
13407 3rd Ave., East Cleveland, taking bids 
3 story and basement, 80 x 110 ft., brick 
and steel, plain foundation, 861 Thornhill 
Dr., here, $150,000. M, Weis, 617 Union 
Bidg., archt 

0., Cleveland — Display and Sales — 
Walker & Weeks, archts., 1900 Euclid Ave., 
taking bids 4 story, 60 x 123 ft., brick, 
steel and concrete, 7023 Euclid Ave., for 
Schwegler & Co., 6501 Euclid Ave, $200,000, 
Noted Sept. 7. 

0., Cleveland—Hospital—Jan. 3, by R.S. 
Harsh, archt., Ohio Hartman Bldg., Colum- 
bus, 1 story and basement, 180 x IS ft., 
concrete and brick, at Cleveland State Hos- 
pital, here, for Dept. Pub. Welfare, $th and 
Oak Sts., Columbus. $275,000, Noted 
Sept. 14. 

0., Lakewood (Cleveland P. O.)—Apart- 
ment—S. Koslen, 1077 East $7th St., Cleve- 
land, taking bids 3 story, 97 x 124 ft., 
brick and steel, 11833 Lake Ave., here. 
$150,000, M. Weis, 617 Union Bldg., Cleve- 
land, archt. Noted Nov. 16. 

Mich,., Detroit—Apartment—C. D. Lund- 
blad, archt., 206 New Telegraph Bldg., tak- 
ing bids and opens same about Dec. 20. 4 
story and basement, 95 x 135 ft. brick, 
steel and stone, plain foundation, Willis 
Ave. and Brush St. $250,000. Owner's 
name withheld. 

Mich., Port Huron—School—Dec. 18, by 
Secy. Bd. Educ,, 3 story, 50 ft. high, 150 x 
283 ft. rein.-con.. brick and steel, plain 
foundation, 10th St., $250,000. Van Leyen, 
Schilling, Keough & Reynolds, 3440 Cass 
Ave., Detroit, archts. 

1., Chicago — Administration, etc. — 
Creamery Package Mfg. Co., 61 West Kin- 
zie St., and M. Tullgren & Sons Co., archts., 
425 East Water St., Milwaukee, Wis., re- 
ceiving bids 3 story and basement, 165 xX 
266 ft. administration building and ware- 
house, rein.-con. and brick, plain founda- 
tion, West Division St., here. $500,000. 

Ml., Chicago—Apartment and Store—D. 
G. Wallace, archt., 22 West Monroe St., re- 
ceiving bids 3 story and basement, 75 x 
125 ft., rein.-con., brick and steel, Wilson 
and Eastwood Sts. $150,000. Owner’s name 
withheld, 

il., Chieago—Apartment—A. White, 133 
West Washington St., (representing owner) 
receiving bids 3 story and basement, 103 x 
129 ft., rein.-con., brick and steel, 78th St. 
near Ada St. $150,000. A. Bishop & Co., 
35 South Dearborn St., archts. Owners 
name withheld. 

Ill., Chicago—Store and Apartment—D. 
Blumrosen c/o Newhouse & Bernham, 
arcts., 4630 Prairie Ave., receiving bids 
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4 story, 58 x 125 ft., rein.-con. 
steel, Lawrence Ave. and Cent 
$150,000 

Wis., Milwaukee — Apartinent — 
holz, 2310 Vliet St., taking bids 
same about Dec. 18, 6 story and 
53 x 104 ft., rein.-con. and b; 
foundation, Biddle St. $150,000, 
plans. Noted Nov. 23. 

Wis., Milwaukee—Store—H J 
archt., 82 Wisconsin St., taking 
story and basement, 78 x 120 ft. 
177 ft. addition, rein.-con. and ter 
plain and wood pile foundation, Cra; 
for Gimbel Bros.,, 3 Grand Ave. 
May 18. 

Wis., Racine—Lodge 
Columbus Bldg. Assn., c/o A. J, 
pres., 1600 Racine St., taking bid 
4 story and basement, 60 x 114 ft. 
and concrete, plain foundation. 
Private plans, 

Ta., West Union—Court House- 
Co. receiving bids 3 story, rein.-cc) 
stone. $300,000. J. G. Ralston, 
Bldg., Waterloo, archt. 

_Kan,, Lawrence—Library—Jan. 
Kansas University, 4 Story and sul 
ment, 84 x 151 ft., rein.-con., bric| 
and stone, $250,000. R. L. Gamblr 
peka, state archt. 

Mo., Kansas City — Club — Dec. 
Marquette Council 1698, Knights of ¢ 
bus, 4 story and basement, 129 x | 
rein.-con., brick and stone, Forest 
and Armour Blvd. $400,000. A, Fo A: 
500 Walix Bldg, archt. H. A. Nobl 
Reliance Bldg., engr. Noted Aug. 1). 

Wash,, Kelso—Hotel—Long Bell Lam)» 
Co,, 14th and Kenwood Sts., Kansas (j 
Mo., taking bids. 6 story and base: 

S82. x 134 ft., brick, stone and terra 
near here, $350,000-$400,000, FE. M 
Ilvain, 1001 Orear Leslie Bldg., Kansas Cit 
Mo., archt. Noted Sept. 21. 

Calif., Bakersfield—Lodge—cC. W 
archt., Santa Fe Bldg., San Francisc 
ceiving bids 4 story and basement 
con, and hollow tile, 18th St., here, 
Masonic Temple Assn. $200,000, 
Crites, secy. Noted Feb. 2. 

BIDS RECEIVED 

N. Y., Flushing—Dormitories, etc.—C, B, 
J. Snyder, supt. School Buildings of Ba 
Educ., Flatbush Ave. extension and 
cord St., Brooklyn, opened bids 1: 
dormitories, masters house, ete., for Pare: 
tal School on westerly side of road be- 
tween here and Jamaica, about 1,700 1 
south of North Hempstead Turnpike, her 
from T. A. Clarke, Inc., 122 Livingston si, 
Brooklyn, $447,000; C. Meads Co., 217 \Wr 
14th St., New York, $471,000; Lo 
Neckerman, Inc., 103 Park Ave., New York, 
$474,895. Noted Dec. 7. 

0., Cleveland—High School—Bd. Educ. 
East 6th St. and Rockwell Ave... open 
bids Dec, 4, general contract 3 story. bric! 
steel and concrete, West 46th St. and Hyd 
Ave., from J. F. Hohlock, Davis & Farley 
Bldg., $619,983, P. Kirschner & Co., 1104 
Prospect Ave., $650,750; heating and venti- 
lating, from Becker-Seidel Co., 324 Prospect 
St., $89,990. Noted Nov. 23. 

CONTRACTS AWARDED 

Calif., Santa Clara—Science—Universi\ 
of Santa Clara, 3 story, rein.-con., from J 
S. Sampson, Monadnock Bldg., San Fra 
cisco, $161,000; Brown & Stafford, Madera 
$167,271; Lange & Bergstrom, Inc., Shar 
Bldg., San Franciseo, $167,500 Not 
Dec. 7. 

Mass., Boston—Apartment—Charles 
Apartment Trust, 134-142 Charles St 
build three 4 story, brick, stone and steel 
plain foundations, Charles St. $275,000. 
Private plans. 

Mass., Boston—Apartment+—Grishaver « 
Cartoof, 1082 Commonwealth, Ave., wil! 
buil@ five 4 story apartment buildings 
17.500 sq.ft. floor space, concrete and brick 
wood pile foundation, Commonwealth and 
Sutherland Aves., by day labor,  $4(!),(10. 
Silverman, Brown Heenan, 51 Cornhill, 
archts. 

Mass., Brookline (Boston P. O.)—Apart- 
ment—Berch & Cadigan, 130 Shawmut Ave., 
Boston, will jbuild 4 buildings, each 6 
story, 40 x 60 ft., concrete and brick, Bab- 
cock St., here, by day labor. $300,000. F. 
A. Norcross, 46 Cornhill, Boston, archt. 

Mass., Lowell—Bank—Lowell Five Cents 
Savings Bank, John St., 2 story, 70 x 10 
ft., brick, stone and concrete, plain _founda- 
tion, John St., to W. Coulson, 1 Hayward 
St., Cambridge. Archts. est. $150,000. 

Conn., Rockville — School — Rockvill 
School Dist., 1 story and basement, ric’) 
and steel, Maple and Union Sts., to H. 
Wales Lines Co., 134 State St., Meriden 
Archts, est. $150,000, Noted Nov. 30. , 

N. ¥., Brooklyn — Apartment — Kraslo\ 
Building Co., Inc., c/o Shampan & Sham: 
pan, archts. and engrs., 50 Court 5t. ° 
story, 75 x 133 ft., brick, steel and stone 
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GATE VALVES, ETC.—BROOKLYN, N. Y¥. .. 


Bids were opened by Bd. Water Supply, Dec. 5, for furnishing and delivering gate 
valves and hydrants for Mt. Prospect, Park Slope, Fort Hamilton and Clove Conduits 
and Narrows Siphon No. 2 of Catskill Aqueduct, Contr. No, 213, (A) Michigan Valve & 


puildings (Continued) 


lain foundation, Church Ave. and East 
vist St.. by day labor. $180,000. 

“w. Y.. New York—Apartment—Benenson 
Realty Co. c/o _C. Schaefer, archt. and 
engr., 394 East 150th St., will build 4 story, 
i190 x 120 ft., brick, steel and stone, plain 
foundation, Grand Concourse and 173rd St., 
py day labor. $300,000, 

“n. ¥., New York—Apartment—L. Klosh, 
«/o Springsteen & Goldhammer, archts, and 
engrs., 32 Union Sq., 5 story, 100 x 150 
ft.. brick, steel and stone, plain foundation, 
Wadsworth Ave., by day labor. $350,000. 

n. ¥.. New York—Apartment—Lasberg 
Realty Corp., c/o M. Courland, archt, and 
engr., 47 West 34th St. 6 story, 100 x 
150 ft. brick, steel and stone, plain foun- 
dation, Andrews Ave. and West 176th St.. 
py day labor. $250,000. 

“n. YY. New York—Apartment—J. H. 
Miles Building Corp., c/o Margon & Glaser, 
arehts, and engrs., 2806 3rd Ave., will build 
§ story, 100 x 100 ft., brick, steel and stone, 
plain foundation, Clinton Pl., by day labor. 
$200,000, 

Pa., Phila.—Hospital—Jefferson Hospital, 
12th and Sansom Sts., 14 story, 90 x 115 
ft. brick, stone and marble, 12th and San- 
som Sts., to Wark & Co., 231 South Broad 
st, $1,400,000. 

Ga., Atlanta—Schools—For 2 story and 
basement, 68 x 385 ft., to McDevitt Mleming 
co. MeC and Lindsey Sts., Chattanooga, 
$400,000; 3 story and basement, 260 x 360 
ft, to Southern Ferro Concrete Co., Trust 
Co. Georgia Bldg., $200,000. Noted Nov. 2. 

Ky., Louisville—Lodge—Preston Lodge 
281, 2 story and basement, marble, 515-517 
Kast Bway., to Platoff & Bush, 120 West 
Liberty St., $160,000. 

O0., Bowling Green—Dormitory—Bd, Trus- 
tees State Normal College, 3 story and 
basement, 40 x 150 ft., brick, stone and 
conerete on campus, to Watts-Suhrbier Co.. 
235 Miami St., Toledo, $138,138. Noted 
Dec. 7. 

0., Cleveland—Commercial and Market— 
Bway. Properties Co., c/o G. R. McKay of 
Associated Investment Co., Guardian Bldg. 
1 and 2 story, 193 x 213 ft., brick, steel 
and concrete, Cable Ave. and Bway., to C. 
F. Minnick Constr. Co., 701 Guardian Bldg, 
Archts, est. $500,000. Noted Nov. 17. 

0.. Cleveland—Temple and School— 
Tifereth Israel Congregation, c/o L. M. 
Wolf, chn. Building Comn., Hickox Bldg., 
» and 4 story, briek, steel and concrete, con- 
crete pile foundation, East 105th St. and 
Anse Rd., to J. Gill & Sons, Citizens Bldg. 
Archts. est. $1,000,000. Noted Oct. 19. 

0., Columbus—Hotel—Neil House Co., 12 
story, 1874 ft. square, brick, steel and 
terra cotta, South High St., to Boyle- 
Robertson, Constr. Co., Evans Bldg., Wash., 
D. C., $3,500,000. 

Mich., Detroit—Hotel and Store—J. Bar- 
lum, 5737 Second Blvd., 10 story, 40 x 100 
ft. rein.-con., brick and_steel, plain founda- 
tion, Farmer and John Sts., to O. Misch, 159 
East Columbia Ave. 

Mich., Detroit—Mercantile—G. F. Web- 
ber, 1414 Gratiot Ave., 5 story and base- 
ment, 60 x 90 ft. concrete, brick and steel, 
plain foundation. Gratiot Ave., to Bryant 
& Detwiler Co., 2336 Dime Bank Bldg. 
Archts. est. $150,000. Noted April 13. 

Ill., Chicago—Apartment—A. Smith, 1339 
South Lawndale Ave., 3 story and basement, 
200 x 200 ft., rein.-con., brick and steel, 
3537-53 West Madison St., to Douglas 
Constr. Co., 3939 West Adams St. Archts. 
est. $350,000. 

Il, Chicago — Store, Office and Apart- 
ment—H, Schlackett, 5400 West Madison 
St.. 3 story, 77 x 130 ft., rein.-con., brick 
and steel, 5303-9 West Madison St, to 
Thogerson & Erickson, 4104 North Kedzie 
Ave. Archts. est. $200,000. 

Wis., Sheboygan—Theatre—Rex Theatre 
Co., 710 North 8th St., 2 story, 50 x 110 
ft., brick, rein.-con. and stone, Pp ain founda- 
tion, 8th St., to F. Geib, 1439 South 9th St. 
Archts. est. $150,000. Noted Sept. 7. 

Ia., Cedar Rapids — Hospital — Mercy 
Hospital Assn. c/o Sister Cepheas, 4 story 
and basement, rein.-con., brick, tile and 
stone, 6th Ave. between 8th and Division 
Sts. to Lightner Bros., Granby Bldg. 
Archts. est. $250,000 Noted Aug. 31. 

Ia., Ottumwa—High School—Bd. Educ. 
4 story and basement, to Natl. Contg. Co., 
311 Metropolitan Bank Bldg., Minneapolis, 
Minn., $700,000. 

_Kan., Leavenworth—High School—Bd. 
due, general contract 2 story and base- 
ment, 101 x 155 ft., rein.-con,. brick and 
stone, to G. Walker, Salina, $182,520. 
Archts. est. $250,000. All heating and 
plumbing bids rejected. Noted Nov. 2. 

Tex., San Antonio—School—General con- 
tract for 1 story with partial 2nd floor for 
cafeteria, rein.-con. and brick. concrete 
footings, to L. E. Shelton, 1902 River Ave. 
$115,947, Noted Nov. 30. 





Fdry. Co., 3631 Parkinson Ave., 


4 48-in. turbine-driven gate-valves 
29 48-in. hand-operated gate-valves 
15 36-in. gate-valves 

14 24-in. gate-valves 

33 20-in. gate-valves 

2 16-in. gate-valves 

40 12-in. gate-valves 

2 8-in. gate-valves 

50 6-in. gate-valves 

9 Sin. gate-valves 

45 6-in. hydrants 


Extended totals. 


Tex., Waco—Library—Baylor University, 
5th and Speight Sts., 2 story and basement, 
rein.-con, and brick, plain foundation, to 
Johnson Constr. Co. Waco. $150,000. 
Noted Oct. 5. 

Calif.. Redwood City—High School—Se- 
quoia Union High School Dist., construct- 
ing high school, general contract to R. 
Trost, 26th and Howard Sts., San Fran- 
cisco, $210,704; plastering to L. Bosch, 180 
Jessie St., San Francisco, $42,320; heating 
and ventilating to J. F. McGowan, 180 
Jessie St., San Francisco, $33,997; plumb- 
ing to Christensen & Anderson, Palo Alto, 
$36,111. Noted Dec. 7. 

Calif., San Franciseo—Apartment—A. J. 
Falvey. 2099 Lake St., will build 5 story 
and basement, Sutter St. near Leavenworth 
St.. by day labor. $150,000. Private plans. 

Calif., San Francisco—Store and Club— 
O’Brien Bro., Inc., archts., 240 Montgomery 
St., 2 story, brick, Market St. near 12th 
St., to F. L. Hansen, 251 Kearney St., for 
Loyal Order of Moose, Lodge 26, 105 Jones 
St. $100,000. Noted Oct. 12. 


Federal Government Work 


PROPOSED WORK 


Del., Wilmingten—Dredging—U. S. En- 
gineer, rejected bids for dredging Tuckerton 
Creek, N. J. Noted Sept. 7. 

0., Cincinnati—Horses and Props—wU. S. 
Engineer, ist Dist., plans to purchase 
horses and props for Dams 34, 36 and 38, 
Ohio River. 

0., Cincinnati—Metal Work—U. S. Engi- 
neer, 405 Custom House, plans metal work 
for Dams 36 and 38 in Ohio River. 


BIDS DESIRED 

N. Y¥., Tupper Lake—Drainage System— 
Spec. 4723—-Dec. 28. by Bureau Yards & 
Docks, Navy Dept., Wash., D. C., drainage 
system at U. S. Veterans Hospital, here. 
L. E. Gregory, ch. of Bureau. 

N. Y., Tupper Lake—Roads, etc.—Spec. 
4727—Dec. 28. by Bureau Yards & Docks, 
Navy Dept., Wash., D. C., for roads, side- 
walks, ete, at U. S, Veterans Hospital, 
here. L. E. Gregory, ch. of Bureau; adv. 
this issue. 

Pa., Phila.—Fuel Oil—Dec. 26, at office 
U. S. Engineer, 815 Witherspoon Bldg., fur- 
nishing 37,000 bbl. fuel oil for floating plant. 

Pa., Phila.—Remodeling—Dec. 28, by 
Treas, Dept., Wash., D. C., remodeling on 
Ist and 2nd floors, lookout gallery, ete., 
in U. S. Post Office and Court House, here. 
J. A. Wetmore, acting superv. archt. 

Md., Edgewood Arsenal—Quarters—Dec. 
27, by Constructing Quartermaster, U. 8S. 
Army, Edgewood Arsenal, for 20 sets offi- 
cers quarters; adv. this issue. 

0., Cineinnati—Pipe Line Dredge—Jan. 
15 at office U. S, Engineer, 405 Custom 
House, for one 24 in. pipe line dredge. 

Ala., Birmingham—Changes—Dec. 29, by 
Treas. Dept., Wash. D. C.,_ changes in 
U. S. Post Office and Court House, here. 
J. A, Wetmore, acting superv. archt.; adv. 
this issue. 

Tex., Del Rio—Drainage System—Jan. 3 
by Treas. Dept., Wash., D. C., for complete 
sanitary drainage piping in U. S. Post Of- 
fice Courthouse, ete., here. J. A. Wetmore, 
acting superv. archt, 

Wash., Tacoma—Hospital—Jan. 16, by 
Director, U. S. Veterans Bureau, in offices 
Quartermaster-General, 2306 Munitions 
Bidg.. Wash., D. C., for Neuro-Psychiatric 
Hospital, at American Lake, here; adv. this 
issue. 

Ore., Portland—Scows—Dec, 26, at office 
U. S. Engineer, 1st Dist, for two 70 x 22 
x 6 ft. steel dump scows. 

H. T., Pearl Harbor—Refrigerating and 
Ice-Making Plant—Spec, 4735—Jan. 24, by 
Bureau Yards & Docks, Navy Dept., Wash., 
ma &,.. te refrigerating and ice-making 
ee here. L. E, Gregory, ch. of Bureau. 
Voted Oct, 19. 





Detroit; (B) Kennedy Valve Mfg. Co., East Water St., 
Elmira; (C) Coftin Valve Co., Neponset, Mass. 


The unit bids were as follows: 





A B Cc 

Average Bid 

$3.030 75 $4,663 37 $5,385 00 $4,359 707 
2,521.55 3,597.37 4,100 00 3,406. 307 
1.680. 00 2,477.24 3,000 00 2,385 747 
816.77 1,652. 96 2,000 00 1,489 91 
526.00 1,192.25 1,300. 00 1,006. 083 
409.09 1,799,77 1,185.00 1,131. 287 
164.96 552.26 535.00 417.407 
33.24 39.05 50.00 40.763 
21.03 26.40 35.00 27.477 
15.34 26.40 40.00 27.247 
46. 37 55.45 75.00 58 94 

$150,000 $252,442 $285,695 


BIDS RECEIVED 


California—Road—C. H. Sweetser, dist. 
engr., U. S. Bureau Pub. Rds., 881 Mills 
Bldg., San Francisco, opened bids Nov. 28, 
grading and building structures on 10.9 mi. 
Adin-Adin Summit Natl. Forest Highway, 
about 28 mi. southwest of Alturas, Modoc 
Co., (engrs. est. $84,890), from D. H. Ryan, 
1615 Fern St., San Diego, $94,060 less 
equipment rental $1,204; C. R. Hall, Reno, 
Nev. (street address not available) $101,- 
638 less equipment rental $2,666; A. A. 
Tieslau, 2819 Grove St., Berkeley, $108,833 ; 
J. Welsh, San Francisco, (street address 
not available), $111,246 less equipment 
rental $3,000. Noted Nov. 16. 

California—Road—cC. H. Sweetser, dist. 
KMner., U. S. Bureau Pub. Rds., 881 Mills 
Bldg., San Francisco, opened bids Nov. 24. 
grading and building structures on 15.1 
mi. Cuyama Rd. in Santa Barbara Natl. 
Forest, Santa Barbara and San Luis Obispo 
Counties, from S. Hunter, Santa Barbara, 


Sect. A, $188,222 less equipment rental 
$2,200, Sect. B, $514,796 less equipment 
rental $9,300; Boyd Bros., San Diego 
(street address not available), Sect. A 


178,204 less equipment rental $9,806, Sect. 
3, $403,148 less equipment rental $28,628, 
Sect. C, $583,879 less equipment rental $44,- 
043; Warren Constr. Co,, Bacon Bldg., Oak- 
land, Sect. A, $178,967; W. A. Bechtel, San 
Francisco, (address not available) Sect. 
B, $659,255; C. H. Hudson, Marsh-Strong 
Bldg.. Los Angeles, Sect. C, $491,602; 
Palmer & McBryde, 503 Market St., San 
Francisco, Sect. C, $578,288. Noted Nov. 16. 


CONTRACTS AWARDED 


Pa., Pittsburgh—Barges—U. S. Engineer, 
Pittsburgh, 3 steel deck barges to McWil- 
liams Co., Ine., Exch. Bldg., Memphis, 
Tenn., $85,082. Noted Nov. 2. 

Del., Waminaten-— Dredging —t), Ss. En- 
gineer, Wilmington, dredging in Tuckerton 
Creek, N. J., to Independent Bridge Co., 
May Bldg., Pittsburgh, Pa., $40,020. 

S. C., Charleston—Dredging—U. S. En- 
gineer dredging western channel and Sam- 
pit River, Winyvah Bay, to Seaboard Dredg- 
ing Co., Durkee Bldg., Jacksonville, Fla., 
$99,594. Noted Oct. 26. 

Ga,, Savannah—Catamarans—U. S. En- 
gineer furnishing 25 pontoon catamarans 
for U. S. Dredge Morgan, to C, Ward Eng. 
Co., Charleston, W. Va. (street address not 
available), $22,375. Noted Oct. 5. 

Fla., Jacksonville—Dredging—U. S. En- 
gineer, Jacksonville, dredging in Key West 
Harbor, here, to Clark Dredging Co., Miami 
(street address not available), 63,000 cu.yd. 
$1.43 per cu.yd. Noted Nov. 2. 

Mo., St. Louis—Earthwork—Secretary 
Mississippi River Comn., 1311 International 
Life Bldg., 380,000 cu.yd. earthwork, near 
Apex, Kings Lake D.D. to McWilliams Co., 
Ine., Exch. Bldg., Memphis, Tenn., $0.2239 
per eu.vd., total $85,082. Noted Nov. 30. 

Mo., St. Louis—Earthwork—Secretary 
Mississippi River Comn., 1311 International 
Life Bldg., 170,000 cu.yd. hydraulic fill 
above Cairo, IIL, in sub-district 1 of 
drainage Union Dist. 1, IIL, to La Crosse 
Dredging Co., 405 Plymouth Bldg., Minne- 
apolis, Minn., $43,690. Noted Nov. 30. 

Okla., Chandler — Post Office — Treas 
Dept., Wash., D. C., for U. 8. Post Office. 
here, to C. Weitz Sons, 713 Mulberry St.. 
Des Moines, Ia., $43,900 (12 months). 
Noted Dec. 7. 


Miscellaneous 
PROPOSED WORK 


Wharf and Bulkhead—Weymouth (Bos- 
ton P. 0.), Mass.—Edison Electric NDlumi- 
nating Co. of Boston, 70 State St., Boston. 
aaying ome plans prepared, wharf 
and bulkhead adjoining proposed power 

lant, here. $50,000. Stone & Webster. 
ne., 147 Milk St., Boston, 
eners. 

Park—Binghamton, N. 
convert property 


archts, and 


Y.—Plans to 
of Weed Tannery Co. 
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Miscellaneous (Continued) 
into modern park, $50,000. W. E. Weller, 
city engr. 

Road OilMayville, N. ¥.—Bd. Supervs. 
Chautauqua Co. plan to purchase about 
285,000 gal road oil. S. Fitch, Westfield, 
co. engr. 

Road Oil Machine—Mayville, N. ¥.—Bd. 
Supervs. Chautauqua Co. soon take bids 
for road oiling machine (complete), $3,000. 
S. E. Fitch, Westfield, co. engr. 


Transmission Lines—Pennsylvania—sSee 
“Industrial Works.” 
Crane—Blawnox, Pa.—Blaw-Knox Co., 


Freeport Rd., Pittsburgh, and Blawnox, 
does not plan to purchase 10 ton crane as 
stated in our issue of Nov. 23. 


Transmission Line—Galeton, Pa.—See 
“Industrial Works.” 
Elevated Railways—Phils., Pa.—Soon 


takes bids 3 mi. 3 track elevated railway 
from Christian and Broad Sts. to 49t 
St. and Paschall Ave., $22,000,000, also 4 
mi. 2 track elevated railway from unting 
Park Ave. and Broad St. to Olney Ave., 
$14,000,000. H. H. Quimby, 1211 Chestnut 
St., engr. 

Playgrounds — Phila,, Pa.— Takes bids 
early in 1923 playground at Kensington and 
Frankford Aves., incl. clubhouse, wading 
pool, lockers, etc., $100,000; playground at 
Ann and Cedar Sts., clubhouse, paving, 
grading, etc., $120,000; playground at llth 
and Lombard Sts., clubhouse, lockers, grad- 
ing paving, etc., $100,000. J. P: B. Sinkler, 
1211 Chestnut St., archt. 


Subway—Phila., Pa.—Dept. Transit, 1211 
Chestnut St., takes bids within 90 days, 4 
track subway under Broad St. from League 
Island Navy Yard to Olney Ave. $55,000,- 
000. W. Twining, dir. 


Electric Light System—Plaquemine, La. 
—See “Waterworks.” 


Stone Washer and Crushing Machine— 
Chattanooga, Tenn.—Gager Lime & Mfg. 
Co., James Bldg., taking bids stone washer 
and crushing machine, 200 ton capacity. M. 
P. Kennedy, secy. 

Stadium—Youngstown, 0.—Bd. Educ., 20 
West Wood St., plans stadium, 20,000 seat- 
ing capacity. $150.000. G. Rudge, Jr., 742 
Elm St., chn. building com. 

Road Machinery — Antigo, Wis. — 
Langlade Co. appropriated $10,000 for road 
machinery incl, gravel screening plant. C. 
Olsen, comr. 

Road Machinery—Black River Falls, Wis. 

—Jackson Co, appropriated $3,000 for road 
machinery, incl. 1 tractor, 12 ft. grader and 
2 patrol graders. W. Tibbits, comr. 

Road Machinery — Darlington, Wis. — 
Lafayette Co. appropriated $5,000 for road 
machinery, incl. tractor, drags and 
graders. C. H. Priestley, comr. 

Read Machinery—Durand, Wis.—Pepin 
Co. appropriated $3,500 for road machinery, 
incl. Holt 10 ton tractor and large grader. 
G. A. Goss, comr. 

Road Machinery—Elkhorn, Wis.—Wal- 
worth Co, appropriated $5,000 for road ma- 
chinery. H. J, Peters, comr. 

Road Machinery—Fond du Lac, Wis.— 
Fond du Lac Co. appropriated $10,000 for 
road machinery. G. Treleven, comr. 

Road Machinery, ete.—Friendship, Wis.— 
Adams Co. appropriated $2,000 for road 
machinery, incl. patrolmen’s outfits. J. A. 
McGregor, comr. 

Road Machinery — Green Lake, Wis.— 
Green Lake Co. Bd. appropriated $8,000 for 
road machinery, incl. crusher plant. D. C. 
Williams, comr. 

Road Machinery — Hayward, Wis. — 
Sawyer Co. appropriated $4,000 for road 


machinery, incl. large grader, patrol 
graders, ete. E. J. Collett, comr. 
Truck, ete.—Jefferson, Wis.—Jefferson 


Co. appropriated $19,000 for_truck and 
patrolmen’s equipment. R. D, Royce, comr. 

Road Machinery—Lancaster, Wis.—Grant 
Co. appropriated $12,000 for road machinery 
incl. 1 tractor, 2 trucks, one 12 ft. blade 
grader, 10 patrol graders and 10 road drags, 
H. Mink, comr. 

Tunnels—Madison, Wis.—University of 
Wisconsin plans underground tunnels for 
heating and water systems, etc. $107,500. 
J. D. Phillips, Purch. Agt. 

Road Machinery—Medford, Wis.—Taylor 
Co, appropriated $9,000 for road machinery. 
¢, Kelnhofer, comr. 

Road Machinery—Milwaukee, Wis.—Mil- 
waukee Co. appropriated $10,000 for road 
machinery. W. F. Cavanaugh, comr. 

Road Machinery—Oconto, Wis.—Oconto 
Co. appropriated $5,000 for road machinery 
for 1923. E. W. McAllister, comr, 


Road Machinery—Richland Center, Wis. 
—Richland Co. appropriated $14,000 for 





road machinery, incl. 1 truck, 1 rock 
crusher, 1 large grader, 1 tractor, 1 small 
cement mixer, 4 patrol graders, 12 road 
drags. W. V. Robinson, comr. 


Golf Links, etce.—Omaha, Neb.—Happy 
Hollow Country Club, 54th St. and Under- 
wood Ave., having surveys made golf links 
and country club, $75,000 each, ngford 
& Moreau, 104 South Dearborn St., Chicago, 
golf archts. Bruce & Grupe, 408 Finance 
Bidg., engrs. 

Stadium—Omaha, Neb.—Creighton Uni- 
versity, 25th and California Sts., having 

lans prepared for stadium. $150,000. J. 
atenser & Sons, 732 Peters Bldg., archts. 


Stadium, etce.—University Place, (Lin- 
coln P. O.), Neb.—Nebraska Wesleyan Uni- 
versity, had plans prepared by Fiske & 
McGinnis, archts., Bankers Life Bldg., Lin- 
coln, 1 story, 42 x 187 ft. stadium, 25 x 
75 ft. enclosed swimming pool, etc. $75,000. 


Memorial Tower—Columbia, Mo.—Uni- 
versity of Missouri Memorial Fund had 
plans prepared b Jamieson & Spearl, 
archts., Arcade Bldg., St. Louis, and soon 
takes bids, 50 x 60 ft. memorial tower, 145 
ft. high, steel and stone, concrete founda- 
tion, on campus. $150,000. Two 2 story 
and basement wings will be added later. 


Aircraft Hanger—Kansas City, Mo»—See 
“Industrial Works.” 

Grand Stand—Kansas City, Mo.—Kansas 
City Baseball Club, 20th and Olive Sts., 
having plans prepared by Osborn Eng. Co., 
archts., 2848 Prospect Ave., Cleveland, O., 
single deck, brick and steel grand stand, 
20,000 seating capacity. $250,000. 

Headers and Dykes—Alamosa, Colo.— 
Alamosa Co. rejected bids for headers and 
dykes in Rio Grande Del Norte River, near 
here. $25,000. Will readvertise. L. D. 
Blauvelt, State Office Bldg., Denver, engr. 


Golf Course, ete.—Halifax, N. 8.—Brigh- 
wood Golf & Country Club plans improv- 
ing golf course and clubhouse, $130,000. 


Grain Elevator — Montreal, Que. — Mon- 
treal Harbor Comrs., plans 10,000,000 bu. 
grain elevator. $10,000,000. W. L. McDou- 
gald, pres. 

Skating Rink — Montreal, Que. — Loyola 
College, Sherbrooke St. W., plans large 
skating rink, 125 x 250 ft., Sherbrooke St. 
W. TT. McLaren, 264 Beaver Hall, archt. 

Drilling Wells—Port Royal, Ont.—Domin- 
ion Gas Co., Port Rowan, plans drilling 
gas wells here. $40,000. Prices wanted on 
piping and equipment, 

Hydro Electric Development—Quebec, 
Que.—Quebec Development Co., c/o W. L. 
Lee, engr., 511 5th Ave., New York City, 
plans hydro electric development along 
Saguenay River. $10,000,000. 

Cement, Crushed Stone, etce.—London, 
Ont.—Takes bids end of January on ce- 
ment, crushed stone, asphalt and all iron 
castings for sewer work. $100,000. H. A. 
Brazier, city engr. 

Grain Elevator— Owen Sound, Ont. — 
Owen Sound Elevator Co., having plans 
prepared grain elevator, steel and cement, 
on waterfront. $150,000. R. Patterson, 
mgr. Prices wanted on materials, Private 


plans, 
BIDS DESIRED 


Portland Cement—Brooklyn, N. YV.—Dec. 
21, by E. Riegelmann, boro pres., Boro 
Hall, furnishing and delivering 3,500 bbl. 
Portland cement. 

Subway — Brooklyn, N. Y.— Dec. 22, by 
Transit Comn., 49 Lafayette St., New York, 
two-track subsurface railroad extending 
under Bushwick Ave. from Meserole to 
Boerum Sts., also subsurface railroad ex- 
tending along and under 4th Ave. from 
87th‘ to 95th Sts., here. G. McAneny, chn. 


Bulkhead, ete.—Mineola, N. ¥.—Dec. 26, 
by Bd. Supervs. Nassau Co., Court House, 
constructing bulkhead and filling for im- 
provement of Long Beach Rd. between 
Barnum Island Creek and the Upland. J. 
Merritt, clk. ; adv. this issue. 

Wood Paving Blocks—New York, N. Y. 
—Dec. 19, by Bd. Purch., Municipal Bldg., 
furnishing and delivering creosoted wood 
paving blocks to Dept. Plant & Structures. 
G. A. Whalen, chn. 

Sewer Scraper Machine—Lewistown, Pa. 
—J. H. Godd, chn. Sewer Com, taking bids 
sewer scraper. $600. Boro. also plans to 
enlarge sewerage system. 

Crane—Norwood, Pa.—Penn. ae 
Co., taking bids 25 ton, 45 ft. boom, 8 
wheel locomotive crane equipped with clam- 
shell bucket. 

Crushed Stone and Bituminous Material— 
Phila., Pa.—Dec. 16, by T. F. Armstrong, 
purch agt., 316 City Hall, 25,000 ton 3 to 
24 in. crushed stone. $35,000; 85,000 gal. 
cold patch bituminous material, $50,000. 

Pile Driving—Milwaukee, Wis.—Dec. 22, 
by Sewerage Comn., 508 Market St., driving 
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piles in connection with sewage 
system. J. H. Fowles, secy.; 
issue. 

Crushed Stone—Lincoln, Neb.—S.. ‘< 
ers.” i 

Portland Cement, ete.—St. Louis, \io— 
Dec. 17, by G. H. Oetting, supp), mr 
1,258 bbl. Portland cement in sa: 140 
squares ? in. macadam, 430 ton Mis<\<sj,,, 
River and 60 ton Meramec River si ;, 
be delivered in wagon lots to new Fair. 
ground locker building, 60 ton 6 in. i 30 
ton 8 in. c.i. pipe to be delivered to \\a;., 
Dept. yards, ingshighway. : 


We 


Pier—San Diego, Calif.—Dec. 22. WwW 
P. Bates, city purch. agt., first unit of mo), 
type pier No. 2, 305,000 cu.yd. excav.. mi 
ton rock fill, 4,500 lin.ft. curtain r 
wall of precast rein.-con. with 500 » 
piles with concrete jackets and 200 w.« 
anchor piles. $200,000. F. G. White, Ferr 
Bldg., San Francisco, engr. 

Dry Dock Machinery—Esquimalt, B. ¢. 
Jan. 15, by R. C. Desrochers, secy. |), 
Pub. Wks., Ottawa, Ont., pumping and 
machinery for dry dock, here. $50,000. 

Crane—Kilgard, B. C€C.—Dec. 28 ry 
Comrs. Sumas Dyking Dist., 8 ton t: ; 
ing crane. $4,000. G. P. Moe, ener. 


BIDS RECEIVED 


Gate Valves, etc.—New York, N. Y.—5d. 
Water Supply, Municipal Bldg., opene:| i 
Dec. 5, furnishing and _ delivering 
valves and hydrants for Mt. Prospect, }irk 
Slope, Fort Hamilton and Clove Conduits 
and Narrows Siphon 2 of Catskill Aqueduct 
Contr. 213, from Michigan Valve & Fary. 
Co., 3631 Parkinson Ave., Detroit, Mich, 
$150,000; Kennedy Valve Mfg. Co., Wast 
Water St., Elmira, $252,442; Coffin Vai\ 
Co., Neponset, Mass., $285,695. Noted Nov 

Electroliers—Berkeley, Calif.—Installing 
151 electroliers in University Ave., from 
Osborne Electric Co., Turlock, $36,503 
Butte Electric & Mfg. Co., 534 Folsom st 
San Francisco, $39,292; H. C. Reid & (o 
115 Mission St., San Francisco, $39.38) 
Noted Oct. 26. 


CONTRACTS AWARDED 





Enlarging Subway Station — Cambridge 
(Boston P. O.), Mass. — Boston Elevated 
Ry. Co., 108 Massachusetts Ave., Boston, 


enlarging and altering Harvard Sq. subway 
station, here, to Coleman Bros., Charles 
town and Cambridge, $83,633. Noted Nov. 
23, under Boston, 

Oil Tanks—Fall River, Mass.—New [ne- 
land Oil Refining Co., New St., erecting 
three 30 x 77 ft. steel oil tanks, and one 
30 x 95 ft. tank, to Phoenix Iron Wks 
Mercer and Railroad Sts., Meadville, Pa 
$15,000, and Reeves Bros. Co., Rush st 
Alliance, O., $25,000. 

Coaling Plant—Worcester, Mass.—N-+w 
York, New Haven & Hartford R.R., South 
Station, Boston, will build coaling plant 
rein,-con., at freight yards, here, by day 
labor. $40,000. Private plans. 

Gas Holder—Bristol Conn.—Bristo! ani 
Plainville Tramway Co., foundation and 
superstructure of 1,000,000 cu.ft. capa 
gas storage holder, at plant, Riverside Ave. 
to F. T. Ley & Co., Inc., 499 Main st 
Springfield, Mass. 

Tunnel and Turbine—Stamford, Conn. 
Stamford Gas and Electric Co., 11 Bank 
St., rein.-con, tunnel and foundation for 
large turbine, at plant, to T. J. Pards 
Constr. Co., 1387 Seaview Ave., Bridge- 
port. Engrs. est. $30,000. 

Dock—Newark, N. J.—Dept. Streets & 
Pub, Impvts., City Hall, 1,000 ft. relieving 
platform, type of marginal dock, at Por! 
Newark Terminal, to Allen N. Spooner & 
Sons, Inc., Pier 11, N.R.. New York Cit) 
$187,347. Noted Nov. 16. 

Foundation—Milwaukee, Wis.—Milwiu- 
kee Elks Lodge, 448 Jefferson St., foun 
dation for 9 story and basement, 11! x 
145 ft., brick and concrete club, plain 
foundation, to Dahlman Constr. Co., 45° 
Bway., $84,412. Total cost $1,000.00". 
Noted Nov. 16. : 

Footings—Des Moines, Ia.—See ‘“Build- 
ings” under Bids Desired. 

Power Lines—Dallas, Tex.—See “Indus- 
trial Works.” 

Wharf—Isleton, Calif.—J. F. Butts ©o.. - 
Pine St., San Francisco, constructing 1!) x 
260 ft., loading wharf, pile foundation. to 
Davidson & Nicolsen, 180 Jessie St., San 
Francisco. We 

Tram Wall—Steveston, B. C.—Dominion 
Government, Ottawa, Ont., 4,100 ft. tram 
wall built of brush mattress wired together 
with No. 6 galvanized telephone wire 
anchored with one man rocks, at King E4- 
ward Cut, Woodwards Channel on Fraser 
River, incl. 15,000 cu.yd. brush, 35,000 |b. 
wire, 62,000 ton rock, etc., to Pacific Constr. 
Co., 510 Hastings St. W., Vancouver, $1°°.- 
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OFFICIAL PROPOSALS 








Bids: Dec, 19. 


Highway Work 


Albany, N. Y. 


Sealed proposals will be received by the 
undersigned at their office, No. 55 Lancas- 
ter Street, Albany, N. Y., at one o'clock 
P.M., on Tuesday, December 19, 1922, for 
the improvement of highways in the follow- 
ing counties: 

Albany .cecseccoeeee- (one highway: 0.23 
Cattaraugus .........(€one highway: 0. 
Monroe ..eeeeeeeee-e- (one highway: 0. 
OntariO sescceceseees- (One highway: 0. 
OtseZO ceeccecceceee-- (One highway: 
Steuben .seccccecseee- (one highway: 
Suffold .ecccceceese-(two highways: 
Gravity Concrete 
Retaining Wall) 

Also for the reconstruction of the follow- 
ing 
Montgomery...(two contracts: 1.60-& 2.50) 
NiaGQ¥R sscscscvceeces (one contract: 5.13) 
Mteubeh. csc cveccecse +-(one contract: 3.00) 
Suffolk .......+...+..(one contract: 4.50) 
TIOGA vessocesccrvsecss(OMO Comtratt: 3,18) 

Maps, plans, specifications and estimates 
may be seen and proposal forms obtained 
at the office of the Commission tn Albany, 
N. Y., and also at the office of the Division 
Engineers in whose division the roads are 
to be improved or reconstructed. The ad- 
dresses of the Division Engineers and the 
counties in which they are in charge will be 
furnished upon request. 

The especial attention of bidders is called 
to “General Information for Bidders” in the 
itemized proposal, specifications and con- 
tract agreement, 

HERBERT S. SISSON, 
Commissioner, 
State Commission of Highways. 
j. Cc. FINCH, 
Secretary. 











Bids: Jan. 5 (Date of closing extended). 


Reservoir Dam 


Bluefield, W. Va. 


_ Sealed proposals or bids for the construc- 
tion of a clay or earthen dam, containing 
about 40,000 cubic yards of material, to be 
sluiced into place, will be received at the 
office of the BLUEFIELD WATER WORKS 
& IMPROVEMENT COMPANY, at Blue- 
field, West Virginia, until three o'clock 
P.M., on the 5th day of January, 1923, when 
they will be publicly opened and read. All 
proposals shall be enclosed in an envelope 


furnished by the above styled company and | 
shall be accompanied by a certified check | 


on some national bank, in the sum of five 
(5°>) per cent of the amount of the pro- 


posed bid. The contractor to whom the | 
award is made will be required to furnish | 


Surety company bond in the sum of thirty 
five (35%) per cent of the amount of the 
contract, within thirty days after official 
notice of the award of contract and in ac- 
cordance with the terms of the specifica- 
tions. The right is reserved to reject any 
or all bids. rawings, specifications and 


blank forms of proposals may be consulted | 


at the office of company, 601 Princeton 


Avenue, Bluefield, West Virginia, or they | 
Will be forwarded by mail upon request if | 
$4.00 accompanies the order. This amount | 
Will be refunded upon return of the plans | 
and specifications in reasonably good order. | 


BLUEFIELD WATER WORKS & IM- 
PROVEMENT COMPANY. 
WM. McCARTHY, 


s Superintendent. 
‘ovember 23rd, 1922. 

















OFFICIAL PROPOSALS 


Bids: Jan, 1, 


Road Bed, Bridges and Culverts 
Kelso, Wash. 


Sealed proposals for the construction of 
roadbed, bridges and culverts for approxi- 
mately eight and one-half (84) miles of 
railroad in Cowlitz County, Washington, 
will be received by the Longview, Portland 
& Northern Ry. Company at its offices at 


Kelso, Washington, up to 2 o'clock P.M,, | 


January Ist, 1923, when they will be opened 
and read, such eight and one-half (8§) 
miles being regarded by the company as the 
first unit of contemplated construction ex- 
pected to total twenty-six (26) miles, con- 
tract expected to be let early in 1923. 

Drawings, specifications and form of pro- 
posal, contract and bond are on file in the 
office of the Chief Engineer, Kelso, Wash- 
ington, and may be inspected by prospec- 
tive bidders; or same will be furnished to 
interested parties on deposit of Ten Dollars 
($10.00), which will be refunded upon re- 
turn of papers in good condition. 

Bids must be made on proposal forms to 
be furnished by the company and in the 
manner designated therein, same to be in- 
closed in sealed envelope bearing the name 
and address of the bidder and to be marked 
“Bid for Railroad Construction.” 

The principal quantities involved are ap- 
proximately as follows: 

153,580 cubic yards common excavation. 
cubic yards loose rock excavation. 
cubic yards solid rock excavation. 
cubic yards embankment borrow. 
station yards overhaul. 
lin. feet 18 in. concrete culvert 





pipe. 

672 lin. feet 24 in. concrete culvert 
pipe. 

60 lin. feet 30 in. concrete culvert 


pipe. 

380 lin. feet 36 in, concrete culvert 
pipe. 

70 lin. feet 42 in. concrete culvert 


pipe. 

43,860 lin. feet piling. 

514,500 ft. B.M. lumber for trestles. 

Each proposal must be accompanied by a 
certified check payable to the Longview, 
Portland & Northern Ry, Company for not 
less than five (5) per cent of the total 
amount of the bid as a guarantee that con- 
tract will be entered into if awarded. 

The person or persons, if any to whom 
the contract is awarded will be required to 
file a bond in a sum not less than 50 per 


cent of the total amount bid, with good and | 


sufficient sureties, to guarantee the faithful 
performance of the contract. 

Special attention of the bidder is called 
to “Information for Bidders” included in 
the proposal forms. 

The right is reserved to reject any and 
all bids, 

LONGVIEW-PORTLAND & NORTHERN 
RY. COMPANY. 
By WESLEY VANDERCOOK, 
_ Chief Engineer. 





Bids: Dec. 28, 


Resurfacing Streets 
Mobile, Ala. 


Bids will be received by the Board of City 
Commissioners of the City of Mobile for 
resurfacing with either Asphalt, Warrenite 
Bitulithic Asphaltic Concrete, Type No. 1 
and Asphaltic Concrete. Type No. 2, until 
noon, December 28th, 1922, 45,868 uare 
yards of one and half inch surface, 45,868 
square yards of one inch binder. 

Plans and specifications can be had at the 
office of the City Engineer. The right is re- 
served to reject any or all bids. 

V. TAYLOR, Mayor. 
WRIGHT SMITH, City Engineer. 











OFFICIAL PROPOSALS 





Bids: Jan. 11. 
Public School Additions 


Elizabeth, N. J. 


Sealed proposals will be received by “The 
Board of Education of the City of Eliza- 
beth, in the County of Union,” State of New 
Jersey, at a meeting to be held at the office 
of the Board of Education on South Broad 
Street, Elizabeth, New Jersey, on the elev- 
enth day of January, 1923, at eight-thirty 
o'clock in the evening of that day, for the 
erection and completion of certain new ad- 
ditions and alterations to Public School 
No. 12, corner of Magie Ave. and Spring- 
field Road in the City of Elizabeth, New 
Jersey. 

Proposals to be considered must be made 
out on forms supplied by the architect, and 
must be in strict accordance with the re- 
quirements of the plans and specifications. 

Bids to be submitted separately on each 
division of the work as expressly provided 
for by the plans and _ specifications on 
each of the following divisions of the work, 
namely, “General Construction,” “‘Plumb- 
ing,” “Electrical,” “Heating and Ventilat- 
ing,”’ and all kindred thereto in each case. 

Alternate Bids.—Each and every bidder 
shall also estimate on the alternate re- 
quirements mentioned in the plans and 
specifications and shall so designate the 
amounts to be added or deducted from the 
base bid, as the case may be, in the space 
allotted to same on the bid blank. 

Plans and specifications may be obtained 
on application at the office of the archi- 
tect, C. Godfrey Poggi, 275 Morris Ave., 
Elizabeth, N. J., or examined in the office 
of the secretary of the Board of Educa- 
tion, and each applicant shall state defi- 


| nitely the branch of work he intends to bid 
| upon, 


A deposit of $25 (twenty-five dollars), 
will be required of each bidder receiving 
plans and specifications, which shall be 


| returnable conditionally upon the return to 


the architect of the plans and specifications 
within the specified time limits. No bid- 
der shall receive more than one set of plans 
for this building, and no such deposit nor 
yayment shall be construed to give any 
xidder ownership of the plans and specifi- 
cations, 

Retention of Plans.—Bidders shall not 
retain plans and specifications longer than 
the time limits mentioned in the specifica- 
tions under penalty of forfeiture of the 
deposit money. 

Sub-contractors shall obtain plans and 
specifications from general contractors. 

Bidders may be required to qualify to 
the satisfaction of the Board of Education, 


| both as to financial responsibility and capa- 


bility of efficient execution of the work. 

Contractors to whom contracts may be 
awarded shall furnish a surety company 
bond satisfactory to the Board of Educa- 
tion equal to 100% (one hundred per cent), 
of the contract price, as provided for and 
in accordance with the specifications. 

All bidders shall tender with their bids 
a certified check or surety bond in amount 
equivalent to 10% (ten per cent), of the 
base bid for the purpose mentioned in and 
by the specifications. 

The Board of Education reserves the 
right to reject any and all informalities, 
and award contracts either in part or as a 
whole, as may be deemed best for the in- 
terest of the Board of Education. 

WM. J. KENEALY, 
WILLIAM SEFTON, 
HORACE K. CORBIN, 
HERMAN HERSH, 


Committee on Sites and New Buildings 
of “The Board of Education of the City of 
Elizabeth, in the County of Union,” N. J. 
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Sewage Disposal Plant 
Dock Wall DIVISION HIS SECTION . Mt. Prospect Conduit 
ny . ° 2 9 liz is, ° y' >aq q 
TERMINAL CONTRACT NO. 53-B. Sealed proposals will be Sooeteall oe the CONTRACT 196 
Board of Sanitary Commissioners, Sanitary New York. y. 


Albany, N. Y. 


Sealed proposals will be received by the 
undersigned at his office in the Capitol at 
Albany, N. Y., until twelve o'clock noon of 
Wednesday, December 27th, 1922, at which 
place and hour they will be publicly opened 
and read, for the construction of barge 
canal terminals pursuant to the provisions 
of Chapter 746 of the Laws of 1911, and 
amendatory laws, and Chapter 402 of the 
Laws of 1920, as follows: 


TERMINAL CONTRACT NO, 53-B. 


For constructing certain portions of the 
dock-wall at Ohio Basin, Buffalo. 

Contract plans, sheets 1 to 3, inclusive. 

Plans may be seen and detailed specifica- 
tiens, engineers’ estimates of quantities, 
proposal blanks, form of contract and bonds 
required and other information for pro- 
posers may be had at the office of the Su- 
perintendent of Public Works, at Albany, 
N. Y., at the office of the Assistant Super- 
intendent of Public Works for the Middle 
Division at Syracuse, N. Y.; at the office 
of the Assistant Superintendent of Public 
Works for the Western Division at Roches- 
ter, N. Y., at the offices of the Superintend- 
ent of Public Works, Erie Basin Terminal. 
Buffalo, N. Y., and Terminal Warehouse, 
Pier 6, East River, New York City. 

Blueprint copies of plans will be fur- 
nished by the State Engineer and Surveyor 
upon the receipt at his office in the Tele- 
phene Building, Albany, N. Y., of payment 
at the rate of fifteen cents (15c) per sheet. 
Refund will not be made for any blue- 
prints which may be returned. 

Monthly estimates will be paid of ninety 
per centum (90 per cent.) of the work done 
at the contract price. Every proposal for 
said work must be accompanied by a money 
deposit in the form of a draft or certified 
check upon some good banking institution 
in the city of Albany or New York, issued 
by a national or state bank or trust com- 
pany in good credit within the state and 
payable at sight to the Superintendent of 
Public Works for five per centum (5 per 
cent) of the amount of the proposal. 

The person whose proposal shall be ac- 
cepted will be required to execute a con- 
tract and furnish bonds within ten days 
from the date of notice of award delivered 
to him or them in person or mailed to the 
address given in the proposal. 

Upon execution of the contract and ap- 
proval of bonds, the certified check or draft 
will be returned to the proposer unless the 
same shall have been presented for collec- 
tion prior to such time in which case_ the 
amount of the deposit will be refunded by 
the Superintendent of Public Works. 

The deposits of bidders other than the 
one to whom the award of contract shall 
be made will be returned immediately after 
the award has been made. 

The bond required for the faithful per- 
formance of the contract shall be in such 
sum as shall be fixed by the Superintendent 
of Public Works, which sum shall not be 
less than twenty per centum (20 per cent) 
of the estimated cost of the work, according 
to the contract price, and an additional 
bond known as the labor bond, in the sum 
of ten per centum (10 per cent) of the 
amount of the estimated cost of the work 
according to the contract price, will be re- 
quired as security that the contractor will 
pay in full at least once in each month all 
laborers employed by him upon the work 
specified to be done in the contract. 

In the event that more than one_ surety 
company is offéred as surety on said bonds 
co-insurance only will be accepted. 

Each proposal must be addressed to the 
Superintendent of Public Works, Albany, 
N. Y., and must be endorsed on the envel- 
ope with the name of the construction for 
which the proposal is made. 

Award, if made, will be made to the por- 
son or persons whose proposal shall be low- 
est in cost to the state for doing the work, 
and which shall comply with all provisions 
required to render it formal. Before any 
award shall be made the lowest bidder will 
be required to satisfy the Superintendent of 
Public Works of his ability to provide suit- 
able equipment and materials for the proper 
performance of the work. 

The right is reserved to reject all pro- 
posals and readvertise and award the con- 
tract in the regular manner if. in the judg- 
ment of the eaceremnes, : he eeneEeS of the 
state will be enhanced thereby. 

CHARLES L. CADLE, 
Superintendent of Public Works. 
November 23rd, 1922. 


| District of Indianapolis, at its office in the 


City Hall, Indianapolis, Indiana, until 19 
A.M., December 28th, 1922, at which time 


bids will be publicly opened and scheduled 
and awards made as soon thereafter as 
practicable, for furnishing and erecting me- 
chanical equipment of Section 4, Division 
III, for the Sewage Disposal Plant of the 
Sanitary District of Indianapolis, in accord- 
ance with plans and specifications on file at 
the office of the board. This construction 
and equipment consists of the following 
items: 
4-a. 
4-b. 
4-c. 
4-d. 
4-e, 
4-f. 


Cast Iron Pipe and Specials. 

Low Pressure Gate Valves. 

Power Plant Piping. 

Standard and High Pressure Valves. 
Air Washing Equipment. 
Electric-Centrifugal Pumping Units. 

4-g. Electric Wiring and Fixtures. 

4-h. Rotary Dryers, Stokers and Convey- 
ing machinery. , 

4-i. Sludge Filters. 

Each bidder shall be required to deposit 
with his bid a certified check in the amount 
as provided in said specifications and in- 
formation to bidders, to secure the execu- 
tion of the contract for which bid is made. 

Copies of plans and specifications and 
general information may be obtained at the 
office of Charles H. Hurd, Consulting Engi- 
neer, 1405 Merchants Bank Building, In- 
dianapolis, Indiana. 

The board reserves the 
any and all bids. 

BOARD OF SANITARY 
COMMISSIONERS. 

JAY A. CRAVEN, President. 

JOHN L,. ELLIOTT, Vice-Pres. 

LUCIUS B. SWIFT. 


Dec. 26. 
Road Work 


Penns Grove, N. J. 

Notice is hereby given that sealed bids 
will be received by the Mayor and Common 
Council of the Borough of Penns Grove for 
the construction of certain streets in the 
Borough of Penns Grove, in the County 
of Salem, with a bituminous macadam sur- 
face; estimated amount of pavement re- 
quired is 20,793 square yards; and opened 
amd read in public at the Borough Hall, 
Penns Grove, N. J., December 26th, 1922, 
at 8 P.M., standard time, 

Drawings, specifications and forms of bid, 
contract ané@ bond for the proposed work, 
prepared by Keasbey & Sparks, Engineers, 
have been filed in the office of the said en- 
gineers at Salem, N. J.. and may be in- 
spected by prospective bidders during busi- 
ness hours, Bidders will be furnished with 
a copy of the specifications and blueprints 
ef the drawings by the engineers on proper 
notice. 

By order of the Mayor and Common 
Council of the Borough of Penns Grove. 

CLYDE W. STRUBLE. Clerk. 


ids: Jan. 2. 
Sewer 
Wilkes-Barre, Pa. 

Sealed proposals will be received by Fred 
H. Gates, City Clerk, Wilkes-Barre, Penn- 
sylvania, for constructing a four and six- 
foot circular brick or segmental block 
sewer, about seventeen hundred feet in 
length. Bids close Tuesday, January 2nd. 
1923, at 12 o’clock noon, and will be opened 
by City Council on the same day at three 
o'clock P.M. Plans and specifications may 
be had from B. K,. Finch, City Engineer, 
upon making a deposit of $10.00, said de- 
post to be refunded upon receipt of bid or 
upon return of specifications to City Engi- 
neer on or before January 15th, 1923. Each 
bid must be accompanied by a certified bank 
check of bidder in the sum of $1.000.00 made 
payable to the City of Wilkes-Barre. Suc- 
cessful bidder must furnish to said city a 
surety company bond in the full amount of 
contract. Proposals to be endorsed “Pro- 
posals for Sewer” and addressed to Fred H. 
Gates, City Clerk, City Hall, Wilkes-Barre, 
Pennsylvania. The City Council reserves 
the right to reject any or all bids received. 


right to reject 





Bids: 


OUCH CENCE PULELEROECEOROLODEGOEDESROOTOOET ELC COOERERSEOHSUST TT ESTEE ROREODErTSeResReRere sere tert 
{Procrastination bears the repu- 
tation of being a thief of time. 
FYou’ll find it the thief of your 
money if you continue to put off 
the building up of your credit 


ye in the Bank of Bond Underwriting. 
SWART 

= Contract Bonds Compensation 

: Insurance : 


2 9? William St.. New York. 
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_Sealed bids will be received 
Board of Water Supply, at its 
twenty-second floor, Municipal fy 
Park Row, Centre and Chambers 
New York City, until 11 A.M. 
Standard time, on Tuesday, Decem 
1922, for Contract 196, for the const 
of the Mt. Prospect conduit, a por) 
the City conduits of the Catskill aq 
extending from Shaft 24 of the City tiny 
in Fort Greene park, along Cum! 
Street, Lafayette, Washington and lat- 
bush Avenues to Clarkson Avenue, t 
Borough of Brooklyn, New York City 
The conduit will consist of about sae 
linear feet of 72-inch and 6,270 linear fect 





Stry 


asters 


of 66-inch steel pipe, about 360 tons o| 
cast-iron _pipe and special castings of 
various sizes, a Venturi meter, valves ana 


other appurtenances, all of which wil] 
to be maintained for one year. 
At the above place and time 
will be publicly opened and 
phiets containing information 
forms of bid and contract, specifications 
contract drawings, ete., can be obtained 
at the office of the Secretary at the above 
address, by depositing the sum of ten 
dollars ($10) in cash or its equivalent fo: 
each pamphlet. For further particulars 
apply to the office of tlre Chief Engineer 
at the above address. 
GEORGE J. GILLESPIE, 
President, 
JAMES P. SINNOTT, 
PHILIP F. DONOHUE, 
Commissioners, Board of Water Supply. 
BENJ. F. EINBIGLER, Secretary, — 


Bids: Jan. 24, 
Garbage Incinerator Plant 
Fargo, N. D. 

Sealed proposals will be received at the 
office of the City Auditor until 10 A.M. on 
the 24th day of January, 1923, for the erec- 
tion and construction of a complete plant 
for the incineration of all garbage collected 
by the City of Fargo, having a capacity of 
thirty-five (35) tons per twenty-four hours. 
The plant shall be completed, tested and 
ready for acceptance by the City of Fargo 
on or before July ist, 1923. Bidders will 
submit detailed plans and specifications of 
their plan of construction including: the cost 
for such a plant, completed and _ tested 
ready for aperation and showing the method 
of incineratipn and the cost of operation 
per ton. ers shall also guarantee that 
no obrtaxiews gases or odors will be created 
in the operation of the plant. 

Proposals must be accompanied by a cer 
tified check payable te the order of the City 
of Fargo in amount equal to five (5) per 
cent of the tetal cost of the plant, condi- 
tioned that the successful bidder will enter 
into a contract and give bond for the con- 
struction of the plant, according to the pro 
posal. 

The City of Fargo reserves the right to 
reject any and all bids, 

A. R. WATKINS, 


City Auditor. 
Dated at Fargo, N. D., 
November 29, 1922, 


Bids: 


ive 


the 
read, Pam 
for bidders 


vids 





Dec, 30, 


Ditch Construction 


Greenfield, Ind. 
Sealed bids will be received at the Sur- 
veyor’s Office, Room L, Court House, Green 
field, up until 2 P.M. on Saturday, Decem- 
ber 30, 1922, for the construction. of th 
George W. Putterbaugh, et al., Ditch. 
The following are the approximate quan- 
tities of materials: 
4,000 lineal feet 30 inch tile. 
1,100 lineal feet 14 inch tile. 
8 eatch basins. 
3,000 cubie yards of excavation. 
The 30 inch tile may be of either Clay. 
shale, or concrete as specified. : 
Plans and specifications will be mailed 
to any address upon receipt of check for 
$10.00 made payable to the engineer. 
CHARLES BOONE 
Engineer. 


Greenfield, Indiana. 


Crushing Sand Stone 
Johnstown, Pa 
Proposals requested on the crushing of 
8,000 cu.yd. sandstone, Cambria County, 3. 
McCLURE & BINGNER CoO., IN‘ 
Johnstown, Pa. 
Dec. 5, 1922, 















December 14, 1922 


News-Record 





OFFICIAL PROPOSALS 


Bids: Dee. 21. 
Sewer System Improvements 


Corinth, Miss. 

Sealed proposals will be received at_the 
fice of the City Clerk of Corinth, Mis- 
<issippi, Up until 7:00 o'clock p.m.,_ of 
Thursday, the 21st day of December, 1922, 
for furnishing materials, labor and con- 
structing complete according to the Plans 
ind Specifications, Improvements to the 
Sewer System. x . 

“BKach bidder must state in his proposal 
nis full name and business address, and 
the proposal must be properly executed by 
in ofticer of the firm authorized to execute 
et certified check for five (5°) per cent 
ff the amount of each bid made payable to 
the Treasurer of the City of Corinth, Mis- 
sissippi, must accompany each bid. This 
check will be held as an assurance that 
the successful bidder will enter into a con- 
tract Within ten (10) days after Notice of 
award and will fulfill the conditions of 
Article 24 of the General Specifications, to 
guarantee the execution of same. Plans 
and Specifications are on file with the City 

‘erk of Corinth, Mississippi, and at the 
iftice of the Consulting Engineers, Fuller & 
3eard, Room 616 Title Guaranty Bldg., St. 
Louis, Missouri. 

Parties desiring extra copies of Plans and 
Specifications for their personal use may 
obtain same from the Engineers, A de- 
posit of $10.00 shall be made for a complete 
set of Plans and Specifications, $6.00 of 
which will be returned upon the receipt of 
the Plans and Specifications in good con- 
dition. 

Bids must be sealed and addressed to 
M. T. Sharp, City Clerk, Corinth, Missis- 
sippi, and on the outside of the envelope 
must be plainly written “Proposals for Im- 
provements to Sewer System.” 

Bids must be made out on the blank form 
of Proposal attached hereto. 

Bidders are advised and expected to care- 
fully study the Plans and Specifications, 
also to make a personal inspection of the 
local condition affecting in any way, the 
execution of this work, so that after the 
submission of his Proposal, the contractor 
shall not make a claim that he did not 
understand the nature or the approximate 
amount of work to be done. 

The Mayor and City council especially 
reserve the right to reject any or all bids 
and waive informalities, 

J. A. LOWE, 


Mayor. 











Bids: Dec. 22. 


Sewage Disposal System 


OFFICIAL NOTICE NO. 95 
Milwaukee, Wis. 

Sealed proposals for the construction of 
work in connection with the Sewage Dis- 
posal System for the City of Milwaukee will 
be received by the Sewerage Commission 
of said City at its offices, 508 Market St., 
until 1:30 p.m. the 22nd day of Deec., 1922, 
it Which time and place during the session 
of the said Commission, the proposals will 
be publicly opened and read, 

The work to be done consists of the 
driving of approximately 2,000 piles, vary- 
ng in length from 35 ft. to 50 ft. 

The whole of the work shall be com- 
ple ted on or before the first day of March, 
The liquidated damages for not complet- 
ing the work within the time above stated 
shall, for each day in excess thereof, be 
Ten ($10.00) Dollars. 

ach proposal must be accompanied by 
a cash deposit or a certified check drawn 
to the order of the Sewerage Commission 
ot the City of Milwaukee in the sum of 
lwo Thousand ($2,000.00) Dollars. 

Specifications and blank forms of pro- 
posal can be obtained and detailed plans 
v\amined at the office of the Sewerage Com- 
mission, 

_The Sewerage Commission reserves the 
right to reject any and all bids submitted. 
HN H. FOWLES, 
c p Secretary. 
-ountersigned: 

LOUIS M. KOTECKI, 

City Comptroller. 


Wa 
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OFFICIAL PROPOSALS 


Bids: Dee. 21. 
Improvements to Waterworks 
System 


Corinth, Miss. 

Sealed Proposals will be received at the 
office of the City Clerk of Corinth, Missis- 
sippi, up until 7:00 o'clock p.m. of 
Thursday, the 21st day of December, 1922, 
for furnishing materials, labor and = con- 
strueting complete according to the Plans 
and Specifications, Improvements to the 
Waterworks System. 

A certified check for five (5c) per cent 
of the amount of each bid made payable to 
the Treasurer of the City of Corinth, Mis- 
sissippi, must accompany each bid. Plans 
and Specifications are on file with the City 
Clerk of Corinth, Mississippi, and at the 
oftice of the Consulting Engineers, Fuller 
& Beard, Room 616 Tithe Guaranty Build- 
ing, St. Louis, Missouri. 

Parties desiring extra copies of Plans 
and Specifications for their personal use 
may obtaim same from the Engineers. A 
deposit of $10.00 shall be made for a com- 
plete set of Plans and Specifications, $6.00 
of which will be returned upon the receipt 
of the Plans and Specifications in good con- 
dition, 

Bids must be sealed and addressed to 
M. T. Sharp, City Clerk, Corinth, Missis- 
sippi, and on the outside of the envelop 
must be plainly written, “Proposals for 
Improvements to the Waterworks System.” 

Bids must be made out on the blank form 
of Proposal attached hereto. 

Bidders are advised and expected to 
carefully study the Plans and Specifica- 
tions, also to make a personal inspection of 
the local condition affecting in any way, the 
execution of this work, so that after the 
submission of his Proposal, the Contractor 
shall not make a claim that he did not 
understand the nature or the approximate 
amount of work to be done. 

The Mayor and City Council especially 
reserve the right to reject any or all Bids 
and waive informalities. 

J. A. LOWE, 


May or, 








Bids: Dee, 26. 
Road Improvement 


Mineola, N. Y. 

Sealed proposals will be received by the 
Board of Supervisors of Nassau County 
in its Chambers, in the Court House at 
Mineola, Long Island, on Tuesday, Decem- 
her 26, 1922, at a.m. for the Improve- 
ment of the Long Beach Road between 
Barnum Island Creek and the Upland by 
the construction of bulk head and filling. 

Plans and specifications may be seen at 
the office of the County Engineer at 
Mineola, Long Island, 

Each bid must be accompanied by a 
certified check on a solvent bank in the 
sum of three per cent of the amount of the 
total contract, made payable to the Coun- 
ty of Nassau. 

The Board of Supervisors reserves the 
right to reject any/or all bids, waive any 
informality in the bids, and to accept the 
bid which _it deems most favorable to the 
interest of the County, 

By order of the Board of Supervisors. 

By JESSE MERRITT, 
Clerk. 
Pated at Mineola, T.. T.. December 11, 1922, 








Bids: Dec. 21 (Date Extended). 
Pumpage and Power Machinery 
Wheeling, W. Va. 
Notice is hereby given to all bidders on 
pumpage and power machinery for the 
new water works plant at Wheeling, West 
Virginia, that the time for opening bids 
has been extended from. 12 o'clock noon, 
Tuesday, December 12th, to 12 o’clock noon, 
Thursday, December 21, 1922. 
Cc. H. DOWLER, 
City Manager. 
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OFFICIAL PROPOSALS 


Bids: Jan, 5 
Municipal Building 
Bath, N. Y 

Sealed proposals will be received at Un 
office of the Village Clerk on or before noon 
Jan. 5, 1923, for the construction of a 
Municipal Building. 

Plans, specifications, and blank proposal 
form may be obtained from John W. Tag 
gart , Village Clerk, Bath, N. Y., upon ap 
plication and deposit of certified check for 
twenty-five ($25.00) dollars, 

The right is reserved to reject any or all 
bids, 

JOHN W. TAGGART, 
Village Clerk. 


U. S. GOVERNMENT 


SEALED PROPOSALS, indorsed “Pro- 
posals for Hospital Construction, Tuppes 
Lake, N. Y., Specification No. 4718,” will 
be received at the Bureau of Yards and 
Docks, Navy Department, Washington, 
D. C., until 11 o'clock A.M., December 28, 
1922, and then and there publicly opened 
for the following work at the U. S. Vet 
erans’ Hospital, Tupper Lake, N. Y.: 

Part I. Twelve new buildings and _ re- 
modeling existing residence, including plain 
and reinforced concrete; cast concrete; 
brick and hollow tile work; structural 
steel interior tile work ; wood framing, sash, 
doors and finish; plaster and metal lath; 
slate, promenade tile, and tin roofing; sheet 
metal Work; steel sash; steel covered 
doors; miscellaneous steel and iron work; 
hardware ; painting and glazing, and elec- 
tric dumbwaiters. 

Part Il. Plumbing work inside the build- 
ings, including soil, vent and drain piping ; 
hot and cold water lines; interior stand 
pipe system; all valves, fittings, plumbing 
fixtures, catch basins and floor drains. 

Part III, Complete heating and steam 
distributing systems for each building and 
an outside steam distributing system, in- 
cluding high pressure and vacuum return 
lines ; hot water heaters; underground con- 
crete trenches; manholes; and cast iron 
manhole frames and covers. 

2art IV. Lighting systems for each 
building; nurses’ call system; power sys- 
tems and telephone conduits in certain 
buildings; and outside electric distributing 
systems including transformers, panel 
boards, fixtures, conduits. fibre ducts, and 
wiring. 

Part V. Boiler plant equipment and pip- 
ing, including brick settings for return 
tubular boilers, smeke flue, feed water 
heater, steel storage tank, feed water and 
vacuum pumps, combined twin pump and 
receiver, drip traps, incinerator with hot 
water heating and _ sterilizing equipment. 
complete piping systems for all apparatus, 
and the installation of horizontal return 
tubular boilers furnished by the Govern- 
ment, 

Drawings and specification No. 4718 may 
be obtained on application to the Bureau 
of Yards and Docks, Navy Department. 
Washington, D. C. Deposits of checks or 
postal money orders, payable to the Chief 
of the Bureau of Yards and Docks, are re- 
quired as security for the safe return of the 
drawings and specification. Deposits shall 
be in the follewing amounts: Part I—$75, 
Part II—$75, Part Il]—$20, Part [VY—$10, 
Part V—$10; and cemplete (all parts) $100. 

L. E. GREGORY, Chief of Bureau. 
November 11, 1922. 





TREASURY DEPARTMENT, Supervis- 
ing Architect’s Office, Washington, D. C., 
Dec, 7, 1922.—Sealed proposals will be 
opened in this office at 3 p.m,., Dec, 29, 1922, 
for furnishing the materials and labor re- 
quired for changes on first and second 
oors, in the U. S. Post Office and Court 
House at Birmingham, Ala. Drawings and 
specifications may be obtained from _ the 
Custodian at the building or at this office. 
in the discretion of the Supervising Archi- 
tect. Jas. A. Wetmore, Acting Supervising 
Architect. 
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AGENTS EVERYWHERE 
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~L.€corg 
EN a 
_____U. S. GOVERNMENT _ U. S. GOVERNMENT U. S. GOVERNMEN‘ 
TREASURY DEPARTMENT, Office of —T. S. ENGINEER OFFIC} 
the Supervising Architect, Washington, | the Bureau of Yards and Docks, Navy De- | alabama. Sealed proposals \, rence, 
l», C., Nov, 29, 1922.—Sealed proposals will | partment, Washington, D. C., until 11] Geived here until 11 a.m * = ao 
be opened in this office at 3 P.M., December | o'clock a.m., December 28, 1922, and then 1922, and then opened, for th J er 30, 
27, 1922, for the construction including | and there publicly opened, for concrete | ang ‘delivery of one 15-inch ta ruction 
mechanical equipment, of the United States | roads and _ sidewalks, concrete culverts, | for dredge Pettus. Furthe urede pump 
vost Office, at Leesburg, Va. Drawings | macadam roads, cobble stone gutters, inlets, | application . er information on 
and specifications may be obtained from | catch basins, and terra cotta piping, all at | —~ Te 
the Custodian of the site at Leesburg, Va., | the U. S. Veterans’ Hospital, Tupper Lake, | _.U. S. ENGINEER OFFICE, Mil Way. 
or at this office in the discretion of the Su- | N. Y. Drawings and Specifiation No. 4727 | KEE, WIS. Sealed proposals wil! be yp. 
pervising Architect. Jas. A, Wetmore, Act- | may be obtained on application to the Bue | ceived here until 2 p.m., Dec. 20, | and 
ing Supervising Architect. reau of Yards and Docks, Navy Depart- | then opened for constructing and liver. 
=“ Ss. ENGINEER OFFICE PITTS: ment, Washington, D. C., or to the Officer in | ing steel barges. Further inforn n on 
BURGH, PA. Sealed proposals will be re- | Charge of construction U.S. Veterans’ Bu- | application, ‘; 
ceived here until 12 noon (Eastern Time), | T€4¥, Tupper Lake, N. Y. Deposit of a U. S. ENGINEER OFFICE, CiNCiN 
December 20, 1922, and then opened for | Check or postal money order for $10, | NATI, O. Sealed proposals wil! ce 
furnishing and delivering steel lock gates | Payable to the Chief of the Bureau of | ceived here until Jan. 5, 1923, then 
for Lock No. 1, Allegheny River. Further Penge 8 ye BP yg Hye Fy apenes ~~ = sone of one 24-inch 
ormati application. the sate n o ec y ipe line dre . ‘ information on 
te mec: | een. is oe Che. ee a lta etn oe 
U. S. ENGINEER OFFICE, WILMING- | Bureau, December 6, 1922 Saisie eae 
TON, N. C., Nov. 25, 1922. Sealed pro- , 7 ee U. S. ENGINEER OFFICE, HUNTING. 
posals will be received here until 12 M., . 4 TON, W. VA., Nov. 29, 1922. Sealed pro- 
December 26, 1922, and then opened for SEALED PROPOSALS will be received | posals will be received here until 11 am 
constructing one 60-foot by 22-foot by 4- | and publicly opened by the Director, U. S.| (Eastern time) December 30, 1922 and 
foot steel barge. Further information on | Veterans’ Bureau, in the Office of the Quar- | then opened, for constructing a Fireproof 
application, termaster General, 2306 Munitions Building, | Powerhouse at Dam No. 30, Ohio fF. ver 


U. S. ENGINEER OFFICE, WILMING- 
TON, DEL. Sealed proposals will be re- 
ceived here until 11 a.m., December 20, 
1922, and then opened for excavating cut- 
offs in St. Jones and Mispillion Rivers, Del. 
Further information on application. 

PROPOSALS FOR OFFICERS’ QUAR- 
TERS.—Sealed proposals will be received 
by Constructing Quartermaster, : . 
Army, Edgewood Arsenal, Md., until 11:00 
a.m., December 27, 1922, and then opened 
for the construction of twenty sets of 
frame officers quarters at Edgewood Ar- 
senal, Md. Plans and specifications obtain- 
able upon deposit of $10.00, which will be 
refunded upon return of same in good con- 
dition Right is reserved to accept any 
or to reject all bids. 


~ SEALED PROPOSALS, indorsed “Pro- 
posals for Roads, Tupper Lake, N. Y., 


Specification No. 4727,” will be received at 
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POSITIONS 
| VACANT 
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SOnpenennenennneneneesesenontee 


POSITIONS VACANT 


A DISTRICT engineer wanted for a large 
company doing work all over the United 
States, for permanent position on variety 
of engineering service in Mississippi and 
Louisiana wth headquarters at Meridian, 
at salary of $300 a month. Southern 
man with long experience in one or beth 
of above states preferred. Address P-345, 
Eng. News-Record, Real Estate Trust 
Bldg., Phila., Pa. 

















CHIEF draftsman wanted for structural 
steel plant in Southern City. Send refer- 
ences, experience and name salary. Ad- 
dress P-344, Eng. News-Record, Old Col- 
ony Bldg., Chicago, Ill. 


nun 


ESTIMATORS 


Men who are familiar with steel 
and concrete design and who 
have had considerable experi- 
ence in both price and quantity 
work; technical graduate pre- 
ferred. These are responsible 
positions and advance will be 
rapid to men of ability. State 
fully qualifications, salary de- 
sired and date available in first 
letter, marked attention Mr. H. 
F. Miter. 


THE AUSTIN COMPANY 


16112 Euclid Avenue, 
Cleveland, Ohio 
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Washington, D. C., at 11 A.M., January 16, 
1923, for construction of a Neuro-Psychia- 
tric Hospital at American Lake, Tacoma, 
Washington, for the Veterans’ Bureau. 
Work will include construction of twenty- 
eight buildings of reinforced concrete, tile 
and brick, complete with water, lighting, 
heating and sewer systems, roads and 
walks. Plans and specifications may be 
obtained after December 9, 1922, from the 
uartermaster General, Room 2306, Muni- 
tions Building, Washington, D. C., upon 
deposit of $100. One set of plans and 
specifications will be on exhibition at each 
of the following stations: Constructing 
Quartermasters at 39 Whitehall St., New 
York City, and Fort Mason, California, and 
Quartermaster Supply Officers at 1819 West 
Pershing Road, Chicago, Ill., Second and 
Arsenal Sts., St. Louis, Mo., Stacy Street 
Terminal, Seattle, Washington, and New 
Post Office Building, Portland, Oregon. 







POSITIONS VACANT 


DRAFTSMAN, experienced, wanted for 
structural steel buildings; apply by mail 
only, giving age, nationality, education, 
experience and salary expected. Post & 
McCord, 101 Park Ave., New York. 








DRAFTSMAN, experienced on_ structural 
steel mill and factory buildings, is wanted 
by a large industrial corporation. Loca- 
tion, New York City. Permanent posi- 
tion. No shop details. Give age, na- 
tionality, and full details as to salary and 
experience in first letter. P-375, Eng. 
News-Record, 10th Ave. at 36th St., New 
York City. 
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| Wanted :—Six ambitious young 
: men for salesman’s training 
5 course. Must have vision enough 
to take full advantage of an in- 
tensive shop and office training 
and capable of development 
into high grade representatives. 
Engineering degrees required. 
Also one man of similar quali- 
fications who wishes to special- 
ize in foundry work. Write— 
The Goulds Manufacturing 
Company 


Seneca Falls, N. Y. 
Attention S. S. Gould, Jr., Vice-Pres. 


GOULDS 
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EMPLOYMENT 
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Further information on application, 
OFFICE OF CONSTRUCTING QUAR- 


TERMASTER, WILLIAM BEAUMONT 
GENERAL HOSPITAL, EL PASO, 
TEXAS, Sealed proposals in triplicate wilj 


be received at this office until 10:00 A.M. 
December 20th, 1922, then publicly opened 
for constructing complete, including urili- 
ties, two (2) Field Officers’ Quarters: on: 
(1) Bachelor Officers’ Quarters, and on 
(1) Guard House at William Beaunx 


ynt 
General Hospital, El Paso, Texas. Plans 
and specifications furnished upon receipt of 
certified check for $20.00 to guarantee re- 


turn, 


U. S. ENGINEER OFFICE, NORFOLK 
VA. Sealed proposals will be received 
here until 12 m., January 15, 1923. and 
then opened, for dredging in Appomattox 
River, Va. Further information on ap) 
cation, 
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POSITIONS VACANT 


CONSTRUCTION engineer, competent and 
experienced ; bridges, reinforced concret: 
work, cofferdams, buildings. Work in 
South. Must be able to handle own job. 
Give references, salary requirements and 
education. Box 722, Richmond, Va. 








DRAFTSMEN, structural or mechanical, 
wanted, capable of acting as squad leader 
and checker. Give full technical experi- 
ence with accurate information about 
work you have done. State age and sai- 
ary desired, P-376, Eng. News-Record, 
Real Estate Trust Bldg., Phila., Pa. 
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Help Wanted 


Master Mechanic 


s 

# by Public Works Contractor. 
? Must have wide experience 
? and good references. Give 
i details of experience and 
: 





references. Address 


P-333, Engineering News-Record 
10th Ave. at 36th St., New York City 
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OOeReeenaecneeaneenseery, 
ENGINEER — EXECUTIVE—SALESMAN 
Member Am. Soc. Civ. Eng. 

Over twenty years’ experience in General Enginee: 
ing, Industrial Plants, Railroads, Canals, Sewer 
Levees, etc. With present connection 12 yrs., ni'« 
of which Selling Construction in addition to D 
signing, Purchasing and Traffic. Familiar with 4 
counting. American, single, age 46. Salary, $6,0° 
P-368, Engineering News-Record, 


5 1570 Old Colony Bldg., Chicago, Il). i 
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Mt For proposals Advertised see the pages 


immediately following the “Construction 
j. News” Section. 
n WATERWORKS 
n Bids See Eng. 
Close News-Record 
Dec. 27 Buffalo, N. Y...cccccecees Dec. 21 
Dec. 29 Nashville, Tenn. .......... Dec. 21 
; Dec. 29 Phila., Pa. .....cecccoees Dec, 21 
1 San, 3 eee CRY, B. Di. occ sess Dec. 21 
: Jan. 11 Albemarle, N. C. ......... Dec. 21 
Jan. 12 Cleveland, O. ..... rcrvrer we} | 
Adv. Dee. 21. 
Jan. 16 Cyril, Okla. ........ eee Dec. 14 
Jan, 32 BEWWGRIG, Th. 2. ccc ceccses Dec. 21 
Feb. 1 Spokane, Wash. .........Nov. 16 
! ‘ 
| SEWERS 
Dec. 28 Indianapolis, Ind. ........ Dec. 7 
Dec. 29 North Milwaukee, Wis.....Dec. 21 
Dec. 30 Lakewood (Cleveland 
P. O.), Ov coecee eee ieese Dec. 21 
Jan. 2 Wilkes meee, A eh basa 604 Dec 14 
Adv. Dec. 14 and 21. 
Jan. 9 Newark, N. J. .ccccccccce DOG Zl 
Jan. 16 Richmond, Va........ coee DOCG. 21 
Adv. Dec. 21. 
WASTE DISPOSAL 
Teo, 20 Portland, OFe. ccccscccces Nov. 30 
dam. BA POree, ee Des ccs ccccncs Dec. 7 
Adv. Dec. 7 and 14. 
BRIDGES 
Thad, BE COND bok oie side dineeas Dec. 7 
Dae. Bt WES nk c.veccwces ere Dec. 21 
Deo. 38 Sterling, TWh ..cssscocecss Dec. 7 
Dec. 28 Minnesota .......cceee oo DO. 7 
Dec. 28 Windom, Minn, ........... Dec. 14 
Dec, BE MTG ois ode ccccccvces Dec. 21 
Jan. 23 Spokane, Wash........«. Sept. 21 
Apr. 1 Wilkes-Barre, Pa. ....... Dec. 14 
Sept. 1, 1923, Sydney, New South 
Wales, Australia ........Aug. 3 
DAMS 
Jan, § Bluefield, W. Va. ......... Nov. 30 
Adv. Nov. 30 to Dec, 21. 
RAILWAYS 
Sat FU adic vcvccctéecs Dec. 7 
Adv. Nov. 30 to Dec. 21. 
EXCAVATION, DRAINAGE, 
IRRIGATION 
Dec. 29 Logansport, Ind. ....... «Dec. 21 
Dec. 30 Greenfield, Ind. .......... Dec, 14 
Adv. Dec. 14 and 21. 
Jan. 9 Glencoe, Minn. ........0.- Dec. 14 
STREETS AND ROADS 
00; D0 LL 6 adc oe sien eve’ Dec. 7 
Dec. 26 Santa Rosa, Calif, ....... Dec, 14 
Dec. 26 Penns Grove, N. J. ....... Dec. 14 
Adv. Dec. 14 and 21 
Dec. 26 New York, N. Y. ...cecee: Dec. 21 
60; Se Me TR, Ve cécccecsses Dec. 21 
Dec. 26 Missouri ...... etabteuns Dec. 21 
Dec. 37 CAME, DEMEM, ccc cwcccons Dec. 14 
Dec. 27 Pennsylvania ...... ec... Dec. 14 
Dec. 27 Missouri ....... Ceeccrocce Dec. 21 
Dec. BE See OM Na robes cece s Dec. 21 
Dec. 27 Iowa City, Ia. ........... Dec. 21 
Dec. 28 Austin, Tex. ..ceccccesss- DOG Z1 
Dec, 28 Mobile, Ala, eoeeee- Nov. 30 
Dec, 28 Michigan .... Dec. 21 
Dec, 28 Minnesota .. -Dec. 7 
Dec. 28 Louisiana .. -Dec. 14 
Dec, 28 Olivia, Minn. -Dec. 14 
Dec. 28 Missouri .. -Dee. 21 
Dee, 28 Richmond Hill N. ¥. -Dec. 21 
Dec. 28 Brooklyn, N. ¥. .... .Dec. 21 
Dec. 29 Long Tsland ‘City, ~~ -Dec. 21 
Dee, 29 Kansas City, Kan. ... -Dec. 7 
Dec, 29 Winamac, ind. ..... --Dec. 21 
Dee, 30 Logansport, Ind. és .-Dec. 21 
Dee. 30 Quebec ‘ .-Nov. 23 
Dee. 30 mahes . Nov. 2 
Dec. 30 Quebec . -Nov. 9 
Dec, 30 Quebec .Nov. 16 
Dec. 30 ‘oe uebec ...... . Nov. 30 
Jan. t. ee Mo. .. -Dec. 7 
lan. i Tacoma, Wash. ...;...... Dec. 21 
Jan. ; eee Kan. ......-Dec. 21 
in. 4 Rio Vista, NG RK dc cane Dec. 21 















in re | 
CONSTRUCTION NEWS 


PROPOSALS 


Bids See Eng. 
Close News-Record 
mm... B TOON Wee iics sc c0ceecs es Dec. 7 
eam. 7 TOUR, BET, nc ccccccccn Sept. 28 
dan. 10 Albemarie, N. C. ......... Dec. 21 
dan. 11 Wichita, Ban. ..cccccccees Dec. .21 
dan. 23 Spokane, Wash. ......... Dec. 21 
Jan. 24 Faribault, Minn. ........ Dec. 14 
INDUSTRIAL WORK 
pe a ee Dec. 7 
Jan. 4 Delaware, O. ..... eenawes Dec. 14 
BUILDINGS 
oo Bt ee A eee Dec. 21 
ie a ee ee ee Dec, 21 
Dec. 28 Lockhart, Tex. ......0¢...-Dec. 31 
Dec. 28 Kenosha, Wis. ..........Nov. 30 
EO, Be Be, BS ns cvcccsecess Dec. 21 
Dec. 28 Hancock, Mich. .......... Dec. 21 
Dec, 36 Bt, Creriee, Mo. ....0.205 Dee. 7 
1960. SO BIGMI, BEE, cc cccccvcecse Dec. 21 
cam, Ee aa eves ccgoecOve. § 
ean. 3 Death BiMR. .c.cse: *...Nov. 23 
J6m, F DRWEOROE, TOM, 2.0 cccces. Dec. 14 
Jan. 3 Providence, R. I. ......-. Dec. 21 
Bes SP, Ga occ tccceccecces Dec, 21 
th 2 RUE, IME nc cece eevencese Dec. 21 
Geeks BD Ge, Oe. nc ccctccces Dec. 14 
Jan. 3 Farmersville, O. ...... eee DOC, 21 
Sam, GG BPG, Ge vcs ccccccess Dec. 14 
ee: Oe BI ok Hes R Seda ewes Dec, 14 
Sas “Fee 6h ear ccwcanee Dec. 14 
Adv. Dec. 14 and 21, 
ae, BE. Ms eeicceccsccc Dec. 21 
a ey ee ee Dec. 21 
Jan. 10 Nashville, Tenn. ......... Dec. .7 
Jan. 10 Grand Rapids, ~™. evite « Dec. 21 
Sum. 75 Teenetn, We. gd. cece wees Dec. 14 
pa ae oa a Dec. 21 
Pe ee ae Dec. 21 
Deb, 2 GOO Eis es ccevcvasees Dec. 21 
Mar. 23 Shreveport, La. ......... Nov. 9 
FEDERAL GOVERNMENT WORK 
Dec. 26 Barge—Wilmington, N. C..Nov. 30 
Adv. Nov. 30 to Dec. 21. 
Dec. 26 psa Ae guy gd Ill..Dec. 7 
Dec. 26 Scows—Portland, Ore...... Dec. 14 
Dec. 26 Fuel ‘Oil—Phila., Es «6. Dec. 14 
Dec. 27 Post Office—Leesburg, Va..Dec. 7 
Dec. 27 ee ereees Arsenal, = 
site cee em bla anys 4:64 % ec. 
Adv. Dec. 14 and 21. 
Dec. 27 Covering Railroad Track— 
San Diego, Calif. ...... Dec. 7 
Dec. 28 Hospital — Tupper Lake, 
ie ARR Ay ye ee ec. 7 
Dec. 28 Equipment, etc.—Tupper 
Lake, Me Biases 6409.0 Dec. 7 
Dec. 28 Radial Brick Stack— 
Tupper Lake, N. Y. ....Dec. 7 
Dec. 28 2 Tank—Tupper Lake, 
Re a eee Dec. 7 
Dec. 28 Remodaling ~Phita Pa. .Dee. 14 
Dec. 28 Drainage ystem—Tupper Lake, 
DY Ste dice eM a So, © 44.20 Su Dec. 14 
Dec, 28 Roads, etce.—Tupper Lake, 
Ste Oin ai Mh ded! 40.0 0.0:0'0.0 ec. 14 
Adv. Dec, 14 and 21. 
Dec. 29 Changes — Birmingham, 
Pe Tete a ae wee ae ks c. 14 
Dec. 30 Power House — Huntington, 
We PE aU ie ae bn ke penes ¢ ec. 7 
Adv. Dec. 7 to 21. 
Dec. 30 Dredging Pump—Florence, 
PORE a eae Dec. 7 
Adv. Dec. 7 to 21. 
Jan. 3 Piers—Pearl Harbor, 
Bit Eas ER kb wes ence ov. 16 
Jan. 3 Drainage System—Del Rio, 
Cds Cee etare's én 0 %.0.0we é ec. 14 
Jan. 3 Alterations—El Paso, Tex..Dec. 21 
Jan. § Dredge—Cincinnati, O. -Dec. 7 
Adv. Dec. 7 to 21. 
Jan. 9 Fuel Oil—Wash., D. C.....Dec. 21 
Jan. 9 Extension — St. _ Cloud, 
NH is 36 Mime Slow Uo a:4'a's-0:0 « Dec. 21 
Jan. 10 Extension—Elmira, N. Y...Dec. 21 
Jan. 12 Remodeling—Boston, Mass.Dec. 21 
Adv. Dec. 21. 
Jan. 15 Metal Work — Key West, 
EA ee ae eee Dec, 21 
Adv. Dec. 21. 
Jan. 15 Pipe Line Dredge—Cincinnati, 
OR ee cea s che Vale o8RA Dec. 14 
Jan. 16 Hospital—Tacoma, Wash...Dec. 14 
Adv. Dec, 14 and 21. 
Jan. 16 Hull—Nashville, Tenn...... Dec. 21 
Adv. Dec. 21. 
Jan. 18 Furnishing and Placing meee 
—New Orleans, La. ...... c. 21 
Adv. Dec. 21. 
Jan. 24 Refrigerating and Ice-Making 
Plant—Pear! Harbor, H. T.Dee. 14 


Bids See Eng. 
Close News-Record 
MISCELLANEOUS 

Dec. 26 aa ad, ete. — Mineola, 
Be Es che eee CL es heed Yec. 14 
ies Dec. 14 and 21. 
Dec. 26 Rails and Poles—Cape May, 
SEL aRAAR MK MRSC CERRO Dec. 21 
* Adv. Dec. 21, 
Dec. 27 Dock Wall—Buffalo, N. Y..Nov. 30 
Adv. Nov. 30 to Dee. 21 
Dec. 27 Tractor—Luverne, Minn...Dec. 21 
Dec. 28 Crane—Kilgard, B. C...... Dec. 14 
Dec, 29 Crane—Phila., Pa. ........Dec. 21 
Dec. 29 Coal Handling Equipment — 
Pein POs seccedessecace Dec, 21 
Dec. 29 Long Island City, N. Y...Dec. 21 
Dec. 30 Grain Elevator—Port 
APthUF, CRG «ovces etdnes Dec. 21 
Dec. 31 Crushed Stone —— Toronto, 
Cb 6.6 chs swemeeseedecass « Dec. 21 
Jan. 1 Transmission Line—Spokane, 
Nh de Ack Care Oa ensdines Nov. 9 
Jan, 2 Steel Water Pipe, etc.—Terra 
Pens RIS an 066000640006 Dec. 21 
Jan. 11 Structural Steel—New Orleans, 
S eceenbee es.00 Cerceeccs Dec. 21 
Adv. Dec. 21. 
Jan, 15 Bulkhead — Jersey City, 
Oe RE AR err are Dec. 21 
Adv. Dee. 21. 
Jan, 31 Dry Dock Machinery—Esqui- 
DRI sien caeendslce is Dec. 21 


Where name of official is not given 
inquiries should be addressed to City 


Clerk, County Clerk or corresponding 
official, 





Waterworks 


PROPOSED WORK 


W. Va., Bluefield—Take bids about Jan. 
1, for 2,000,000 gal. filtration plant. $75,- 
000. Alvord, Burdick & Howson, 8 South 
Dearborn St., Chicago, engrs, 

0,, Columbus—See “Streets and Roads.” 


Mich., Detroit—Furnishing and erecting 
80 filter operating tables for filtration plant 
at Waterworks Park, to New York Conti- 
nental Jewel Filtration Co., 45 East 17th 
St., New York City, $27,000. 

Ill., Litchfield — Plans artificial water 
basin, 300,000,000 gal. capacity. $165,000. 
L. Starr, city engr. 

Wis., Fond du Lac—City plans to pur- 
chase pump for Water Dept., about 5-10,000 
gal, per day, steam driven and boiler, also 
large amountsof c.i. mains and service 
connections. $50,000. G. H. Staunchfield, 
City Hall, engr. 

Wis., Fond du Lac—See “Sewers.” 

Kan., Lakin—Dec. 22, to vote on $33,- 
000 bond issue for new waterworks sys- 
tem. E. T. Archer & Co., 609 New England 
Bldg., Kansas City, Mo., engrs. 

S. D., White River—Voted $30,000 bonds 
for waterworks plant, reservoir and sewer- 
age system. T. H. Green, city clk, 

Mo., St, Charles—Defeated $65,000 bonds 
for mains, machinery, meters, etc. Noted 
Nov. 23 

Tex., Perryton—Voted $75,000 bonds for 
waterworks. H. E. Elrod Eng. Co., Dallas, 
(street address not available), engrs. 

Tex., Rotan—Voted $50,000 bonds for 
complete waterworks plant. Engineer not 
selected. Noted Nov. 2. 

Okla., Wyneewood—Dec. 28, to vote on 
$50,300 bonds for tank, tower, mains, pump- 
ing equipment and reservoir. V. V. Long 


& Co., 1300 Colcord Bldg., Oklahwma City, 
engrs. 

Ore., Vernonia—Voted $40,000 bonds for 
waterworks. C. D. White, mayor. BEngi- 
neer not selected. 

Wash., Creston—Voted $16,000 bonds in- 
stalling water system. Engineer not 
selected. 

Calif., Pasadena—Voted $300,000 bonds 
for water distribution system and $250,000 
bonds to acquire existing water system. 

Calif, Sacramento—See “Streets and 
Roads.” 

Ont., Toronto—York TWh plans 6 in. ¢.i. 
mains ‘in Avonlea Blvd. 5, Alameda Ave. 
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Waterworks (Continued) 
$4,650, Eglington Ave. $7,350, Gray Ave. 


$2,150, Larratt Ave. $6,000, Cheyne Ave. 
$4,400, Kennedy Ave. $2,900, Hamstead 
Ave. $3,500, Jones Ave. $1,110. F. Barber, 
i0 Jarvis St., engr. 

Ont., Toronto—Plans extension to filtra- 
tion plant at Toronto Island, increasing 
capacity by 206,000,000 gal. per day, incl. 
mechanical rapid sand filters, slow sand 
filters and drifting sand filters, $300,000; 
also plans 7,500 lin.ft. 6 in. mains in Or- 
chard View Blvd., Edith and Belsize Drives, 
Glengarry Ave., Greer, Manor and Tilson 
Rds. $25,000. R. C, Harris, city engr. 

BIDS DESIRED 

N. Y., Buffalo—Dec. 27, by A. W. Krein- 
heder, comr. Pub. Wks., Municipal Bldg., 
116 ton standard pipe and fittings, and 5 
ton special fittings. 

Pa., Phila.—Dec. 29, by F. H. Caven, dir. 
Pub. Wks., City Hall, furnishing and in- 
stalling turbo centrifugal pumps, 250 g.p.m, 
capacity, $26,000, 300 fire hydrants, $10,000 ; 
150 six in 100 eight in., and 50 twelve in. 
stop valves, $10,000; 400 ton 6, 8 and 12 in, 
ci. pipe, 40 ton 6, 8 and 12 in. specials 
C:E. Davis, City Hall, engr. 

Pa., Phila.—Dec. 29, by F. H. Caven, dir. 
pub. wks., City Hall, furnishing and_in- 
stalling 2 sand machines for removing, 
washing and replacing sand. $50,000. C. 
EK. Davis, City Hall, engr. 

N. C., Albemarle—Jan. 11, by Mayor, 
constructing brick and concrete addition 
to filterhouse, concrete filter tubs, concrete 
coagulation basin, brick and concrete clyem- 
ical house also filter plant equipment. G. 
Cc. White, Durham, engr. 


Tenn., Nashville—Dec. 29, by P. Sharpe, 
mayor, 30 in. gate valves for Water Dept. 

0., Cleveland—Comr. of Purchases tak- 
ing bids 2 steam turbine reduction gear 
driven forced draught fans, 2 steam tur- 
bine driven centrifugal boiler feed pumps, 
1 hydraulic driven centrifugal boiler feed 
pump, 4 hydraulic turbine stoker drives, 
for Fairmount Pumping Station. 

0., Cleveland—Jan. 12, at office of Com- 
missioner Purchases & Supplies, City Hall, 
constructing inlet and outlet works at Fair- 
mount Reservoir for Div. of Water. A. V. 
Ruggles, comr. Water; adv. this issue. 

Til., Hinsdale — Jan. 22, by Bd. Local 
Impvts, furnishing and laying 12,39) ft. 12 
in. and 830 ft. 10 in. c.i. mains, with hy- 
drants, valves, ete. $51,000. Krehbiel Co., 
730 West Monroe St., Chicago, engrs. Noted 
Sept. 14. 

Ss. D., Rapid City—Jan. 3, improving 
waterworks system, incl. 2,000,000 gal. 
rein.-con, reservoir, furnishing, laying and 
hauling c.i. pipe, valves, hydrant, ete. 
$150,000. Burns & McDonnell Eng. Co.., 
402 Interstate Bldg., Kansas City, Mo., 
engrs. 





CONTRACTS AWARDED 


N. ¥.. Long Island City—N. J. Hayes, 
comr. Water Supply, Gas & Electricity, 
Municipal Bldg., New York, mains in As- 
toria, Schurz and Sigel Aves., etc., to F. L. 
Paino, 572 Ist St., Brooklyn, $39,731. Noted 
Dec, 14. 

Pa., Phila.—wWater piping in Northeast 
sewage treatment plant, to Roberts Filter 
Co., Rawn and Tacowanda Sts., $101,900. 
Eners. est. $150,000. Noted Dec. 7. 


Miss., Bay St. Louis—For 3 motor driven 
fire pumps, to Southern Jobbers Supply Co., 
515 South Peters St., New Orleans, La., 
$3,880; steel tower and tank, to Pitts- 
burg Des Moines Steel Co., Praetorian 
Bidg., Dallas, Tex., $5,540; pipe and 
specials, steel pipe fittings, to Natl. Cast 
Iron Pipe Co., Tarrant City, Birmingham, 
Ala., $26,462; concrete reservoir, hauling 
pumps, installing same foundation for pump 
house, building pumphouse and hauling 
material for same, to Chambers & Bowers, 
Hammond, La. Noted Nov. 2. 


0., Cleveland—For 1 story, 30 x 35 ft., 
concrete pumphouse and substructure at 
Lake Shore Bivd. Pumping Plant, to West- 
ern Reserve Constr. Co., 2244 Murray Hill 
Rd., $19,736. Noted Dec. 7. 

Ia., Chariton—To A. Phelps & Son, Knox- 
ville, settling basin building, $11,380; Pitts- 
burgh Filter Co., Des Moines (street ad- 
dress not available) filtration plant incl, 2 
filters, $6,575. Noted Nov. 23. 

Ia., Marshalltown — For 6,000,000 gal. 
pump, to Allis-Chalmers Mfg. Co., West 
Allis, (branch of Milwaukee), Wis., $37,700. 


Kan., Abilene—To Burt & Tripp, Hering- 
ton, pipe line, $15,964; to Chicago Bridge 
& Iron Co., 37 West Van Buren St., Chi- 
cago, 250,000 gal. tank on 100 ft. tower, 
$14,090: to Fairbanks-Morse Co., 1214 
Liberty St., Kansas City, Mo., one 75 hp. 
engine, $5,190, two 250 hp. motors, $1,925. 





Sewers 


PROPOSED WORK 


R. 1., Pawtucket—Plans new sewer in 
sections of Pond St. and Rhode Island Ave. 
$33,000. Dept. Public Wks., City Hall, 
engrs. 

N. Y., Batavia—Plans to purchase elec- 
trically driven automatic lift for sewage 
disposal plant. $6,000-$12,000. F. 
Smerson, city engr. ; 

Ky., Ashland—Plans sewerage system. 
250,000. Alvord, Burdick & Howson, 8 
South Dearborn St., Chicago, engrs. 


Ill., Lemont—Making plans sewerage sys- 
tem. $200,000. Marr, Green & Co., 400 
North Michigan Ave., Chicago, engrs. 

Iu., Morris — Making plans sewers in 
North Liberty St. $35,000; in 4th Ward 
$65,000. Consoer Eng. Co., 140 South 
Dearborn St., Chicago, engrs. 

Wis., Fond du Lac—Haentze Floral Co., 
c/o R. D. Haentze, 4107 Linden St., plans 
vitr. clay sewers, watermains, gas mains 
and connections, and paving on 14th, 15th 
pane ae Sts. $25,000. Engineer not se- 
ected, 

Ia., Earlville — Making plans sanitary 
sewerage system. $30,000. C. H. Currie 
Eng. Co., Webster City, engrs. 

Ia., Mechanicsville—Making plans com- 
plete sewerage system. $30,000. C. H. 
Currie Eng. Co., Webster City, engrs. 

Kan., Ottawa—Making plans new sew- 
age disposal plant. $125,000. Black & 
Veatch, 701 Mutual Bank Bldg., Kansas 
City, Mo., engrs. 


8. D., White River—See “Waterworks.” 


Mo., Harrisonville — Jan. 9 to vote on 
$60,000 bonds sewerage system. 


Tex., Denton — Making plans complete 
disposal plant and sewers. $50,000. Koch 
& Fowler, Sumpter Bldg., Dallas, engrs. 

Tex., Waxahachie—City Comn. had plans 
prepared and takes bids in January sewer 
extensions. $25,000. W. M. Finley, Waxa- 
hachie, engr. 


Calif., Sacramento — See “Streets and 
Roads.” 


Calif., Watts—Had plans prepared 64,- 
745 lin.ft. 6 in., 41,180 lin.ft. 8 in., 17,926 
lin.ft. 10 in., 2,552 lin.ft. 18 in., 5,660 lin.ft. 
15 in., and 5,660 lin.ft. 20 in. cement pipe 
sewers. To exceed $400,000. Koebig & 
Koebig, Title Insurance Bldg., Los Angeles, 


engrs. 
BIDS DESIRED 


N. J., Newark—Jan. 9, by Passaic Val- 
ley Sewerage Comrs., 128 Market St., con- 
structing Newark local sewer connections, 
in Carlisle Pl., Ogden, Passaic and Clark 
Sts., 1,405 lin.ft. earth excav. and refilling, 
in trench, 1,405 lin.ft. 12-18 in. vitr. pipe, 
110,000 lb. steel for reinforcement, etc. J. 
R. Van Duyne, ch. engr. 

Va., Richmond—Jan. 16, by Dept. Pub. 
Wks., sewers in various streets. A. J. 
Saville, dir. pub. wks.; adv. this issue. 


0., Lakewood (Cleveland P. 0.)—Dec. 30, 
5,250 ft. 48 in. vitr. clay or segmental block 
intercepting sewer. E. A. Fisher, City Hall, 
ener. 

Wis., North Milwaukee—Dec. 29, by J. H. 
Fowles, secy., Metropolitan Sewerage Comn. 
of Milwaukee Co., 508 Market St., Milwau- 
kee, sewer in 32nd St. and Hampton Rd. to 
48th St. and Roosevelt Dr., 9,665 lin.ft. 40- 
60 in. concrete sewer, 1,800 lin.ft. 42 mi. 
sewer in rock excav. $200,000. F. C. Hat- 
ton, 508 Market St., engr. 


BIDS RECEIVED 


Mich., Detroit—Opened bids (1) Exten- 
sion 2, Alter Rd. Sewer in Mack Ave. (2) 
Watson St. Arm east of Bates St. Sewer 
(3) extension to 8rd Ave. Relief Sewer (4) 
Byron Ave. Arm south of Highland Park 
Arm (5) Byron Ave. Arm north of High- 
land Park Arm, also following Laterals 
(6) 3794 (7) 3800 (8) 3801 (9) 3802 (10) 
3803 (11) 3804 (12) 3806 (13) 3807 (14) 
3809 (15) 3810, brick, monolithic concrete, 
segment block and vitr. crock, from W. 
Blanck & Co., 827 Ford Bldg., (1) $54,090 
(4) $25,530 (7) $22,184 (8) $5,375 (10) 
$11,194 (13) $5,881 (14) $5,658 (15) $8,056; 
J. Wagner, 2735 West Grand Blvd., (1) 
$62,820; J. A. Mercier Co., 216 Hammond 
Bldg., (1) $58,040 (2) $67,285; Hammen & 
Co., 4612 Woodward Ave., (2) $64,165 (5) 
$30,702 (6) $8,332 (14) $6,515; R. D. 
Baker, 1631 Elmhurst Ave., (2) $67,320 (3) 
$30,443 (4) $24,120; C. R. Lennane & Co., 
2631 oodward Ave., (3) $30,761; J. 
Porath, 745 Griswold St., (3) $30,953 (4) 
$22,635 (5) $29,339: A. Rossi, 5307 Penn- 
sylvania. Ave., (5) $30,799; A. Arcari, De- 
troit (street address not available), (6) 
7,921 (9) $4,977; Detroit Drainage Constr. 
Co., 5099 Lemay Ave., (6) $7,067 (7) $21,- 
494 (8) $5,609 (11) $12,700 (12) $6,000; 





Vol. &¥ 





Western Constr. Co., 1208 Ford 

$19,517 (11) $11,844 (12) $6 
$5,470 (14) $6,027 (15) $8,177; | 
Barton, Detroit Savings Bank f - °° 
$3,900; H. Pontarelli, Wolverine H (10) 
$11,167 (12) $6,086 (15) $8,661: wry 
John, 400 Penobscot Bldg., (10) $: a 

$11,300. 5 


Tex., Harlingen—For 7 mi. 
various streets, incl. 34,040 ft. 8-1» D 
9 manholes, 16 flush tanks, from Kry, 
& Hayner, Moore Bidg., San Antoni, $6). 
054. Noted Nov. 30. t 


CONTRACTS AWARDED 


N. Y., Brooklyn—E. Riegelm hin 
pres., Boro Hall, to J. A, Murp! we 
in Bast 17th St., 97% of e: ‘ 
($6,695); to Manmill Constr. ( 
Douglass St., Ocean Ave., 122% of enegrs 
est. ($600), Riverdale Ave. 123 
engrs. est. ($1,602), sewer basins in - ler 
St., 109% of engrs. est. ($350), 87th s; 
128% of engrs. est. ($650); to G 
Schrade, 693 Flatbush Ave., sewer Rast 
37th St., 88.4% of engrs. est. ($3,694). | 
Ave., 127.27% of engrs. est. ($2,346) 
Gustin Morris Contg. Co., Creek St. ani 
Anabel Pl., Long Island City, Brookiy; 
Ave., 131% of engrs. est. ($2,232). Note 
Dec. 7. 


Pa., Phila—To R. Lombardi Lincoln 
Bldg., sewer in York Rd., $28,404: to . 
Lombardi, Lincoln Bldg.. sewer in Salmon, 
Stockley, Walker and Watts Sts., 671 { 
Torresdale Aves., $26,672; to J. J. McHugh 
1716 Race St., sewer in Haines, Howard and 
McCollum Sts., $27,025; to W. H. Garso: 
5033 Brown St., sewer in McKean, Oxford 
and Sansom Sts., $18,835, Erie Ave., Dar- 
son, 54th and 55th Sts., $27,227; to ET 
Bennis, 641 East Chelten Ave., sewer in 
Washington Lane, Ellett and Ognotz Sts. 
$33,365; to E. Leva, 3851 North 10th st. 
Sewer in 65th Ave., American, Atlantic 
Kingston, Venango and Ognotz Sts. 
$34,039; to E. Pascuzzi, Lincoln Bld. 
sewer in Abbotts Ave., Louden and Arnoli 
Sts., $29,877; to A. Joffola, 1203 Tree St. 
intercepting sewer in 40th Ward lowlands 
$43,586. Noted Dec. 7. 


Fla., Jacksonville — Constructing storm 
water and sanitary sewers, Sects. A and E 
to Bryan & Co., Jacksonville, (street ad- 
dress not available), $29,809 and $58,122 
respectively; Sects. C, D and F, to Adams- 
Evans & Co., Atlantic Bank Bldg., $26,890 
$50,023 and $28,373 respectively; Sect. B. 
to Adams-Evans & Co., Atlantic Bank Bldg. 
and Bryan & Co., Jacksonville, (street ad- 
dress not available). Noted Nov. 9. 

Mich., Springwells—B. P. Esper. villag 
clk., Sect. 20 trunk sewer, to C. R. Lennan: 
2631 Woodward Ave., Detroit, $74,618 ; Sect. 
21 trunk sewer, to Detroit Drainage Constr. 
Co., 5099 Lemay Ave., Detroit, $40,854. 
Noted Dec, 14. , 


Kan., Syracuse— To Burt & Tripp 
Hutchinson 19;110 ft. 8 in. vitr. pipe $0.40, 
8,120 ft. 10 in. $0.55, 9,020 ft. 12 in. $0.70, 
etc., total $36,006. Noted Nov. 16. 


Waste Disposal 


BIDS RECEIVED 

Ont., Toronto— Opened bids 400 ton 
municipal garbage incinerator, from Francis 
Hankin Co., 20 St. Nicholas St., Montreal, 
Que., representatives of C. O. Bartlett & 
Snow Co., Cleveland, O., $203,000; Laurie 
& Lamb, Bd. Trade Bldg., Montreal, Que., 
representatives of Heenan & Froud, Eng- 
land, $227,910. 


CONTRACTS AWARDED 


Tex., Waco—For 20 ton incinerator. to 
Superior Garbage & Incinerator Co., Dallas, 
(street address not available), $18,500 
Noted Oct. 26. 


Bridges 
PROPOSED WORK 


Conn, Hartford—Pub. Wks. Dept. plans 
bridge over Park River on Bonner St. $35.- 
000. R. N. Clark, City Hall, engr. 


Fla., Gainesville—Alachua Co., plans 200 
ft. steel bnidge over Swannee River. D. F. 
Thomas, Gainesville, engr. 


Wisconsin—See “Street and Roads.” 


Wis., Milwaukee—Park Bd., City Hall, 
and Chicago & Northwestern Ry., West 
Jackson Blvd. and Franklin Sts., Chicas, 
having plans prepared rein.-con, viaduct 
on Mason St., one 120 ft. span and two 
40 ft. spans, 80 ft. wide. $230,000. Park 
Bd. takes bids in spring. Railway _appro- 
priated $130,000 toward cost. A. C. Clas, 
445 Milwaukee St., engr. 

Ia, Ft. Dodge—Webster Co. had p!ans 
prepared 288 ft., 6 span, cantilever, deck 
girder bridge, concrete, at North limits of 
Ft. Dodge. $32,300. Iowa Hy. Comn, 
Ames, engrs. 
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Decem 
carota 
pridg:s (Continued) 

Mis-ouri—State Hy. Dept., Jefferson City, 
three 80 ft. steel truss’ and 
ft. rein.-con. slab spans, 20 ft. road- 
rein.-con, piers, etc., over St. Francis 
on Sta. 1 plus 00, on road from Ken- 
Poplar Bluff, Federal Aid Project 221, 

. iin Cow; three 60 ft, steel truss spans- 

<kewed, conerete floor with one 20 ft. rein.- 
‘ lab approach span each end, 18 ft. 
way, 2 rein.-con, piers, etc., over Shoal 

on Sta. 1780 plus 64 on road from 
y to Monett, Federal Aid Project 155, 
Newton Co.; one 140 ft, steel truss and six 
+) ft. I-beam spans, approach spans each 
end, 20 ft. roadway, 2 rein.-con. piers, etc., 
over west fork of Grand River on Sta. 480 
plus 10 on road from Stanberry to Albany, 
Federal Aid Project 37B, Gentry Co.; one 
140 ft. steel truss span, 20 ft. roadway, 2 
rein.-con. abutments, etc., over Little St. 
Francis River, on Sta. 700 plus 00, on road 
from Ironton to Fredericktown, Federal 
\id Project 203, Madison Co.; two 85 ft. 
steel truss spans, 20 ft. roadway, 1 rein.- 
con. pier, ete. over Floodway Drainage 
Ditch, on Sta, 442 plus 93 on road from 
Kennett to Hayti, Federal Aid Project 212, 
Dunklin Co.; two 100 ft. steel truss spans, 
°0 ft. Roadway, 1 rein.-con. pier, etc., over 
‘Suavasse River on Sta. 213 plus 90 on 
road from Fulton to St. Louis near Ful- 
ton, Federal Aid Project 144, Callaway Co. ; 
two 100 ft. steel truss spans, 20 ft. road- 
way. 1 rein.-con, pier, ete. over James 
River on Sta. 255 plus 00, on road from 
Springfield to Ozark, near Gallaway, Fed- 
eral Aid Project 162, Greene Co.; one 90 ft. 
and two 60 ft. rein.-con, arch spans, open 
spandrel, 20 ft. roadway, 2 rein.-con. piers, 
etc,, over Salt Fork River on Sta. 35 plus 
40 on road from Marshall to Arrow Rock, 
near Marshall Junction, Federal Aid Project 
16, Saline Co.; one 120 ft. and two 80 ft. 
steel truss spans, 20 ft. roadway, 2 rein.- 
con. piers, 1 rein.-con, and 1 mass_concrete 
abutments, ete., over Big Piney River on 
Sta. 1091 plus 00 on road from Cabool to 
Houston, Federal Aid Project 90C, Texas 
Co.; one 140 ft, steel truss span, 20 ft. 
roadway, 2 rein.-con, bents, 2 rein.-con. re- 
taining walls, ete., over Drainage Ditch 8, 
on Sta. 799 plus 00 on road from Marble 
Hill to Advance, Federal Aid Project 208, 
Bollinger Co., eight 40 ft. rein.-con, deck 
girder, one 120 ft. and two 76 ft. steel truss 
spans, 20 ft. roadway, 4 rein.-con. piers, 8 
rein.-con. bents, etc., over Castor River Di- 
version Channel, on road from Advance to 
Marble Hill, Federal Aid Project 208, Bol- 
linger Co. B. H. Piepmeier, state highway 
engr. 

Tex., Ft. Worth—See “Streets and Roads.” 


Wash,, Colfax—Whitman Co. voted $25,- 
000 bonds 78 ft, steel girder bridge, 1,400 
cu.yd. concrete in girder, 150 ton reinforc- 
ing. L. R. Sampson, Colfax, engr. 

Ontario—See “Railways.” 

Ont., Scarboro—Scarboro Twp. having 
ylans prepared one 30 ft. and several 20 ft. 
concrete highway bridges in Dist. 1, slab, 
beam, girder and arch types. $40,000. C. E. 
Fraser, Stop 19, Kingston Rd., Toronto, 
engr. 


plan 
five - 
way, 
River 
nett 


BIDS DESIRED 


Missouri—See “Streets and Roads.” 


Missouri—Dec. 27, by State Hy. Dept. at 
aie. eae Neosho, three 60 ft. steel truss 
spans-skewed concrete floor with one 20 
ft. rein.-con. slab approach span each end, 
18 ft. roadway, 2 rein.-con. piers and 2 rein.- 
con. bents, over Shoal Creek, on Sta. 1780 
plus 64 on road from Granby to Monett, 
Federal Aid Project 155, Newton Co. B. H. 
Piepmeier, Jefferson City, state highway 
engr. 

Missourim—Dec. 28, by State Hy. Dept. 
at div. office Carthage one 70 ft. and_ two 
60 ft. rein.-con. archy spans, 20 ft. roadway 
spandrell filled, 2 rein.-con. abutments and 
2 rein.-con. piers, over Spring River, on 
Sta. 581 plus 00, on road from Carthage 
to Joplin, Federal Aid Project 84, Jasper 
Co. B. H. Piepmeier, Jefferson City, state 
highway engr. 


Missouri—Dec. 28, by State Hy. Dept. 
at div. office Platte City, three 120 ft. and 
one 60 ft. steel spans, 18 ft. roadway, 2 
rein.-con. bents and 3 rein.-con piers, over 
Platte River, on Sta. 7 plus 00, on road 
from Kansas City to St. Joseph, Federal 
Aid Project 93, Platte Co. B. H. Piep- 
meier, Jefferson City, state highway engr. 


Missouri—Dec. 28, by State Hy. Dept. 
it div. office Springfield, two 100 ft. steel 
truss spans, 20 ft. roadway, concrete piers 
and abutments, over James River on road 
‘rom Springfield to Ozark, Federal Aid Pro- 

t 162, Greene Co. . H. Piepmeier, 

fferson City, state highway ener. 
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BIDS RECEIVED 

Alabama—State Hy. Dept., Montgomery, 
566 ft. bridges on Opelika-Waverly Rd., Lee 
Co,, 18 ft. roadways, one 80 ft. steel span, 
remainder concrete girder type from 
Mitchell Bros., Birmingham (street address 
not available) $34,790; Stanley & Singer 
Constr. Co., Lafayette, $37,221; F. M. Dob- 
son & Son, 107 Pine St., Montgomery, 
$37,306. Noted Nov. 16. 

Missouri—State Hy. Dept., Jefferson City, 
opened bids Dec. 2, (1) one 40 ft., one 
45 ft. and three 35 ft. I-Beam spans, 20 
roadways, 2 concrete bents on concrete 
filled tubes, on road from Poplar Bluff to 
Fisk, Federal Aid Project 204, Sect. B, 
Butler Co. (2) six 8 ft. rein.-con, slab spans, 
skewed, 24 ft. roadway, concrete piers and 
abutments on rock fill, on Sta. 12 plus 37 
on road from Mexico eastward, State Proj- 
ect Route 22, Sect. 9, Audrain Co. (3) 
three 15 ft. rein.-con. slab spans, 20 ft. 
roaaway, concrete piers and abutments, 
over north fork of Cave Creek, and one 50 
ft. steel truss span, 20 ft. roadway, etc., 
over south fork of Cave Creek, on road 
from_ Poplar Bluff to Elsinore, State Proj- 
ect Route 16, Sect. 73, Carter Co (4) two 
70 ft., one 50 ft. and one 60 ft. steel truss 
spans, 20 ft. roadways, concrete piers and 
concrete pile bents, over branch of Bee 
Creek, on road from Faucette to New 
Market, State Project Route 1, Sect. 34, 
Buchanan Co. (5) one 100 ft. steel truss 
span, 20 ft. roadway, and four 20 ft. rein.- 
con. slab spans, concrete piers and bents, 
over Fox River on Sta. 88 plus 50, also 
one 60 ft steel truss span, 20 ft. roadway 
and four 15 ft. rein.-con. slab spans, con- 
crete piers and concrete pile bents, over 
branch of Sugar Creek, on Sta. 192 plus 
00 on road from Wayland to Canton, State 
Project Route 9, Sect. 7, Clark Co. (6) one 
60 ft. steel and two 25 ft. rein-con. deck 
girder spans, 20 ft. roadways, concrete 
abutments, on road from West Co. line to 
Hamilton, State Project Route 8, Sect. 
13, Caldwell Co. (7) one 140 ft. steel truss 
and one 20 ft. rein.-con. slab spans, on road 
from Fairfax to Tarkio, State Project 
Route 1, Sect. 7, Atchison Co. (8) one 35 
ft. rein.-con. deck girder and one 80 ft. 
steel truss spans, 20 ft. roadways, concrete 
abutments on road from_West Co. line to 
Hamilton, State Project Route 8, Sect. 12, 
Caldwell Co., from Robertson, Ellis & Tay- 
lor, Poplar Bluff, (1) $14,438; Service 
Constr. Co., Poplar Bluff, (1) $15,180; W. 
A. Leach, Poplar Bluff, (1) $15,304 (3) 
$10,537; Henderson-Washam, Alexandria, 
(2) $4,105; C. P. O’Reilley, Wainright 
Bldg., St. Louis, (2) $4,387; Coopers Constr. 
Service Co., Federal Reserve Bank Bldg., 
St. Louis, (3) $10,480; H. E. Pyley, Walnut 
Ridge, Ark., (3) $11,639; F. F. Marsh & 
Co., Jefferson, Ia., (4) $57,812; O. . 
Schmitt, St. Joseph (street address not 
available), (4) $58,235; Missouri Valley 
Bridge & Iron _Co., 4th and Walnut Sts., 
Leavenworth, Kan., (4) $59,971; General 
Constr. Co., Syndicate Trust Bldg., St. 
Louis, (5) $30,282; Washam & O'Dell, 
Alexandria, (5) $30,469; Riley & Bailey 
Constr. Co, International Life Bldg., St. 
Louis, (5) _$31,301; Harrison Eng. & 
Constr Co., Wichita, Kan. (street address 
not available), (6) $26,795 (8) $23,331; 
Koss Constr. Co., 2818 5th Ave. Des 
Moines, Ia., (6) $28,194 (8) $24,673; 
Cameron Joyce & Co., Keokuk, Ia., (6) 
$28,883; W. R. Larson Constr. Co., 519 
Secy. Natl. Bank Bldg., Sioux Falls, S. D., 
(7) $29,109 ; Cook & O’Brien Constr. Co., 305 
Ry. Exch. Bidg., Kansas City, (7) $29,929: 
Phelan-Shirley Co., 306 South 24th St., 
Omaha, Neb., (7) $30,685; Widell Co., 1st 
een Bldg., Mankato, Minn., (8) 


Calif., Los Angeles— Bd. Supervs., Los 
Angeles Co. constructing (1) bridge on 
State Highway over mouth San Gabriel 
River at Alamitos Bay (2) bridge on State 
Highway over Topango Creek near Santa 
Monica, from W. Ledbetter Co., Pacific 
Electric Bldg., (1) $42,300 (2) $47,600; 
Wheeler Co., Los Angeles (street address 
not available), (1) $43,672 (2) $46,000; 
Mercereau Bridge & Ccnstr. Co., 313 North 
Ave. 22, (1) $45,145; F. H. Greene, 1328 
an, en Ave., (2) $41,700. Noted 

ov. 9. 


CONTRACTS AWARDED 


Georgia—State Hy. Dept., Atlanta, 576 
ft. rein.-con. bridge on Hawkinsville Abbe- 
ville Rd., to M. Atkinson, Thomasville, $25,- 
277. Noted Nov. 16, 


Georgia—See “Streets and Roads.” 


Tex., Glen Rose—Sommerville Co., 2 con- 
crete and steel bridges over Glen Rose and 
Booker Crossings on State Highways 10A 
and 25, to J. E. Harris Co., Colorado, $28,- 
224. Noted Dec, 7. 

Tex., Jefferson—Marion Co. 470 ft.. steel 
and concrete bridge over Cypress River, 
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one 150 ft. steel and twenty 16 ft. conecret« 
spans, to Cock & Turner, Marshall, $49, 
000. Noted Nov. 23. 

Wash., Seattl—Bd. Pub. Whks., super- 
structure for bridge over West Waterway, 
West Spokane St., City design, furnishing 
and delivering steel at site, to Bethlehem 
Shipbuilding Corp., Morris Bldg., Phila. 
$276,871; erecting steel, to Gerrick & Ger- 
rick Co., Cenrtal Bldg., $106,151; furnish- 
ing electrical equipment, to Westinghouse 
Electric and Mfg. Co. Alaska  Bldg., 
$23,295. Total $406,317. Noted Dec. 14 


Dams 


PROPOSED WORK 
Ont., Timmins—See “Industrial Works.” 


. 
Railways 
PROPOSED WORK 

Missouri—Bd. Directors, St. Louis South- 
western R.R. (Cotton Belt System), Ry. 
Exch. Bldg., St. Louis, approved $5,000,000 
improvement program to include reballast- 
ing during next 3 years, line from Illmo, 
Mo., to Texarkana, Tex., and replacing 75 
Ib, rails with 85 lb. rails on 100 mi. main 
line in Malden, Mo., and Stuttgart, Ark., 
districts, also new machinery for shops at 
Pine Bluff, Ark., and Tyler, Tex., cost 
$1,200,000 to $1,472,000; purchasing 500 
steel-frame and 500 automobile type box 
cars and 200 convertible coal cars, $3,000,- 
000; converting engines used in Texas from 
coal to oil burners, $528,000. W. S. Han- 
ley, Tyler, Tex., ch. engr. 


Ontario—Temiskaming & Northern On- 
tario Ry., North Bay, instead of electrifying 
main line as proposed, have decided to 
build line to James Bay, 100-125 mi. from 
Oil Can Portage, on Abitibi River, incl. 80 
lb. rails, trestles, bridges, telegraph lines, 
etc. $6,000,000. S. B. Clement, ch. engr. 
Noted Nov. 9, under Miscellaneous. 


Excavation, Drainage, 


Irrigation 


PROPOSED WORK 


Michigan — Oakland (Co., (Pontiac), 
Wayne Co., (Detroit) and Washtenaw Co., 
(Ann Arbor) had plans prepared for 8,300 
ft. drain, 6 ft. wide at bottom, average 
depth 8.6 ft., in Northville, Lyon and Salem 
Twps. G. A. Dingman, County Bldg., De- 
troit, engr. 


Mont., Franklin — Franklin Irrigation 
Dist., Franklin, plans dam in Musselshell 
River, pipe lines, laterals, flumes, etc., to 
irrigate 40,000 acres in Wheatland and 
Golden Valley Counties. $700,000. Ger- 
harz & Jaqueth, 514 1st Natl. Bank Bldg., 
Great Falls, engrs. 


Wash., Washougal—Clark Co. formed 
Washougal Dyking Dist. and plans to im- 
rove 3,000 acres. $120,000. Address 
Washougal Dyking Dist. Com., Washougal. 
Engineer not selected. 


Ore., Scappoose — Scappoose D. D. lets 
contract about Feb. 1, for canals, dikes, 
tide-gates, electrically operated pumps, etc., 
to drain 5,000 acres of Columbia River 
overflow land, in Columbia Co, $200,000. 
E. E. West, pres. Barr & Cunningham, 
Spalding Bldg., Portland, engrs. 


Calif., Big Pine—G. B. Warren plans to 
irrigate 640 acres, involving 34 mi. canal, 
small dam to store 360 ac.ft. and pumping 
plant to lift stored water to high land. 


BIDS DESIRED 


Ind., Logansport—Dec. 29, by Comrs. Cass 
and Miami Counties at Logansport, 6.5 mi. 
Graham-Spence Drain, 370,000 cu.yd. excav. 
Bids to include removal and replacement 
of all bridges on public highways affected 
by work. Bidders must also state kind of 
dredge, length of boom, etc. 


Calif., Terra Bella—See “Miscellaneous.” 


BIDS RECEIVED 


Minn., Owatonna—Steele Co. opened bids 
Dec. 1, Judicial Ditch 12, 65,052 lin.ft. 6-32 
in. tile, 2 timber bridges, 5 floodwater con- 
trol structures, 1 rein.-con. headwall, 58 
surf water inlets: material from National 
Cement Co., Mankato, $24,000; labor from 
Morristown Block and Tile Co., Morris- 
town, $20,000. Noted Nov. 23. 


Wash., Seattle—Improving _Wetmere 
Slough Drain, from T. Hanson, 105 North 
84th St., 19,555, $19,005, $26,535 and 

25,985; J. N. Clapp, Burke Bldg., $24,490, 

26.852, $25,045 and $37,407; C. L. Creel- 
man, Walker Bldg., $28,281, $29,230, $36,200 
and $37,150, Romano & Co., 1102 East 
Denny St., $27,110. $26,170, $38,500, $37,56 
Engrs. est. $24,990 open drain, $31,47 
closed drain. 
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Excavation, Drainage and Irrigation 
(Continued) 

Calif., Patterson—Concrete lining 24 mi. 
main laterals, from N. M. Ball, Porterville, 
50.06 per sq.ft.;-W. Knutson, Patterson, 
$0.08; Carlson Bros., Turlock, $0.095. 


CONTRACTS AWARDED 


Wis., Juneau—Dodge Co. Farm Drainage 
Bd.,Mayville, 7,800 ft. 10-14 in, tile drain, 
one concrete bulkhead, equal amount of 
open ditch work, to Maunesh Drainage Co., 
Waterloo, Engrs. est. $25,000 Noted Oct. 5. 
Oct. 5. 

Calif., Blythe—Palo Verde Joint Levee 
Dist., constructing Raab Shoo-fly, 341,500 
cu.yd. excav., 341,500 cu.yd. team embank- 
ment, 30 acres clearing, to P. B. Engh, 
Pacific Electric Bldg., Los Angeles, $57,420; 
Raab Cut-off, 247,200 cu.yd. excav., 125 
acres clearing, Hauser Cut-off, 195,700 cu. 
yd. excavi, 75 acres clearing, Casad Cut-off, 
81,200 cu.yd. excav., to C. Thompson, Hotel 
Clark, Los Angeles, $153,406. Noted Oct. 5. 

Calif., Meridian—Recl, Dist. 70, cleaning 
out and enlarging main drainage canal, in- 
volving 160,000 cu.yd excav., deepening 
ditches, 750 lin.ft. 8 in., 16 gauge, 80 lin. 
ft. 12 in., 14 gauge and 80 lin.ft. 24 in. 12 
gauge, corrugation iron culvert, ete, to 
Haas & Doughty, Merchants Exch. Blidg., 
San Francisco, $32,000. 


Streets and Roads 


PROPOSED WORK 


N. C., Greensboro—City Council having 
surveys made widening, grading, curbing 
and guttering Greene, West Lee, West Syca- 
more and Depot Sts. To exceed $25,000. 
P. C. Painter, city mgr. 

Fla., Bradentown—Manatee Co. election 
Jan. 9, to vote on $100,000 bonds macadam 
surfacing 16 mi. road from Myakka to De 
Soto Co. line; $50,000 bonds 20 mi. Sandy, 
Edgville and Duette Rds. McElroy Eng. 
Co., Giddens Bldg., Tampa, engrs. 

Fla., Palatka—Comrs. Putnam Co, take 
bids in January constructing 22 mi. Flora- 
home Rd., 54,000 cu.yd. grading, 12,820 
cu.yd, sand clay surfacing. R. J. Hancock, 
elk. 

La., Springville—Police Jury of Living- 
ston Parish will sell $80,000 bonds Jan. 2 
constructing roads in Dist. 3. H. B. 
Berthelot, pres. 


Kentucky—State Hy. Dept., Frankfort, 
having plans prepared and soon takes bids 
surfacing 15 mi, road in Bullitt, Spencer 
and Nelson Counties; surfacing with water- 
bound macadam or gravel 9 mi. Vanceburg- 
Maysville Rd. from Tollesboro_to_ Valley 
Station; grading 31 mi. Mayo Trail, from 
Louisa to Paintsville, Lawrence and John- 
son Counties. J. Boggs, state highway engr. 

Ohio—Dept. Highways and Pub Wks., 
Columbus, cancelled bids which were to be 
received Dec. 19, grading, bridging and pav- 
ing 1.545 mi. Sect, “B” Dayton-Lakeview 
Rd., Clark Co. rein.-con., $50,827, bitumi- 
nous macadam, tar or asphalt $42,105. 
Noted Dec. 7. 

0., Columbus — Plans grading, curbing, 
laying mains and paving 2 mi, Parsons Ave. 
from Livingston Ave. to viaduct, 44 ft. 
brick $172,813, asphalt $163,948; 754 ft. 
Taylor Ave. from viaduct to 5th Ave., 26 ft., 
brick $21,803, asphalt $19,638; 2,040 ft. 
Leonard Ave. from viaduct to Brighton Ave., 
36 ft., asphalt $39,980, brick $45,408. R.H. 
Simpson, City Hall, engr. 

Ind., Albion—Noble Co. plans grading 
and graveling 15,125 ft. Clarence Leiter 
Ra., 20 ft., $26,050; 27,258 ft. F. L. Gandy 
Rad., 16 ft., $25,652; concrete and gravel 
surfacing 8,310 ft. William Appleman Rd., 
16 ft., 5.421 sq.yd. concrete, $27,389. W. T. 
Knox, Albion, engr. 

Ind., Columbia City—Whitley Co. plans 
grading and graveling 45,158 ft. Aaron 
Mishler Rad., 16 ft., $49,868; 18,577 ft. Aus- 
tin Hibely Rd., 16 ft., $29,304; 10,585 ft. 
County Rd. 2, 18 ft., $25,245; paving 
crushed stone, 7,992 ft. Rd. 3, 30 ft., $26,- 
769. C. M. Auspaugh, Columbia City, engr. 

Ind., Colaumbus—Bartholomew Co. plans 
grading, gravel and stone surfacing 29,154 
ft. Sawyer Rd., 16 ft. $50,000. H. C. Thomas, 
Elizabethtown, engr. 

Ind., Kokomo—Howard and Miami Coun- 
ties plan paving 2 mi. Charles E. Leeson 
Id., 16 ft., concrete. $55,000. E. Hunt, 
Kokoma, ener. 

Ind., Marion — Grant Co. plans paving 
2.125 ft. Dempsey Seybond Rd., 30 ft., stone 
and asphalt. $26,035. G. Swisher, Marion, 
engr. 

Ind., Vincennes—Knox Co. plans_gravel 
surfacing 12,885 ft. Royse Davis Rd., 16 
ft., $25,348; 7.920 ft. John R. McClure Rd., 
30 ft., $30,543. G. A. Haskin, Vincennes, 
ener. 








mi, gravel, $44,500; Antrim Co. 9.5 mi. 
gravel, $77,000; Arenac Co. 0.3 mi. gravel, 
$4,000; Baraga Co., 18 mi. gravel, $90,000; 
Barry Co. 2.5 mi. pavement, 15 mi. gravel, 
$218,500; Bay Co. 13.5 mi. pavement, 8.5 
mi. grading, $383,000; Benzie Co., 9.3 mi. 
gravel, $68,000; Berrien Co., 5.28 mi. pave- 


ment, $158,000; Branch Co., 4 mi. gravel 
$25,000; Calhoun Co., 4.7 mi. pavement, 
$141,000; Cass Co., 9.5 mi. pavement, 11 


mi. macadam, $472,000 ; Charlevoix Co., 4.25 
mi. pavement, 4 mi. gravel, $138,000; Che- 
boygan Co., 0.7 mi. pavement, 10 mi. gravei, 
1.8 mi. grading, $126,500; Chippewa Co., 
9 mi. macadam, 2 mi. gravel, $116,000; 
Clare Co., 1 mi, pavement, 6.85 mi. gravel, 
$71,000; Clinton Co., 5.25 mi. gravel, $52,- 
500; Crawford Co., 6.5 mi. gravel, 2 mi. 
grading, $70,000; Delta Co., 1.4 mi. pave- 
ment, $30,000; Dickinson Co., 1.5 mi. pave- 
ment, 10 mi. gravel, $108,000; Eaton Co., 
5.75 mi. pavement, $165,000; Emmet Co., 2 
mi. pavement, 1.25 mi. macadam, $83,000; 
Genessee Co., 8 mi. pavement, 1 mi. grad- 
ing, $248,000; Gladwin Co., 4 mi. gravel, 
$45,000; Gogebic Co., 14 mi. gravel, $83,- 
000; Grand Traverse Co., 1.75 mi. pave- 
ment, 1 mi. gravel, $66,000; Gratiot Co., 
5.5 mi. pavement, $165,000; Hillsdale Co., 
2.75 mi. pavement, 5.5 mi. gravel, $138,- 
900; Houghton Co., 5.5 mi. gravel, $55,000; 
Huron Co., 3 mi, pavement, 19 mi. gravel, 
$330,000; Ingham Co., 15 mi. pavement, 
$455,000; Ionia Co., 4.25 mi. payement, 9.75 
mi. gravel, $219,500; Tosco Co., 7.5 mi. 
gravel, $71,500; Iron Co., 5.5 mi. macadam, 


9 mi, gravel, $144,000; Isabella Co., 0.6 
mi. pavement, 0.5 mi. gravel, $24,000; 
Jackson Co., 15 mi. pavement, $500,000; 


Kalamazoo Co. will expend $157,500; Kal- 
kaska Co., 9 mi. gravel, $74,000; Kent Co., 
12.83 mi. pavement, 5 mi grading, $372,000; 
Keweenaw Co., 6 mi. gravel, $60,000; Lake 
Co., 5.5 mi. gravel, $44,000; Lapeer Co., 
3.25 mi. pavement, 0.75 mi. gravel, $106,- 
000; Leelanau Co., 6 mi. gravel, $36,000; 
Lenawee Co., 8 mi. pavement, 15 mi. grad- 
ing, $330,000; Livingston Co., 5.85 mi. 
pavement, 1 mi. gravel, $183,000; Luce Co., 
6 mi. macadam, $60,000; Mackinaw Co., 5 
mi, macadam, 45 mi. gravel, $554,000; 
Macomb Co., 14.5 mi. pavement, $435,0003 
Manistee Co., 2 mi. macadam, 7 mi. gravel, 
$88,700; Marquette Co., 17 mi. macadam, 
4.5 mi. grading, $376,500; Mason Co., 6 mi. 
pavement, 2 mi. gravel, $211,700; Mecosta 
Co., 2 mi. gravel, etc., $18,700: Menominee 
Co., 18.6 mi. gravel, $202,000; Midland Co., 
5.5 mi. gravel and 5.5 mi. grading, $55,000; 
Missaukee Co., 6.75 mi. gravel, $57,000; 
Monroe Co., 9.5 mi. pavement, 1.4 mi. 
grading, $400,000; Montcalm Co., 9 mi. 
gravel, $69,000; Montmorency Co., 7 mi. 
gravel, $69,000; Muskegon Co., 6.5 mi. pave- 
ment, 1 mi. macadam, $199,000; Newaygo 
Co., 0.88 mi. pavement, 6.75 mi. gravel, 
$78,300; Oakland Co., 16 mi. pavement, 
9.75 mi. grading, $495,000; Oceana Co., 0.5 


mi. macadam, 7.26 mi. gravel, $201,000, 
Ogemaw Co., 0.5 mi. pavement, 2.8 mi. 
gravel, $39,000; Ontonagon Co. 55 mi, 


macadam, 22 mi. gravel, $256,000; Osceola 
Co., 1 mi. pavement, 5.25 mi. gravel, $100,- 
000; Oscoda Co., 7 mi. avel, $53,000, 
Otsego Co., 5.9 mi. gravel, $57,000; Ottawa 
Co., 11.12 mi. pavement, 1 mi. grading, 
$303,000; Presque Isle Co., 1 mi. pave- 
ment, 5 mi. gravel, $65,000; Roscommon 
Co., 6 mi. gravel, $46,000; Saginaw Co., 
7.6 mi. pavement, 6 mi. grading, $270,000; 
Sanilac Co., 2.5 mi. pavement, 32 mi. gravel, 
$413,000; Schoolcraft Co., 10 mi. macadam, 
2.5 mi. gravel, 10 mi. grading, $176,000; 
Shiawassee Co., 3 mi. pavement, $88,000; 
St. Clair Co., 15 mi. pavement, $459,500; 
St. Joseph Co., 9 mi. avement, 8 mi. 
gravel, $430,000; Tuscola Co., 5.5 mi. 
gravel, $55,000; Van Buren Co,, 3.25 mi. 
pavement, 7.5 mi. gravel, $172,500; Wash- 
tenaw Co., 11.4 mi. pavement, 1 mi. gravel, 
25.8 mi. grading, $494,000; Wayne Co., 15 
mi, pavement, 12.5 mi. grading, $518,000; 
Wexford Co., 2.56 mi. pavement, 1 mi. gravel, 
1.25 mi. grading, $81,000. F. F. gers, 
state highway comr. 


Mich., Detroit—Having plans completed 
paving with 34 in. sheet asphalt on 8 in. 
concrete, 2,200 sq.yd. Wager St. from Sav- 
ery to McQuade Sts., 26 ft., $14,180, 2,000 
sq.yd. Eastlawn Ave. from Charlevoix to 
Mack Aves., 26 ft., $11,490, 10,000 sq.yd. 
Tireman Ave. from Livernois Ave. to De- 
troit Terminal R.R., 30 ft., $58,600, 7,500 


sq.yd, Glendale Ave. from Linwood to Dex- 
ter Aves., 26 ft., $40,150, 3,500 sy.yd. Dodge 
St. from city of Hamtramck (branch of De- 
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. ta — 
Ind., Washington—Daviess Co. plans troit) to Mt. Elliott Ave., 26 ft. $1 
grading and graveling 17,530 ft. Andrew T. sq.yd. Linsdale Ave. from Colfa 
Myers Rd., 16 ft. $26,232. W.L. McCor- Epworth Blvd., 26 ft., $4,900, 2, vA 
mick, Washington, engr. mgs i - Six Mile Ra. : 
Michigan—State Hy. Dept., Lansing, Ave» 26 ft.. $13,310, 2.000 sq.yd. Qui: 
plans 282 mi, pavement, 81 mi. macadam, AV. from Hazelwood Ave. to J. 2 
4494 mi. gravel, and 1204 mi. grading and {t., $11,390. 600 sq.yd. Gibson A. fry; 
culvert work in 1923, costing $14,522,300, Tuscola to Selden Aves., 18 ft., $3, 
Program in detail by counties as follows: 84-yd. Casper Ave. from St. Ste; ) 
Alger Co., 7 mi. macadam, 5 mi. gravel, Michigan Aves., 20 ft., $21,760, 1.000 sq 94 
$110,000; Allegan Co. 2.75 mi. pavement, Hussar St. from Dragoon to Artill \Ves 
6.75 mi. gravel, $156,500; Alpena Co., 4.75 26 ft. $5,800, 2,900 sq.yd. Nard Ay 


from Bordeau to Burlingame Av; f 
$15,130, 3,000 sq.yd. Burton Ay, fy 
Michigan to Pelouze Aves., 26 ft., 

J. W. Reid, city engr. 


Tll., De Kap aking plese pay Vari- 
ous streets. $60,000. -Hay, cit r 
Consoer Eng. Co., 140 South Beart: n St 
Chicago, consult. engrs. ? 

Ill., Duight Making pans Paving vari 
ous streets. $60,000, - Hay, city ener 
140 South Dearborn St., Chicago, « 

Ti, Lemont—Making plans paving var 
ous. streets. $100,000. Marr, Grey . 
Co., 400 North Michigan Ave. Chicagu, 
engrs. 

Wisconsin—Following are county appro. 
priations for state and county aid road and 
rridge construction during 1928. Douglas 
Co. $305,727, C. Hanson, Supertor, « r.: 
Wood Co. $230,994, E. Morris, Wisconsin 
Rapids, comr.; Burnett Co. $17,057, G. £ 
Miller, Webster, comr.; Door Co. $50.20: 
Laurie, Sturgeon Bay, comr.; Winnebago 
Co. $243,103, J. Binning, Oshkosh, comr.: 
Fond du Lac Co, $1,325,059, G. Treleven 
Fond du Lac, comr.; Dunn Co. $72,750, F 
Stewart, Menomonie, comr.; Barron (o, 
$116,947, EX Gleason, Barron, comr.: 
Manitowoc Co, $134,651, J. Connell, Mani- 
towoc, comr.; Vernon Co. $245,372, <A, 
Ristow, Viroqua, comr.; Waupaca Co. ¢ 
169, J. Huffcut, Waupaca, comr.; Bayfield 
Co. $68,471, J. Friberg, Washburn, comr. 
Kenosha Co. $131,954, J. F. ‘Herzog. 
Kenosha, comr.; Green Co. $500,000 incl. 
concrete road on Trunk Highways 20 and 
42, C. J. Smith, Monroe, comr.; Trempea- 
leau Co. $143,853, E. F. Rotering, White- 
hall, comr.; Washington Co. $721,955, C. 
Johnson, West Bend, comr.; Clark Co. $99,- 
817, O. J. Wevyvhmiller, Neillsville, comr.: 
Towa Co. $75,599, C. onn,. Dodgeville, 
comr.; Marathon Co, $158,062, J. H. Vozt, 
Wausau, comr.; Monroe Co. $170,841, . 
Millard, Sparta, comr.; Kewaunee (Co 
$98,886, M. Shaw, Algoma, comr.; Colum- 
bia Co, $192,884, J. T. Henton, Portage, 
comr. 

Wis., Elkhorn—Walworth Co. plans to 
improve following roads in 1923; Elkhorn- 
Burlington Rd., State Trunk Highway 2) 
18 ft., concrete $150,000; 1.48 mi. Sharon- 
Darien Rd., 9 and 18 ft. concrete $35,000; 
4.5 mi. Whitewater Rd., Trunk Highway 
12, 18 ft. concrete, $130,000; Lake Geneva- 
Genoa Junction Rd., Trunk Highway 12, 18 
ft. concrete, $270,000; 1.5 mi, Elkhorn-Tib- 
bit Rd. 16 ft. concrete $35,000; East 
Troy-Beulah Rd., 15 ft. gravel $22.00), 
Delavan-Walworth Rd., 15 ft. gravel $24.- 
000; Spring Prairie-East Troy Rd., 15 [i. 
gravel $15,000; 4.7 mi. Delavan-Millard Ra. 
15 ft. gravel, $25,000. H. J. Peters, comr. 

Wis., Fond du Lac—See “Sewers.” 

Wis., Fond du Lac — Plans paving 7th, 
8th, Park Ave. to McKinley Sts., 5th, 
McWilliams, Pucker, Connell, Garfield, 
Johnson, Ruggels, Western Sts., 25-30 ft, 
1 or 2 course concrete, sheet asphalt or as- 
phaltic concrete, concrete curb and gutter. 


A. M. Hunter, city clk. Engineer not se- 
lected. 


Wis., Oshkosh — Making plans paving 
Elm, Cleveland, Lemmer, Grove, Irving, 
Monroe, Ashland, Arlington and 9th Sts. 
25-30 ft., asphalt. or concrete, concrete 
curb and gutter. G. H. Randall, city ener. 


Wis., Racine—Racine Co. plans to grade 
and gravel 5 mi. North Point Rd., town of 
Caledonia, 18 ft., $3,000, Six Mile road in 
Raymond, 18 ft. $6,000, High St. Rad. im 
Waterford, 18 ft., town Line Rd., in Dover 
and Burlington, 18 ft. $6,000, English Set- 
tlement-Rochester Rd. in Dover, 18 ft. 
$3,000; bond. issue construction, grading 
and concrete surfacing River Rd, in Cale- 
donia, 18 ft., $100,000; Union Grover- 
Twelfth St. Rd. in Union Grove, 18 Itt. 
$90,000, Browns Lake Rd. in Burlington, 18 
ft., $67,000, Wind Lake relocation in Nor- 
way, 18 ft., $21,144, Burlington-Geneva Rd. 
in Burlington, 18 ft., $36,144. W. A. Becht- 
hold, comr, 

Ia., Dyersville—Making plans paving 52 
blocks, rein.-con.,  vibrolithic, asphaltic 
concrete and brick block. $150,000. N. B. 
Barber, Waterloo, engr. 

Ia., Williamsburg—Completing plans nd 
takes bids Feb. 1 for 50 blocks_pavins. 
various types. Currie Eng. Co., Webster 
City, engrs. Noted Oct. 5. 

Missouri—State Hy. Dept., Jefferson City, 
plans grading, etc., 18 mi, road from Iol- 
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ts and Roads (Continued) 
northwestwardly, 26 ft., State Proj- 
; 21, Dunklin Co.; 1.363 mi. road from 
C _yk northwestwardly, 24 ft., State Proj- 
» 20.140 Randolph Co.; 1.218 mi. road 
‘rom Warrenton southwardly, 26 ft., State 
Aid Project 20.221, Warren Co.; 5.498 mi, 
road from New London northwardly and 
coutnwestwardly, 26 ft., State Aid Proj- 
et 20.168, Ralls Co,; 1809 mi. road from 
Hayti southeastwardly toward Caruthers- 
ville, 26 ft., State Aid Project 20.224, Pemis- 
eot Co.; 20.226 mi. road from Koshkonong 
northwestwardly, 26 ft., State Aid Project 
0.226, Oregon Co.; 2.433 mi. road from 
West Ely westwardly, 26 ft., State Aid 
Project 20.188, Marion Co.; 1.748 mi. road 
from Warrensburg southwardly, 26 ft., 
State Aid Project 20.200, Johnson Co.; 0.5 
mi, road from Fulton eastwardly, 26 ft., 
State Aid Project 20.227, Callaway Co.; 
1.4 mi, road from Maysville westwardly, 26 
ft. State Aid Project 20.203, De Kalb Co.; 
1.46 mi. road from Troy eastwardly, 26 
State Aid Project 20.69B, Lincoln Co. 
H. Piepmeier, state highway engr. 


Tex., Angleton—Brazoria Co. plans grad- 
ing, shell surfacing and bituminous top- 
ping 13.82 mi, State Highway 19 and 19 A, 
16 ft. $156,000. E. N. Gustafson, co. engr. 


Tex., Cameron—Milam Co. plans to im- 
prove State Highway 43 in. Rd. Dist. 5. 
$75,000. State Highway Comn., Austin, 
granted Federal Aid. A. F. Mitchell, co. 
engr. 

Tex., Cisco—Making plans and takes bids 
about January 14 paving 4 mi. various 
streets, 40 ft., brick. $30,000. Elrod Eng. 
Co., Dallas, (street address not available), 
engrs. 

Tex., Corsicana—Navarro Co, takes bids 
early next year surfacing 7.71 mi. State 
Highway 31, 12 ft., 12,139 cu.yd. crushed 
rock. $80,900. W. W. McClendon, co. 
engr. 

Tex., Dallas—Election in January to_vote 
on $49,000 bond issue paving White Rock 
Blvd. G. D. Fairtrace, city engr. 

Tex. Ft. Worth — Attorney Generals 
Dept., Austin, approved $1,200,000 bond is- 
sue for roads and bridges in Tarrant Co. 
R. V. Glenn, co. engr. 

Tex., Ft. Worth — Comrs. Tarrant Co. 
take bids about January 1 graveling, grad- 
ing, ete., 64 mi. Mansfield Webb Rd., 14 ft., 
$30,000; 3 mi. Grapevine Cappell Rd., 14 ft., 
$25,000. R. V. Glenn, co. engr. 

Tex., Granbury—Hood Co. plans gravel 
surfacing 14 mi, State Highway 10, 16 ft. 
$25,500. S. J. Cox, co. engr. 

Tex., Houston—Attorney General’s Dept., 
Austin, approved $250,000 bond issue for 
paving. J. C., McVea, city engr. 

Tex., Paris — Lamar Co. making plans 
gravel surfacing 18.63 mi. State Highway 
19 north and south of here, between Delta 
and Red River County lines, 12 ft. $45,000. 
W. M. Fooshee, co. engr. 


Idaho, Lewiston—W. Osborn, dist. engr., 
state highway dept., having preliminary 
surveys made for 20 mi. road from Castle 
Creek to Grangeville, 16-20 ft. $400,000. 

Ore., Portland—Takes bids about Feb. 1 
grading, paving ahd curbing East Oak St. 
from 55th to 57th St., $2,018, Kingston 
Ave. from Ashby Heights to Fairview Ave., 
$4,485; paving and curbing East 73rd St. 
from Glison to Hasselo Sts., $8,685, Haight 
Ave. from Balandena to Alberta. Sts., 
$5,076, East Salmon St. from East 41st to 
East 44th Sts., $7,140; also constructing 
sewer in Vaughn St. $2,008. O. Laurgaard, 
city engr. 

California—State, Sutter Co. (Yuba City) 
and Sacramento Co (Sacramento), paving 
preliminary plans prepared constructing 2 
mi. road from north end of Natomas Blvd, 
to Oswald. $600,000. E. Von_ Geldern, 
Yuba City, Sutter Co. engr. D. Butler, 
Sacramento, Sacramento Co. engr. 

Calif., Oaklund—Had plans prepared im- 
proving Holly St. between Jones St. :.nd 
100th Ave., 42,780 sq.ft. grading, 1,437 lin. 
ft. concrete curb, 3,084 sq.ft/ concerte gut- 
ter, 20,811 sq.ft. oil. macadam pavement, 
7,640 sq.ft. concrete walks; Madeline St. 
between Laguna and Peralta Sts., 2,655 

u.vd, excay., 988 lin.ft. concrete curb, 2,016 
sq.ft. conerete gutter, 13,020 sq.ft. oil maca- 
lam pavement, 5,421 sq.ft. cement walks ; 
Tyrrell St. between 47th St. and Courtland 
Ave., 2,371 cu.yd. excav., 772 lin.ft. concrete 
curb, 1,584 sq.ft. conerete gutter, 11,025 
sq.ft. oil macadam pavement, 4,752 sq.ft. 
cement walks; Fullington Ave. from 39th 
\ve. southeasterly, 17,015 sq.ft. grading, 
841 lin.ft. econerete curb, 1,701 sq.ft. con- 
‘rete gutter, 8,437 sq.ft. oil macadam pave- 
ment, 4,254 ft. cement walks; East 
27th St. from Peralta Ave. northwesterly, 
13,359 ft. grading, 628 lin.ft. concrete 
urb, 1,315 sq.ft. concrete gutter, 7,051 sq. 
ft. oll macadam’ pavement, 3,087 sq.ft. ce- 
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ment walks; Porter St. from 39th Ave 
southeasterly, 17,712 sq.ft. grading, 866 
13,359 sq.ft. grading, 628 lin.ft. concrete 
gutter, 8,782 sq.ft. oil macadam pavement, 
4,428 sq.ft. cement walks; 17th St. between 
Telegraph to Harrison Sts., 45,919 sq.fv. 
grading, 1,361 lin.ft. concrete curb with 
steel guard, reset 209 lin.ft. granite curb, 
1,479 sq.ft. concrete gutter, 30,479 sq.ft. 
asphaltic concrete pavement, 362 lin.ft. 8 
in .and 355 lin.ft. 12 in. pipe, ete. W. W. 
Harmon, city engr. 

Calif., Sacramento—Plan election to vote 
on $1,250,000 bonds for street improve- 
nicnts, sewer and water main extensions, 
and constructing subways leading to city. 
A. Givan, city engr. 

Ont., Toronto—Council passed by-law to 
widen Bloor St, from 66 to 86 ft. between 
Sherbourne St. and Spadina Ave., distance 
of § mi. $1,500,000. R. C,. Harris, city 


ener. 
BIDS DESIRED 

N. Y., Brooklyn—Dec. 28, by Park Bad. at 
office Dept. Parks, Municipal Bldg., New 
York City, grading and sheet asphalt pav- 
ing, etc. Bay Parkway from Ocean Park- 
way to 59th St. here. F. D. Gallatin, 
pres, 

N. Y., Long Island City—Dec. 29, by 
M. BE. Connolly, pres. Queens Boro, Queens 
Subway Bldg., curbing, laying sidewalks 
and paving 48th St. from Jackson to Polk 
Aves., 2nd Ward, McKinley Ave. from 
Central to Myrtle Aves.; paving Olmstead 
Pl. from Edsall to Central Aves., 2nd 
Ward, all foregoing permanent sheet asphalt 
on concrete; grading, curbing and laying 
sidewalks on Olmstead Pl. from Edsall to 
Central Aves. incl. 2 receiving basins on 
southerly corner of Edsall Ave.; grading, 
curbing and laying sidewalks on Linden St. 
from Forest to Prospect Aves.; repaving 
Grand St. from Flushing Ave. to (Old 
Flushing Rd.) Creek St., improved granite 
block on concrete. 

N. Y., New York—Dec. 26, by J. Miller, 
pres. Manhattan Boro, Municipal Bldz., 
regulating and repaving Bway. at its in 
tersection with Canal St., Bway. at its in- 
tersection with Chambers St., West St. 
and 5th Ave., all foregoing with granite 
bleck, Lenox Ave. and Dykman St., sheet 
asphalt; widening and repaving Canal St., 
granite block; curbing, recurbing, flagging, 
reflagging and paving West 190th St., etc., 
granite block. 

N. Y., Richmond Hill—Dec. 28, by Park 
Ba. at office Dept. Parks, Municipal Bldg., 
New York City, improving main drive in 
Forest Park from Woodhaven Ave. to 
Union Turnpike, here. F. D. Gallatin, pres. 
Noted Dee. 14. 

N. C., Albemarle—Jan. 10, by Mayor, 
50,000 to 70,000 sq.yd. asphalt or other 
pavement, 28,000 ft. curb and gutter, 2,500 
ft. granite curb, 800 sq.yd. concrete gutter, 
26,000 cu.yd. grading, 3,500 ft. storm 
sewers, 17.700 ft. 6 and 8 in. c.i. water 
mains, 16,000 ft. 8 in. terra cotta sewer 
laterals G. C. White, Durham, engr. 


Ga., Atlanta—Dec 26, by C. M. Holland, 
purch, agt., Courthouse, Fulton Co., grad- 
ing 2 mi, Hemphill Ave. from Peachtree 
Creek to Moores Mill Rd., 50 ft., 57,000 cu. 
yd. bituminous macadam, earth and rock 
excav.; laying sheet asphalt wearing sur- 
face on granite block and macadam, 13 mi, 
Piedmont Ave. from Ponce De Leon Ave. 
to East Hunter St. 40 ft., 31,000 sq.yd. 
asphalt. H. N. Hurt, Courthouse, engr. 


La., New Roads—Jan. 2, by J. C. Cole, 
Lettsworth, chn. Bd. Supervs. Point Coupee 
Parish, grading 4.962 mi. Williams High- 
way, Rd. Dist. 7. 

Ohio—Dec. 29, by Dept. Highways and 
Pub. Wks., Columbus, grading, bridging 
and paving roads in following counties: 

Columbiana Co., Sec. “R,” Cleveland-East 
Liverpool Rd., 2.325 mi., brick $85,431. 

Columbiana Co., Sec. “B,” Petersburg- 
Unity Rd., 1.327 mi., bituminous macadam, 
asphalt or tar $62,827, rein.-con. $64,978. 

Cuyahoga Co., See. “J,”” Elyria-Twins- 
burg Rd., 5.324 mi., rein.-con. and brick 
$284,923, bituminous concrete and _ brick 
$284,923. 

Cuyahoga Co., Sec. “A,” Chagrin Falls- 
Cuyahoga Falls Rd., 2.75 mi.,_ rein.-con. 
$103,750, brick $146,844, bituminous con- 
crete $128,240, bitulithic $134,390, bitsolag 
$134,390; Kentucky rock asphalt $118.450. 

Fulton Co., Sec. ““Wauseon,” Bryan-Wau- 
seon Rd., 0.619 mi., rein.-con. $23,659. 

Lorain Co. Sec. “R,” Oberlin-Elyria Rd., 
2.035 mi., brick $108,285, bituminous con- 
crete $96,755, bitulithic $102,252. 

Montgomery Co., Sec. “R,” Dayton-Green- 
ville Rd., 3.965 mi., Kentucky rock asphalt 
$139,419, rein.-con. $139,804. 

Montgomery Co., Sec. “R,” Germantown- 
Middletown Rd., 2.494 mi., grading and 
bridging $38,317. 

Stark Co., Sects. “D2” and “E,” Alliance- 
Minerva Rd., 3.96 mi., brick $163,452. L.C. 
Herrick, dir, highways, 
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Ind., Logansport—Dec. 30, by Auditor 
Cass Co., grading and graveling 18,480 ft 
Charles V. Cotner Rd., 16 ft. $28,027. J. 
Bennett, Logansport, engr. 

Ind,, Winamac-—Dec, 29, by Auditor Pu- 
laski Co., grading and graveling 74,185 ft. 
Jacob Getz Rd., 16 ft. $50,000. R. E. 
Nutt, Winamac, engr. 

Michigan—Dec. 28, by State Hy. Dept.., 
Lansing, grading and gravel surfacing 3.005 
mi. Assessment Dist. Rd. 446, Van Burne 
and Cass Counties, 17,384 cu.yd. execav., 
16,043 sq.yd. gravel. F. F. Rogers, state 
highway comr. 

la., lowa City—Dec, 27, by Auditor John- 
son Co., grading 9.073 mi. primary road 
northwest of North Liberty, 105,796 cu.yd. 
excav., etc. Iowa Hy, Comn., Ames, engrs. 

Ia,, Onawa—Dec, 27, by Supervs. Monona 
Co., grading 6.67 mi. Primary Rd. Project 
38, southeast of Soldier, and portion Maple- 
ton-Ute Rd. $25,000. M. T. Kneal, co. engr. 


Kan., Independence—Jan. 3, by Comrs. 
Montgomery Co. paving 9.365 mi. Independ- 
ence Caney Rd., Federal Aid Project 121 
A-D, 18 ft. $300,000. H. K. Hibbard, co. 
ener. 

Kan., Wichita—Jan. 11, by Comrs. Sedg- 
wick Co., c/o J. A. Clark, clk., paving, ete., 
11 mi. Federal Aid Project 130, Sects. A 
includes 274.7 yd. concrete, 50,726 yd. pav- 
ing, 24,287 lb. reinforcing, ete., Sect. B, 
311.8 yd. concrete, 22.253 Ib. reinforcing, 
63,644 yd, pavement, etc. $350,000-$500,000. 
M. Roseberry, Courthouse, co. engr. 

Missouri—Dec. 26, by State Hy. Dept. 
at div. office Greenfield, grading, ete., 5.5 
mi. road from Greenfield northwardly, 24 
ft., Federal Aid Project 213 A, Dade Co 
B. H. Piepmeier, Jefferson City, state higin- 
way engr. 

Missouri—Dec, 26, by State Hy. Dept. at 
div. office Harrisonville, 4.11 mi. road from 
Pleasant Hill eastward, 24 ft., State Aid 
Project 20.174, Cass Co., 14,432 cu.yd. eartn 
excav., 5,869 cu.yd. borrow, 150.2 cu.yd. con- 
crete masonry, etc. B. H. Piepmeier, Jef- 
ferson City, state highway engr. 

Missouri—Dec, 26, by State Hy. Dept. at 
diy. office Marble Hill, grading and 12 fi. 
gravel surface on 16.4 mi, road froin 
Fredericktown to Marble Hill, 24 ft.. Fed- 
eral Aid Project 202, and 16 mi. road from 
Fredericktown to Marble Hill advance, 24 
ft.. Federal Aid Project 208, both in Bol- 
linger Co. B. H. Piepmeier, Jefferson City. 
state highway engr. 

Missouri—Dec. 26, by State Hy. Dept. at 
div. office Maysville, grading, graveling, 
bridging, ete., 1.4 mi, road from Maysville 
westward, 24 ft., State Aid Project 20.203, 
De Kalb Co. B. H. Piepmeier, Jefferson 
City, state highway engr. 

Missouri—Dec. 26, by State Hy. Dept. 
at div. office Salem, grading and graveling 
2.12 mi. road from Salem southwestwardly, 
24 ft., State Aid Project 20.205, Dent Co. 
B. H. Piepmeier, Jefferson City, state 
highway engr. 

Missouri—Dec. 27, by State Hy. Dept. 
at div. office Fredericktown, grading and 
12 ft. gravel surface on 13.813 mi. road 
from Fredericktown westwardly, 24 ft., 
Federal Aid Project 203 A, Madison Co. 
B. H. Piepmeier, Jefferson City, state 
highway ener. 

Missouri—Dec. 27, by State Hy. Dept. 
at div. office Houston, grading, etc., 11.1 
mi. road from Houston southwardly, 26 
ft., Federal Aid Project 90-C, 26 ft., Texas 
Co. B. H. Piepmeier, Jefferson City, state 
highway engr. 

Missouri—Dec. 27, by State Hy. Dept. 
at div. office Neosho, grading, 12 ft. gravel- 
ing and bridging 4.62 mi. road from Okla- 
homa to St. Louis, 24 ft., Federal Aid 
Project 155, Newton Co. B. H. Piepmeier, 
Jefferson City, state highway engr. 


Missouri—Dec. 27, by State Hy. Dept. 
at div. office Ozark, grading and 200 ft. 
bridge, ete., on road from Ozark north- 
wardly, 18 ft., Federal Aid Project 36, 
Christian Co. B. H. Piepmeier, Jefferson 
City, state highway engr. 

Missouri—Dec. 27, by State Hy. Dept. 
at div. ofhee Troy, grading, etc., 1.046 mi. 
road from Troy to Winfield, 16 ft.. State 
Aid Project 20.69 B, Lincoln Co., 5,525 lin. 
ft. grading and 9,989 sq.yd. gravel pave- 
ment. B. H. Piepmeier, Jefferson City, 
state highway engr. 

Missouri—Dec. 27, by State Hy. Dept. at 
div. office Warrensburg, 1,748 mi. road from 
Warrensburg southwardly, 24 ft., State 
Project 20.200, Johnson Co., 6,544 cu.yd. 
earth and 274 cu.yd. rock excav., 733 cu.yd. 
borrow, 37.2 cu.yd. concrete masonry, etc. 
B. H. Piepmeier, Jefferson City, state high- 
way engr. 

Missouri—Dec. 28, by State Hy. Dept. 
at div. office Caruthersville, 1.809 mi. road 
from_Hayti to Caruthersville, 16 ft., State 
Aid Project 20.224, Pemiscot Co., 3,652 cu. 
yd. ea excav., 614 cu.yd. borrow, 13,343 
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sq.yd gravel pavement, etc. B. H. Piep- 
meier, Jefferson City, state highway engr. 

Missouri—Dec. 28, by State Hy. Dept. 
it div. office Cassville, grading, etc., 4,571 
mi. road from Cassville northwardly, 26 
ft.. Federal Aid Project 151, Barry Co. B. 
H. Piepmeier, Jefferson City, state high- 
Way engr. 

Missouri—Dec. 28, by State Hy. Dept. 
at div. office Fulton, grading, graveling and 
bridging road from Fulton northeastward, 
Federal Aid Project 20.227; grading and 
12 ft. gravel and macadam surface on 4 
mi. Natl. Old Trails Rd. from St. Louis to 
Kansas City through Calwood-Williamsburg 
Special Rd. Dist., 24 ft., Federal Aid Proj- 
ect 144; grading and 12 ft. graveling 18 
mi. road from Jefferson City to Fulton, 
through New Bloomfield Special Rd. Dist., 
24 ft., Federal Aid Project 97, all Callaway 
Co. B. H. Piepmeier, Jefferson City, state 
highway engr. 

Missouri—Dec. 28, by State Hy. Dept. 
at div. office Joplin, grading and 18 ft. 
concrete surface on 0.343 mi, road from 
Joplin to Carthage, on Carthage Special 
Rd. Dist., Federal Aid Project 84, Jasper 
Co. B. H. Piepmeier, Jefferson City, state 
highway ener. 

Missouri—Dec, 28, by State Hy. Dept., 
at div. office Kennett, 5.696 mi. road from 
Senath to Clay, 16 ft., Federal Aid Project 
209 A, Dunklin Co., 13,636 cu.yd. earti 
excav., 8,593 cu.yd. borrow, 31,470 sq.yd. 
1 course plain concrete, 24,436 sq.yd. gravel 
surfacing, etc.; grading and gravel surfac- 
ing 7 mi. road from Kennett eastwardly 
and westwardly, 24 ft., Federal Aid Proj- 
ect 212, Dunklin Co.; grading, etc., 18 mi. 
road from Holcomb northwestwardly, 24 
ft., Federal Aid Project 221, Dunklin Co. 
B. H. Piepmeier, Jefferson City, state high- 
Way engr. 

Missouri—Dec. 28, by State Hy. Dept. 
at div. office Platte City, grading, etc., 1.016 
mi. road from Platte City westwardly, 24 
ft.. Federal Aid Project 93, also grading 
and 18 ft. brick pavement on concrete base, 
ete., on 4.703 mi. road on Jefferson High- 
way from north line of Parkville Special 
Rd. Dist. to east line of Platte Co., 24 ft., 
both in Platte Co. B. H. Piepmeier, Jef- 
ferson City, state highway engr. 

Missouri—Dec. 28 by state Hy. Dept. at 
div. office Springfield, grading and con- 
structing bridge and approaches on road 
from Springfield to Ozark, 26 ft, Federal 
Aid Project 162, Greene Co. H. Piep- 
meier, Jefferson City, state highway engr. 

Tex., Austin—Dec. 28, by G. S. Matthews, 
judge Travis County, grading, gravel and 
crushed stone surfacing 5.6 mi, State High- 
way 3A, Garfield Rd., 16 ft., 792.1 sq.yd. 
concrete, 21,461 cu.yd. roadway, 23,241 
cu.yd. borrow excav., 16,754 cu.yd. gravel, 
1,125 cu.yd. crushed stone, 1,500 lin.ft. con- 
crete piling. $65,000. O. Leonard, co. 


ener. 

Wash., Spokane—Jan. 23, by A. Baker, 
Courthouse, paving 7.5 mi. Plaza West, 20 
ft., 90,000 sqyd. concrete, $187,500; 8 
mi. Trent Rd. from Trent Bridge to Idaho 
State Line, 20 ft., 96,000 sq.yd. concrete, 
$200,000; 10 mi, Chattaroy-Elk Rd., 20 ft., 
120,000 sq.yd. concrete, $250,000; 6 mi. 
Five Mile Rad., 20 ft., 72,000 sq.yd. concrete, 
$150,000; 7.5 mi. Hite Rd. west of Deep 
Creek, 20 ft., 90,000 sq.yd. concrete, 
$187,500, 

Wash., Tacoma—Jan. 2, by Pierce Co., 
paving 3 mi. Sumner-Buckley Highway, 
Bond Rad, 8, concrete; Alexander Ave. from 
East 11th St. to its terminus near Todd 
Shipyards, concrete ; constructing Burnham 
Hunt Rd. from southerly end of Burnham 
Hunt pavement at Gig Harbor, thence south 
1,582 ft. to site of proposed outside ferry 
landing. E. A. White, Tacoma, co. engr. 


Calif., Rio Vista—Jan. 4, by F. J. Kal- 
bep, town clk., paving with warrenite-bitu- 
lithic on bituminous base with header 
boards, concrete curbs and gutters, corru- 
gated metal culverts, various street in 
Dists. 1 and 2, To exceed $25,000. Noted 


Oct. 
BIDS RECEIVED 


Pa., Ebensburg—Supervs. Cambria Co. 
opened bids Dec. 11, paving 5,800 lin.ft. 
Jacksontown Twp. Rd. to Summerhill, vitr. 
brick on concrete, from McClure & Bigner, 
Johnstown, $66,603; G. T. Morgan Constr. 
Co., Woolf Blk., Johnstown, $72,220; Owen 
& Plummer, Inc., Otto Bldg., Johnstown, 
$74,528. Noted Nov. 23. 

Alabama—State Hy. Dept.. Montgomery, 
grading, surfacing and bridging (1) 10.04 
mi. section. and (2) 8.63 mi. section of 
road between Montgomery Co. line and 
Union Springs, Bullock Co., grading and 
Graver surfacing (3) 13.897 mi. Opelika- 
Waverly Rd., Lee Co., from D. 


. R, & 
Co., Selma, (1) $225,878 (2) $100,350; 


Vaugh-Davis Constr. Co., Montgomery, 
(street address not available), (1) $229,- 


194; Kenan & Kyser, Selma, (2) $91,915; 
P. A. Goldsmith, 743 North Decatur St., 
a anmnney (1) $229,953; Lawrence, 
Nixon & Phillips, Jackson, Miss., (2) $99,- 
595; R. D. Chambers & Co., West Point, 
Ga., (3) $172,049; Stanley & Singer Constr. 
Co., Lafayette, (3) $176,465; Mitchell 
Bros., Birmingham (street address not 
available), (3) $181,569. Noted Noy. 16. 

Louisiana — State Hy. Dept., Reymond 
Bldg., Baton Rouge, opened bids Dec. 1, 
grading and gravel surfacing 16 mi. Proj- 
ect 114, Monroe-Ruston Highway, Sect. B, 
from Meyer-Greenwald Co., Monroe, $136,- 
390; Lawrence, Nixon & Philips, Jackson, 
Miss., $147,649; J. D. Reilly, New Orleans 
(street address not available), $166,146. 
Noted Nov. 23. 

Missouri—State Hy. Dept., Jefferson 
City, opened bids Dec. 2, (1) 4.964 mi. road 
from Clinton Co. line to Hamilton, 18 ft., 
State Project Route 8, Sect. 12, Caldwell 
Co. (2) 4.94 mi. road from Warrensburg 
southward, 30 ft., Johnson Co. (3) 4.974 mi. 
road from Kansas City to St. Louis, 26 ft., 
Jackson Co, (4) 4.942 mi. road from Blue 
Ridge east, State Project Route 2, Sect. 5, 
Jackson Co, (5) 4.469 mi. road from Opolis 
to Asbury, 18 ft., State Project Route 57, 
Sect. 2, Jasper Co, (6) 3.15 mi. road from 
Lexington to Wellington, 18 ft., State Proj- 
ect Route 20, Sect. 10, Lafayette Co. (7) 
3.53 mi, road west of ns 18 ft., State 
Project Route 4, Sect. 24, arrison Co., 
from Harrison Eng. & Constr. Co., Wichita, 
Kan, (street address not available) (1) 
$210,156 (3) $223,570 (4) $163,544; Widell 
Co., Ist Natl Bank Bldg., Mankato, Minn., 
(1) $241,133; Koss Constr. Co., 2818 5th 
Ave., Des Moines, Ia. (1) $226,248 (4) 
$167,816; A. L. Cook, Ottawa, Kan. (2) 
$33,987; G. A. Woods Constr. Co., Smith- 
ville (2) $35,863; C. L. Johnson, Warrens- 
burg, (2) $35,975 (6) $112,816; Cook & 
O’Brien Constr. Co., 305 Ry. Exch. Bldg., 
Kansas City, (3) $201,839 and $222,931 (4) 
$159,469 (6) $112,535; V. E. Koch, Box 604, 
Joplin, (5) $76,200; Carterville Constr. Co., 
Carterville, (5) $78,336; Du Bois & Co., 126 
East ist St., Wichita, Kan., (5) $80,385; 
J. O. Patterson & Constr. Co., 310 Ridge 
Bldg., Kansas City (6) $116,700; Rand 
Constr. Co., 1007 New York Life Bldg., 
Kansas City (7) $114,845. Noted Nov. 23. 

Mo., St. Louis—Bd. Pub. Serv., City Hall, 
opened bids Dec. 12, grading (1) 8,600 ft. 
Esther Ave., 5,025 cu.yd. grading, 500 cu.ft. 
macadam, 3,470 cu.ft. cinders, etc, engrs. 
est. $6,250 (2) 3,000 ft. Goodfellow Ave., 
9,960 cu.yd. grading, 1,000 cu.ft. macadam, 
10,930 cu.ft. cinders, ete, in connection 
with 18,140 cu.yd. grade, which is to be 
done by Terminal R.R. (3) 700 ft. Ten- 
nessee Ave., 4,860 cu.yd. grading, 500 cu. 
ft. macadam, 2,835 cu.ft. cinders, etc., engrs. 
est. $5,200, from Webb-Kunze Constr. Co., 
5927 Fyler Ave., (1) $5,037 (2) $10,209 (3) 
$5,234; Manegold Constr. Co., Title Guar- 
anty Bldg., (1) $5,158 (3) $5,057; Hoolan 
Constr. Co., Wainwright Bldg., (1) $6,253 
(2) $9,038; Fruin-Colnon Constr. Co., Mer- 
chants Laclede Bldg. (2) $5,618; F. B. 
Grant Constr. Co., 810 Chestnut St., (3) 
$5,055. Noted Nov. 23. 

Tex., Edinburg—Hidalgo Co. grading and 
surfacing with (a) rein.-con. base with 1 
in. cold rolled asphalt top, (b) rein.-con. 
base with 2 in. hot mix asphalt top, (c) 
macadam base with 2 in. hot mix asphalt 
top, (d) 2 course rein.-con. using 2 in. trap 
rock for top course, from F. P. McElwrath, 
Corsicana, _ (a) $462,433 (b) $431,696 (c) 
$461,583 ; . L. Pearson & Co., 827 First 
Natl Bank Bldg., Houston, (a) $481,098 
(b) $490,455 (c) $462,529; Smith Bros., 
Sumpter Bldg., Dailas, (a) $469,314 (b) 
$457,969 (c) $492,265. Noted Nov. 9. 

Tex., Junction—Kimble Co. grading and 
gravel surfacing 8.75 mi. State Highway 
27, 16 ft., 883 cu.yd, concrete, 41,505 cu.yd. 
earth roadway and 4,219 cu.yd. loose rock 
excav., 10,858 cu.yd. gravel surfacing, 73,- 
394 lb. reinforcing, from W. T. Hutto & 
Sons, Gonzales, $48,118; G. Alvis, Winns- 
boro, $54,408; Tibbetts Constr. Co., 209% 
8th ‘St., Ft. Worth, $55,860. Engrs. est. 
$52,157. 

Tex., Kaufman—Kaufman Co. grading, 
ete., (1) 9.37 mi. Highway 15 from Terrell 
west to Talley-Forney Rd., 24 ft. (2) 10.31 
mi. Highway 15-from Van Zant Co. line 
west, and from Terrell east, 24 ft., from 
Cc. W. Burgess, 501 Dallas Co., State Bank 
Bldg., Dallas, (1) $55,164 (2) $23,590; Mc- 
Clung Constr. Co., Cleburne, (1 )$55,620 
(2) $25,117; McCoy & Richards, Arlington, 
(1) $58,620 (2) $25,913. Noted Nov. 23. 


Tex., Pecos—Reeves Co. grading, gravel 
surfacing and bridging (1) 4.54 mi. High- 
way 27, Federal Aid Project 240-D, 16 ft. 
(2) 3.75 mi. State wer 17 A, 16 ft, 
from Tibbetts Constr. Co., 2093 8th St., Ft. 
Worth, (1) $27,180 (2) $17,739; L. B. 
Westerman, Balmorhea, (1) $30,602 (2) 

21,798; Womack Constr. Co., Midland, (1) 
32.661 (2) $24,187. Engrs. ests. (1) $31,- 
685 (2) $25,000, Noted Nov. 23. 
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Wash., Seattle—Opened bids De, 
ing 11th Ave. N., et al., 7,300 sq\ 
concrete, 4,075 lin.ft, concrete and 
ft. asphaltic concrete curbing, 1,8 
earth excav., from McHugh Constr. | 
3rd_ Ave. N., $25,632; V. Ragma! 
Corliss Ave., $26,323; D. H. Tra 
Walker Bldg., $26,666. Engrs. est. 

California—State Hy. Dept., Sac: 
grading (1) 8.9 mi. road between 
field Junction and Coalinga, Fres; 
152,000 cu.yd. excav. (2) 9.8 mi. r 
tween Hornbrook and Oregon Sta: 
Siskiyou Co., 41,500 cu.yd. excav.: ; 
and gravel surfacing (3) 11.9 mi. | 
Willows and Glenn, Glenn Co., 27,500 
excav., 41,200 cu.yd. gravel, (4) 4 
between Gilroy and San Felipe, Santa ! 
Co., 35,000 cu.yd. excav., 8,600 1 
pees: grading and concrete pavin 
.5 mi. between Grenada and Yreka. ; 
you Co., 36,000 cu.yd. excav., 12,900 7} 
concrete; surfacing with asphaltic con , 
(6) 5 mi. between Roseville and Li: 
Placer Co., 8,500 ton asphalt, from C. \1)).. 
2509 L St., Sacramento, (1) $120,803 : 7 
& Borland, Oakland Bank of Savings Bla 
Oakland, (1) $123,578; A. J. and J. 1 
Fairbanks, 625 Market St.. San Francisca 
(1) $140,553 (4) $69,269; Kaiser Pa 
Co., 1004 American Bank’ Bldg., Oaklan. 
(2) $69,108 (5) $163,099; Blumenkranz « 
Vernon, Farmers & Merchants Bank Rlic 
Stockton, (3) $136,697 (4) $72,897; V. i: 
Dennis Constr. Co., MeMinnville, Ore., (2) 
$124,150 (6) $38,080; Pacific Bridge Co 
East Water and Salmon Sts., Portland, Or. 
(3) $141,861; Tieslau Bros., 1315 Allston 
Way, Berkeley, (4) $64,556; G. F. Atkinson 
308 Chamber of Commerce Bldg., Portland 
Ore., (5) $178,317; J. A. Costello, Jr. 51 
Mission St., San Francisco, (6) $35,530: 
Teichert & Sons, 1846 37th St., Sacramento 
oe. Tih A Noted Nov. 23. 

calif., Oakland — Improving 104th Av: 
between 12th St. and Sunnyside Ave., (a) 
117,759 sq.ft. grading (b) 361 ft. concrete 
curb (c) 1,719 ft. concrete gutter (a) 84.655 
ft. oil macadam (e) 11,815 ft. concret: 
walks, from Hutchinson Co., 1706 Bway 
(a) $0.0425 (b) $0.75 (c) $0.28 (d) $0.115 
(e) $0.17; Oakland Paving Co., 5000 Rwav.. 
(a) $0.039 (bh) $0.70 (c) $0.28 (d) $0.12 
(e) $0.165; Bates & Borland, Oakland Rank 
of Savings Bldg., (a) $0.06 (b) $0.75 (c) 
$0.28 (ad) $0.12 (e) $0.20. Noted Nov. 30. 

Calif.,_ Porterville—Improving Oak St., 
(1) 47,856 sq.ft. 14 in. warrenite bitulithic 
on 5 in. hydraulic concrete (2) 1,342 lin.ft 
concrete curbing (3) 320 lin.ft. corrugated 
metal culverts, from Clark & MHenery 
Constr. Co., 38 South St., Stockton, (1) 
$0.38 (2) $0.675 (3) $4; N. M. Ball,’ Por- 
terville, (1) $0.375 (2) $0.65 (3) $4. 

Calif., San Francisco—City and San Fran- 
cisco Co. improving north 4 Sloat Blvd. be- 
tween 19th and 35th Aves., from Eaton & 
Smith, 407 11th St., $40,267; A. J. Raisch, 
46 Kearny St., $40.688;: Fay Impvt. Co., 
Phelan Bldg., $44,285. Noted Nov. 30. 

Calif., Stockton—Supervs. San Joaquin 
Co., improving Brian and Woods Ferry Ra., 
(a) 4,500 cu.yd. grading (b) 4,170 ton base 
rock (c) 1,790 ton toprock (d) 770 ton 
screenings (e) 630 bbl. asphalt oil (f) 40 
cu.yd. concrete, from Irey & Holden, Lodi 
(a) $0.35 (b) $2.20 (c) $8.05 (d) $3.15 (e) 
$4 (f) $27; Blumenkranz & Vernon, Com- 
mercial Savings Bank Bldg., (a) $0.75 (b) 
$3.40 (c) $3.75 (d) $3.90 (e) $4.50 (f) $30 
Noted Nov. 23. 


CONTRACTS AWARDED 


Rhode Island—State Bd. of Public Roads. 
Providence, to Lane Constr. Co., 37 Colony 
St., Meriden, Conn., paving 1.32 mi. Smith- 
field Ave. from Pawtuxet Ave. to Lonsdal 
Ave., in Lincoln, $57,987, 1.8 mi. Ten Rod 
Rd. from Wickford Junction easterly t 
Tower Hill Rd., in North Kingston, $43,441: 
to Greenough Constr. Co, South Acton 
Mass., 2.46 mi. Kingston Rd. from Usque- 
peng to West Kingston Station, $53,783; to 

. C, Jordan, 1244 Elmwood Ave., Prov- 
dence, 2.05 mi. Apponang Rd. from Paw- 
tuxet Bridge to Elmwood Ave., in War- 
wick, $58,040. Noted Oct. 19. 

N. Y., Brooklyn—E. Riegelmann, boro 
pres., Boro Hall, resurfacing Albany Ave. 
and repaving Ave. R with permanent as- 
phalt, to Cranford Co., 52 9th St., $22.295 
and $3,657 respectively; repaving Church 
Ave., permanent asphalt, to Cleveland Trini- 
dad Paving Co., Flushing, $20,574. Not 
Nov. 23. 

N. Y., Brooklyn—E. Riegelmann, boro 

res., Boro Hall, paving Eldert_ Lane, (o 

icilian Asphalt Paving Co., 41 Park Row, 
New York, $22,000; grading, curbing and 
flagging 78th St., to T. B. Scott, 671 Hals:y 
St., $1,787; Ave. I and laying cement side- 
walks on Flatbush Ave., to A. BE. Castle, 
831 Tilden Ave., $2,111 and $522 re- 
spectively. Noted ee 

N. Y., St. George—J. A. Lynch, pres. 
Richmond Boro, Boro Hall, paving from 
end of Richmond Turnpike at lineoleum 
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s and Roads (Continued) 

saetory gate to Carteret Ferry, concrete, to 
factory -Sily, 1150 Forest Ave., West New 
Brighton, $25,716. Noted Dec. 14. 

Pa., Phila.—To_ Barber Asphalt Paving 

eo. Land Title Bldg., grading and paving 
Landsdowne Ave., $44,913; to D. DeLisle, 
1842 Lightgow St., paving Bridge St., $25,- 
>12: to Byrne & Davis, 20th and Clear- 
field Sts., paving Churehview St., $40,422. 
Noted Dec. 7. 
North Carolina—State Hy. Dept., Ra- 
jeigh, grading, reconstructing base course 
and 110,800 sq.yd. asphaltic concrete sur- 
face on 10.64 mi, State Project 351, New 
Hanover Co. to Norfolk quipment Co., 
paul-Gale-Greenwood Bldg., Norfolk, Va., 
$189,545. 

Georgia—State Hy. Dept., Atlanta, sand 
clay surfacing 10.1 mi. Washington-Lexing- 
ton Rd., and one concrete bridge, Federal 
Aid Project 293, Wilkes Co. to W. C. 
Hill, Abbeville, S. C., $37,342; 7.2 mi. Wash- 
ington-Thomason Rd., Federal Aid Project 
295, Wilkes Co., to Stanley & Singer, La 
Fayette, Ala. $35,064; 6.6 mi, Washington- 
Elberton Rd., and, one concrete bridge, 


Stret 


Federal Aid Project 314, Wilkes Co., to’ 


Nichols Constr. Co., Trust Co., Georgia 
Bldg., Atlanta, $35,945; 10.58 mi. Washing- 
ton-Lineolnton Rd., and one_ concrete 
bridge, Federal Aid Project 315, Wilkes 
Co., to Oglesby & Stark, Elberton, $71,468 ; 
clay gravel 6.848 mi. Odel-Valdosta Rd., 
Federal Aid Project 279, to L. H. Smith, 
Elberton, $77,676. 

Fla., Bronson—Constructing. 18 mi. clay 
road from here to Cedar Keys, to J. A. 
Byrd, Lake Wales, $100,000. 

Fla., Tampa — Hillsborough Co., paving 
4.78 mi. Seffner-Thonotossa Rd., 15,000 cu. 
yd. excav., 50,466 lin.ft. concrete curbing, 
55.233 sq.yd. asphalt block, 3 in. thick, 
also 27 mi. Tuskin (Bayshore) Rd., 295,- 
874 lin.ft. concrete curbing, 150,000 cu.yd. 
excav., 246,561 sq.yd. asphalt block, 10 
Warren & Carroll, Tampa, (street address 
not available) $74,456 and $647,859 respec- 
tively; 2.02 mi. Waters Ave., 21,302 lin.ft. 
cement curbing, 6,000 cu.yd. excav., 17,752 
sq.yd. asphalt block, also 6.75 mi. Temple 
Terrace, 20,000 cu.yd. excav., 69,300 lin.ft. 
concrete curbing, 57.750 sq.yd. asphalt 
block, to Bruen & Sullivan, Tampa, (street 
address not available) $45,157 and $146,981 
respectively ; 14.25 mi. Interbay Rd., 40,000 
cu.yd. excav., 165,630 lin.ft. concrete curb- 
ing, 129,627 sq.yd. asphalt block, also 3.56 
mi. Armenia Ave., 8,000 cu.yd. excav., 37,- 
600 lin.ft. conerete curbing, 31,333 sq.yd. 
asphalt block, to Cone Bros., Tampa (street 
address not available) $331,467 and $79,823 
respectively ; 3.1 mi. Wimanuma and Tampa 
Bay Blvd., 24,850 lin.ft. concrete curbing, 
12,440 sq.yd. asphalt block, to Warren & 
Carroll, Tampa, (street address not avail- 
able) $37,007 and Cone Bros., Tampa, 
(street address not available) $8,392; 11.16 
mi. Lithia Rd., 58,907 sq.yd. sheet asphalt, 
also 17.11 mi. Plant City-—Pienic Rd., 70,- 
000 cu.yd. excav., 150,535 sq.yd. sheet 
asphalt, to McDonald Constr. Co., Orlando, 
$144,762 and $245,824 respectively ; 6.65 mi. 
Midway Rd., 25,000 cu.yd. excav., 35,113 
sq.yd. sheet asphalt, 10.9 mi. Plant City- 
Thonotosossa Rd., 33,000 cu.yd. excav., 
57,580 sq.yd. sheet asphalt, also 6 mi. 
Lake Magdalene Rd., 53,332 sq.yd. sheet 
asphalt, to J. G. Yeates, Tampa, (street 
address not available) $88,846, $135,029 
and $72,795 respectively ; paving 15.13 mf. 
Citrus Park Rd., 133,176 sq.yd. asphaltic 
concrete, also 14.74 mi. Hopewell-Tampa 
Rd., 35,000 cu.yd. excav., 77,815 sq.yd. 
asphaltie concrete, to McDonald Constr. 
Co., Orlando, $263,516 and $260,398 respec- 
tively. Noted Nov. 30. 

Ala., Birmingham—Grading and paving 
1} mi, Pratt City-Birmingham Rd., 30,000 
sq.yd. asphalt on concrete, to Southern 
Roads Co., Amer. Trust Bldg., $81,306. 
Noted July 13. 

Indiana—State Hy. Dept., Indianapolis, 
concrete paving 12 mi. ange Line Rd., 
Hamilton Co,, to Miller & Miller, Elkhart, 
*238,394; 10.5 mi. Michigan R4., St. Joseph 

.. to G. M. Gross Constr. €o., Laporte, 

59.264; 11.5 mi. Lafayette Pike, Clinton 

., to G. T. Miller, Lebanon, $218,011; 9 

i. French Lick Rd., Orange Co., to Foulkes 

ntg. Co... 705 Ohio St., Terre Haute, 

-39,986; grading 11.5 mi. French Lick Rd., 

range Co., to McBride & Neibert, Colum- 

‘s, $26,195; grading and culverts, 6.5 mi. 

ench Lick Rd., Orange Co., to E. Traylor, 

‘ Campbell St., Evansville, $41,529. All 

regoing 16, ft. wide. 

Michigan—State Hy. Dept. Lansing. 

ding and surfacing 5.08 mi. State Trun 

ne Rd, 48-8, Machinac Co., to S. J. Groves 

Sons Co., 120 Manhattan Bldg., Duluth, 
‘inn, incl. 35 acres clearing $90, 25.387 

uyd. excav. $0.50, 54.2 cu.yd. 1:2:4 con- 
te $25, 94.6 cu.yd. 1:3:6 concrete $23, 








47,672 sq.yd. waterbound macadam $1.05, 
total $77,631. Noted Nov. 30. 

Ia., Dubuque — Dubuque Co., grading 
18.239 mi. primary road from southeast of 
Rickardsville to Clayton Co. line, to S. J. 
Groves & Sons Co., 306 Globe Bldg., Min- 
neapolis, Minn., 164,575 cu.yd. earth excav. 
$0.29 per cu.yd., 45,125 cu.yd. $0.28, 9,673 
cu.yd. solid rock $1.40 per cu.yd., 16,756 
cu.yd. loose rock $0.75, 48,720 cu.yd. $0.74; 
A. Nelson, Dubuque, 59,050 ft. 6 in. tile 

0.133 per ft., 23,043 ft. 6 in. $0.138, 4,025 
t. 8 in, $0.186, 1,495 ft. 8 in.; $0.196 and 
1,090 ft. 10 in. $0.292. Noted Nov 30 

Ia.,, Lisbon—Paving 21,000 yd. various 
streets, brick with asphalt filler, 10,750 ft. 
curb and gutter, to Hahn Constr. Co., 1109 
12th Ave., Cedar Rapids, $87,000. Noted 
Nov. 30. 

Ia., Rock Rapids—Lyon Co. gravel sur- 
facing 12.53 mi. Primary Rd. from South 
Dakota State Line east through Larchwood 
and Lester, to Sheehan-Berjkness, Sioux 
Falls, S. D., 3,120 cu.yd. gravel 1 mi. haui 
$0.34 per cu.yd., 109,000 units gravel 4 mi. 
haul $0.095, 9,839 cu.yd. gravel 1 mi. haul 
$0.31, 6,589 cu.yd. gravel $0.33, 76,600 units 
gravel 4 mi haul $0.09, 9,838 cu.yd. gravel 
screening $0.06, 700 cu.yd. gravel screen- 
ing $0.20, 1,100 cu.yd. excav. $0.20, 4,006 
cu.yd. excav., $0.19 

Minnesota — State Hy. Dept., St. Paul, 
State Project 22-21, Sibley and Nicollet 
Counties, 22,000 cu.yd. gravel surfacing, to 
Connelly Contg. Co., Rice St. and Merriam 
Ave., St. Paul, $49,900; 15 mi. State Project 
30-21, Federal Aid Project 222, Otter Tail 
Co., 24,000 cu.yd. gravel surfacing, to John- 
son Bros. & Hanson, Fergus Falls, $20,301; 
14 mi. State Project 23-21, Federal Aid 234, 
Benton Co., 22,000 cu.yd. gravel surfacing, 
to Gatzenmeyer-Lenz Co., 5120 Upton Ave. 
S., Minneapolis, $21,690; 13 mi. State Proj- 
ect 65-21, Federal Aid Project 248, Clear- 
water Co., 20,000 cu.yd. gravel surfacing, to 
P. Mortenson, Hibbing, $21,844. Noted 
Nov. 16. 

Minn., Albert Lea—Freeborn Co., 15 mi. 
State Project 13-02, Federal Aid Project 
285, 210,000 cu.yd. excav., portable and 
monolithic culverts, grading to Thursdale 
& Mitchell, Zumbrota, $61,130, culverts to 
Northfield Iron Co., Northfield, $1,889; 1 
mi. State Project 1-06, 21,600 cu.yd. excav., 
portable and monolithic culverts, grading 
to Thursdale & Mitchell, Zumbrota, $6.055, 
culverts to Mikelson Cement Co., Albert 
Lea, $1,288. Noted Nov. 9. 

Minn., Detroit—Becker Co., Job 2205, 
State Aid Rd. 6, 48,000 cu.yd. excav., 712 
lin.ft. 15-36 in. portable culverts, to H. M. 
Nelson, Chokio, $13,154; Job 2206, State 
Aid Rd. 1, 65,000 cu.yd. excav., 1,318 lin.ft. 
12-18 in. portable culverts, to M. Egan, De- 
troit, $20,202. 

Minn., Minneapolis—Will pave streets, 
various types, by day labor. $1,250,000. 
N. W. Elsberg, city engr. 

Minn., Worthington—Nobles Co., 7 mi. 
Job 2210, State Rds. 1 and 10; 10 mi. Job 
2301, State Rd. 2; 4.5 mi. Job 2302, State 
Rd. 9; 20 mi. Job 2303, State Rd. 6, Sects. 
A and B; 1.5 mi. Job 2207, Sect. B. to 
G. W. Humphrey, Aberdeen, S. D., $38.000. 

Kan., Leavenworth—For_ 16,000 brick 
pavement on concrete, to Geiger Constr. 
Co., Leavenworth, $2.80 per yd. 

South Dakota—State Hy. Comn., Pierre, 
grading, ete., 4.64 mi Federal Aid Project 
123, from Belle Fourche to Redwater Creek, 
Butte Co., grading to E. Parrish, Ramd 
City, $40,083: conerete work to Concrete 
Eng. Co., Rapid City. Noted Nov. 2. 

Wvyoming—State Hy. Comn., Cheyenne, 
grading and building structures on 7.8 mi. 
Yellowstone Highway from Bonneville north, 
Fremont Co., 24 ft., to Wickham Bros, & 
Sweiger, Lovell, $105,907. Engrs. est. 
$104,000. 

Mo., Maplewood—G. Komar, city clk., City 
Hall and St. Louis Co. (Clayton) recon- 
structing 3,100 ft. Greenwood Blvd, from 
Big Bend Rd. to Canterbury Ave., 30 ft., 
concrete, to C. M. Berry, Empire Eis. 
Webster Groves, $33,997. Engrs. est. $4/),- 
000. Noted Dec. 14, 

Tex., Beaumont—Jefferson Co. rock as- 
halt on concrete, 7.85 mk Voth Rd., State 

ighway 40, 18 ft.. and 15.53 mi. Nome 
Rd., State Highway 3, 18 ft., to Smith 
Bros., Crockett, $273,033 and $633,008 re- 
spectively. Noted Nov. 30 

Tex., Kerens—Paving Sloss Ave., 11,000 
sq.yd. brick, 2,400 lin.ft. curb and gutter, 
to Panhandle Constr. Co., Lubbock, $45,000. 

Tex., Laredo — Webb Co. grading and 

avel surfacing, etc., 25.1 mi. Laredo, 

irando City and Torrecillas Rd, 16 
ft., 2,052 cu.yd. earth excav., 2,250 cu.yd. 
concrete, 54,890 cu.yd. gravel surfacing, 
191,000 Ib. reinforcing, etc., to Peterman, 
Robinson & Neyland, Laredo, $150,000. 


Tex., Sinton—San Patricio Co. surfacing 
with 1 in. limestone rock asphalt 15.06 mi. 
Highway 9, 16 ft., (road already graded 
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and surfaced with shell and gravel) incl 
141,332 sq.yd. bituminous macadam, 1,995 
cu.yd. limestone screenings, to Uvalde Rock 
Asphalt Co, 1111-14 City Natl Bank 
Bidg., San Antonio, $117,687. Engrs. est. 
$129,455. 

Okla., Tulsa—Tulsa Co concrete paving 
Tulsa-Sapula R@., 24 mi., 27 ft wide, and 
1 mi., 18 ft. wide, to Standard Paving Co., 
1742 East 6th St., $127,150. Noted Oct. 19. 

Calif., Calipatria — Grading. concrete 
curbing and concrete paving West Main 
St., to F. Beal, Brawley, 21,000 sqft. 6 
in. concrete eS $0.368 per sq.ft., 
grading $0.856 per linft., etc, total 
$76,265. 

Calif.,, San Anselmo—Improving streets 
in Barber Tract, to Heafey, Moore & Mc- 
Nair, 2030 High St., Oakland, $28,923. Noted 
Dec. 7. 

Calif., San Diego—Common Council pav- 
ing Adams and Works Aves., Utah and 30t! 
Sts., to Fairchild-Gilmore-Wilton Co., 25 
14th St., $82,259. Noted Dee. 14. 

Calif., Santa Rosa—Paving with 14 in. 
warrenite bitulithic on 4 in. asphaltic con- 
crete, 83,000 sq.ft. College Ave. and 41,337 
sq.ft. Slater St.. to Warren Constr. Co., 
Bacon Bldg., Oakland, $18,924 and $9,915 
respectively. Noted Nov. 9. 


Industrial Works 


PROPOSED WORK 

Mass., Gardner—Nichols Rattan Prod- 
ucts Co., Main St., plans 2 story, 90 x 
140 ft. factory, rein.-con. and brick, Main 
St. $75,000. Private plans. 

Mass., Lynn — See “Buildings” under 
Contracts Awarded, 

Mass., South Boston (Boston P. 0.)-—— 
Gillette Safety Razor Co., 41 West Ist 
St., plans brick and rein.-con. factory, 
probably 8 story. Architect not announce |. 

R. IL, Providence—City Real Estate Co., 
4 Weybosset St., plans 2 story garage and 
service station, brick, Bway. and West- 
minster St. $50,000. Private plans. 

R. I., Providence—E. A. Smith Realty 
Corp., Weybosset St., plans 3 story garage 
and service station, brick and concrete, 
plain foundation, Chapel St. $100,000. 
Architect not announced. 

N. Y., Brooklyn—Brooklyn Edison (Co. 
360 Pearl St., soon takes bids new power 
plant, 400,000 k.w. capacity, Marshall St. 
$800,000. T. E. Murray, Inc, 55 Duane 
St.. New York, archts. G. L. Knight, 360 
Pearl St., engr. Noted Aug. 24, 

N. Y., Buffalo—Sinclair Oil Co., Wash- 
ington St., plans to rebuild major portion 
of main gasoline and oil plant, Alabama St., 
recently destroyed by fire. $100,000. Archi- 
tect not announced. 

N. Y., New York—R, Jacobs, c/o R. H. 
Almirety, archt. and engr., 48 West 46th 
St., soon takes bids 2 story, 100 x 100 ft., 
brick, steel and concrete garage, plain 
foundation, 37 West 65th St. $50,000. 

N. Y., Rochester—Empire Ice Co., 76 
West Monroe St., Chicago, had plans pre- 
pared 48 x 182 ft. refrigeration plant, 22 ft. 
high, and 67 x 133 ft. storage plant, 22 ft. 
high, Atlantic Ave., here. $300,000. 

N. Y., Syracuse—Mills, Rhines, Bellman 
& Nordhoff, archts., 1234 Ohio Bldg., 
Toledo, O., takes bids about Dec. 26, 2 
story, 100 x 250 ft., rein.-con., brick and 
steel plant, Plum St., here, for New Process 
Gear Co., 500 Plum St. $150,000. 

Pa., Blossburg—Blossburg Electric Light 
& Power Co. plans new light and power 
plant, here. $1,000,000. 

Pa., Lancaster—Berkshire Electric Co.., 
Lancaster, plans $59,000 bond issue for im- 
proving and extending plant and lines. 

Pa,, Scranton — Susquehanna Light & 
Power Co., plans $100,000 bond issue, to 
improve and extend system and lines. 

Pa., Warren—Crew— Levick Co., plans to 
rebuild plant recently destroyed by fire. 
$40,000. Architect not announced, 

Md., Hagerstown—Plans $300,000 bond 
issue for new electric light plant. A. Bow- 
man, mayor. 

N. ©., Brickhaven (Corinth P. 0O.)—Caro- 
lina Power & Light Co., Raleigh, (street ad. 
dress not available) plans constructing and 
equipping 15,000 kw. (ultimately 60,000 kw.) 
steam plant on Cape Fear River, near here. 
P. A, Tillery, mer. 

N. C., Charlotte — H. M. Wade, South 
Graham Ext., having plans prepared by 
Lockwood, Greene & Co., archts., Piedmont 
Bldg., 4 story, 120 x 150 ft., brick factory. 
$150,000. nd 

Ky., Louisville—J, F. Furfees Paint Co., 
201 Kast Market St., 5 story, 61 x 204 ft.. 
addition to plant, Floyd and Market Sts. 
$200,000. Architect not named.’ 

Ky., Louisville—Louisville Garage (Co. 
having plans’ prepared by Murphy & Bros., 
archts., Louisville Trust Bldg., 2 story, 
150 x 200 ft., brick and steel, garage anid 
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Industrial Works (Continued) 
service station, 5th Ave. $225,000. Noted 
Dec. 14. 

0., Cleveland—Peerless Paper Box Co., 
3225 East 55th St., had plans prepared by 
P. Matzinger & Co., archts., Caxton Bldg., 
1 story and basement, 59 x 140 ft.. brick 
and steel factory and warehouse, 3221 East 
56th St. $40,000. 

0., Sandusky — Ajax Rubber Co., 220 
West 57th St.. New York City, plans 6 
story plant, here. $1,000,000. S. M. Green 
Co., 293 Bridge St, Springfield, Mass., 
engrs. 

0., Youngstown — Brier Hill Steel Co., 
Stambaugh Blidg., plans new strip. steel 
mill. Architect not announced, 

Ind., Cannelton—Cannelton Sewer Pipe 
Co. plans 4 story, 62 x 208 ft. clay plant, 
concrete and steel, 8 kilns, 120 ft. radial 
stack, new power plant, 1,000 ft. additional 
switching facilities, $240,000. Private 
pians, 

Ind., Indianapolis — Indianapolis Glove 
Co., having plans prepared by Rubush & 
Hunter, archts., Amer. Central Life Bldg., 
5 story and basement, 100 x 160 ft. fac- 
tory, rein.-con, and _ brick, concrete pile 
foundation, Liberty St. $225,000. 


Mich., Muskegon Heights (Muskegon P. 
O.)—Piston Ring Co., having plans pre- 
pared and takes bids about February, 1 
story, 120 x 222 ft. rein.-con. and steel 
foundry. $75,000. Private plans, 

IiL., Chicago — Advertising Art Bulletin 
Co., 190 North State St., plans 1 and 2 
story, 163 x 239 ft. garage, rein.-con., brick 
and steel, Ravenswood Ave. near Peterson 
St. $100,000. A. H. Knox, 7 West Madison 
St., archt. 

Wis., Green — Press-Gazette, 315 
Cherry St., plans 3 or 4 story brick, rein.- 
con. and steel plant, plain foundation. 
$100,000, Architect not selected. 

Wis., Milwaukee—J. P. Bruecker, archt., 
482 Frederick Ave., making plans 3 story, 
part basement, 100 x 142 ft., brick and 
timber warehouse, plain foundation, South 
Side. $45,000. Owner’s name withheld. 

Wis., Milwaukee—South Side Nash Co., 
Sth and Forest Home Aves., had plans 
prepared by Gurdon & Gurdon, archts., 
2nd Ave. and Mitchell Sts., 1 story and 
basement, 72 x 93 ft., garage, plain foun- 
dation. $40,000. 

Ia., Denison—G,. W. Newton plans 2 story, 
85 x 150 ft., brick and concrete garage, 
Main and Chestnut Sts. $40,000. Architect 
not announced, 

Ia., Iowa City—Economy Advertising Co. 
plans 2 or 3 story and basement printing 
plant, brick and concrete. $75,000. B. W. 
Mercer, pres. Architect not selected. 

Tex., Ammarillo—U. S. Zinc Corp. had 
plans prepared and takes bids first of year 
industrial housing and smelter building. 
$400,000. Private plans. 

Tex., Dallas—Dallas Gas Co., Logan St., 
takes bids about January 1, 1 story, 60 x 
150 ft. garage and workshop, concrete. 
$65,000. Private plans. ; 

Tex., Houston—Houston Light & Power 
Co., 1905 Capitol St.. making plans build- 
ing and equipping 20,000 kw. power plant. 
$1,000,000. C. Bertram, mer. 

Idaho, Weippe — E. T. Chapin Co., 
Symons Bldg., Spokane, Wash., takes bids 
in spring for sawmill, here. $100,000. 

Calif., Fresno — Herminghaus Estate, 
plans 1 story, 125 x 150 ft., garage, L St. 
between Merced and Tuolumne Sts. To ex- 
ceed $40,000. Architect not selected. Wa- 
terman Bros., Tulare and L Sts., lessees, 


Calif., Los Angeles—Sam Seelig Co., 1325 
Palmetto St.. having plans prepared by 
Milwaukee Bldg. Co., archts., Wright and 
Callendar Bidg., 5 story, rein.-con. ware- 
house, Vernon and Alameda Sts. $200,000. 

Calif., Petaluma—Fuller & Peters, Main 
and Bridge Sts., plan 50 x 112 ft. garage, 
North Main St. Architect not selected. 


Calif., San Francisco—-G. Hackett, 247 
Powell St., having plans prepared by 
O’Brien Bros., Inc., archts., 249 Montgom- 
ery St., 2 story and basement, rein.-con. 
garage and store building, Ellis St. near 
Taylor St. $50,000. 


Calif., San Franecisco—See “Buildings.” 


Ont., Hamilton—Ontario Shale Brick Co., 
Sun Life Bldg., plans plant. $100,000. 


Ont., North Bay—J. Ferguson, mayor, 
and Town Council, Town Hall, plan hydro 
electria power plant on French River at 
Chaudiere Falls to relieve power shortage 
here and in surrounding towns, incl. 3 
plants 30.000 hp. and 35 mi. transmission 
line. $3,000,000. 

Ont., Sarnia—C. McPhee plans_ to re- 
build garage recently destroyed by fire. 
$100,000. 





Ont., Timmins — Hollinger Consolidated 
Gold Mines, Ltd., Timmins, plans hydro 
electric plant on Abitibi River at Island 
Portage, incl. concrete dam, power house, 
three 10,000 hp. turbine generators, trans- 
formers, cranes, pumps, etc., and 75-80 mi. 
—_ voltage transmission line from here to 
Island Portage. $3,000,000. 


BIDS DESIRED 


Pa., Pittsburgh—J. M. McCollum, archt., 
Berger Bldg., taking bids 3 story and base- 
ment, 23 x 50 ft. brick and limestone plant, 
2nd Ave. and Grant St., for Smith Bros., 
inc., 409 Grant St. 


Pa., Pittsburgh — Natl. Metal Products 
Co., Erie and Diamond Sts., will build 1 
story, 68 x 138 ft. factory, Chateau and 
Fayette Sts. $60,000. Work will be done 
by separate contracts. Private plans. 


Pa., Reading—Biehl Auto & Wagon Wks., 
31 South 5th St., taking bids 2 story, 85 x 
200 ft. brick addition to factory, South 5th 
St. H.G. Mohn, Mohnton, archt. 


Pa., Uniontown—H. Cochrane, c/o H. W. 
Altman, archt., Uniontown, taking bids 1 
story, 90 x 120 ft. brick and steel garage, 
Baum Blvd. $85,000. 


Pa., Wilkinsburg (Pittsburgh P. 0.)—C. 
Cc. McKallip, Magee Bldg., taking bids 2 
story, 560 x 90 ft. sales room and garage, 
concrete, brick and steel, Penn Ave. $50,- 
000. Private plans. 


O., Cleveland—E. Huberty, archt., 8017 
Whitehorn Ave., taking bids 2, 3 and 4 story. 
73 x 140 ft. bakery addition, brick, steel 
and concrete, 2701 Barber Ave., for J. 
Spang Baking Co., 2711 Barber Ave. 
$125,000, 

Mich., River Rouge (Branch of Detroit) 
—A. Kahn, engr., 1000 Marquette Bidg., 
Detroit, taking bids and opens same about 
Dec. 29, 1 and 2 story, 150 x 300 ft. con- 
crete and steel factory, here, for Ford Mo- 
tor Co., Highland Park (branch of Detroit). 


Ill., Chicago—R. F. France, archt., 155 
North Clark St., receiving bids 1 story, 
106 x 135 ft. garage, rein.-con., brick and 
steel, Juneway Terrace near Clark St., for 
F. J. Fadner, c/o architect. $125,000. 

Ill., Peru—V. A. Matteson, archt., 8 South 
Dearborn St., Chicago, receiving bids 2 
story and basement, (715,000 cu.ft.) fac- 
tory, rein.-con., brick and steel, here, for 
Western Clock Co., Peru. $250,000. 

Wis., West Allis—Gas Tank Recharging 
Co., 1245 23rd Ave., Milwaukee, taking bids 
1 story, 41 x 81 ft. carbide storage build- 
ing, 1 story, 20 x 29 ft. boiler house 1 story, 
41 x 81 ft. purifying building, etc., 1 story 
41 x 81 ft. shipping and storage building, 
1 story, 41 x 100 ft. recharging building, 
brick, plain concrete foundations. Se 
Randolph, 53 West Jackson Blvd., Chi- 
cago, engrs. 

BIDS RECEIVED 


Mich., Detroit—Detroit Pub. Lighting 
Comn., 138 East Atwater St., opened bids 
1 story, 20 ft. high, 56 x 83 ft. rein.-con., 
steel and stone substation, Woodward Ave., 
from Corrick Bros., Owen Bldg., $54,989; 
M. Bartholomaei Sons & Co., 1574 East 
Warren Ave., $57,106; Brayton Eng. Co., 
907 Kresge Bidg., $57,151. Noted Dec. 14. 


Minn., Hibbing—Water, Light, Power and 
Bldg. Comn. opened bids Dec. 12, 1 story 
and basement, 66 x 85 ft. addition to gas 
plant, brick and concrete, from  Phelps- 
Drake Co., Hibbing $89,948; G. Anderson, 
Hibbing, $96,732 ; Dohm Bldg. Co., Hibbing, 


CONTRACTS AWARDED 


Mass., Everett — Sexton Can Co., 123 
Broad St. Boston, 2 story, 50 x 130 ft. 
factory addition, brick and timber, plain 
foundation, also 2 story office addition, 
Cross St., here, to D. E. McIntire, Inc., 74 
Broad St., Boston, Archts. est. $40,000. 

Mass., Medford—Amer. Woolen Co., 245 
State St., Boston, 5 story, 60 x 120 fl. 
factory addition, rein.-con., brick and 
steel, plain foundation, Boston Ave., to C, 
L. Patton, Melrose Highlands. Archis. 
est. $100,000. 


Mass., South Hadley—Holyoke Gummed 
Products Co., 9 Suffolk St., Holyoke, 1 
story, 140 x 147 ft. factory, brick and 
timber, plain foundation, here. to Austin 
Co., 217 Bway., New York City. Archts. 
est. $40,000. 

Mass., Watertown—Vose & Sons Piano 
Co., 1010 Massachusetts Ave., Roxbury, 6 
story, 80 x 220 ft. factory, rein.-con., steel 
and brick, plain foundation, School, Arsenal 
and North Beacon Sts., here, to J. J. 
Prindiville Co., Framingham. Archts, est. 
$300,000, Noted Oct. 19. 

Mass., Worcester—Boulevard Park Asso- 
ciates, c/o J. F,. Carberry, agt., 339 Main 
St., 1 story, 45 x 165 ft. garage and service 
station, brick and steel, plain foundation, 
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Shrewsbury St., to Keefe Bros. 
Front St. Archts. est. $40,000, 


Pa., Allentown — Lehigh Valle) 
Co., 1 story, 60 x 1265 ft. rein.-co 
and steel plant, Jerome Ave., ty 
Black, Allentown, 


Pa., Bethleheom—Kurtz Furnitur: 
construction eight 1 story, factor 
ings, Ave. B, to R. S. Rathbun Co; 
Bethlehem. Archts. est. $750,000. 
Nov. 23. 


Pa., Leechburg—West Leechbur 
Co., Farmers Bank Bldg., Pittsbu 
story, 120 x 700 ft. rein.-con., st 
corrugated iron addition to mill, to 
well Eng. Co., Easton. Archt; 
$1,500,000, 

Pa., Phila.—Abbotts Dairy Co., 31 
Chestnut Sts. 3 story, 120 x 140 ft. 
con. and brick garage, plain foun 
3rd and Lombard Sts., to Turner Constr 
Co., 1713 Sanson St. Noted Dec. 14. 


Pa., Phila.— Schlorer Delicatessey 
Water and Mifflin Sts., 4 story and 
ment, 60 x 80 ft. brick and steel factory 
plain foundation, to Cramp & Co., Deneck! 
Bldg., $200,000. Noted Dee. 14, 


W. Va., Warwood (Wheeling P. 0.)— 
Centre Fdry. and Machine Co., 1 story 
x 320 ft., foundry and machine shop, to 
Riverside Bridge Co., Martins Ferry, ©. T 
exceed $60,000. 


0., Cleveland—J, L. Free Co., 1040 Pros- 
pect Ave., 1 story, 90 x 135 ft., brick and 
steel garage and salesroom, plain found 
tion, 3746 Prospect Ave., to Austin Co, 
16112 Euclid Ave. Archts. est. $50 
Noted June 8, 


0., Cleveland—Natl. Screw & Tack ©» 
2440 East 75th St., 550 ton steel for 5 story 
56 x 165 ft., factory, Platt Ave., to Rive: 
side Bridge Co., Martins Serry. Total cost 
$250,000. Owner will do masonry and car 
pentry work. Noted Nov. 2. 


0., Dayton—Dayton Power & Light Co. 
South Jefferson St., 4 story, 150 x 18y 1 
rein.-con. and brick service building, Monu 
ment St., to U. S. Structural Co., Hartford 
St., $300,000. 


0., Norwood—Ford Motor Co., Highland 
Park, Mich., general contract rein.-con.. 
brick and steel assembling plant, and rein.- 
con. loading platform, here, to W. E. Wood 
& Co., 1805 Ford Bldg., Detroit. 

Mich., River Rouge (Branch of Detroit) 
—Ford Motor Co., Highland Park (Branch 
of Detroit), 260 x 365 ft. concrete, brick and 
steel plant, plain foundation, to E, Winters, 
752 Book Bldg., Detroit. Archts. est. 
$1,500,000. 

lil., Chicago—Evans Fibre Box Co., 3261 
West 47th St., 1 and 2 story, 101 x 483 ft. 
factory, rein.-con., brick and steel, 4734-6) 
South Spalding Ave., to Robson Co., 38 
South Dearborn St. Archts, est. $150,000. 


Wis., Cedarburg—Hansen Canning Ma- 
chine Corp., Port Washington, 1 story, 112 
x 112 ft., concrete and steel factory, plain 
foundation, here, to Natl. Constr. Co., 49) 
Virginia Sts., Milwaukee, Archts, est. $4),- 
000. Noted Dec. 7. 


Wis., Crandon—F.. H. Himes Lumber Co. 
will build 1 story 40 x 40 ft. saw mill, 14 x 
50 ft. warehouse, 50 x 120 ft. shed, timber 
plain foundation, by day labor. 


Wis., Madison—Madison Supply Co., 615 
East Washington Ave., 2 story, 50 x 60 ft. 
bottling works incl. warehouse, rein.-con. 
and bert, ain foundation, to W. H. Dea- 
son, 337 Washington Bldg. 


Wis., Milwaukee — Harley-Davidson 
Motor Co., 3732 Chestnut St., 1 story, 80 x 
145 ft., brick and concrete foundry, plain 
foundation, to E. S. Steigerwald Co., 3603 
Viiet St. Engrs. est. $45,000. Noted 
Nov. 23, 


Wis., Milwaukee—Welch Investment Co.. 
105 Wells St., 2 story, 75 x 150 ft., brick 
and concrete garage addition, Grand Av 
to Bentley Bros., 221 Grand Ave. Archts. 
est. $50,000. Noted Nov. 30. 

Wis., Wausau—Durant Motor Car Co., 
208 Washington Ave., 2 story, 60 x 60 ft. 
brick, rein.-con, and steel garage, plain 
foundation, to W. Anderes, 313 North 3rd 
St. Archts, est. $40,000. Noted Nov. 23. 

Ta., Clinton—Curtis Bros. & Co., general 
contract, 4 story, 96 x 162 ft., brick and con- 
crete warehouse, to Miller & Ladehoff, 405 
Wilson Bldg. 


Ia., Dubuque—T. J. Mulgrew, Jones and 
Towa Sts., brick and concrete superstructure 
for ice and cold storage plant, to James 
Gregory Contg. Co., 1120 Iowa St. Total 
cost about $75,000. 


Minn., Northfield—St. Olafs College. 1 
story, 71 x 88 ft. power house and heating 


li 


lant, general contract to J. F. Kump, 
poneee. Total cost $50,000. Noted 
ec. 7. 
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Industrial Works (Continued) 


Mo., Kansas City—Holbert & Perrin, 23rd 
and Grand Sts,, 2 story and basement, 75 x 
100 it. garage, Armour Blvd. and Troost | 
st. to.Morley Constr. Co., c/o Schiedley 
Bidg., $42,000. Archts, est. $43,000. 


calif., San Francisco—Ro'h, Winter & 
Wals 1271 Mission St., 2 story, 91 x 
120 ft. packing plant, rein.-con., Townsend 
st. to Barrett & Hilp, 918 Harrison St., 


cost plus_ percentage basis, will exceed 


$75,000. Noted Dec. 14. 


Buildings 
PROPOSED WORK 


Mass., Lynn—High School—Bd. Educ. 
having plans prepared by G,. A. Cornet, 
archt., Donaghue Bldg., 2 story, 220 x 225 
ft, brick, concrete and steel. $400,000. 


Conn., Hartford—Temple—Masonic Hall 


Assn, 51 Ann St., plans 4 story, brick, 
stone and steel, Farmington Ave. $600,000. 
F, I. Cooper Corp., 33 Cornhill, Boston, 


archts. Noted May 19, 1921. 

N. ¥., Brooklyn—School—Bd. Educ., 500 
Park Ave., New York, soon takes bids 
Pp. S. 201, brick, steel and stone, plain 
foundation, 80th St. and 12th Ave., here. 
$500,000. C. B. J. Snyder, Flatbush Ave. 
extension and Concord St., archt. and engr. 


N. ¥., New York — Apartment—J. H. 
Springer, c/o C. B. Meyers, archt. and 
engr., 32 Union Sq., soon takes bids 6 story, 
100 x 100 ft., brick, steel and stone, plain 
foundation, Haven Ave. $150,000. 


N. Y., New York — Hospital — Manhat- 
tan Eye & Ear Hospital, 208 East 64th St., 
having preliminary plans prepared by York 
& Sawyer, archts. and engrs., 50 East 41st 
St., altering present building and construct- 
ing new brick, steel and stone addition, 
plain foundation. $300,000, 

N. ¥., New York—Hotel—M. N. Natan- 
son, 522 5th Ave., plans 15 story, 100 x 150 
ft., brick, steel and stone, plain foundation, 
Lexington Ave. and 46th St. $2,000,000, 
Architect not selected, 

N. Y., Troy—Chapel, etc.—House of Good 
Shepherd, c/o F. J. Morgan, archt., Pioneer 
Bldg., preparing plans and takes bids in 
February or March, 1 story and basement, 


60 x 120 ft., Peoples Ave. $350,000. 
Pa., Llanerch — Church — St. Andrews 
Methodist Episcopal Church soon takes bids 


1 story and basement, 100 x 125 ft. brick, 
steel and stone, plain foundation. $200,000. 
W. L. Blithe, 608 Chestnut St., Phila., archt. 

D. C., Wash.—Apartment—Speiden & 
Speiden, archts., 1423 New York Ave., pre- 
paring plans for apartment. $400,000. 
Owner’s name withheld. 

D. C., Wash—Apartment—F. R. White, 
archt., 1410 G St., N. W., preparing plans 


for apartment. $450,000. Owner’s name 
withheld. 
D. C., Wash.—School and Hall—The 


Misses Maret School, 1724 Connecticut Ave., 
having plans prepared by H. W. Peaslee, 
archt, 1504 H St., for school and assembly 
all 

Va., Charlottesville—Church—St. Pauls 
Episcopal Church having revised plans pre- 
pared by Ludlow & Peabody, engrs, and 
archts., 101 Park Ave., New York City, 
brick and limestone, plain foundation. 
$150,000. Noted Feb. 23. 


Miss., Jackson—Hotel—Edwards Hotel, 
J. L. Ware, prop., takes bids about Feb. 1, 
10 story, 182 x 140 ft., (300 room), brick 
and steel. $1,000,000. W. T. Nolen, 2707 
Coliseum St., New Orleans, La, archt. 


La., New Orleans—Campanile Executive 
Com, of Students Memorial Com. plans con- 
crete and brick, 162 ft. high, at entrance to 
campus, State University, here. $150,000. 
R. D. Boyd, pres. State University. T. 
Link, state archt. 

0., Akron—Office—United Cigar Stores 
Co., 44 West 18th\ St.. New York City, 
soon takes bids 8 story, 50 x 100 ft., brick 
and steel, concrete pile foundation, Main 
and Market Sts., here. $800,000. Sommer- 
ld & Steckler, 31 Union 8q., New York 
ty, archts, J. Gehres, 336 Akron Savings 
Loan Co., engr. Noted July 27. 

0., Akron—Store and Office—United Cigar 
‘tores Co. of America, 44 West 18th St., 
‘ew York City, having plans prepared by L. 
_ Denslow, archt., c/o owner, 8 story, 
rhe and concrete, Main St., here. 
20, * 

0., Canton—Arcade—J. Piper, c/o Dime 
vings Bank, 301 Tuscarawas St. E., is 
backing proposition to build 2 story, 66_x 
0 ft. Tuscarawas St. E. and Walnut St. 
E. $175,000. 

0., Cleveland—Apartment—W. Carver of 
‘>ommon Brick Manufacturers of America, 
‘ leveland Discount Bldg., had plans pre- 
red by Wright & Hohl, archts., 4614 
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Prospect Ave., 3 story, 21 suite, brick and 
timber, East 132nd St. and Moreland Circle. 
$175,000. 

0., Cleveland—Apartments—Best Homes 
Co., c/o A. Pentland, 3313 Cedar Brook Rd., 
Cleveland Heights, had plans prepared by 
Wright & Hohl, archts., 4616 Prospect Ave., 
two 3 story, 21 suites, brick and timber, 
plain foundations, East 132nd St., here. 
$175,000 each. 


0., Cleveland—Bank and Office—Atlas 
Savings & Loan Co., c/o J. F. Rybak, pres., 
5454 Bway, having plans prepared by J. H. 
Graham & Co., archts., 8201 Cedar Ave., 5 
story and basement, 37 x 100 ft., brick, steel 
and concrete, 5644 Bway. $200,000. 

O., Cleveland—Schools—Bd. Educ., East 
6th St. and Rockwell Ave., having plans pre- 
pared by W. R. McCornack, archt., East 
6th St. and Rockwell Ave., John Hay School 
of Commerce, 3 story, 40 room, East 107th 
St. and Fairchild Ave., $1,500,000; also 3 
story, 22 room elementary school, East 
176th St. and Groveland Ave., $400,000, both 
brick, steel and concrete, plain foundations. 


O., Cleveland Heights (Warrensville P. 
O.)—School—Bd. Educ., c/o W. G. Nesbit, 
clk., 1805 Lee Rd., having plans prepared by 
F, C, Warner, archt., Hippodrome Annex, 
Cleveland, 2 story and basement, 100 x 211 
ft., brick, steel and concrete, Euclid Heights 
Blvd. $250,000, 


Mich., Ann Arbor—Alumnae—Alumnae 
of University of Michigan, having plans 
prepared by York & Sawyer, archts., 50 
East 41st St.. New York City, brick, steel 
and stone, plain foundation. $1,000,000. 

Mich., Pontiae—Temple—Masonic Temple 
Assn. had plans prepared by Vernor, Wil- 
helm & Molby, archts., 602 Book Bldg., 
Detroit, 3 story and basement, 86 x 207 ft. 
rein.-con., brick, steel and stone, plain 
foundation, Oakland and South Lafayette 
Aves. $350,000. 


Ill., Chicago—Apartment—A., R, Gurinan, 
c/o Leichenko & Esser, archts., 38 South 
Dearborn St., soon lets contract 3 story and 
basement 140 x 200 ft. rein.-con., brick and 
steel, South Shore Dr. and 76th St. $350,000. 

Ill., Chicago—Apartment—C. F. Henry, 
c/o R. BP. France, archt., 155 North Clark 
St., having plans prepared 8 story and base- 
ment, 145 x 150 ft., rein.-con., brick and 
steel, Sunnyside Ave. and Malden St. 
$400,000. 

Ill., Chicago—Hotel—S. M. Edison, c/o 
D. S. Klafter, archt., 64 West Randolph St., 
having plans prepared 10 story, 108 x 125 
ft., rein.-con., brick and steel, Cornelia St. 
near Sheridan Rd. $1,250,000, 

Ill, Chicago—Hotel—Schmidt, Garden & 
Martin, archts., 104 South Michigan Ave., 
preparing plans 375 x 465 ft., rein.-con., 
brick and steel, South Shore Dr. and 55th 
St. $5,000,000. Owner’s name withheld. 

Ill., Chicago — School, Convent and 
Church—Sacred Heart Congregation, 7021 
South May St., having plans prepared by 
Comes, Perry & McMullen, archts., Ren- 
shaw Bldg., Pittsburgh, Pa., 5 story and 
basement, 50 x 140 ft., school, convent and 
church, 70th and South May Sts. $500,000. 

Iil., Crystal Lake — Club — Sunset Val- 
ley Country Club, c/o W._G. Uffendell, 
archt., 39 South State St., Chicago, plans 
2 story, rein.-con., brick and steel, here. 
$500,000. 

Tll., East St, Louis—Office or Hotel—H. 
Redmond et. al., Collinsville Ave., having 
preliminary plans prepared by Riester & 
Rubach, archts., Murphy Bldg., 132 x 175 
ft., probably 8 story, rein.-con., brick and 
stéel, plain foundation, Collinsville Ave. 

‘ , . 

Tll., Niles Center — Club — Devonshire 
Country Club, c/o L. D. Levit, pres. 127 
North Dearborn ey Chicago, plans 1 and 
2 story, rein.-con., brick and steel, Demp- 
ster and Church Sts., here. $300,000. A. 
L. Himelblau, 179 West Washington St., 
Chicago, archt. 

Ill., Oak Park—Apartment—W. G. Kreig, 
J. T. and M. D. Hetherington, archts., 105 
North Clark St., Chicago, preparing plans 
3 story and basement, 107-x 120 ft., rein.- 
con., brick and steel, Washington and Lom- 
bard Sts., here. $160,000. Owner’s name 
withheld. 

Wis., Kenosha—Clinic—H. A. Robinson, 
401 West Park Pl, had plans prepared 2 
story and basement, 40 x 110 ft. and 30 x 
60 ft., brick and concrete, plain foundation. 
Sun, 008. White & Co., Pub. Service Bldg., 
archts, 

Wis., Milwaukee—Apartment—Rosman & 
Wierdsma, archts., 424 Jefferson St., mak- 
iny plans 3 story and basement, brick and 
concrete, plain foundation, Grand Ave. 
$150,000. Owner’s name withheld. 

Wis., Milwaukee—Mercantile—Hartman 
Furniture Co., 286 West Water St., plans 
10 story and basement, 60x 137 ft., brick 
and concrete, plain foundation, West Water 
St. $500,000. Architect not selected. 





Wis., Milwaukee—Office—Tate Printing 
Co., 133 2nd St., having plans prepared by 
Rosman & Wierdsma, archts., 424 Jefferson 
St., 8 story and basement, 60 x 120 ft., 
rein.-con, and brick, plain foundation, Bway. 
$300,000. 

Wis., Racine—Auditorium—Racine M: 
morial Assn., c/o M. E, Walker, Janes Bik., 
having plans prepared by H. Shaw, archt., 
39 South State St., Chicago, 2 or 3 story, 
brick, concrete and stone, plain foundation, 
$300,000, 

Wis., Racine—Hotel—New Racine Hotel 
Co., c/o C. Fowler, Badger Bldg., rejected 
bids 7 and 8 story, brick and concrete, 
plain foundation, Main St. $600,000. - Will 
readvertise. W. E. Perry and Fungard « 
Knapp, 212 East Superior St., Chicago, 
archts. Noted Aug. 31 

Ia., Keokuk—Schools—Voted $575,000 
bonds for 3 schools, Architect not selected. 


Ia., Pella—Science and Administration— 
Central College takes bids about Feb. 1, 4 
story and basement, 50 x 60 ft., with 3 
story, 60 x 112 ft. wing, rein.-con., brick 
and stone, on campus, here. $175,000. J. 
VerHey, Pella, archt. Noted Dec, 14. 

Ia., Van Meter—School—Bd. Educ. plans 
2 story aud basement, rein.-con., brick, tile 
and stone. $150,000. C. Dunn, secy. Archi- 
tect not selected, 


Minn., Ely—High School—Bad. Educ. plans 
3 story and basement, rein.-con., brick and 
tile. $600,000. H. J. Lockhart, clk. Archi- 
tect not announced, 


Minn., Minneapolis — Temple — Zuhrah 
Temple Assn., c/o A. A. D. Rahn, archt., 
616 Masonic Temple, having plans prepared 
by Bertrand & Chamberlin, archts., 616 
Northwestern Bank Bldg., 3 to 4 story and 
basement, 206 x 237 x 257 ft., irregular 
shape, rein.-con., brick and tile, Hennepin 
Ave, and Erie St. $1,000,000. 


Minn., St, Paul—Church, School and Rec- 
tory—Church of the Nativity having plans 
prepared by Damon, O'Meara & fills, 
archts,. 1123 Merchants Natl. Bank Bldg., 
33 x 136 x 155 ft. church and school, 41 x 
43 x 59 ft. rectory, brick and _ concrete, 
Stanford and Prior Aves. $150,000. 


Minn., Winona College—State Bd. of Con- 
trol, St. Paul, plans 3 or 4 story and base- 
ment, rein.-con., brick and tile, at State 
Teachers’ College, here, to replace one de- 
stroyed by fire. $500,000. C. H. Johnston, 
715 Capital Bank Bldg., St. Paul, archt. 


Mo., St. Louls—Apartment—A. A. Wag- 

ner, 5628 Delmar Blvd., having plans pre- 
ared by J. P. Cravens, archt., Chemical 

ldg., 7 story, 80 x 200 ft., rein.-con., brick 
and steel, plain foundation, Clara Ave. 
$500,000. 

Mo., St. Louis—Club, Office, etc-—Town 
Club, Century Bldg., having plans prepared 
by Mauren, Russell & Crowell, archts., 
Chemical Bldg., 5 or more stories, 46 x 110 
ft., rein.-con., brick and steel, } gs foun- 
dation, Locust St. To exceed $175,000. 

Mo., University City—Theatre and Apart- 
ment—University Co., c/o W. A, Hays, Cen- 
tral Natl. Bank Bldg., plans 5 story and 
basement, 110 x 143 ft., rein.-con., brick 
and steel, plain foundation, Delmar Blvd. 
$400,000. 

Tex., Dallas — Apartment — Efficiency 
Apartment Corp., Great Southwestern Life 
Bidg., having plans prepared and takes 
bids early in 1923, 11 story and basement, 
100 x 150 ft., rein.-con. and_ brick, caisson 
foundation, Wolf and Maple Sts. $1,000,000. 
Private plans. 

Tex., Dallas — Auditorium — City Comn. 
approved $1,000,000 bond issue for audi- 
torium; election early in 1923. G. Fair- 
trace, city engr. 

Tex., Dallas—Church—East Dallas Chris- 
tian Church, c/o L. N. D. Wells, pastor, 

lans 2 story, church, Junius and Peak Sts. 

150,000, Architect not selected. 

Tex., Dallas—Church—First Methodist 
Church plans church on Ross and Har- 
wood Sts. $750,000. H. D. Knickerbocker, 





pastor. 
Tex., Denton—Church—First Methodist 
Church plans church. $150,000. Architect 


not selected. 

Tex., Ft. Worth—Church—Magnolia Ave. 
Christian Church, 950 West Magnolia Ave., 
lans church. $300,000. Architect not se- 
ected. 

Tex., Ft. Worth—Y. M. C. A. plans 4 
story and basement, 100 x 150 ft., rein.- 
con., steel and brick, plain foundation, 5th 


and Lamar Sts. $325,000. Architect not 
selected. 
Tex., Groesbeck—Court House—Lime- 


stone Co. plans rein.-con. and brick, plain 


foundation, Ellis St. $500,000. Architect 
not selected. 
Tex., Houston—Apartment—J. Jones, 


having preliminary ans 


Goggan_ Bidg., 
st $1,500,000, 


prepared 12 story, 150 x 200 ft. 
Architect not selected. 
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Buildings (Continued) 

Tex., Houston—Board of Trade—Houston 
Cotton Exch. (street address not avail- 
able), having plans prepared by Sanguinet, 
Staats & Gottlieb, archts. and engrs., Car- 
ter Bldg., 16 story, steel, caisson founda- 
tion, Prairie and Caroline Sts. $1,000,000. 

Tex., San Antonio—Club—B. P. O. E. 
plans club, probably 8 story, Pecan and 
Navarro Sts. $350,000. Engineer and 
architect not selected. 

Calif., Alameda—Apartment—L. Kolisky, 
Strand Theatre, soon takes bids 3 story, 
frame, stucco, and brick veneer, Grand 
St. and Central Ave. $150,000. A. A. Can- 
tin, 68 Post St., San Francisco, archt. 


Calif., Berkeley—Dormitory—University 
of California having plans prepared by J. 
G. Howard, archt., Ist Natl Bank Blidg., 
San Francisco, first unit women's dormitory 
buildings. $328,000, 

Calif., Fresno—Lodge, etce.—Fraternal 
Order of Eagles, Aerie No. 39, plan 6 story 
lodge, club and office building, M am 
Fresno Sts. $500,000, Building associa- 
tion being organized to finance construction. 
M. P. Hall, 921 Terrace St., treas. 

Calif., Fresno—Theatre—Fresno Junior 
Dramatic Club, plans theatre. $150,000. 
W. Lb. Slater, pres. Architect not selected. 

Calif., Irvington—High School—Wash- 
ington Union High School Dist., to vote on 
$150,000 bonds, Jan. 20, to construct high 
school. 

Calif., Los Angeles—Mercantile—Cooper 
Dry Goods Co., c/o Curlett & Beelman, 
archts., Union Bank Blidg., having plans 
prepared 10 story and basement, 150 x 200 
ft.. Los Angeles and 9th Sts. To exceed 
$500,000, 

Calif., Los Angeles—Office—A. C. Blu- 
menthal, et. al., Loew State Bldg., receiv- 
ing competitive sketches from several archi- 
tects two 12 story, office buildings, Mercan- 
tile Pl $2,000,000. S. Schnaittacher, 233 
Post St., San Francisco, retained as pro- 
-essional advisor. 

Caiif., Pa-adena—Church—First B-ptist 
Church having plans prepared by C. M. 
Winslow, archt., Van Nuys Bldg., Los An- 
geles, church, Union St. $500,000. 

Calif., Sacramento—Lodge and Club— 
Knights of Columbus, 1214 K _ St., plan 
lodge and club. $200,000. Architect not 
selected. 

Calif., Sacramento—Market—L. Glide, 
c/o J. Morgan, archt., Merchants Exch. 
Bldg., San Francisco, having plans prepared 
2 story and basement, 160 x 170 ft., 13th 
and J Sts. $200,000. 

Calif., San Francisco—Amusement and 
Store—H. Shermund, archt., Hearst Bldg., 
prepared plans 6 story, rein.-con., Turk 
and Taylor Sts. $200,000. Owner's name 
withheld, 

Calif., San Francisco—Apartment—D. J. 
Clancy, 2884 Folsom St., had plans pre- 
pared by Baumann & Jose, archts., 251 
Kearny St., 6 story and basement, 57 x 75 
ft., concrete, southeast Turk and Polk Sts. 
$150,000, 

Calif., San  Francisco—Office—Medical 
Center Corp., c/o G. 8S. Millberry, secy., 
1041 Clayton St., plans 10 story and base- 
ment, 137 x 137 ft., office with garage for 
150 cars, ete., Mason and Post Sts. $1,- 
250,000. Architect not selected. 

Calif., San Francisco—School—City and 
San Francisco Co, having plans prepared by 
J. Reid, Jr., archt., Ist Natl Bank Bldg., 
16 classroom annex to Portola School, 10 
classroom addition to North Beach Primary 
School, auditorium and annex to High 
School of Commerce, and new building for 
Mission High School, latter to cost 
$1,000,000. 

Calif., San Jose—Lodge and Club—San 
Jose Council, Knights of Columbus, c/o 
J. J. Jones, Bank of Italy Bldg. plans 4 
story, 69 x 137 ft., North Ist St. $160,000. 
Architect not selected. 

Que., Montreal—College—St. Laurent Col- 
lege, (street address not available), having 
plans prepared and will take bids fn Janu- 
ary for 50 x 60 ft. addition to college. $375,- 
000. Architect’s name withheld. 

Ont., London—Home—tTrustees Victoria 
Hospital, Ottaway Ave., defeated $300,000 
by-law for nurses’ home. 

Ont., Toronto—Hospital—Hospital for In- 
ecurables, Dunn Ave., plans ¢ story and base- 
ment, concrete, brick and steel addition. 
$250,000. A. Kent, pres. Architect not se- 
lected, 

Ont., Windsor—Business—M. McGregor, 
McGregor Blk., plans to rebuild business 
block recently destroyed by fire. Loss 


$200,000. 
BIDS DESIRED 
R. 1, Providence—School—Jan. 2, by Bd. 
of Contract and Supply, 33 story, 83 x 151 
ft., brick and steel, plain foundation, Sum- 
mit Ave. $300,000, Public Buildings Dept., 
City Hall archts, 








_N. Y., Brooklyn—Apartment—Kelner & 
Kelner, c/o Springsteen & Goldhammer, 
archts. and engrs., 32 Union Sq., New York, 


+ 4 story, brick, steel and stone, plain foun- 


dation, Lincoln Pl. $250,000. Work will 
be done by separate contracts under super- 
vision of architects, 

N. Y., Brooklyn—Hotel—H. Kornblum, 
26 Court St., 4 story and basement, 45 x 
135 ft., brick, steel and stone, plain foun- 
dation, Joralemon and Clinton Sts. $350,- 
000. Work will be done by separate con- 
tracts. Private plans. 

N. Y., New York—Apartment—Benheim 
Constr. Co., c/o Schwartz & Gross, archts. 
and engrs., 347 5th Ave., 9 story, 65 x 85 
ft., brick, steel and stone, plain foundation, 
138 Hast 52nd St. $165,000. Work will 
be done by separate contracts under super- 
vision of architects. 

N. J., Camden—High School—Dec. 26, by 
Cc. S. Adams, archt., 2036 Spruce St., Phila., 
3 story and basement, 240 x 285 ft. cut 
stone and brick, plain foundation, Park 
Blvd. and Empire St., here, for Bd. Educ., 
City Hall. $350,000. Noted Oct. 5. 


N. J.. Newark—Clubhouse—Jan. 6, by 
N. J. Convery, archt., 942 Broad St, New- 
ark, and Warren & Wetmore, associated 
archts, 16 East 47th St., New York City, 
12 story, 100 x 150 ft., brick, steel and 
stone, plain foundation, Broad and Camp 
Sta., here, for B. P. O. E. No. 21, 27 
Green St. $1,000,000. Noted Oct. 12. 

Pa., Merion—Academy—F. F. Durang, 
archt., 1220 Locust St., Phila., taking bids 
3 story and basement, 65 x 162 ft. brick, 
steel and stone, plain foundation, for Sisters 
of Mercy, Merion, $200,000. 

Pa., Phila. — Hotel — H. Trumbauer, 
archt., Land Title Bldg., taking bids 16 
story, basement and sub basement, 194 x 
230 ft. brick, steel and stone, caisson founda- 
tion, 9th and Chestnut Sts., for Benjamin 
Franklin Hotel Co., c/o A. H. Mershon, Land 
Title Bldg. $1,500,000. 

Del., Dover — School— Jan. 2, by Bd. 
Educ. c/o W. B. Thornburgh, 2 story and 
basement, 80 x 224 ft., stone and_ brick, 
plain foundation. $150,000. W. H. Thomp- 
son, 1211 Walnut St., Phila., archt, 

Ga., Rome—School—Jan. 2, by M. A. 
Cooper, chn. building com., 2 story and 
basement, 45 x 258 ft., rein.-con. Spiker 
& Lose, Forsyth Blidg., Atlanta, engrs. 
Pringle & Smith, Atlanta Trust Bldg., At- 
lanta, archts. 

O., Farmersville—School—Jan. 3, by J. R. 
Heiney, clk. Bd. Educ., 3 story and base- 
ment, brick and rein.-con., concrete founda- 
tion. $175,000. Walker & Norwich, 1301 
Amer. Blidg., Dayton, archts. 


Ill., Chicago—Hotel—A. S. Hecht, archt., 
155 North Clark St., receiving bids 7 story, 
53 x 108 ft., rein.-con., brick and steel, 
Buena Park and Hazel St., for Buena Park 
Hotel Corp., c/o architect. $380,000. 


Til., Chicago—Hotel—Feb. 1 by Holabird 
& Roche, archts., 104 South Michigan Ave., 
Hotel Stevens, 25 story, 173 x 402 ft., rein.- 
con., brick and steel, Michigan Blvd. be- 
tween 7th and 8th Sts., for J. W. and E. J. 
Stevens, c/o La Salle Hotel. $15,000,000. 
Noted Oct. 19. 


Iil., Chicago—Office—Holabird & Roche, 
archts., 104 South Michigan Ave., receiving 
bids 5 story, 100 x 135 ft. addition, rein.- 
con., brick and steel, La Salle and Madi- 
oon ass for L. J. McCormick, c/o architects. 


Til., Evanston—Apartment—J. A. Ostrand, 
5434 North Ashland Ave., receiving bids 3 
story, 100 x 135 ft., rein.-con., brick and 
steel, Michigan Ave. and South Blvd. $150,- 
000. C. W. Westerlind, 179 West Washing- 
ton St., Chicago, archt. 


Mich., Detroit—Mercantile—Dec, 26, by 
Smith, Hinchman & Grylls, archts., 800 
Marquette Bldg., 10 story, basement and 
sub-basement, 150 ft. high, 86 x 100 ft., 
rein.-con., brick and steel, plain foundation, 
Woodward Ave. for J. lL. Hudson Co, 
Woodward Ave, Noted July 20. 


Mich., Detroit—School—Jan, 5, by Ba. 
Educ., 2 story and basement, 46 ft. high, 
110 x 145 ft. rein.-con., brick and_ steel, 
plain foundation, Kirby Ave. $150,000. 
Malcomson, Higginbotham & Palmer, 405 
Moffat Bldg., archts, 

Mich., Grand Rapids—Junior High School 
—Jan. 10, by H. H. Turner, archt., 923 
Michigan Trust Bldg. ,2 and 3 story, 85 x 
178 ft., rein.-con., brick, steel and terra 
cotta, Lee St., for Bd. Educ. $150,000. H. 
Morrill, business mer. 


Mich., Hancock—School—Dec. 28, (change 
of date) by Bd. Educ., 3 story and_base- 
ment, 80 x 336 ft., concrete, brick and 
steel. $300,000. G. L. Lockhart, 1353 Uni- 
arent Ae St. Paul, Minn., archt. Noted 
Nov. 30. 


Ia., Monticello—High and Grade School— 








Jan, 19, by School Bd., 3 story and base-, 


Vol. 89, 


ment, 102 x 215 ft., rein.-con., |) 
stone. A. H. Koop, secy. Keffer « 
204 Masonic Temple, Des Moines 
Noted Nov. 2. 

Minn,, Aitkin—Court House—De b 
H. C, Beecher, aud. Aitkin Co., 3 s: na 
basement, rein.-con., brick and tile, 0. 
000. Toltz, King & Day, 1410 neer 
Bldg., St. Paul, archts. . 

Mont., Butte—Hotel—Dec. 28, | Ney 
Finlen Hotel Co., Finlen Hote!, 9 st r 
basement rein.-con., brick, tile and ne 
$700,000. Shanley & Baker, Great }°4j)¢ 
archts, 

Tex., Dallas—Club—Jan. 15, by | 
Witchell, archts. and engrs., 30) eY 
Exch, Natl. Bank Bldg., 12 story an e. 
ment, rein.-con., brick and steel, plain foun 
dation, for Dallas AthTetie Club. $1,: 
Noted Dec. 14, 

Tex., Lockhart 





School—Dec, 28, by \. p. 


Mebane, pres. School Bd., 2 story, l2v x 
206 ft., T shaped, rein.-con., tile and brick, 
C. H. Page & Bros., Austin Natl. lank 


Bldg., Austin, archts, 
BIDS RECEIVED 


Mass., Boston—Police Station—Pu)))i 
Buildings Dept., City Hall, opened bids 
Dec. 12, 10 story, 65 x 90 ft., brick and 
steel, plain foundation, Mill and Sears sts, 
from M. Seretto, 3 Tremont Row, $530,000: 
J. Bowen, 184 Dudley St., $543,000; J, 
Slotnick, 448 Bway., Chelsea, $548,084, 
Noted Dec. 7. 

N. Y., Freeport—High School —Bd. Evuc, 
opened bids Dec. 4, brick, steel and s 
plain foundation, Pine St., from Mo: 
Constr. Co., 90 West St., New York, 
131-$557,581, omitting 2 units; L. M. 
Neckerman, 103 Park Ave. New York, 
$575,950-$556,950 omitting 2 units; G. ‘l, 
Kelley, 2 Hudson St., Yonkers, $588, (00- 
$566,000 omitting 2 units. Noted Nov. 23 

N. J., Bordentown—High School—Fowler 
& Seaman, archts., Broad St. Bank Bidg., 
Trenton, opened bids Dec. 11, general con- 
tract for 2 story and basement, 92 x 121 
ft., brick and steel, here, for Bd. Euduc., 
from J. H. Morris & Co., 211 North Mont- 
gomery St., Trenton, $124,161; Wills, Bill 
& Co., 1708 Sansom St., Phila., $130,258; 
Cc. J. Smith Constr. Co., 202 Academy St., 
Trenton, $136,625. Noted Dec. 7. 


PD. C., Wash. — High Schools — Dist. 
Comrs., 509 Dist. Bldg., opened bids Dec. 12 
for MacFarland and Langley Junior High 
Schools, from M. Serretto, Main Treasury 
Bldg., $592,000; G. E. Wyne, Home Life 
Bldg., $604,600; M. A. Long, 2016 West 
North Ave., Baltimore, Md., $679,149. For- 
mer bids rejected. Noted Nov. 30. 


Calif., WLodi—School—Lodi Union High 
School Dist., (1) 2 story science building, 
2 story auditorium and 1 story manual 
training building, (2) addition to swimming 
tank, (3) buildings and tank, from Gould 
& Johns, 119 South California St., Stock- 
ton, (1) $248,299, (2) $16,391, (3) $261,701; 
R. W. Moller, Call Bldg., San Francisco 
(1) $248,552 (2) $11,890 (3) $260,442 ; Betz 
& Maubrey, Ochsner Bldg., Sacramento, (1) 
$255,929 (2) $14,881 (3) $269,827. Noted 
Nov. 23. 

Calif., San Jose—School—St. Patrick's 
Church, 2 story, rein.-con. and brick, East 
Santa Clara and 9th Sts., from J. L. Me- 
Laughlin, 251 Kearny St., San Francisco, 
$150,000, 

CONTRACTS AWARDED 


Mass., Boston—Apartment and _ Store— 
Owner, c/o D. Somes, archt., 119 Water 
St., four 2 story and basement, 40 x 100 
ft.. brick and _ steel, plain foundations, 
Charles and River Sts., to Joslin & Landry, 
107 Massachusetts Ave. Archts. esl. 
$340,000. 


Mass., Lynn—Hotel—Lynn Shore, Inc. 
c/o Seibert & Young, archts., 177 State 
St., Boston, 6 story, brick, stone and con- 
crete, Lynn Shore Blvd., to Boyle-Robert- 
son Constr. Co., Evans Bldg., Wash., D. ©. 
$1,850,000. Archts. est. $2,000,000. Having 
plans prepared for garage in connection 
with above. 

Mass., Roxbury (Boston P. 0.)—Syna- 
gogue—Temple Mishkan Tefila, c/o Krokyn, 
Brown & Rosenstein, archts., 7 State 5t.. 
Boston, 3 story, brick, concrete and_stev!, 

lain foundation, Seaver St. to B. W. 






oe 


farcus, Dean Rd., Brookline (Boston 
* 2). Archts. est. $350,000. Noted 
ct. 12, 


Mass., Springfield—Hotel—Hampden Ho0- 
tel Co., 140 Chestnut St., 10 story, 40 x 5: 
ft., brick and steel addition, plain founda- 
tion, Chestnut St.. to E. F. Carlson (0.. 
244 Main St. Archts. est. $150,000. Noted 
Nov. 9. 

Mass., Springfield—Store and Office—F. 
L. Dunlap, 293 Bridge St., superstructure 
for 2 story, 112 x 130 ft., cast stone and 
steel, Chestnut St., to L. 8S, Wood, |: 
Stockbridge St. $200,000, 
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puildings (Continued) 

Mass. Worcester—Chapel—Holy Cross 
College, College St., 1 story and basement, 
4 x 100 ft. brick, stone and steel, plain 
jundation, on Campus, to J. P. Keating, 
«) Boy!ston St. oston. Archts. est. 
300,000. 

Ocean. Stamford — Apartment — Harris 
Constr. Co., 352 Atlantic St. has been 
warded contract for 5 story and basement, 
prick, stone, steel and concrete, plain foun- 
dation, Rippowam Pl. and South St. Archts. 
est. $1,000,000. Owner’s name withheld. 

N. Y., Brooklyn—Apartment—J. Horo- 
witz, c/o McCarthey & Kelley, archts. and 
engrs., 159 Remsen St., 6 story, 80 x 100 ft., 
prick, steel and stone, plain foundation, 
prospect Park West, by day labor. $150,000. 

N. ¥., Brooklyn — Apartment — J. A. 
Mears, ¢/o_ Slee & Bryson, archts. and 
engrs., 154 Montague St., 6 story, 125 x 170 
ft. brick, steel and stone, plain foundation, 
Union St., by day labor. $175,000. 

nN. Y., Brooklyn—icxchange—McKenzie, 
Voorhies & Gmelin, archts. and engrs., 342 
Madison Ave., New York, brick, steel and 
stone, plain foundation, 7701 3rd Ave., here, 
to Gillies-Campbell Co., 101 Park Ave., New 
york, for New York Telephone Co., 15 Dey 
st, New York. Archts. est. $425,000. Noted 
Dec. (. 

nN. Y., Flushing—Dormitories, etec.—C. B. 
J, Snyder, supt. School Buildings of Bd. 
Educ, Flatbush Ave, extension and Con- 
cord St., Brooklyn, dormitories, master’s 
house, barns, ete., for Parental School on 
westerly side of road between here and 
Jamaica, about 1,700 ft. south of North 
Hempstead Turnpike, here, to T. A. Clark, 
Inc., 122 Livingston St., Brooklyn, $447,000. 
Noted Dee. 14. 

N. Y.. New York—Apartment—A. Hersch- 
kowsky, ¢/O Kreymborg, archt. and 
engr.. 2534 Marion Ave., 5 story, 75 x 100 
ft.,, brick, steel and stone, plain foundation, 
Crotona Parkway, by day labor. $150,000. 

N. Y., New York—Apartment—Hudson 
Builders, c/o Springsteen & Goldhammer, 
archts. and engrs., 32 Union Sq., 5 story, 
50 x 100 ft., brick, steel and stone, plain 
foendation, Wadsworth Ave., by day labor. 
$150,000, 

N. ¥., New York—Apartment—S. and J. 
Levy, c/o G. F. Pelham, 200 West 72nd 
St. 5 story, 105 x 165 ft.. brick, steel and 
stone, plain foundation, St. Nicholas Ave. 
and 163rd St., by day labor. $170,000. 

N. ¥., New York—Apartment—M. B. 
Rich, c/o Springsteen & Goldhammer, 
arehts. and engrs., 32 Union Sq., 5 story, 
50 x 100 ft., brick, steel and stone, plain 
foundation, Bway. and 171st St., by day 
labor. $150,000. 

N. ¥.. New York—Office—-N. C. Partos, 
1350 Bway., 20. story, brick, steel and 
stone addition, plain foundation, 35th St. 
and Bway., to Fleischman Constr. Co., 531 
Tth Ave. Archts. est. $1.500,000. 

N. ¥., White Plains—Store and Office— 
M. Marx, c/o Moore & Landseidel, archts. 
and engrs., 148th St. and 3rd Ave., 2 story, 
100 x 150 ft., brick, steel and stone, plain 
foundation, by day labor. $300,000. 

N. J., Ocean City—Hotel—Ocean Front 
Hotel, c/o J. H. Slocum, superstructure for 
§ story and basement, 230 room. Beach 
front, to Rovdhouse-Arey Co., 112 North 
Broad St. Phila., $500,000. Total cost 
$1,000,000. 

Pa., Phila.—School—St. Callistus Roman 
Catholie Church. 67th amd Landsdowne 
Aves., 3 story and basement, 62 x 142 ft., 
rein.-con., brick and_ steel. plain founda- 
tion. ta Doyle & Co., 1517 Sanson St. 
$150,000. Noted Nov. 16. 

W. Va.. Harrisville — Court House — 
Comrs. Ritchie Co., superstructure for 3 
Story and basement, 96 x 98 ft., rein.-con., 
stone and steel, to Foreman & Putman. 
‘arletta, O. Archts. est. $150,000. Noted 
é ov, ae 


0., Cleveland—Apartment—Superior-S6th 
St. Co., ¢/o G. Seobell, Cook Bldg., 3 story 
and basement, 44 x 206 ft., brick and tim- 
ber, plain foundation, 1316 Fast 8th St., to 
Craig-Curtiss Co., Cook Rldg.. 4616 Pros- 
pect Ave, Archts. est. $250,000, 

0., Cleveland—High School— Rd. Educ. 
East 6th St. and Rockwell Ave., 2 story, 40 
room, brick, steel and concrete, plain foun- 
dation, West 46th St. and Hyde Ave., to 
IF _Hohloch, Davis & Farley Bldg. Archts. 
est. $800,000. Noted Dec. 14. 

0., Sandusky—Bank and Office—Commer- 
cial Bank & Trust Co., 3 story and_base- 
ment, 37 x 119 ft., brick, steel and con- 
crete, plain foundation, to Boldt Constr. 
Co., 5902 Euclid Ave., Cleveland. Archts. 
est. $150,000, 

_ lll, Chieago—Apartment — E. Carson, 
0; Dorchester Ave., 3 story and basement, 
an x 250 ft. rein.-con.. brick and_ steel, 
cae 26 Pine Grove Ave., to Olson & Carson, 
° Dorchester Ave. Archts. est. $300,000. 
e ll, Chicago—Apartment and Store— 
Schoenlank & Kirschner, 6570 Sheridan Rd., 


4 story and basement, 80 x 155 ft., rein.- 
con., brick and steel, 4868-72 North Ash- 
land Ave., to A. E, Johnson, 5356 Belle 
Plaine Ave. Archts. est. $150,000. 

Ill., Chiecago—Bank, Store and Office— 
Central Park State Bank, c/o Loewenberzg 
& Loewenberg, archts., 111 West Monroe 
St., 2 story, 100 x 124 ft., rein.-con., brick 
and steel, Roosevelt Rd. and Central Park, 
to Douglas Constr. Co., 3140 West 15th 
St. Noted Oct. 26. 

Ill, Chicago—Ofiice—J. Hunt, archt., 30 
North Michigan Ave., 5 story, rein.-con., 
brick and steel addition, at 30 North Michi- 
gan Ave., to J. B. French, 30 North Michi- 
gan Ave. Archts. est. $500,000. Owner's 
hame withheld. Noted Dec. 8. 

Ill., Evansten—Apartment—F, W. Freu- 
tel, c/o H. J. Liedberg, archt., 154 West 
Randolph St., Chicago, 3 story and base- 
ment, 96 x 150 ft., rein.-con., brick and 
steel, Forrest Ave. near Main St., here, to 
H. Janisch & Co. 1813 Winona’ St., Chi- 
cago. Archts. est. $150,000, 

Ia., Corydon—High School—Bd. Educ. 
general contract, 2 story and basement, 67 
x 121 ft., rein.-con., brick, tile and stone, 
to Hannon-Rogers Co., Newton, $81,896. 
Noted Nov. 23. 

Mo., Kansas City—Hotel—Stats Hotel 
Co., c/o S. J. Stats, Plaza Hotel, general 
contract 10 story and basement, 50 x 142 
ft., rein.-con,., brick, stone and terra cotta, 
12th and Wyandotte Sts., to Mosby-Good- 
rich Constr. Co., 902 New York Life Bldg., 
$290,000; plumbing work, to A. McKinley 
Plumbing & Heating Co., 1012 Troost St., 
$68,000, 

Mo., St. Louis — Apartments — Wagner 
Constr. Co., 617 Chestnut St., will build 
thirteen 3 story and basement, 50 x 97 ft., 
rein.-con. and brick, plain foundations, Del- 
mar Garden addition, $350,000, by day labor. 

Mo., St. Louis—Club-Hotel—Bd. Direc- 
tors City Club, 911 Locust St., 12 story, 60 
x 122 ft., rein.-con., brick and steel, Locust 
St., to Humes-Deal Co., Century Bldg., fee 
basis. Archts. est $700,000. Noted Dec. 7 

Mo., St. Louis—Office—Planters Realty 
Co., 329 Pierce Bldg., converting 11 story 
hotel into office building, 4th St., to J. Stew- 
art & Co., Inc., Ry. Exch. Bldg. Archts. est. 
$750,000, 

Tex., Wichita Falls—High School and 
College—Wichita Falls Industrial School 
Dist., 2 story, rein.-con. and brick, plain 
foundation, to Kreipike & Schaffer, 615 
Hersk St., Oklahoma City, Okla., $465,490. 
Noted Nov, 23, 

Colo., Denver—School and Administration 
—City general contract 2 story and base- 
ment, 100 x 125 ft., 14th and Tremont Sts., 
to F. J. Kirchof Constr. Co., 718 Lawrence 
St., $143,520. Archts. est. $150,000, 

Wash., Seattle—Institution—Order of St. 
Vincent, 5 story, 276 x 294 ft. Home for 
Aged and House of Providence, 35th St. 
S. W. and West Edmunds Sts., brick and 
rein.-con, to H. Pederson, Alaska Bldg., 
$1,000,000. Noted Nov. 23. 

Calif., Santa Ana—Hall—Orance Co., 
constructing 1st unit of Hall of Records, 
general contract to Hudson Co., Marsh- 
Strong Bldg., Los Angeles; plumbing to S. 
Hill & Son, Santa Ana; electric wiring to 
Reid-Farley Co., Fullerton, Archts, est. 
$250,000. 

Ont., Galt—Collegiate—Bad. Educ. general 
contract 3 story and basement, (20 room) 
rein.-con., brick and stone, conerete 
foundation, to G. H. Thomas, Galt. Archts. 
est. $300,000. Noted Sept. 7 


Federal Government Work 


PROPOSED WORK 


Va., Norfolk—Dredging—Spec. 4771—Bu- 
reau Yards & Docks, Navy Dept., Wash., 
D. C., plans dredging in harbor, here, 

California, Roads—C. H. Sweetser, dist. 
engr., U. S. Bureau Pub. Rds., Dept. Agri- 
culture, &81 Mills Bldg., San Francisco, 
takes bids in January, for 4 mi. road, 12 
ft.. Salmon River Project, Siskiyou Co., 
130,000 cu.yd. excav. Noted May 4. 

Calif., San Diego — Storehouse — Spec. 
4770—Bureau Yards & Docks, Navy Dept., 
Wash., D. C., plans paint and oil storehouse 
at Destroyer Base, here. 

Calif., San Diego—Water-Softening Ma- 
chinery — Spec. 4768— Bureau Yards & 
Docks, Navy Dept., Wash., D. C., plans to 
purchase water-softening machinery. 

H. T., Pearl Harbor—Bins—Spec. 4772— 
Bureau Yards & Docks, Navy Dept., Wash., 
D. C., plans bins at coaling plant, here. 

Cuba, Guantanamo—Distilling Apparatus, 
etce.—Spec. 4768—Bureau Yards & Docks, 
Navy Dept.. Wash., N. C., plans distilling 
apparatus and heaters, here. 

H. T., Pearl Harbor—Refrigerating Ma- 
chinery — Spec. 4767 — Bureau Yards & 
Docks, Na Dept., Wash., D. C., plans to 
purchase refrigerating machinery. 


BIDS DESIRED 


Mass., Boston—Kemodeling—Jan. 12, by 
Treas. Dept., Wash., D. C., remodeling U. 5 
Post Office and Sub-Treasury, here. J. A. 
Wetmore, acting superv. archt; adv this 
issue. 

N. Y., Elmira—Extension—Jan. 10 by 
Treas. Dept., Wash., D. C., for extension 
to building and driveway at U. S. Post 
Office and Court House, here. J. A. Wet- 
more, acting superv. archt. 

D. C., Wash.—Fuel Oil—Jan. 9, at office 
of A. L. Flint, genl. purch. agt.. Panama 
Canal, Wash., D. C., furnishing 200,000 bbl. 
fuel oil at Christobal or Balboa, 

Fla., Key West—Metal Work—Jan. 15. 
by Supt. of Lighthouses, furnishing metal 
work complete for light towers; adv. this 
issue, 

La., New Orleans—Furnishing and Plac- 
ing Rock—Jan, 18, by Supt. of Lighthouses, 
(1) furnishing rock, (2) furnishing and 
placing, (3) loading, transporting and plac- 
ing (rock furnished by Government) around 
Sand Island Light Station; adv. this issue. 

Tenn., Nashville—Hull—Jan. 16, at office 
U. S. Engineer, steel hull for dipper dredge 
“Watauga”; adv. this issue. Noted Nov. 16. 

Minn., St. Cloud—Extension—Jan. 9, by 
Treas. Dept., Wash., D. C., for extension to 
building and driveway at U. S. Post Office, 
here. J. A. Wetmore, acting superv. archt. 

Tex., El Paso—aAlterations—Jan. 3, by 
Treas. Dept., Wash., D. C., alterations in 
U. S. Post Office, here. J. A. Wetmore, act- 
ing superv. archt. 


BIDS RECEIVED 

Pa., Pittsburgh—Steel Hull—U. S. Engi- 
neer, Pittsburgh, for 1 steel dipper dredge 
hull, from Penn Bridge Co., Beaver Falls, 
$23,145; Midland Barge Co., Midland, $27,- 
000; Amer. Bridge Co., Marine Dept., Frick 
Bldg., $29,750. Noted Nov. 9. 

Ia., Knoxville—Hospital—Director U. S. 
Veterans Bureau, at office Quartermaster 
General, 2306 Munitions Bldg., Wash., D. C., 
opened bids Dec. 12 for Neuro-Psychiatric 
Hospital, here, complete incl. water, light- 
ing, heating, systems, etc., from W. D. Lov- 
ell, 1415 8th St., S.E.. Minneapolis, Minn., 
$859,400 (375 days); Warner Constr. Co., 
730 Waveland Ave., Chicago, $889,974 (240 
days); W. Kucharo & Co., 622 Hubbell 
Bldg., Des Moines, $928,800 (365 days). 
Noted Nov. 16. 


CONTRACTS AWARDED 

N. Y., Chelsea—Hospital—tTreas. Dept., 
Wash., D. C., contract for additional work 
at U. S. Veterans Hospital here, to North- 
eastern Constr. Co., 101 Park Ave., New 
York, $217,120 total $636,394. Noted 
Oct. 26. 

Pa., Altoona — Extension, etc — Treas. 
Dept., Wash., D. C., extension to building 
and driveway, and remodeling U. S. Court 
House and Post Office, here, to Garber & 
Cissell Co., Inc., Bethlehem, (street address 
not available) $17,418. Noted Nov, 16. 

Okla., Shawnee — Post Office — Treas. 
Dept., Wash., D. C., for U. S. Post Office, 
complete incl. mechanical equipment, here, 
to A. M. Lee 5564 Page Ave... St. 
Louis, Mo., $93,236 (14 months). Noted 
Nov. 23, 


Miscellaneous 
~ PROPOSED WORK 


Coarse Aggregate—New York, N. Y.—J. 
Miller, pres. Manhattan Boro, Municipal 
Bldg.. withdrew bids which were to be 
opened Dec. 8. furnishing and delivering 
1,000 cu.yd. coarse aggregate for concrete. 
Will readvertise. Noted Nov. 30. 

Transmission Line—Lancaster, Pa. — See 
“Industrial Works.” 

Brick—Tampa, Fla.— Hillsborough Co. re- 
jected bids furnishing 10.000,000 bricks. 
A. Pimm, Tampa, engr. Noted Nov. 30. 

Gas Mains—Fond du Lac, Wis. — See 
“Sewers.” 

Road Machinery—Wisconsin—Following 
are county appropriations for road _ ma- 
chinery during 1923. Douglas Co. $15,000, 
-C, Hanson, Superior, comr.; Burnett_ Co. 
$1,000, G. E. Miller, Webster, comr.; Door 
Co. $4,600, J. Laurie, Sturgeon Bay, comr. ; 
Fond du Lac Co. $10,000, mel. 1 crusher 
and 2 trucks, G. Treleven, Fond du Lac, 
comr.; Dunn Co. $12,750, inel. patrol 
graders and equipment for county repair 
shop, F. Stewart, Menomonie comr.; Bar- 
ron Co., screening plant, crusher and 
trucks, FE. Gleason, Barron, comr.; Mani- 
towoce Co. $24,000, incl. drag line, tractor 
and graders, J. Connell, Manitowoc, comr. ; 
Vernon Co. $9,000, incl. 3 large graders 
and one large tractor, A. Rietow, Viroqua, 
comr.; Waupaca Co. $10,000, J. Huffcut, 
Waupaca, comr.; Bayfield Co. $10,000 incl. 
10 patrol graders, J. Friberg, Washburn, 
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Miscellaneous (Continued) 


comr.; Kenosha Co. $5,000, incl. steam 
shovel and 2 trucks, J. F. Herzog, Kenosha, 
comr.; Washington Co. $1,500, C. Johnson, 
West Bend, comr.; Waushara Co. $4,000 
incl wheel scrapers, graders and other 
small tools, F Trimm, Wautoma, comr. ; 
Clark Co. $5,000, incl. road graders, O. J. 
Weyhmiller, Neillsville, comr.; Iowa Co. 
$5,000, incl. one large tractor and possibly 
large truck, C. Wonn, Dodgeville, comr. ; 
Marathon Co. $14,000, incl. patrol graders, 
i gravel crusher and screening plant, J. H. 
Vogt,’ Wausau, comr.; Racine Co. $12,000, 
incl. tar kettle, etc.. W. A. Bechthold, Ra- 
cine, comr.; Monroe Co. $10,000, incl. 12 
patrol graders, 12 drags, one large grader, 
trucks, wheelers and slushers, C. Millard, 
Sparta, comr.; Kewaunee Co. $12,000, incl. 
portable crushing, screening and loading 
equipment, M. Shaw, Algoma, comr.; Co- 
lumbia Co. $35,000, J. T. Henton, Portage, 
comr.,; Trempealeau Co. will probably be 
in market for large grader and tractor and 
some gravel pit equipment, E. F. Rotering, 
Whitehall, comr. 

Train Sheds—Wichita, Kan.—Wichita 
Terminal Assn., Exch. Bldg., plans rail- 
road train sheds, steel, concrete foundation, 
at Union Station, East Douglas Ave. $100,- 
000. R. R. Vermillion, 923 1st Natl Bank 
Bidg., mgr. Engineer not selected. 

Box and Coal Cars, ete.—St. Louis, Mo. 
—See “Railways” under “Missouri.’ 

Levee—Texarkana, Ark.—Comrs. Impvt. 
Dist. 2 take bids early in January, 200,000 
cu.yd. levee Red River at Buzzards Bluff. 
«. S. Christian, Texarkana, engr. 

Lighting System—Vernonia, Gre.—Ver- 
nonia Electric Light & Power Co., has been 
granted franchise and plans lighting system 
for city. G. Burdick, pres. Engineer not 
selected. 

Park and Civic Center—Redondo Beach, 
Calif.— Voted $125,000 bonds to purchase 
Redondo Hotel tract for park and civic 
center. 

Subway——Sacramento, Calif.—City and 
Southern Pacific R.R., 65 Market St., San 
Francisco, plan subway under Southern Pa- 


cific tracks, at 16th and B Sts., here. $80,- 


000. A. Givan, city engr. 

Subways — Sacramento, 
“Streets and Roads.” 

Paving Plant—San Jose, Calif.—I. J. 
Ryder, surv. Santa Clara Co. preparing es- 
timates for installing and operating plant 
to construct and repair bituminous roads, 
H. A. Pfister, clk. 

Causeway—Yuba City, Calif.—Sutter Co. 
having plans prepared 2,000 ft. rein.-con. 
causeway on concrete piles. E. L. Cope, 58 
Sutter St., San Francisco, engr. 

Telegraph Lines — Ontario — See 
Ways.” 

Transmission Line—North Bay, Ont.—See 
“Industrial Works.” 

Stadium—Toronto, Ont.—Toronto Har- 
bor Comn., Harbor.Com. Bldg., City Coun- 
cil, and Toronto Ball Club, plan _ athletic 
stadium, probably concrete. $300,000. E. L. 
Cousens, ch. engr., Harbor Comn, 

Electric Lighting System—Wheatley, Ont. 
—Plans electric lighting and power dis- 
tribution system. $35,000. 

Gold Mine—Timmins, 
Consolidated Gold Mines, 
double capacity of mine here, to handle 
4.500 tons more per day. Private plans. 
Will install crushers, drills, conveying 
equipment, stamp mills, amalgamators, etc. 

Transmission Line, Cranes, Pumps, etc, 
—Timmins, Ont.—See “Industrial Works. 


BIDS DESIRED 


Cast Iron Water Pipe—Easthampton, 
Mass.—Town taking bids on quantity lots 
of 6 in. ci water pipe. D. J. O'Neil, 
Town Hall, engr. 

Motor Trucks—Long Island City, N. Y.— 
Dec. 29, by M. E. Connolly, pres. Queens 
Boro, Queens Subway Bldg., furnishing and 
delivering twenty-one 3 to 34 ton motor 
trucks. 

Rails and Poles, etc.—Cape May, N. J. 
—Deec. 26, by City Comrs., purchasing 184 
short ton street rail with fish plates, etc., 
5 short ton frogs and switch rails ¥ 
pieces); and 28 iron trolley poles. L. T. 
Stevens, city clk.; adv. this issue. 

Bulkhead—Jersey City. N. J.—Jan. 15, 
by Hudson Co. Park Comn., 1_Exch. PL. 
bulkhead, ete. at West Side Park; adv. 
this issue. 

Coal Handling Equipment—Phila. Pa.— 
Dec. 29, by F. H. Caven, dir. pub. wks., 
City Hall, furnishing and installing coal 
handling equipment incl. locomotive crane, 
tractor, steel cars, track and shelter house, 
grading, etc. $75,000. Cc. E. Davis, City 
Hall, engr. 

Crane—Phila., Pa.—Dec. 29, by Bureau 
of Water, 792 City Hall, 1 locomotive crane, 


Calif. — See 


“Rail- 


Ont.—Hollinger 
Ltd., plins to 


ENGINEERING NEWS-RECORD 


8 wheel steam operated with 46 ft. boom, 
1 cu.yd. clamshell bucket, 5,800 bbl. capac- 
ity. C. Davis, engr. 

Track Scale, etc. — Richmond, Va. — 
Hackley .Aorrison Co., Inc., 1708-22 Lewis 
St., taking bids for one 100 ton track scale 
Standard gauge, and one 7 yd. caterpillar 
tread steam shovel. G. W. Booth, purch. agt. 

Structural Steel — New Orleans, La. — 
Jan. 11, by Bd. Port Comrs., Suite 200, 
New Court Bldg., furnishing, erecting and 
painting structural steel for Market St. 
Shed; adv. ths issue. 


Steel, ete.—Green Bay, Wis.—Green Bay 
Dock Co., Pearl and Arndt Sts., taking bids 
ship steel, (plates and shapes), fabricating 
steel, marine hardware, wire rope sfeaves 
and steel casting. Private plans. 


Piling—Milwaukee, Wis.—H. J. Esser, 
archt., 82 Wisconsin St., taking bids on 
concrete and wood piling for 8 story and 
basement 77 x 120 ft. and 58 x 177 ft. 
store building, brick and terra cotta, for 
Gimbel Bros., 5 Grand Ave. Total cost 
$800,000. 


Tractor — Luverne, Minn.— Dec. 27, by 
Rock Co., one 10 ton caterpillar tractor; 
successful bidder to take 20 ton caterpillar 
Holt tractor in trade. O. Skyberg, co. aud. 


Freight Engines, etc.— Omaha, Neb. — 
Union Pacific R.R., 15th and Dodge Sts., 
receiving bids 78 new freighjt engines and 
other equipment. $5,900,000. R. L. Hunt- 
ley, ch. engr. 


Bituminous Macadam, ete.—Clayton, Mo. 
—Dec, 27, by W. Elbring, engr. St. Louis 
Co., Court House, furnishing 2,792 squares 
bituminous macadam for Florissant Rd. 
from_ northern limits of Ferguson, Mo., to 
St. Francois St. in St. Ferdinand, Mo., 
thence along St. Francois St. to Ferdinand 
St., Ferdinand St. to Graham Rd., 3,200 
squares for Bellefontaine Rd. from city 
limits of St. Louis to Larimore Rd., 2,432 
squares for New Halls Ferry Rd. from Old 
Halls Ferry to Parker Rds., 2,205 squares 
for Old Halls Ferry Rd. from New Halls 
Ferry Rd. to Black Jack, and Parker Rd. 
from Old Halls Ferry Rd. eastward 1,000 
ft.; furnishing 124,101 gal. refined tar or 
Bermudez asphalt for bituminous macadain 
pavement for Florissant Rd. from northern 
limits of Ferguson to St. Francois Sts. in 
St. Ferdinand thence along St. Francois to 
Ferdinand Sts., Ferdinand St. to Graham 
Rd., 128,000 gal. for Bellefontaine Rd. from 
city limits of St. Louis to Larimore Rd., 
97,266 gal. for New Halls Ferry Rd. from 
Old Halls Ferry to Parker Rds., 88,200 gal. 
for Old Halls Ferry Rd., from New Halis 
Ferry Rd. to Black Jack and Parker Rds., 
1,000 ft. eastward; 1,713 ton roofin ravel 
for Florissant Rd., St. Fracnois an erdi- 
nand Sts., 1,756 ton for Bellefontaine Rd., 
1,342 ton for New Halls Ferry Rd., 1,217 
ton for Old Halls Ferry and Parker Rds. 


. Former bids rejected. 


Steel Water Pipe, ete.—Terra Bella, 
Calif.—Jan. 2, by E. R. Clems, secy. Terra 
Bella Irrigation Dist., Ist Natl. Bank Bldg., 
furnishing riveted steel water pipe, f.o.b. 
Ultra on or before Feb. 1, as follows: 700 
ft. 4 in., 6,700 ft. 6 in., 700 ft. 7 in. and 
2,700 ft. 8 in.; ditching and laying 2 mi. of 
4, 6, 7 and 8 in. riveted steel water pipe. 


Cement—Cottam, Ont.—E. G. Bowers, 
Cottam, taking bids on large quantity of 
cement, $30,000. 


Grain Elevator—Port Arthur, Ont.—Dec. 
30, by N. Bawlf, pres. N. Bawlf Co., 571 
Grain Exch. Bldg., Winnipeg, Man., 200 x 
250 ft. grain elevator, 80 ft, high, rein.- 
con. bins, brick workhouse, 1,500,000 bu. 
capacity, on waterfront, here. $800,000. 
Cc. D. Howe Co., Port Arthur, archts. and 
enegrs. 

Crushed Stone—Toronto, Ont.—Dec. 31, 
by W. A. McLean, deputy minister of high- 
ways, Parliament’ Bldgs., 200,000 ton 
crushed stone for 1923. $400,000. G. Ho- 
garth, ch. engr. 


Dry Dock Machinery—Esquimalt, B. C.— 
Jan. 31, (change of date) by R. C. Des- 
rochers, secy. Dept. Pub. Wks., Ottawa, 
vnumping and other machinery for dry dock, 
here. Noted Dec. 14. 


BIDS RECEIVED 


Steel—Flushing, N. Y¥.—Transit Comn., 
49 Lafayette St.. New York, opened bids 
Dec. 14, furnishing and erecting steel for 
elevated po of Rapid Transit R.R., 
Flushing Route, extending over and along 
Roosevelt Ave., private property and in- 
tersecting streets from Alburtis to River- 
side Aves.. here, from Phoenix Bridge Co., 
132 Nassau St., New York, $615,880; Job- 
son Gifford Co., 30 East 42nd St., New 
York, $652,873; C. Meads Co., 217 West 
14th St., New York, $665,962. Noted Dec. 7. 


Portland Cement—New York, N. Y.— 
H. Bruckner, pres Bronx Boro Tremont 


—. 
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and 8rd Aves., opened bids Ty 
nishing and delivering 2,500 bag 
cement, from E. E. Buehler, 103 
$1,825, C. J. Mallett, 2554 Rayn 
$1,850, Anderson Brick Co., $1.5 
Duffy Co., 207 East 138th St., $1.5 
ral. motor gasoline, from Standa; 
6 Bway., $1,278, Texas Co., 17 
PL, $1,440, Tidewater Oil Sales 
Bway., $1,313. Noted Dec. 7. 
Wharf — New Orleans, La. — | 
Comrs., New Court Bldg., opened | 
14, reconstructing Robin St. wh 
substructures retaining walls, fire \ 
surfacing (1). 21,000 yd. 6 in. conc; 
(2) 5,600 yd. 8 in. concrete, fro; 
Malloy, 4117 St. Perets St., (1) §: 
$4.1 etc., total $203,000, (270 « 
Reis8, Carondelet Bldg., (1) $2.38 (: 
(220 days) O. M. Gwinn, New « 
(street address not available) (1) $ 
$4.59, (200 days). Noted Nov. 30 


Portland Cement, ete.—St. Louis, \fJo— 

- H. Oetting, supply comr., open d bigs 
Dec, 12, (1) 1,258 bbl. Portland cem.n: ;; 
cloth sacks for Fairground locker })\)\Jqj;. 
(2) 90 ton 4 and 6 in. ci. pipe, engrs. es 
$4,500 (3) 430 ton Mississippi River «< 
(3B) 60 ton Meramec River sand 
ered in wagon lots to Fairground eker 
building (4) 140 squares 3 in. macadam in 
wagon lots at Fairground locker building 
from Missouri Portland Cement Co. Pow 
Dispatch Bldg., and St. Louis Mate: 
Supply Co., 314 North 4th St., (both bids 
Same amounts), (1) $3.30 per bbl. iv 
ered in wagon lots less $0.40 for 
$2.80 per bbl. in car lots f.o.b. less 3 
for sacks, (3a) $2.05 delivered in igon 
lots and $1.20 in car lots f.o0.b. St. Louis 
(3b) $2.30 delivered in wagon lots and $1.4; 
in car lots f.o.b. St. Louis; Hammond-Byra 
Iron Co., Amer. Trust Bldg., Birmingham 
Ala., (2) $45.50; U. S. Cast Iron Pipe & 
Fdry. Co., Amer. Trust Bldg., Birmingham 
Ala., (2) $46.60; Union Quarry & Constr. 
Co., 4687 Natural Bridge Rd., (4) $7.73 per 
square ; Independent Quarry & Constr. Co, 
4875 Ashland St., (4) $7.98; Bambrick 
Bros. Constr. Co., 5229 St. Louis St., (4) 
$8. Noted Dec. 14, 

Levees—Sacramento, Calif.—State Re 
Bd., Forum Bldg., opened bids constructing 
levees, 2,600,000 cu.yd. clamshell work, 
1,100,000 cu.yd. long boom excavator work. 
for Recl. Dist. 1660, Sutter Co., from P. B 
Engh, Pacific Electric Bldg., Los Angeles 
$913,950. 

Grandstand — Tanforan, 
Coast Jockey Club, 1st Natl Bank RBidg 
San Francisco, constructing steel fram: 
and wood grandstand, 5,000 seats, here, 
from Grace & Bernieri, Claus Spreckels 
Bldg.. San Francisco, $125,000; Clinton 
Constr. Co., 136 Townsend St., San Fran- 
cisco, (amount not available). Noted Nov. 9, 


CONTRACTS AWARDED 

Refined Asphalt, etc.—Brooklyn, N. Y.— 
E. Riegelmann, boro pres., Boro Hall, fur- 
nishing and delivering 60,000 gal. refined 
asphalt, to Warner-Quinlan Co., 79 Wall 
St.. New York, $3,600; 700 cu.yvd. binder 
stone, to Calvin Tompkins Co., 30 Church 
St., New York, $1,421; 2,000 cu.yd. asphalt 
sand, to Hygrade Builders Supply Co., 6th 
St. and 2nd Ave., $4,620; 00 net ton 
limestone dust, to E. Meyer Co., 25 Church 
St., New York, $3,270; 2,000 cu.yd. paving 
sand, to T. E. McCormick, 701 East New 
York Ave., $2,350; 3,300 cu.yd. 14 in. 
gravel, to J. T. Cunningham, $9,207. Noted 
Dec. 7. 

Railings and Stairs—Phila., Pa.—\Metal 
railings and stairs at Northeast sewac. 
treatment plant, to F. and E. Auble, 25! 
Germantown Ave., $33,105. Engrs. est. 
$50,000. Noted Dec. 7. 


Canal Cover, ete.—New Smyrna, Fla.— 
For wall and cover canal, 3,000 ft. long, 
9 ft. wide, 9 ft. deep, 2,500 -yd. concret 
slab, 1,400 cu.yd. concrete in walls, [tc 
Hickey Bros., Furnace and Mound 
Columbus, O., $36,000. Noted Nov. 16 


Lumber—New Orleans, La.—PBd. 
Comrs., Court Blidg., furnishing. creos 
piles of various lengths, to Hatti: rg 
Creosote Co., Hattiesburg, Miss., $12.542: 
also creosoted timber, to Creosoted Mate- 
rials Co., Queen and Crescent Bldg., $13,- 
262. Noted Dec. 7. 


Foundation—Milwaukee, Wis.—Grani & 
Sixth Bldg., Inc., 425 East Water St.. plai: 
and wood pile foundation for 7 story anu 
basement, 150 x 205 ft., brick, conc 
and steel, Grand and 6th Sts., to S. M. 
Siesel, 160 Ogden Ave. Total cost $1.5 
000. Noted Oct. 26 under “Buildings 


Foundation — Milwaukee, Wis. — Tat? 
Printing Co., 133 2nd St., plain found: tion 
for 8 story and basement, 60 x 12° ft. 
rein.-con. and brick office building, way. 
to R. Reisinger & Co., 646 Oakland Av‘ 
Archts, est., building complete, $300,)"". 
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Copy: Official Proposals reaching our New 
York Office by 10 A. M., Tuesday can usually 
be printed in the issue out Thursday. 
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Rate: 
40 Cents a Line an Insertion 


SEARCHLIGHT SECTION 


OFFICIAL PROPOSALS 


Plans and Specifications for inspection by dis- 
tant bidders may be filed at any of the Engi 
neering News-Record offices without charge. 


ARE OFFICIAL NOTICES THAT BIDS ARE WANTED FROM BIDDERS EVERYWHERE. 


NEWS-RECOR D—Place 51 

















OFFICIAL PROPOSALS 





Bids: Jan. 2. 
Sewer 
Wilkes-Barre, Pa. 


Sealed proposals will be received by Fred 
H. Gates, City Clerk, Wilkes-Barre, Penn- 
sylvania, for constructing a four and six- 
foot circular brick or segmental block 
sewer, about seventeen hundred feet in 
length. Bids close Tuesday, January 2nd, 
1928, at 12 o’clock noon, and will be opened 
by City Council on the same day at three 
oeclock P.M. Plans and specifications may 
be had from B. K, Finch, cay Engineer, 
upon making a deposit of $10.00, said de- 
posit to be refunded upon receipt of bid or 
upon return of specifications to City Engi- 
neer on or before January 15th, 1923. Each 
bid must be accompanied by a certified bank 
check of bidder in the sum of $1.000.00 made 
payable to the City of Wilkes-Barre. Suc- 
cessful bidder must furnish to said city a 
surety company bond in the full amount of 
contract. Proposals to be endorsed “Pro- 
posals for Sewer” and addressed to Fred H. 
Gates, City Clerk, City Hall, Wilkes-Barre, 
Pennsylvania. The City Council reserves 
the right to reject any or all bids received. 





Bids: Dee, 26. 
Road Improvement 


Mineola, N. Y. 

Sealed proposals will be received by the 
Board of Supervisors of Nassau County 
in its Chambers, in the Court House at 
Mineola, Long Island, on Tuesday, Decem- 
ber 26, 1922, at 11 a.m. for the Improve- 
ment of the Long Beach Road between 
Barnum Island Creek and the Upland by 
the construction of bulk head and filling. 

Plans and specifications may be seen at 
the office of the County Engineer at 
Mineola, Long Island. 

Each bid must be accompanied by a 
certified check on a solvent bank in the 
sum of three per cent of the amount of the 
total contract, made payable to the Coun- 
ty of Nassau. 

_The Board of Supervisors reserves the 
right to reject any or all bids, waive any 
informality in the bids, and to accept the 
bid which it deems most favorable to the 
interest of the County. 

By order of the Board of Supervisors. 

By JESSE MERRITT, 
Clerk. 
Dated at Mineola, L. I., December 11, 1922. 








Bids: Dee. 26. 


Rails and Poles 


Cape May, N. J. 


Sealed proposals will be received by the 
mmissioners of the City of Cape May, 
J.. on Tuesday, December 26, 1922, at 
‘ven o'clock A.M., for the purchase of the 
ollowing: 
184 Short Tons of Street Rail_with Fish 
‘lates, ete.: Five Short Tons Frogs and 
Witch Rails (six pieces); and 28 Iron 
lley Poles weighing approximately 
Seven short tons, 

The weights given are approximate and 
; given for the purpose of comparing pro- 
) ils, 

Proposals will be accepted for rail and 
Po'es separately or combined. 

\ll proposals must be accompanied by 
a certified check for five per cent of the 

sunt bid. 
_Material is stored in the City of Cape 
y and may be inspected at any time. 

he Commissioners reserve the right to 
ect any or all bids. 

‘ed, December 12, 1922. 

LEWIS T. STEVENS, 
City Clerk, pro tem. 
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OFFICIAL PROPOSALS 


Bids: Jan. 11. 
Furnishing, Erecting and 
. . 
Painting Steel for Shed 
New Orleans, La. 

Sealed proposals will be received by the 
Board of Commissioners of the Port of 
New Orleans at their office, Suite 200, New 
Court Building, until 3:00 P.M., January 
llth, 1923, and then publicly opened for 
furnishing, erecting and painting of the 
structural steel required for the Market 
Street Shed. 

A deposit of $1,000.00 in cash or certi- 
fied check is required with each proposal 

A bond to the amount of 50% of the 
sum bid is required with notarial contract. 

Specifications and proposal forms are on 
file in the office of the Supervisor of Pur- 
chases, at No. 1 Canal Street, New Or- 
leans, Louisiana. Complete sets will be 
furnished to prospective bidders on deposit 
of $5.00, which will be refunded to de- 
positors who submit proposals, or return 
sets in good condition. 

The right is reserved to reject any or 
all bids and to waive informalities. 

J. H. WALSH, 
General Manager. 
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Maximum Competition 


Is Assured | 


these advertisers through Engi- 
neering News-Record’s large NA- 
TIONAL circulation, reaching al- 
most every worthwhile  con- 
tractor. dealer, and manufacturer 
in the country interested tn 
bidding on public _work_ con- 
tracts. It is the DOMINANT 
MEDIUM for advertising con- 
tracts for work, material, and 
supplies for towns, cities, coun- 
ties, state and government de- 
ow. and private organiza- 
ions. 
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Bids: Jan. 16. 


Sewers 
Richmond, Va. 


Sealed proposals will be received at this 
office until 12 oclock noon, Tuesday, Janu- 
ary 16, 1923, for the building of Reinforced 
Concrete, Precast Concrete, Segment Block, 
Brick and Vitrified Pipe sewers, at various 
places within the limits of the City of 
Richmond. ; 

The approximate cost of the work is 
$700,000.00. Of this amount $250,000.0€ 
will be for various contracts for materials, 
to be furnished by the City, at the site of 
the work, and $450,000.00 for various con- 
tracts for construction. 

A deposit of $10.00 per set is required 
for plans and specifications before they 
are delivered to bidder, which amount is 
returnable after bidder’s proposal is re- 
ceived. 

Forms of proposals can be obtatned on 
application, 

A certified check for amount stated on 
proposals must accompany each bid_as a 
guaranty of execution of contract. Direc- 
tor of Public Works reserves the right to 
reject any and all bids. 

ALLEN J. SAVILLE, 
Director of Public Works. 
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OFFICIAL PROPOSALS 


Bids: Jan. 1. 


Road Bed, Bridges and Culverts 


Kelso, Wash. 

Sealed proposals for the construction of 
roadbed, bridges and culverts for approxi- 
mately eight and one-half (84) miles of 
railroad in Cowlitz County, Washington, 
will be received by the Longview, Portland 
& Northern Ry. Company at its offices at 
Kelso, Washington, up to 2 o'clock P.M., 
January Ist, 1923, when they will be opened 
and read, such eight and one-half (84) 
miles being regarded by the company as the 
first unit of contemplated construction ex- 
pected to total twenty-six (26) miles, con- 
tract expected to be let early in 1923. 

Drawings, specifications and form of pro- 
posal, contract and bond are on file in the 
office of the Chief Engineer, Kelso, Wash- 
ington, and may be inspected by prospec- 
tive bidders; or same will be furnished to 
interested parties on deposit of Ten Dollars 
($10.00), which will be refunded upon re- 
turn of papers in good condition. 

Bids must be made on proposal forms to 
be furnished by the company and in the 
manner designated therein, same to be in- 
closed in sealed envelope bearing the name 
and address of the bidder and to be marked 
“Bid for Railroad Construction.” 

The principal quantities involved are ap- 
proximately as follows: 

153,580 cubie yards common excavation, 
39,300 cubic yards loose rock excavation. 
59,300 cubic yards solid rock excavation. 

222,660 cubic yards embankment borrow. 

649,710 station yards overhaul. 

924 lin. feet 18 in, concrete culvert 
pipe. 
672 lin. feet 24 in. concrete culvert 


pipe. 
60 lin. feet 30 in. concrete culvert 
pipe. 
380 lin. feet 36 in. concrete culvert 
pipe. 
70 lin. feet 42 in. concrete culvert 
pipe. 
43,860 lin. feet piling. 
514,500 ft. B.M. lumber for trestles. 
Each proposal must be accompanied by a 
certified check payable to the Longview. 
Portland & Northern Ry. Company for not 
less than five (5) per cent of the total 
amount of the bid as a guarantee that con- 
tract will be entered into if awarded, 
The person or persons, if any to whom 
the contract is awarded will be required to 
file a bond in a sum not less than 50 per 
cent of the total amount bid, with good and 
sufficient sureties, to guarantee the faithful 
performance of the contract. 
Special attention of the bidder is cal'ed 
to “Information for Bidders” included in 
the proposal forms. 
The right is reserved to reject any and 
all bids. : 
LONGVIEW-PORTLAND & NORTHERN 
RY. COMPANY. 
By WESLEY VANDERCOOK, 
Chief Engineer. 








Bids: Jan. 5. 
. . * e 
Municipal Building 
Bath, N. Y. 
Sealed proposals will be received at the 
office of the Village Clerk on or before noon, 
Jan. 5, 1923, for the construction of a 
Municipal Building. 
Plans, specifications, and blank proposal 
form may be obtained from John W. Teg- 
gart , Village Clerk, Bath, N. Y., upon ap- 
plication and deposit of certified check for 
twenty-five ($25.00) dollars. 
The right is reserved to reject any or all 


— JOHN W. TAGGART 
Village Clerk. 
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OFFICIAL PROPOSALS 


Bids: Dec. 2 


Dock Wall 


TERMINAL CONTRACT NO. 53-B, 
Albany, N. Y. 


Sealed proposals will be received by the 
undersigned at his office in the Capitol at 
Albany, N. Y., until twelve 
Wednesday, December 27th, 1922, at whicn 
place and hour they will be publicly oper ned 
and read, for the construction of barge 
canal terminals pursuant to the provisions 
of Chapter 746 of the Laws of 1911, and 
amendatory laws, and Chapter 402 
Laws of 1920, as follows 


TERMINAL CONTRACT NO. 53-B. 


For constructing certain portions of the 
dock-wall at Ohio Basin, Buffalo. 

Contract plans, sheets 1 to 3, inclusive. 

Plans may be seen and detailed specifica- 
tions, engineers’ estimates of quantities, 
proposal blanks, form of contract and bonds 
required and ‘other information for pro- 
posers may be had at the office of the Su- 
perintendent of Public Works, at Albany, 
N. Y., at the office of the Assistant Super- 
intendent of Public Works for the Middle 
Division at Syracuse, N. Y.; at the office 
of the Assistant Superintendent of Public 
Works for the Western Division at Roches- 
ter, N. Y., at the offices of the Superintend- 
a of Public Works, Erie Basin Terminal. 
Buffalo, N. Y., and Terminal Warehouse, 
Pier 6, East River, New York City. 

Blueprint copies of plans will be fur- 
nished by the State Engineer and Surveyor 
upon the receipt at his office in the Tele- 
phone Building, Albany, N, Y., of payment 
at the rate of fifteen cents (15c) per sheet. 
Refund will not -be made for any blue- 
prints which may be returned. 

Monthly estimates: will be paid of ninety 
per centum (90 per cent.) of the work done 
at the contract price. Every proposal for 
said work must be accompanied by a money 
deposit in the form of a draft or certified 
check upon some good banking institution 
in the city of Albany or New York, issued 
by a national or state bank or trust com- 
pany in good credit within the state and 
payable at sight to the Superintendent of 
Public Works for five per centum (5 per 
cent) of the amount of the proposal. 

The person Whose proposal shall be ac- 
cepted will be required to execute a con- 
tract and furnish bonds within ten days 
from the date of notice of award delivered 
to him or them in person or mailed to the 
address given in the proposal. 

Upon execution of the contract and ap- 
proval of bonds, 
will be returned to the proposer unless the 
same Shall have been presented for collec- 
tion prior to such time in which case the 
amount of the deposit will be 
the Superintendent of Public 

The deposits of bidders other than the 
one to whom the award of contract shall 
be made will be returned immediately after 
the award has been made. 

The bond required for the faithful per- 
formance of the contract shall be in such 
sum as shall be fixed by the Superintendent 
of Public Works, which sum shall not be 
less than twenty per centum (20 per cent) 
of the estimated cost of the work, 
to the contract price, and an 
bond known as the labor bond, in the sum 
of ten per centum (10 per cent) of the 
amount of the estimated cost of the 
according to the contract price, will be re- 
quired as security that the contractor will 
pay in full at least once in each month all 
laborers employed by him upon the work 
specified to be done in the contract. 

In the event that more than one surety 
company is offered as surety on said bonds 
co-insurance only will be accepted. 

Each proposal must be addressed to the 
Superintendent of Public Works, Albany, 
N. Y.. and must be endorsed on the envel- 
ope with the name of the construction for 
which the proposal is made. 

Award, if made, 
son or persons W hose proposal shall be low- 
est in cost to the state for doing the work, 
and which shall comply with all provisions 
required to render it formal. Before any 
award shall be made the lowest bidder will 
be required to satisfy the Superintendent of 
Public Works of his ability to provide suit- 
ible equipment and materials for the proper 
performance of the work. 

The right is reserved to reject all pro- 
posals and re advertise and award the con- 
tract in the regular manner if, in the judg- 
ment of the undersigned, the interests of the 
state will be enhanced thereby. 

CHARLES L. CADLE 
Superintendent of Public Works. 
November 23rd, 1922. 
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OFFICIAL PROPOSALS 


Dec. 30. 


Ditch Construction 


Greenfield, Ind. 


Sealed bids will be received at the Sur- 
veyor's Office, Room L, Court House, Green- 
field, up until 2 P.M. on Saturday, Decem- 
ber 30, 1922, for the construction of the 
George W. Putterbaugh, et al., Ditch, 

The following are the approximate quan- 
tities of materials: 

4,000 lineal feet 30 inch tile, 

1,100 lineal feet 14 inch tile. 

8 catch basins, 

3,000 cubic yards of excavation. 

The 30 inch tile may be of either Clay, 
shale, or concrete as specified. 

Plans and specifications will be mailed 
to any address upon receipt of che-k for 
$10.00 made payable to the engineer. 

CHARLES BOONE, 


Engineer. 


Greenfield, Indiana. 


gPUOCenneDEEEEENOREEETD ENDED HEEOseDONLOoODODoeEOOOoeEEOOSESEOODEREODDROOROGE REDO ROEOROEDONOEEOO ORIEN OO RS 


A Bonding 
Company’s 
Suggestion to 


Official Proposal 
Advertisers 


“A large part of our contract 
bond business is submitted to us 
by wire, and I am a constant 
reader of the Official Proposals 
in order to find out the size and 
nature of the work that is re 
ferred to in the bond application. 
Very frequently I am unable to 
get any clear idea of what the 
advertisers are asking bids on, 
and of course the prospective 
bidder or contractor is also at a 
loss to know what kind of a job 
is being advertised. 


“Traveling expenses are heavy at 
the present time, and contractors 
pay Out considerable sums dur- 
ing the course of a year in in- 
vestigating prospective con- 
tracts. This of course is a large 
charge that the owners eventually 
pay, and anything that will re- 
duce the general overhead of 
contract work will eventually 
be to the advantage of the 
owner. 


“One way to reduce this over- 
head is to word the advertise- 
ment so that the contractor 
sitting in his office will know 
whether or not he should in- 
vestigate and prepare a bid on 
the proposed work,” 
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Christmas Greetings! 


May this Christmas be for you one of glory and 
“gladness! 

May true happiness come to those most dear to you! 

May the incoming year greet you with prosperity 
in abundance! 

May every dawn bring with it some new delight 
for you! 

May every morning add to your joys, and every 
evening bring you peace and contentment! 
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OFFICIAL PROPOSALS 


Bids: Dec, 26. 


Road Work 


Penns Grove, 

Notice is hereby given that sea), 
will be received by the Mayor and « 
Council of the Borough of Penns Gr: 
the construction of certain streets 
Borough of Penns Grove, in the 
of Salem, with a bituminous macada 
face; estimated amount of pavem: 
quired is 20,793 square yards; and 
and read in public at the Boroug) 
Penns Grove, N. J., December 26th 
at 8 P.M., standard time. 

Drawings, specifications and forms 
contract and bond for the proposed 
prepared by Keasbey & Sparks, Engi 
have been filed in the office of the sa 
gineers at Salem, N. J., and may | 
spected by prospective bidders during 
ness hours. Bidders will be furnished \ 
a copy of the specifications and blue; 
of the drawings by the engineers on ) 
notice. 

By order of the Mayor and (Co 
Council of the Borough of Penns Grov: 

CLYDE W. STRUBLE, «+ 


Bids: Jan, 15. 


Bulkhead 


Jersey City, N.. 


Sealed proposals will be received by th: 
Hudson County Park Commission a { 
office, 1 Exchange Place, Jersey © 
N. J., on Monday, January 15th, 1923 

11 o'clock a.m., for the construction ot 
Bulkhead at West Side Park, Jersey City, 
N. J., and work connected therewith in 
cordance with plans and specifications 
file at the office of the Hudson Co 
Park Commission, 

Blank form of bid showing estimat: 
quantities must be obtained at the oi! 
of the Hudson County Park Commission. 

Kach bidder must accompany his 
with a certified check drawn to the order 
of the Hudson County Park Commission 
to the amount of 5% of his bid. 

The successful bidder will be require! 
furnish a_ surety company’s bond to 
approved by the Hudson C ounty Park Com- 
mission in the full amount of his bid wit! 
satisfactory security conditioned for th: 
faithful performance of his contract. 

There shall be two contracts ,the origin 
and copy which shall first be signed ‘ 
executed by the successful bidder and pr 
sented to the Hudson County Park ©» 
mission for signature. 

Bids must be enclosed in sealed en- 
velopes indorsed “Proposals for Bulkhead 
and Reclamation, West Side Park, Jersey 
City, N. J.” directed to the Hudson County 
Park Commission’ and delivered to th 
Secretary of the Commission at or befor 
the hour above specified. The Commissivn 
reserves the right to reject any or all bids. 

Dated: December 18, 1922. 

Hudson County Park Commission. 

BY JOSEPH FUARAMS, JR., 
secretary. 
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WILL SUBLET 


About 40,000 cu.-yds. Excavation on two 
miles road work in Penn. — Suitable for 
small shovel and teams material consists of 
earth and loose rock and can be worked a!! 
winter. 

M-399, Engineering News-Record 
Real Estate Trust Bldg., Philadelphia, P 
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gids: Jan, 5 (Date of closing extended). Bids: Jan. 12. 


Reservoir Dam 
Bluefield, W. Va. 


Inlet and Outlet Works 


Sealed proposals or bids for the construc- BALDWIN FAIRMONT PROJECT, 
J. tion of a clay or earthen dam, containing CONTRACT 18 
bids about 40,000 cubic yards of material, to be Cleveland, Ohio. 


sluiced into place, 





three o'clock | 79.90 


sum of five 


101 ; Tart En received at the Sealed proposals will be received at the 
for Of MOVEMENT COMPANY. a bes Office of the Commissioner of Purchases 
field, West Virginia, 
p.M., on the 5th day of January, 1923, when 
they will be publicly opened and read. All 
proposals shall be enclosed in an envelope | for 
i furnished by the above styled company and 

99 shall be accompanied by a certified check 
on some national bank, 


and Supplies, Room 219, City Hall, until 
o'clock noon, official Cleveland time, 
January 12, 1923, for constructing inlet 
and outlet works at Fairmont Reservoir 
the Division of Water, and will be 
opened and read in the Council Chamber 
immediately thereafter. 

EKach bid must be accompanied by a 


id (5°) per cent of the amount of the pro- | certified check on a solvent bank for $2,500 
rk posed bid. The contractor | to whom the drawn payable to the City of Cleveland as 
rs award is made = a oe to rae surety for the acceptance of the contract. 
en surety company bond in the sum of thirty | wach’ bid must be made in accordance wit 
in- five (35%) per cent of the amount of the ae : z ‘ ee . 








contract, Within thirty after official 


the plans and specifications which may be 
obtained at the Division of Water, Drafting 


I notice of the award of contract and in ac- Zoom 213, City Hall, upon the deposit of 
nts cordance with the terms of the specifica- | five dollars ($5.00) per set. Said deposit 
per tions, The right is reserved to reject any | to phe redeemed upon the return of said 

or all bids, Drawings, specifications and | gopies in good condition 
nk forms of 0sals may be consulted eo & 3 7 : 
10 blank forms of proposals ay s No proposal will be entertained unless 


at the office of company, 


rk Avenue, Bluefield, 


will be forwarded by 
— $4.00 accompanies the order. 
will be refunded upon 
and specifications in reasonably good order, 
BLUEFIELD WATER 


Virginia, or they 
mail upon request 
This amount 
return of the plans 


WORKS & IM- 


Iri ‘~ S : . 
Princeton | made on the blank form furnished by the 


if Division of Water and delivered at the 
i Office of the Commissioner of Purchases 
and Supplies previous to 12:00 o'clock noon 
on the day above specified. 

The city reserves the right to reject any 


PROVEMENT COMPANY. or all bids. 


November 23rd, 












WM. McCARTHY. Cleveland Water Sopareent, 
Superintendent. ee 





RUGGLES, 
Commissioner of Water. 
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i U. S. GOVERNMENT SEALED PROPOSALS will be opened by 
, TREASURY DEPARTMENT, Supervis- the Supt. of Lighthouses, New Orleans, La., 
ee ing Architects Office, Washington, D. C., | 2 o’clock P.M., January 18, 1923, for (1) 
ee December 18, 1922.—Sealed proposals wil furnishing f.o.b, cars approximately 1,800 
ty he opened in this office at 3 p.m., January | tons of rough quarried rock; (2) furnish- 
12, 19238, for Remodeling the U. S. | ing and placing approximately 1,800 tons 
al Post Office and Sub Treasury, Boston, Mass, | of rock protection around Sand Island Light 
- Drawings and_ specifications may be_ ob- Station, Ala. ; (3), loading, transporting, and 
: tained, in the discretion of the Supervising | placing around Sand Island Light Station, 
nd Architect, at this office, the office of | Ala., 1,800 tons of rock to be furnished by 
bead the Supervising Chief Engineer, Room 437, | the Government. Separate proposals for 
i Post Office Building, Mass. Jas. | each item of service. Information upon ap- 
\. Wetmore, Acting Supervising Architect plication, 
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ALABAMA 
Anywhere 


ARIZONA 
Bisbee 
Globe 
Tuscon 


ARKANSAS 
Little Rock 


CALIFORNIA 
Los Angeles 


CONNECTICUT 
Hartford 


INDIANA 
Evansville 
South Bend 

: IOWA 

Dubuque 


KANSAS 
Leavenworth 
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Wanted—Correspondents 


for Engineering News-Record 


If you want to earn some extra money and are a 
resident in one of the cities named below; 

If you can spare an hour or two a day during 
business hours for calling upon architects, contrac- 
tors, engineers and city departments ; 

Then write me concerning your qualifications and 
present connection, if you live in 


KENTUCKY OREGON 
Louisville Astoria 
MISSOURI —* 
St. Joseph 
SOUTH CAROLINA 
MONTANA Except Columbia 
a SOUTH DAKOTA 
NEBRASKA Sioux Falls 
Lincoln 
VIRGINIA 
NEVADA Norfolk 
Carson City WASHINGTON 
NEW JERSEY Walla Walla 
Except Trenton ALBERTA 
NEW YORK Saaep 
Binghamton MANITOBA 
Schenectady Winnipeg 


MTT 


Alden W. Welch 


Engineering News-Record, 10th Ave. at 36th St., New York 
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U. S. ENGINEER OFFICE, WILMING- 
TON, N. C., Nov. 25, 1922. Sealed pro- 
posals will be received here until 12 M., 
December 26, 1922, and then opened for 
constructing one 60-foot by 22-foot by 4- 
foot steel barge. Further information on 
application, 





PROPOSALS FOR OFFICERS’ QUAR- 
TERS.—Sealed proposals will be received 
by Constructing Quartermaster U S. 
Army, Edgewood Arsenal, Md., until 11:00 
a.m., December 27, 1922, and then opened 
for the construction of twenty sets of 
frame officers quarters at Kdgewood Ar- 
senal, Md. Plans and specifications obtain- 
able upon deposit of $10.00, which will be 
refunded upon return of same in good con- 
dition Right is reserved to accept any 
or to reject all bids, 





SEALED PROPOSALS, indorsed “‘Pro- 
posals for Roads, Tupper Lake, N. Y-., 
Specification No. 4727,” will be received at 
the Bureau of Yards and Docks, Navy De- 
partment, Washington, D. C., until 11 
o'clock a.m., December 28, 1922, and then 
and there publicly opened, for concrete 
roads and sidewalks, concrete culverts, 
macadam roads, cobble stone gutters, inlets, 
catch basins, and terra cotta piping, all at 
the U. S. Veterans’ Hospital, Tupper Lake, 
N. Y. Drawings and Specifiation No. 4727 
may be obtained on application to the Bu- 
reau of Yards and Docks, Navy Depari 
ment, Washington, D, C., or to the Offieer in 
charge of construction U. S. Veterans’ Bu- 
reau, Tupper Lake, N. Y. Deposit of a 
check or postal money order for $10, 
payable to the Chief of the Bureau of 
Yards and Docks, is required as security 
for the safe return of the drawings and 
specification. L. E. GREGORY, Chief of 
Bureau, December 5, 1922 





U. S. ENGINEER OFFICE, Florence, 
Alabama, Sealed proposals will be re 
ceived here until 11 a.m., December 30 
1922, and then opened, for the construction 
and delivery of one 15-inch dredging pump 
for dredge Pettus, Further information on 
application, 

U. S. ENGINEER OFFICE, CINCIN- 
NATI, O. Sealed proposals will be re- 
ceived here until Jan. 5, 1923, and then 
opened for the construction of one 24-inch 
pipe line dredge. Further information on 
application, 





U. S. ENGINEER OFFICE, HUNTING- 
TON, W. VA., Nov. 29, 1922. Sealed pro- 
posals will be received here until 11 a.m 
(Eastern time) December 30, 1922, and 
then opened, for constructing a Fireproof 
Powerhouse at Dam No. 30, Ohio River. 
Further information on application, 





SEALED PROPOSALS will be opened by 
the Supt. of Lighthouses, Key West, Fla.., 
2 P.M,., January 15, 1923, for furnishing 
and delivering f.o.b. shipping point, metal 
work complete for ten (10) light towers. 
Information upon application, 

U. S. ENGINEER OFFICE, NASH- 
VILLE, TENN. Sealed proposals will be 
received here until 11 A.M., January 16, 
1923, and then opened, for steel hull for 
dipper dredge Watauga. Further informa- 
tion on application. 





SEALED PROPOSALS will be received 
and publicly opened by the Director, U. S. 
Veterans’ Bureau, in the Office of the Quar- 
termaster General, 2306 Munitions Building, 
Washington, D. C., at 11 A.M., January 16, 
1923, for construction of a Neuro-Psychia- 
tric Hospital at American Lake, Tacoma, 
Washington, for the Veterans’ Bureau. 
Work will include construction of twenty- 
eight buildings of reinforced concrete, tile 
and brick, complete with water, lighting, 
heating and sewer systems, roads and 
walks. Plans and specifications may be 
obtained after December 9, 1922, from the 

uartermaster Geteral, Room 2306, Muni- 
tions Building, Washington, D. C., upon 
deposit of $100. One set of plans and 
specifications will be on exhibition at each 
of the following stations: Constructing 
Quartermasters at 39 Whitehall St., New 
York City, and Fort Mason, California, and 
Quartermaster Supply Officers at 1819 West 
Pershing Road, Chicago, Ill., Second and 
Arsenal Sts., St. Louis, Mo., Stacy Street 
Terminal, Seattle, Washington, and New 
Post Office Building, Portland, Oregon. If 
bidders on the coast will wire the Quarter- 
master General’s Office, date they are mail- 
ing check for deposit, this will be taken as 
evidence of good faith and plans and 
specifications will be mailed them at once. 
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Market-—ENGINEERING NEWS-RECOR D—Place Vol. & 


SEARCHLIGHT SECTION 


EMPLOYMENT—BUSINESS OPPORTUNITIES 


Positions Wanted, 4 cents a word. minimum charge 75 cents an insertion. 
Positions Vacant and all other classifications, 8 cents a word, minimum $2. 












Bor Numbere in care of any of our offices Replies are forwarded each day as received at Discount of 10%, is allowed if one payment 
count as 1Qwords in addition to advertising copy. all of our offices without additional charge. is made in advance for 4 consecutive insertions. 


THE ABOVE RATES ARE FOR ADVERTISEMENTS SET UNDISPLAYED. FOR DISPLAY RATES SEE “EQUIPMENT” HEADING, 





























POSITIONS VACANT re POSITIONS VACANT i) POSITIONS VACANT 

| ——— a 

A DISTRICT engineer wanted for a_large ESTIMATOR and_= salesman Structural i STRUCTURAL steel detailers and ers 

company doing work all over the United Steel and ornamental iron, Cleveland | wanted for building work in New ork 

States, for permanent position on variety | firm. Engineering experience desired. district. Give age, experienc« AIF ord, 

of engineering service in Mississippi and | Good chance for right man, State age, nationality and saiary desired. P. g 

Louisiana Wth headquarters at Meridian, | experience and salary expected. All re- Eng. News-Record, 10th Ave. at 361 ng 

at salary of $300 a month, Southern plies strictly confidential. _P-414, Eng. New York City. ie 

man with long experience in one or both | News-Record, Leader-News Bldg., Cleve- 

of above states preferred. Address P-345, land, Ohio, 
Eng. News-Record, teal Estate Trust | each 

Bidg., Phila., Pa, STRUCTURAL steel draftsmen and check 

EXPERIENCED plane table man wanted ers wanted. Apply Hay Foundry & Iron 

by city in middlewest for several months Works, Newark, N. J. 


AN experienced railroad draftsman wanted 
in the chief engineer's oftice, Pittsburgh. 
State age, education, experience, refer- 
ences, salary expected, and submit a 
small sample of work. R. P. Forsberg, 
rincipal Assistant Engineer, P. & L. E. 
R.R., Pittsburgh, Pa. 


survey. Send references, experience and 
name salary. P-408, Eng. News-Record, 
Old Colony Blidg., Chicago, Il 





SUPERINTENDENT wanted on road job 
a near New York City. Heavy rock ¢xca 
vation. Large amount dry rubble w alls, 

FIRST class structural steel detailers and Long job. P-401, Eng. News-Recor 
checkers with experience on mill build- 10th Ave. at 36th’ St., New Yorl City. 
ings, office buildings, ete. Position in 
Pittsburgh district. State experience and 
salary desired. P-525, Eng. News-Rec- 
ord, Leader-News Bldg., Cleveland, 0. | WANTED—Writer in Civil Enginevring 
subjects; must be a college graduate with 
practical experience as well as experi- 
ence in technical writing. Position 
quires residence in eastern city of 150, 








DRAFTSMAN, experienced, wanted for 
structural steel buildings; apply by mail 
only, giving age, nationality, education, 
experience and salary expected. Post & 
McCord, 101 Park Ave., New York. 

















ONE concrete engineer, experienced in pre- 





DRAFTSMAN, preferably with designing | paring complete designs and estimates for a ae . r 
experience on engines or air compressors. | reinforcing materials. One engineering a : re, ——- Re, — — e, 
Location Ohio. Apply, giving tull par- | salesman familiar with fireproof building 7 rok sa Philadelpt ty int mree setter. 
ticulars, P-348, Eng. News-Record, 10th materials. Give age, education, refer- on oe sacnee cr Po. ae et's a 
Ave. at 36th St., New York City. ences, detailed experience, salary desired, 415, Eng. News-Record, 10th Ave. at 36th 


and earliest reporting date. P-350, Eng. St.. New York City. 


News-Record, Leader-News Bldg., Cleve- 











DRAFTSMAN wanted, familiar with steam land, Ohio. 
and street railway special track work. i WANTED at once an architect with broad 








State salary, experience, etc. P-410, Eng. 


TE » srience fer: , licensed } 
News-Record, Old Colony Bldg., Chicago general experience, preferably licensed in 


ll : r e ’ | SEVERAL first class structural draftsmen North Carolina, This is an excellent op- 
a to make and check shop drawings. None portunity for a live man. Give ful] de- 
but competent and experienced men are | tails on training, age, experience and 
desired. Reply giving full information, 
Whitehead & Kales Company, Detroit, 
Mich. 








salary considered. P-412, Eng. News- 
Record, Real Estate Trust Bldg., P! 
Pa. 


ENGINEER and draftsman wanted by con- 
sulting engineer in North Carolina. Good 
opportunity and permanent position for 
the right man. State in application age, 
qualifications and salary desired. P-386 
Eng. News-Record, Real Estate Trust 
Bidg., Phila., Pa, 
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The Erie Employment & Supply Co. 


8701 Union Ave., Cleveland, Ohio 





apeeneneneegy 








Boarding Camps, and Commissaries. operated for Railroads, Manufacturers, Contractors 
Coal Mines. ete We furnish laborers, mechanics and all classes of skilled help. Em 
ployment offices at Cleveland. O., Cincinnati. O.. Toledo, O., Columbus, O., St. Louis, Mo 
indianapolis, ind., Chicago, ll., Vanville, Lil., and Buffalo. N. Y. 


ENGINEER wanted, mechanical and elec- 
trical, as assistant to the superintendent 
of a portland cement plant in the East; 
must be good, competent, trustworthy 
young man, with practical experience 
foement not necessary) ; excellent chance 
for advancement if you can make good. 
State age nationality, experience and 
Wages expected, P-319, Eng. News-Rec- 


’ . = Estate Trust Bldg., Philadel- | HIGHER ENGINEERING 


ENGINEER wanted, familiar with street 
railway special track work, to work into (BY MAIL) 
sales organization. Give full details in 
first letter. P-409, Eng. News-Record, 
Old Colony Blidg., Chicago, Il! 
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Intensive Training for Young Engineers 


SOORNUETUOUODEEDORERNAOOROOUERDEO ERROR OREOOERADOGDNAOODENOO OREO ODDONDORORU FUSED RREDOR DONO OROLEDEECOOe EEE. 


Construction Men 


Learn “Line” and “Grade” 
by Actual Practice. 


Level, Transit, and Plane Table Work. 


“Running” of Farm. Stadia. Highway and 
Railroad Surveys. 


> 


Reinforced Concrete Engineering 
Steel Designing, (Estimating) 4 
5 Bridges, Steel and Concrete. 


z Wilson Courses provide the practice that every young engineer so badly needs after 
he leaves college. They duplicate actual designing just as it is done in first-class struc- 
tural designing offices. They are aetual experience work, meant to round out your 

‘ ‘ education. Only high-grade men are enrolled for this work. 

Estimating 


Day and evening courses. Booklet. Get our free literature, if you are ambitious, and want that ideal course 


WILSON ENGINEERING CORPORATION 


10 Broadway, Hanover, Mass. 


The Pan-American 
Engineering School 


39 West 17th St., New York City 
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PROPOSALS 


For proposals Advertised see the pages 


immediately following the 


“Construction 








News” Section. 
WATERWORKS 
i See Eng. 
s 
= News-Record 
nec. 29 Phila., Pa. ...ccccccccees Dec. 21 
Jan. 2 New Ulm, Minn. ......... Dec. 28 
Jan. 3 Rapid City, S. D.......... Dec. Zi 
Jan. 11 Albemarle, N. C. .....-.+. Dec. 21 
Adv. Dec. 28 
Jan. 12 Cleveland, O. ......0.- oo Dec, 21 
Tae? 16 COTM RID. voc sccccnees Dec. 14 
Jan. 22 Hinsdale, Ill. .......e60.. Dec. 21 
Feb. 1 Spokane, Wash. .........Nov. 16 
SEWERS 
Dec. 30 Lakewood (Cleveland 
oe: ar Sesniceecaeee 2 
Jan. 2 Wilkes Barre, PO s06sckans Dee 14 
Adv. Dec. 14 to 28. 
Jan, 3 Brocyn, WN. , oe enna. =e 
Jan. 9 Newark, J. ss 2 
Jan, 15 St. Pabere, Fila. 
Adv. Dec. 28. 
Tom EE Was PAs tc cvecesnceces 
Adv. Dec. 28. 
Jan. 16 Richmond, Va......... 
Adv. Dec. 21 and 28. 
WASTE DISPOSAL 
Jan, 4 Fareo, NN. De ..ccccsssess Dec. 7 
BRIDGES 
Zam, 9 WE, WareG, TRG. .cccccaces Dec. 28 
Jan, 13 Cambridge, Mass, ......... Dec 28 
Adv. Dec. 28. 
Jan. 23 Spokane, WOR. 6k 0c 0. , 8 
Apr. 1 Wilkes-Barre, Pa. ....... Dec. 14 
Sept. 1, 1923, Sydney, New South 
Wales, Australia ........Aug. 3 
DAMS 
Jan. 5 Bluefield, W. Va. .........Nov. 30 
Ady. Nov. 30 to Dee. 28. 
RAILWAYS 
Jan. 1 WEGRIRBION oo ccc ccccscocs Dee. 7 
EXCAVATION, DRAINAGE, 
IRRIGATION 
Dec. 29 Logansport, Ind. .........Dec. 21 
Dec. 30 Greenfield, Ind. .......... Dec, 14 
SOs ‘SD AOOeaEN, NM. Zascvcccccccs Dec. 28 
Jan. 9 Glencoe, Minn. .......... Dec. 14 
STREETS AND ROADS 
Dec. 29 Long Island City, N. Y.....Dec. 21 
Dec. 29 Winamac, Ind. ...........-Dec. 21 
Dec. 30 Logansport, Ind. .........Dec. 21 
Dec. 30 Quebec ........00. Sra caaedeO@s oe 
Ded; $0 Gusves<.. ci cccvesececseseNOV. 3 
DOG, De GUO sccaccccsecnsécnnsare 9 
Dec. 30 Quebec ...ceccc ° i 
Dec. 30 Quebec ....... . . 80 
Jan. 2 St. Louis, Mo. ...... . 7 
Jan. 2 Tacoma, Wash, ..........Dec. 21 
Jan. 2 Richmond, Va. ........... Dec. 28 
Jan. 3 Independence, Kan. .......Dec. 21 
ee OS Dec. 21 
Jan. 4 Vincennes, Ind. ....... ~--Dec. 23 
Jan. 4 Marion, Ind. ..... eh abeaents oe 
Jan. 4 Brooklyn, N. Y. Se 
Jan. 4 Columbia City, Ind. eeacens Dec, 28 
Jan. 5 Washington, Ind, ........Dec. 28 
dan.  § Zerned, TAR: 66. cccc ace DO 672 
d0n; BO. sicacs ceeatevss ee ae 
Jan. 5 Elizabethtown, “Ind. 325.5: Dec. 28 
Jan. 6 Albion, Ind, cess Voiecs se ee BE 
Jan. 6 Lafayette, BM. Sewsucescss Ds 2 
Jan, 7 Duluth, Minn. ...........Sept. 28 
Jan. 8 San Diego Calif. eoccdeee DOG 28 
Jan. 9 Modesto, Calif. ........... Dec. 28 


Jan. 10 Albemarle, N. C. 


Adv. Dec. 28 


Jan. 10 San Francisco, Calif. ......Dec. 28 
Jan, 10 Florida ...... secccccccees DOC. 28 
Jan. 10 Elkader, Ta. ............: : 


Jan. 11 Wichita, Kan. ....... 
Jan. 11 Atlantic City, N. J.... 


Adv. Dec. 28. 


Jan. 11 Louisiana ..........000...Dec. 2 


Jan, 


Sh WRN a SU die ds o'6 O58 64's Dec. 28 


Adv, Dec. 28. 








Bids See Eng. 
Close News-Record 
Jan. 16 Michigan ......cecccccsces Dee. 238 
Jan. 23 Spokane, Wash. ......... Dec. 21 
Jan. 24 Faribault, Minn. ........ Dee. 14 
san. 36 We. BO, AMR ceccceccas Dec, 25 
Jan. 30 Quebec 2... csc ccccccsccecs Dee. 2s 

INDUSTRIAL WORK 
Jam, 9) Ge. EMR, BGs cscccccesces Dec. 7 
Jan. 4 Trelewere,. Gy. wccccceceses Dec. 14 
PS Serre Dec. 28 
Jan. 15 Groat Peis, Bi Ce. wc cece Dec. 28 
BUILDINGS 
cam, 5 Glee - Fee Be hee ves eins Nov. 9 
Jan. 3 Duleth, BEIM. 2. ccccccce vsOV. 33 
Jam, 23 Laewrenes, BAM, .ccccceces Dec. 14 
Jan. 23 Providemes, Ti. ke sc cccase Dec. 21 
Sem, 3 TRAE, Ge. 6c accccccreses Dec. 2) 
Jan. ea Dee. 21 
Jan. 3 Cleveland, O. arsine Dec. 14 
Jan. 3 Parmiorevils, Gi. ciccccesice Dec. 21 
wa, 8 TRS, Ms ccc cess Dee. 28 
eam. & BYVOR; GE cs davcvence’s Dee. 1i 
Sam, © TO, BM aces ricscoeses Dec. 14 
gan, § Bath, We EF. ceccsvceveuss Dec. 14 
Jan. SG Dewek, Mite: ia cciccie, Dec. 21 
mmm, Pes aa es ccc cewnees Dec. 21 
Jan. 10 Nashville, Tenn. ......... Dec. 7 
Jan. 10 Grand Rapids, Mich. ..... Dec. 21 
Jan. 10 Baltimore, Md. ....ccee.s: Dec, 28 
dan. 11 Mitsabeth. NW. gd. ....... Dec. 14 
Jan. 15 Dallas, Tex. ..... eeeeeear Dec. 21 
gan. 19 Monticello, TR. cccseses . Dec. 21 
om &. GY Dec cscs dees a. Dec. 21 
Mar. 23 Shreveport, La. .........Nov 9 

FEDERAL GOVERNMENT WORK 

Dec. 30 Power House — Huntington, 
Wea VE bec cknestiadeesees Dec. 7 
Adv. Dec. 7 to 28. 
Dee. 30 Dredzing Pump—F lorence, 
De acti awards aces % Dec. 7 
Adv. Dec. 7 to 28. 
Jan. 3 ” rs—Pearl Harbor, 
Do, Annee eee o KOO oat Nov. 16 
Jan. 3 eee System—Del Rio, 
EL oh nai ae ah & 6 os 0% © Dee. 14 
Jan. 3 Alterations—El Paso, Tex..Dec. 21 
Jan. 5 Dredge—Cincinnati, O. ...Dee 7 
Adv. Dec. 7 to 28. 
Jan. 9 Fuel Oil—Wash., D. C.....Dec. 21 
Jan. 9 Extension — St. Cloud, 
RY AA Ree eee Dee. 21 
Jan. 10 Extension—Elmira, N. Y...Dec. 21 
Jan. 12 Remodeling—Boston, Mass. Dec. 21 
Jan. 15 Metal Work — Key West, 
Ee Fae eae CN Chae ess Dec. 21 
Adv. Dec. 21 and 28 
Jan. 15 vee Line Senge>-Snokaness, ; 
een Ree ROA Own OM 2 Jec. 14 
Jan, 15 tie dging—Virginia ....... Dec. 28 
Jan. 15 Scows—Wilmington, Del....Dec. 28 
Adv. Dec. 28. 

Jan. 15 Scows—Phila., Pa......... Dec. 28 
Jan. 16 Hospital—Tacoma, Wash...Dec. 14 
Adv. Dec. 14 to 28 
Jan. 16 Hull. Nashville, TOM. . osc Dec. 2i 
Ady. Dee. 21 and 28. 

Jan. 17 Dredging—Phila., Pa....... Dec. 25 
Jan. 17 Piers—Astoria, Ore........ Dec. 28 
Jan. 18 Remodeling—Boston, Mass,,Dec. 28. 

Adv. Dec. 28. 
Jan. 18 Furnishing and Placing Rock 
—New Orleans, La. ...... Dec. 21 
Jan. 22 Bridges—Alaska ........ ..Dec. 28 
Jan. 23 Lock Operating Machinery, etc. 


Jan. 
Jan. 
Feb. 


Dec. 
Dec. 


Dec. 
Dec. 
Dec. 
Dec. 
Jan. 
Jan. 


Jan. 


—Huntington, W. Va...... Dec. 28 
Adv. Dec. 28, 


24 Levee Work—St. Louis, Mo.Dec. 23 


Adv. Dec. 28. 


24 Refrigerating and Ice-Making 


Plant—Pearl Harbor, H. T.Dec. 14 


15 Furnishing Stone, etc.—Crescent 


As SEE BU pe cee scceces Dec. 28 
MISCELLANEOUS 


29 Crane—Phila., Pa, ........Dec. 21 
29 Coal Handling Equipment — 


29 Motor Trucks—Long “Island 
I 


Phila., PR. ees ° Dec. 21 


City, N. Y. 


30 Grain Elevator—Port 


APUNGE TIES bocce scc cece. «Dees 21 


30 Asphalt, Crushed Stone, Sand, 


CCC Fis PRs ccc css cene Dec. 28 
31 Crushed Stone — Toronto, 

CE ad ails oes a nen. 4seo > 06 Dec. 21 
1 Transmission Line—Spokane, 

EES bdiatclc.c-60,0'yee-aagie Nov. 9 
2 Steel Water Pipe, etc.—Terra 

SL: ae Dec. 21 


2 Road Levee and Bridge—Red- 


Bids See Eng. 


Close News-Record 
wood City. Calif. ....22%. Dec. 28 
Jan. 3 Portland Cement — Wiscon- 
TS Te rcr rer ter Dec. 28 
Jan. 3 Motor Gasoline — New York 
CE a eee saa awe ek ee Se Dec. 28 
Jan. 8 Rock Crusher and Grader — 
Minneapolis, Minn. ....... Dec. 28 


Jan. 8& Wharf—Detroit, Mich.......Dec. 28 
Jan 9 Gravel— Louisiana -Dec. 28 
Jan. 11 reer al Steel——New ‘Orle ans, 
GAs dam eae eats -Dec. 21 
Jan. 15 uikive ad - Jerse y City, 
N. , ee igceca ema miacea Dec. 21 
r- Dee. 21 and 28 
Jan, 31 Dry Dock Machinery—Esqui- 
wet BS on cus Searles O24 Dee, 21 


Where name of official is not given 
inquiries should be addressed to City 


Clerk, County Clerk or corresponding 
official, 





Waterworks 


PROPOSED WORK 

0., Bexley (Columbus P. 
“Streets and Roads.’ 

O., Fairview—Preparing plans 12,000 ft 
6 in. and 21,000 ft. 12 in. ci. mains. $70, 
000. Frazier-Ellms-Sheal Co., 2000 B. F. 
Keith Bldg., Cleveland, engrs. Noted Oct. 19. 

Mich., Jackson—Plans new pemeie sta- 
tion. $150,000. Engineer not selected. 

Tll., Lyons—See “Sewers.” 

Ind., Bloomington — Having plans pre- 
pared new water supply system. $600,006 
Pearce, Greeley & Hansen, 39 West Adams 
St., Chicago, engrs. 

Wis., Iron River—Iron River Water & 
Light Co. plans to rebuild pump houss 
and power plant, brick, rein.-con. and 
steel, plain foundation, and 2 rein.-con. and 
steel dams, recently destroyed by flood 
$150,000, L. H. Callahan, mgr. Architect 
not selected, 

Wis., Racine—Having plans prepared new 
waterworks intake, 7,000 ft. 36 in. ¢c.i. pipe, 
crib and intake well. $280,000. Alvord, 
Burdick & Howson, 8 South Dearborn St, 
Chicago, engrs. 

Tex., Highland Park—Jan. 16 to vote on 
$125,000 bond issue for extensive water- 
works improvements, M. Costello, city secy. 

Okla., Canton — Had plans prepared 
waterworks system, incl, tank, tower, mains, 
well and pumping equipment. $53,000. V. 
V. Longe & Co., 1300 Coleord Bldg., Okla 
homa City, engrs. Noted Nov. 2. 

Okla., Clinton—Having plans prepared 
water works and electric light extensions 
$45,000. V. V. Long & Co., 1300 Coleord 
Bldg., Oklahoma City, engrs. 

Okla,, Guthrie—Voted $22,000 bonds for 
extending waterworks and $18,000 bonds 
for sewers. V. V. Long & Co., 1300 Colcord 
Bldg., Oklahoma City, engrs. Noted Nov 
2 under Sewers. 

Okla., Nowata—Jan. 23, to vote on $111,- 
600 bonds, new pumps, 2,000,000 gal. reser- 
voir, power plant and mains. Engineer 
not selected, 

Okla,, Pauls Valley—Having plans pre- 
pared waterworks extensions incl. complete 
new supply and filter plant. $165,000. V. 

Long & Co., 1300 Coleord Bldg., Okla- 
homa City, engrs, 

Okla., Poteau—Voted $45,000 bonds for 
replacing present mains with c.i, pipe and 
extending present system J. E. Davis, 
Poteau, engr. 

Okla., Roosevelt—Plans water purifica- 
tion plant, mains, etc. V. V. Long & Co., 
1300 Colcord Bldg., Oklahoma City, engrs. 

Okla., Snyder—Having plans prepared 
waterworks extensions. -900. 

Long & Co., 1300 Colcord Bldg., Oklahoma 
City, engrs, 

Okla., Weatherford — See “Industria! 
Works.” 

Okla., Wetumka — Had plans prepared 
water purification plant, mains and pump- 
ing equipment. $83,000. V. V. Long & 
Co., 1300 Colcord Bidg., Oklahoma City. 
eners. 

Wash., Usk — W. F. Cochrane plans 
canals, pumping plant, diversion dam, dike, 
concrete pipe line. $35,000. R. M. Sander. 
sen, South 321 Lincoln St. Spokane, ener. 
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Waterworks (Continued) WATERWORKS—CLEVELAND, O. 


Ore., The Dalles—Plans prepared for ad- Following are lowest three bids opened Dec. 1, by Dept. of Pub. Utilities, Diy. Wat 
dition to water supply system, incl. 244,- for furnishing and laying Park Lane, Carnegie Ave. and Frank Ave, main 
000,000 gal. reservoir, with earth and rock Fairmount Project, Contr. No. 17, (A) D. Lowensohn, Davis & Farley Bld 
fill dam, 88 ft. high, 650 ft. long on top, contract); (B) P. F. Connolly, Gommonwealth Bldg.; (C) Stange-Walsh « 
8 mi. 16 in. pipe, and new high ee = 2315 Fairmount Rd. The unit bids were asfollows: 
voir. $375.000. Contract will probably be 8 

: s , Stevens & Koo Spaldi 
“ 3 ~~ “tendo iggy oa hoe 12,000 eu.yd. excavation and backfilling $3.24 
Bldg., Portland, engrs. $ 

. . “e aan t eke 5 M ft. b. m. lumber and wooden sheeting, left in place cs 50 

Calif.. Palo Alto—Plans election to vote 2,610 ton furnishing and laying cast iron, straight, bell and spigot pipe. 69 
on $110,000 bonds for extensions to wate 38 ton furnishing and laying cast iron, bell and spigot standard fittings... . 150.0 
works system. J. F. Byxbee, Jr., city engr. 48 ton furnishing and laying cast iron, bell and spigot special fittings. 150. 06 

Ont., Brantford—Having plans prepared Setting one 48-in. gate valve furnished by the city 
waterworks pumping plant. F. Adams, cily Setting eleven 36-in. gate valves, furnished by the city. 
engr. $30,000. Prices wanted on equip- Setting two 30-in. gate valves, furnished by the city . 
ment. Setting one 24-in. gate valves, furnished by the city 

Ont., Galt—City retained James, Proctor oe me tote. gute valve, terelthed by the akg . 

& Redfern, engrs., 36 Toronto St., Toronto, Se ee anne = 


25 cu.yd. concrete masonry 
‘port ¢ waterworks system. It is : 
alates aoe becnc came will be laid ana 1,000 ib. steel reinforcement and miscellaneous wrought iron 10 06 


7 oo 100 lin.ft. furnishing and(aying 12-in. vitrified pipe drains sawdie ; 50 2 

more pumps installed. $50,000. 200 lin.ft. furnishing and laying 6-in vitrified pipe drains ; 00 | id 

Ont., Lansing—North York Twp. having Furnishing and setting eight 2-in. brass drains; and setting 2-in. valves and 
plans prepared waterworks system, incl. valve boxes, furnished by the City F 50.00 50 00 
pumps, pumphouse, c.i. mains, hydrants, 200 lin.ft. furnishing and laying 2-in. galvanized iron pipe. ..... : ; 1.00 1 00 
valves, _reservoir and tank. $125,000. —_—_—-  —_— bic 
James, Proctor & Redfern, 36 Toronto St., Extended totals ; ie See eaten iis . $234,690 $238,819 $239 469 
Toronto, engrs. 

Ont., Sandwich—See “Streets and Roads.” Kan., Jetmore—See “Streets and Roads.” Ont., Hamilton—G. C. Coppley, ehn. Ba. 


x rs ohi Dieu ; — . 3 2 s >» ry and \ 
Ont., Ottawa—Plans water main exten- Kan., Wichita — Resolution passed for eee ft sewer in ae io. — 
sions in Burnham Rd. $2,620, Letchworth storm sewers in Dist, 24. $120,000. P.L. Bonk Bide, $61,770, Noted Nov. 36 
Rd. $2,500, Beckwith Rd. $3,230, Glen rockway, city engr. ‘ 7 Boee 
garry Rd. $2,980, Belgrave Rd. $2,950 Tex., Rosenberg—Jan. 10 to vote on $50,- nt, Se Ses Conte iC 
Bower St. $4,100, Clegg St. $2,500, Onslow 000 bond issue for modern sanitary sewer- Toronto, (street address not available), 
Crescent $4,220, Leonard Ave, $715. A. F. age system. E. E. Sands, Mason Bldg., aan ee See. Cree Ba moral 
Ont., Shawville—Takes bids in January Okla., Cuthrie—See “Waterworks.” sewer Satendion in Dundas. St. $2 285; to 
building waterworks system. I. D. Mc Colo., Denver—Takes bids about Jan. 10, Natl. Contg. Co., 9 Garnock Ave., sewer in 
Crea, Ottawa (street address not available), 96 9090 ft. 8-10 in. concrete pipe sewer. $34,- Riverdale Ave. $2,158, Duplex Ave. $5,898: 
engr. 000. A. K. Vickery, City Hall, engr. Noted to F. F. Fry Ltd., 43 Scott St., sewer in 
Ont., Scarboro—Scarboro Twp. plans to Novy, 23. Blvd. Drive eens : Work involves 10,000 
expend $34,000 on new waterworks area, , > See ‘ sates ft. 8-12 in. glaz tile sewers. 
incl, 8,000 ft. 12 in. ci. trunk. C. BE. ge wormme system, $50,000-$65, 0007 CE Ont., Toronto—Furnishing two 2,880,000 
Fraser, twp. engr. and H. S. Green, Nb517 Lincoln St Spokane, gal. centrifugal electric sewage pumps, and 
B. C., Vancouver—Voted $50,000 by law’ eng ” “4 “~" one Venturi meter, to John Inglis Co. Ltd, 
i Oe $50, yk ers. 
and soon takes bids for waterworks, C. 5. Calif., Palo Alto—Plans election to vote Strachan Ave. $14,171. 


Tisdall, mayor. on $50,000 bonds extending sewerage sys- 


Seer anor © 
BIDS DESIRED ee Rs 7 yore Jr., _ — a Waste Disposal 
Minn., New Ulm—Jan. 2, by H. Huevel- posas’” PROPOSED WORK 


mann, supt. Waterworks Dept.. pump 8 5 Calif., Fre Ss takes bid arbare 
aminment # ail Stew 5 Que., Montreal—Plans 6 mi. of 12 ft. ,.©® resno— soon takes bids garbage 
es oe ee ae com. pump. F. sewer from north end of city to Cartier- disposal, bids for collection and disposal, 
c ; ville, $500,000. E. Fusie, supt. Sewer Dept. Separate bids for collection, city to provide 
Que., Greenfield Park— Mayor taking : oo . + eee * for disposal, by either incinerator or sani- 
bids till end of January for 13,820 ft. water- Ont., Gravenhurst — Having plans pre- tary fill method, W. Stranahan, city comr, 
mains im several streets. | $34,327. A. Prepared, sewerage system and concrete pub, wks. 
Vincent, Longueil, engr. sewage disposal plant, vitr. tile pipe 8 in. 
up. $30,000. James, Proctor & Redfern, BIDS RECEIVED 
BIDS RECEIVED 36 Toronto St., Toronto, engrs. R Pa., aptenern It. W. Gross, mayor, 
eee: Sates . Ont., Hamilton—Had plans prepared com- oom 301 City Hall, ,opened bids Dec. 18 
Meetchek eran wow yg ee Se plete intercepting sewerage system and garbage incinerator, from Davis Garbag 
Dec. 19, constructing Mt. Prospect conduit Sewage disposal plant, $2,500,000, First Furnace Co., 110 West 40th St., New York 
a portion of city conduits of Catskill aque- ePort calls for expenditure of $300,000 for City, $20,594 ; Roberts-Filter Mfg. Co 
duct from Shaft 24 of city tunnel in Ft %¢Wage disposal plant, rein.-con. tanks and Darby, $49,500; Universal Destructor Co., 
Greene Park, along Cumberiand St.. Lafay- sedimentation tanks, at west end of city. Fulton Bldg., Pittsburgh, $70,000. Noted 
ette, Washington and Flatbush Aves. to ©. R. Gray, city engr. Gore, Nasmith & Nov. 23, 
Clarkson Ave. here, from A. Paino. 32 Storrie, Confederation Life Bldg., Toronto, CONTRACTS AWARDED 
Court St., $995,305 Beaver Eng. & Contg. Consult engrs. N. ¥., Mayfield—Water system, to H. W 
Co., 51 Chambers St., New York, $995,355 ; Ont., Sandwich—See “Streets and Roads.” Golden & Son, Inc., Troy, $32,629; steel 
T. A. Gillespie Co., 5 Dey St., New York, Ont., Toronto—See “Streets & Roads.” water tank, to Pittsburgh Des Moines Steel 
$1,013,656. Noted Nov. 30. BIDS DESIRED Co., Curry Bldg., Pittsburgh, Pa., $11,000. 


caer Noted Oct. 12. 
CONTRACTS AWARDED N. ¥~ peeve ee 3, by E. Riegel- 
: > tohi need On i 5 ‘ res., Boro Hall, sewers in 40th 
Mich,, Detroit—Furnishing and installing 2M, boro pres., f anne me One ae ’ . 
289,000 bronze strainer caps for strainet ee and Bristol Sts., Vander- Bridges 
system of filtration plant, to Michigan aaa a Aves., Lenox Rd., and PROPOSED WORK 
Valve & Fadry. Co., 13631 Parkinson St., MIRGESORS 4 ee 
$30,400. Noted Nov. 16. PD. C.. Wash.—Jan. 15 by Dist. Comrs., x. Mipeipeten—Ptene 7 con- 
. , - ~<a & 509 Dist. Bldg., for 660 ft. sewer; adv. this crete arch bridge from iverside Dr. to 
—Water B 5.800: ; . r ri a 
oe ee os ce ce a ee Water St. $375,000, W. E. Weller, Munici- 
Jane, Robinwood, Josephone, Buena Vista, Fla., St. Petersburg—Jan. 15, at office pal Bidg., engr. 
Meadowbrook, Larkins and Harding Aves., H. T. Davis, dir. of finance, mechanical Pa., Pittsburgh—Allegheny Co. having 
by day labor. $15,000. T. A. Leisen, Water equipment for sewage screening plant; ady. Plans prepared rein.-con. bridge 750 ft. 
Works Park, ener. this issue main span, with 310 ft. concrete approaches 


5 ; ale : and abutments, California Ave. over Jacks 
Que., Montreal—R. Bauset, city clk., 46 Mich., Lansing — Taking bids storm Run to connect city with Bellevue. 


x 58 x 103 ft. rein.-con., brick and steel ore tr inel. ee a $828 ft. 60 in. $400,000. V. R. Covell, Court House, engr. 
distribution control building for new pump- 672 ft. 54 in., 391 ft. 48 in. 506 ft. 30 in. Ww. v Hunti Funtinet Ohio 
ing station, Atwater Ave. to KB. G, M, and 663 ft. 24, in. rein.con. or segmental 5, a bog jaan eid unt Hoatington 
Cape & Co.. Catheart St., $167,000. Noted block pipe. $130,000. Private plans, ane tect tell teldge over Ohio River, 
Dec, 14. Calif., San Francisco—T. McDougall (Star 5 o- 3 steel Seneniee aaah posts 2.000 
Garage), 150 Turk St., receiving bids 2 ft. span, double deck, concrete flooring. 
story, rein.-con. addition to garage. $60,000. c A. Turner Co., Jewel Exch., Minne- 
Sewers -£ L. Etesert, Kate Spreckels Bldg., archt. apolis Minn engrs ore o> 
Noted Nov. 23, ” ’ ” . 
PROPOSED WORK Goi 2 s O., Akron—Having plans prepared 700 ft. 
0., Bexley (Columbus P. O.)—Preparing CONTRACTS AWARDED steel deck girder bridge encased in con- 
plans & in. concrete sewer in various alleys. _N._¥., Syracuse—Unit price alternate crete, 60 ft. wide, 36 ft. cee ey 5000. 
Ss8600. Sendkinattawrence Co. tartan bids for electric driven sewage pumps, re- alks om side, on State t. = oe 
Bidg., Columbus, engrs,. ceived Oct. 10, are given on page 1121, The Plans three throwgh plate  stee _ 
0.. Bexley (Columbus P. 0.) — Sec ids Were for motors and equipment of the bridges encased in concrete, 88 ft. wile, 
wmnehe oni Gina” a eel ee see  slip-ring against the brush-shifting type and With 58 ft. roadway and two 15 ft. walks, 
Streets and Roads. were compared on the basis of yearly capi- Over Baltimore & Ohio, Pennsylvani M and 
Ind,, Miller — Plans sewerage system. talized amortization charges plus annual Erie Rail Roads on Exchange St. ov, 
$300,000. W, P. Cottingham, Gary, ener. charges for current. 000; through plate girder are encased 
My Lyons—Making plans and takes bids Pa., Pittsburgh—To T. Cronin Co., South wallow Bakons & Of Beng 
about Jan. 29 for sewer and waterworks 18th St.. sewers in Ravenna and Spohr and Erie Rail Roads on Center St. ¥ 
project. $130,000. E. Hancock, 2047 Ogden Sts, $56,320, relief sewers in Wilkins and 000; “wood trestle as temporary bridsé 
Ave., Chieago, engr. South Homewood Aves., South Dallas and while new Exchange and Center St. bridges 
Ia., Mechaniecsville— Takes bids about Reynolds Sts., $61,594. are being built, $50,000; plans prepared for 
Feb. 1 for new_sanitary sewerage system. Mont., Winnett — For 3 mi. trunk and _rein.-con. trestle, concrete beam and slab 
Currie Eng. Co., Webster City, engrs. lateral sewer, to Two Miracle Concrete Co., top, on West Market St., $180,000. E. A 
Noted Dec. 21, Ford Bidg., Great Falls, $37,000. Kemmler, Delaware Bldg., engr. 
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Br s (Continued) 
kKan., Jetmore—See “Streets and Roads.” 
Kan, Sedan—Chautaqua Co. had plans 
Jd 120 ft. steel truss span (Feslers 
Bridge). C. E. Sperry, Sedan, engr 


Fi ‘s 
Mo.. Kansas City—Kansas City Terminal 


R (‘o. having plans_ prepared 1,470 ft. 
st and rein.-con. railway and highway 
br - eurved bridge — $300,000, straight 
pridze $400,000. J. V. Hanna, ch. engr. 


Okla., Pauls Valley—Voted $32,000 bonds 
ons 70 ft. rein.-con, bridge, concrete plers. 
T. . Mathews, Durant, engr. 

Wash. La Center — State Hy. Comn., 
via, having plans prepared steel and 
ete bridge, viaduct type, about 1,000 
neg. aeross east fork of Lewis River 
acifie Highway, south of here. $100,- 
J. Allen, state highway engr. 

Ontario—See “Streets and Roads.” 

Ont., Prairie Siding—Kent Co, plans 375 
ft. steel lift bridge, about 20 ft. wide, here. 
$] 00, Kellar & Harrington, Chicago, 
il, (street address not available), engrs. 

Ont., Toronto—W. A. Clarke, clk. York 
Twp., 40 Jarvis St., receiving competitive 
eketches and plans for 200 ft. rein.-con. 
arch highway bridge to connect Astley Ave. 
and Oakdale Crescent, $135,000. 

BIDS DESIRED 

Mass., Cambridge—Jan, 13, by L. M. 
Hastings, city engr., furnishing and erect- 
ing single leaf movable draw span for Ist 
st. Bridge over Broad Canal; adv, this 
issue, 

Virginia—See “Streets and Roads.” 

Florida—See “Streets and Roads.” 

Ind., Ft. Wayne—Jan. 9, by Auditor Al- 
len Co,, steel girder bridge on Coldwater 
Rd., 111 ft. long, 20 ft. wide. A. W. Gros- 
venor, Ft. Wayne, engr. 

Calif., Redweod City—See ‘“Miscellane- 


as BIDS RECEIVED 


North Carolina—State Hy. Dept., Raleigh, 
constructing rein.-con, bridges and culverts 
on State Project 201, Carteret Co. from 
Boney & Hostetler, Williamston, $24,9 
Hatson-Cook Co., West Point, Ga., $25 
O. A. Mann & Co., La Grange, Ga., $29,271; 
constructing 3 rein.-con, bridges on State 
Project 256, Lenoir Co., from Englehard & 
Kuelin, Camp Bragg, $52,553, Cornell- 
Young Co., 4th Natl Bank Bldg., Macon, 
Ga. $53.720, Rhyne & Kitchen, Blacksburg, 
S. C., $57,268; rein.-con. bridge with stecl 
draw span, over Roanoke River at Edwards 
Ferry, State Project 138 B, Northampton 
Co., from Pensacola Shipbuilding Co., Amer, 
Natl. Bank Bldg., Pensacola, Fla., $349,688, 
Hardaway Constr. Co., 909 Elizabeth Ave., 
Charlotte, $350,679, Atlantic Bridge Co., 
Roanoke, Va., $356,102 Noted Nov. 30, 
under Streets and Roads. 








Ohio—See “Streets and Roads.” 


Kan., Columbus—Cherokee Co., 2 rainbow 
arch bridges, one 80 ft. other 130 ft., con- 
crete abutments, near Baxter Springs, from 
Harrison Eng. Corps, Wichita (street ad- 
dress not available) $35,414; Maxwell 
Constr, Co., Columbus, $37,855; Koss Con- 
str. Co., 2818 5th St., Des Moines, Ia., $41,- 
569, Noted Dec. 7. 

S. D., Yankton—Meridian Hy. Bridge Co., 
opened bids Dec. 11, steel superstructure for 
double deck bridga 5,820 ft. inel.  ap- 
proaches, 1,680 ft. span length over Mis- 
souri River, from Amer. Bridge Co., 208 
South LaSalle St., Chicago, $362,570; Mt. 
Vernon Bridge Co., Mt. Vernon, O., 
$366,370; Bethlehem Steel Co., Bethlehem, 
$381,350. Noted Nov. 30. 


Missouri—State Hy. Dept., Jefferson City, 
opened bids Dec. 2, (1) one 20 ft, rein.-con. 
slab span, 20 ft. roadway, concrete abut- 
ments, over Meeks Branch on road from 
Neosho to Arkansas State line, State Proj- 
ect Route 1, Sect. 106, Newton Co. (2) 
three 30 ft. rein.-con. deck girder spans, 
20 ft. roadway, concrete abutments and 
piers over Cedar Creek on road from 
Neosho to Joplin, State Project Route 1, 
Sect. 104, Newton Co. (3) one 55 ft. steel 
truss, one 35 ft. and one 45 ft. I-Beam 
spans, 20 ft. roadways, concrete abutments, 
on road from Malden to Risco, State Proj- 
ect Route 82, Sect. 3, New Madrid Co. (4) 
one 160 ft., one 80 ft. and one 60 ft. steel 
truss spans, concrete substructure, 20 ft. 
roadWay, over north fork of White River on 
road from Gainesville to West Plaines, 
Federal Aid Project 111, Sect. C, Ozark Co, 
(5) ten 20 ft. I-Beam spans, 20 ft. road- 
way, cresoted wood pile bent substructure, 
over overflow of Crooked River on Sta. 364 
plus $5 on-road from-Richmond to Carroll- 
ton, State Project 10, Sect. 13, Ray Co. 
(6) two 160 ft. and one 80 ft. steel truss 
spans, 20 ft. roadway and four 40 ft. 


rein.-con, deck girder spans, concrete sub- 

structure, over Big Piney River, on Sta. 5 

plus 135 on road from Springfield to St. 

Louis, State Project Route 14, Sect. 45. 

Pulaski Co. (7) two 20 ft. rein.-con, slab 
spans, 20 ft. roadway, 2 rein.-con. abut- 

ments, 1 concrete pier, on Sta. 7 plus 29 
on road from Springfield to St. Louis, State 
Project Route 14, Sect. 76, St. Louis Co., 
(8) one 14 ft. rein. con. slab, one 80 ft., 
one 60 ft. and two 50 ft. steel truss spans, 
20 ft. roadways, concrete substructures, on 
road from St. Louis to Kansas City, State 
Project Route 2, Seet. 71, St. Charles Co. 

(9) three 60 ft. steel truss and two 20 ft. 
rein.-con. slab spans, 20 ft. roadway, con- 
crete substructure on Sta. 440 plus 00 on 
road from Centerville, to Ellington, State 
Project Route 21, Sect. 25, Reynolds Co. 
(10) one 20 ft. rein.-con. slab span, 20 ft 

roadway, ete. on Sta. 26 plus 30, on road 
from Memphis to Edina, State Project 
Route 15 Sect. 4, Seotland Co. (11) one 
16 ft. rein.-con. slab span, 20 ft. roadway, 
etc. over branch of Brush Creek, on Sta. 
119 plus 83, on road from Jefferson City to 
Eldon, State Project Route 15, Sect. 56, 
Miller Co. (12) two 60 ft. steel truss spans, 
18 ft. roadway, concrete piers and abut- 
ments, over Wild Cat Creek, on Sta, 22 
plus 91.3 on road from Princeton to Tren- 
ton, State Project Route 3 Sect. 6, Mercer 
Co. (13) one 80 ft., one 60 ft. and one 
50 ft. steel truss, eight 20 ft. rein.-con. 
slab and one 30 ft. rein.-con. deck girder 
spans, 20 ft. roadway, on road from Chilli- 
cothe to Trenton, State Project Route 3, 
Sect. 16, Livingston Co. (14) one 30 ft. 
rein.-con. deck girder span, 20 ft. roadway, 
concrete abutments, on Sta. 273 plus 55, 
on road from Jefferson City to Eldon, State 
Project Route 15, Sect. 56, Miller Co. (15) 
one 40 ft. I-Beam span, 20 ft. roadway, 
rein.-con. abutments on Sta. 647 plus 8&0 on 
road from Charleston to New Madrid, State 
Project Route 55 A, Sect. 2, Mississippi Co 

(16) one 50 ft. one 100 ft. and one 120 
ft. steel truss spans, 20 ft. roadway. rein.- 
con, abutménts, ete. on road from Kansas 
City to St. Louis, State Project Route 2, 
Sect. 7, Lafayette Co. (17) two 160 ft., 
one 120 ft. and one 80 ft. steel truss and 
five 20 ft. rein.-con. slab spans, 20 ft. road- 
way, ete. on road from Kansas City to 
Springfield, State Project Route 14, Sect. 
38, Laclede Co. (18) one 20 ft. rein.-con. 
slab span, 20 ft. roadway, concrete abut- 
ments, on Sta, 111 plus 39 on road from 
Lone Jack to Warrensburg, State Project 
Route 12 Sect. 5, Johnson Co. (19) one 
25 ft. rein.-con., deck girder span, 20 ft. 
roadway, rein.-con. abutments, over Skunk 
Creek, on Sta. 206 plus 60, on road from 
Warrensburg to Clinton, State Project 
Route 13, Sect. 26, Johmson Co. (20) one 
30 ft. and one 40 ft. rein.-con, deck girder 
spans, 20 ft. roadways, 4 rein.-con. abut- 
ments, on road from Warrensburg to Clin- 
ton, State Project Route 13, Sect. 27, John- 
son Co. (21) one 25 ft. rein.-con, deck 
girder and three 50 ft. steel truss spans, 
20 ft. roadways, etec., on road from St. Louis 
to Kansas City State Project Route 2, Sect. 
6, Jackson Co. (22) two 20 ft. rein.-con. 
slab, one 60 ft., one 100 ft. and two 50 ft. 
steel truss spans, 20 ft. roadways, concrete 
piers and abutments, on road from St. Louis 
to Kansas City, State Project 2, Sect. 4, 
Jackson Co. (23) one 80 ft. steel truss 
and two rein.-con. slab spans, 20 ft. road- 
way, concrete abutments and piers, over 
middle fork of Tebo Creek, on Sta. 31 plus 
60 on road from Windsor to Clinton, State 
Project Route 24 Sect. 4, Henry Co. (24) 
one 20 ft. and two 60 ft. steel truss spans, 
20 ft. roadways, rein.-con. abutments and 
piers, over Big Creek on Sta. 23 plus 80, 
on road from Bethan-- westward, State 
Project Route 4, Sect. 34, Harrison Co. (25) 
one 80 ft. steel truss and two 20 ft. rein.- 
con. slab spans, 20 ft. roadway, concrete 
piers and abutments, over dry fork of 
Merramec River, on Sta. 349 plus 59 on 
road from Salem to Licking, State Project 
Route 32, Sect. 4, Dent Co. (26) one 40 
ft. rein.-con. deck girder and one 50 ft. 
steel truss spans, 20 ft. roadways, concrete 
abutments, over Spring Creek on road from 
St. Louis to Springfield, State Project 
Route 14, Sect. 66, Franklin Co. (27) one 
30 ft. rein.-con. deck girder and two 20 
ft. rein.-con, slab spans, 20 ft. roadway, 
concrete piers and abutments, over Linley 
Creek, on Sta. 827 plus 70 on road from 
Bolivar to Buffalo, State Project Route 15, 
Sect. 80, Dallas Co. (28) one 40 ft. rein.- 
con. deck girder and one 20 ft. rein.-con. 
slab spans, 20 ft. roadway, etc., on road 
from Jefferson City to Tuscumbia, State 
Project. Route 15 Sect. 52, Cole Co. (29) 
one 30 ft. rein.-con. deck girder, one 50 
ft. and one 60 ft. steel truss spans, 20 -ft. 
roadways, concrete abutments, on road 
from Jackson to Perry Co. line, State Proj- 
ect Route 25 Sect. 19, Cape Girardeau Co., 





from J. P. Wolfenbarger, Neosho, (1) 
$6,283 ; Wimstead & Gonter, Siloam Springs, 
Ark. (1) $6,449; Allhands & Davis, 705 
Frisco Bldg., Joplin, (1) $6,458 (2) $9,93 
(27) $9.152; Independent Constr. Co., Pitts 
burg, Kan. (2) $9,068; Koss Constr, Co 
2818 5th Ave., Des Moines, Ia,, (2) $9,890 
(21) «$21,992 (22) $36,511; A. Creek 
Gideon, (3) $12,909; Novaculite Constr. 
Co., Marion, Ill, (3) $12,363 (15) $4,832 
Pioneer Constr. Co. 101 New York Life 
Bidg., Kansas City, (4) $46,476 (17) $77,724 
Parham Constr. Co., East St. Louis. Ill (4) 
$61,026 (6) $62,384; Natl. Constr. Co., Ine 
Kansas City (street address not available) 
(5) 90,318; Cook & O’Brien Constr. Co 
305 Ry. Exch. Bldg.. Kansas City, (5) 
$8.018; A. Hood, Independence, (5) $8,070; 
M. E. Gillioz, Monett, (6) $62,718; Kansas 
City Bridge Co., 510 Orear-Leslie Bldz., 
Kansas City, (6) $62,962; Moreno-Burkham 
Constr. Co., 1213 Syndicate Trust Bldz.. 
St. Louis, (7) $8,162 (8) $45,757; Louis 
Rich Constr. Co., East St. Louis, Ub, (7) 
$6,684; S. M. Timberlake Co., 236 Amer. 
Central Life Bldg.. Ineianapolis, Ind., 
(7) $6,622 (8) $39,148; Alzina Constr. Co. 
Unity Bldg., Springfield, til. (8) $39,905 
(22) $40,102; E. A. Luck, Black Rock, 
Ark., (9) $32,375; Coopers Constr. Serv. 
Co., Federal Reserve Bank Bldg., St. Louis 
(9) $23,406; Muskogee Contg. Co., Musko 
gee, Okla. (9) $25,169; W. H. and G. H. 
Turner, Memphis, (10) $5,842; F. F. O'Dell, 
Farmington, (10) $6,404; Fogleman & 
Thompson, Eugene, (11) $2,559 (14) $4,034; 
Massman-Scott Constr. Co., 3663 Madison 
Ave., Kansas City, (11) $2,662 (14) $4,163; 
Doehla-Kolkmeyer, Jefferson City, (11) 
$2,719 (28) $12,828; Pittsburg-Des Moines 
Steel Co., Tuttle and Southwest 10th Sts., 
Des Moines, Ia., (12) $12,972 (13) $57,296; 
Monarch Eng. Co., Falls City, Neb., (12) 
$13,822; Illinois Steel Bridge Co., 608 La- 
clede Gas Bldg., St. Louis, (13) $53,207 (25) 
$16,185; Campbell Bros. Kansas City 
(street address not available), (13) $ 
539; J. W. Newton, Eldon, (14) $4,528; 
R. F. Williams, Wyatt, (15) $5,301; Keeley 
Bros. Constr. Co., 2100 State St., East St. 
Louis, Ill, (15) $4,829; Spiteaufsky Bros., 
2452 Benton Blvd., Kansas City, (16) $44,- 
239; F. Ek. Marsh & Co., Des Moines, Ia. 
(street address not available), (16) $47,- 
199; J. O. Patterson, 310 Ridge Bldg., Kan- 
sas City (16) $48,674; Wausau Iron Wks., 
Wausau, Ia., (17) $78,390; General Constr. 
Co., Syndicate Trust Bldg., St. Louis, (17) 
$78,499 (25) $16,176; J. E. Ridge, Warrens- 
burg, (18) $7,174; A. T. Cook, Ottawa, 
Kan., (18) $7,196 (19) $7,278 (20) $12,377: 
J. W. Wilson, Warrensburg, (18) $7,677: 
G. A. Woods Constr. Co., Smithville, (19) 
$8,184 (20) $16,123: C. T. Johnson, War- 
rensburg, (19) $8,207; Maxwell Constr. Co. 
Columbus, Kan., (20) $15,053; Harrison 
Eng. & Constr. Co.. Wichita, Kan., (street 
address not available) (21) $22,075 (22) 
$37,215; J. J. Dunnegan, Shenandoah, Ia., 
(21) $24,855; Harrison Constr. Co., Des 
Moines, Ia. (street address not available), 
(23) $16,013; A. M. Highnote, Columbus, 
Kan., (23) $16,734; Carterville Constr. Co., 
Carterville, (23) $16,901; Rand Constr, Co., 
1907 New York Life Bldg., Kansas City 
(24) $27,547; C. T. Fogle Constr. Co., Jef- 
ferson City, (25) $16,241; Frazier Davis 
Constr. Co., Arcade Bldg., St. Louis, (26) 
$14,802; Felix Kersting Co., Jefferson City, 
(26) $15,611 (28) $12,094: C. F. Johnson 
& Son, Buffalo, (27) $8,886; J. E. Hartley. 
Mt. Vernon, (27) $9,386; Carroll, Redwell 
& Hartell, Cape Girardeau, (29) $14,536. 


Colorado—State Hy. Dept., Denver, steel 
and timber bridges at Huffman Crossing 
of Sand Creek about 5 mi. east of Colorado 
Springs on State Highway 30, El Paso Co., 
from J. R. Donaghy, 416 North Nevada 
Ave., Colorado Springs, $23.747 Colorado 
Bridge & Constr. Co., Gas & Electric Bldg., 
Denver, $23,945: W. °O. Morrison, 409 
Cooper Bldg., Denver, $26,016. Engrs, est. 
$26,399. 


Calif., Redwood City — San Mateo Co., 
constructing rein.-con. arch and slab cul- 
vert over San Mateo Creek, between B and 
Griffith Aves., 3,000 cu.yd. excav, 1,400 eu. 
yd. Class A rein.-con. for arch, 135 cu.yd. 
Class A rein.-con. for walls, 105 cu.yd. 
Class A concrete for slabs, et 650 sq.ft. 
cement surfacing, etc., from og Lindgren, 
El Cerrito Ave., Burlingame, $41,568 ; Union 
Constr, Co., Balfour Bldg., San Francisco, 
$44,022; H. G. Vansano, 58 Sutter St., San 
Francisco, $44,640. 


CONTRACTS AWARDED 


Alabama—State Hy. Dept., Montgomery, 
566 ft. concrete girder bridges’ with one 80 
ft, steel span, on Opelika-Waverly Rd., Lee 
Co., to Stanley & Singer Constr. Co., Lafay- 
ette, $37,221; 1,017 ft. concrete bridges, slab 
girder type, on Montgomery-Birmingham 
Highway, from Jefferson Co. line to Chilton 
Co, line, Sects. A and B, Federal Aid Proj- 
ect 99, Shelby Co., to J. W. Gwin, Jefferson 
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(Continued) 


Bridges 


Co Bank Bldg., Birmingham, $80,447. 
Noted Dec. 14 and 21. 
Ss. D., Forestburg — State Hy. Comn., 


Pierre, 408 ft. rein.-con, bridge over James 
River, here, incl. 515.3 cu.yd. concrete, 43,- 
750 Ib, reinforcing and 209,081 Ib, struc- 
tural steel, to Pioneer Bridge Co., Mitchell, 
$24,216. 


Ia., Mt. Ayr—Ringgold Co., furnishing 
material and constructing 54 culverts and 
xtensions, 1 I beam and 1 pony_truss 


pridge, to C. J. Kramme & Co., Ft. Dodge, 


$41,973 Noted Nov. 30. 
Wash., Spokane—Spokane Co., concrete 
bridge consisting of one 150 ft. and two 


80 ft. spandrel arches, with 56 ft. concrete 
girder approaches at each end, 24 ft. clear 
roadway, over Spokane River on Trent Rd., 
to W. J. Doust, Lindelle Bldg., $60,370. 
Engrs. est. $70,000. Noted Nov. 30. 


Dams 


PROPOSED WORK 
Ind., Ft. Wayne—Having plans prepared 
and takes bids in about 60 to 90 days, 550 
ft. dam across Maumee River near Walton 
Ave. Bridge, rein.-con. permanent spillway, 
2 steel movable rollers, each approximately 
100 ft. long, 10 ft. diam., hoisting machin- 
ery and adjustable gates. Engineers de- 
sire to get in touch with manufacturers who 
ean figure on steel rollers, also manufac- 
turers who can build heavy hoisting ma- 
chinery for same. F. Randall, city engr. 
«,. Brossman, 1503 Merchants Bank Bldg., 
Indianapolis, consult. engr. A. W. Gros- 
venor, 710 Packard St., civil engr. This 
corrects report in Dec. 14 issue. 
Wis., Iron River—See “Waterworks.” 
Kan,, Jetmore—See “Streets and Roads.” 
Tex., Ballinger—See “Streets and Roads.” 


Que., Montreal—Back River Power Co., 
c/o J. R. Walker, 35 Common St., had 
plans prepared dam _ across Riviere des 
Prairies just below Visitation Island, to 
develop 50,000 hp $2,000,000. T. Pringle 
& Son, 20 St. Nicholas St., engrs, 


Railways 


PROPOSED WORK 


Florida—Florida Citrus Highlands Ry., 
Stovall-Nelson Bldg., Tampa, plans 4§ mi 
tracks and spurs from Bareah to_ Frost- 
proof, and station at Frostproof. $25,000. 
iongineers of Seaboard Airline Ry., Wil- 
mington, N. C., will supervise construction. 

Wisconsin—Madison Rys. Co., 2302 Fair 
Oakes Ave., Madison, plans railroad from 
Madison to Sturgeon Bay, through Sun 
Prairie, Oakfield, Fond du Lac Kiel and 
Manitowoc, $2,600,000. D, Montgomery, 
mer. 

Ontario—Toronto Transportation Comn., 
Ryrie Bldg., Toronto, plans to extena 
Parliament St, car tracks from Prospect 
to Bloor Sts. Toronto, 1,800 ft. double 
track, 100 Ib. rails on 12 in. concrete with 
granite pavement between tracks. $150,- 
000. H. H,. Couzens, Ryrie Bldg., Toronto, 
mer, 


Excavation, Drainage, 


Irrigation 


PROPOSED WORK 

Tex., Ballinger—Colorado Irrigation Dist., 
Runnels Co., plans to vote on $1,000,000 
bonds to irrigate 100,000 acres, work in- 
cludes dam, ete. A. N. Norris, member of 
State Bd. Water Engrs., Austin, engr. 

Nev., Lovelocks — Pershing Co. election 
Jan, 20 to vote on $40,000 bonds for drain- 
age work in lower Humboldt Valley. 


Ariz., Maricopa—Maricopa Irrigation Dist. 





rejected bids opened Nov. 27, furnishing 
material and labor, and construction of 
necessary machinery and installation of 


general irrigation system Will revise 
plans and readvertise. Reed & Baker, 419 
Fleming Bildg., Phoenix, engrs. Noted 
Nov. 16. 

Ont., Barrie—Simcoe Co. and Provincial 
Government, Toronto, having plans pre- 
sared dredging Nottawasaga River, reclaim- 
ing 20,000 acres land. $200,000. G. A. 
MecCubbin, 135 King St., Chatham, ener. 


Ore., Mollala—Mollala Municipal Impvt. 
Dist. incl. city and 4,000 acres surrounding 
same, has been organized to drain and irri- 
gate said tract. $100,000 to $125,000. L. A. 
Shaver, O. W. Robbins and S. A. Knapp, 
Mollala, dir, 


Engineer not selected. 
BIDS DESIRED 
N. ¥., Brooklyn—Jan. 3 (change of date) 











by E. Riegelmann, boro pres., Boro Hall, 
dredging Fresh Creek from head of Fresh 
Creek Basin to Channel of Jamaica Bay. 
Noted Dee. 7. 


Tex., Houston—Harris Co. D. D. No. 1, 


Alief, taking bids ditches, ete., here. $75,- 
000. Howe & Wise, Ist Natl. Bank Bldg., 
co, engrs. 


CONTRACTS AWARDED 


Mont., Luther— Red Lodge — Rosebud 
Irrigation Dist., J. A. Fiveland, dir., 300,000 
cu.yd. excav., 2,000 cu.yd. rein.-con., 15,060 
Ib. 


structural steel, 2,500 sq.yd. paving, 
2,000 ft. corrugated metal pipe, 700 ft. 
vitr. pipe, 3,600 ft. flume, ete, to W. C. 
McCloud, Livingston $219,800. 


Calif., Merced—Merced Irrigation Dist., 
drilling and lining 30 wells, 110 ft. each, to 
J. B. Rogers, 110 Sutter St., San Francisco, 
boring 16 in. wells $2.75 per lin.ft., 18 in. 
wells $3, 20 in. wells $3.25; casing 16 in. 
Wells $2.82, 18 in. wells $4, 20 in. wells 
$4.41. Noted Nov. 30. 


Streets and Roads 


PROPOSED WORK 


N. ¥., Bath—Steuben Co. plans $200,000 
bond issue for new highway. 

N. Y., Elmira—Chemung Co. 
eonstruct highways. $26,250. 
not announced, 

N. Y., Westfield—Chautauqua 
paving 2 mi. Westfield-Barcelona Rd., 16 
ft., concrete. $25,000. S. E. Fitch, co. engr. 

Pa,., Pittsburgh — Plans widening Cherry 
Alley from 6th to Liberty Aves., will in- 
clude wrecking buildings on southern side 
of street. $1,000,000. KF. W. Lyon, City 
County Bldg., engr. 


Pa., Sewickley—Plans repaving 1 mi. Lin- 


plans to 
Engineer 


Co. plans 


coln Highway, brick on old base, 30 ft. 
$50,000. J. C. Hiteshow, Municipal Bldg., 
ener. 

Pa., Waynesburg — Greene Co. plans 


$200,000 bond issue for new roads 

Florida — State Hy. Dept., Tallahassee, 
takes bids about Jan. 15, surfacing 10 mi. 
road from Frostproof to Avon Park, High- 
lands Co., 23 in. bituminous macadam on 
8 in. crushed rock. J. S. Boggs, state high- 
Way engr. 

Fla., De Land—Volusia Co. plans elec- 
tion to vote on $30,000 bonds paving 4 mi. 
road from Allanhurst to Brevard Co, and 
Canal Ave. near New Smyrna, 15 ft., 7 in. 
coquina or other rock, tarvia or asphalt 
and sand surface. R. J. Bisnop, chn. 

Kentucky — State Hy. Dept., Frankfort, 
having plans prepared grading 9.717 mi. 
road from Rowan Co. line to Olive Hill, 24 
and 28 ft., Federal Aid Project 68, Carter 
Co. J. S. Boggs, state highway engr. 

0., Akron—Plans to issue $315,000 bonds 
resurfacing, repairing and improving vari- 
ous streets. Total amount of money to be 
spent for highway improvement in city of 


Akron in 1923 will amount to at least 
$1,500,000. E, A. Kemmler, Delaware Bldg., 
ener, 


0., Bexley (Columbus P. O.)—Preparing 
Plans grading, curbing, laying 8 in. water 
mains, making necessary sewer connections 


and paving 2,200 ft. Ardmore Rd. from 
Broad St. to north line of Ardmore addi- 
tion, 24 ft., $45,000, 2,200 ft. Cassingham 


Rd. from Broad St. to north line of Ardmore 
addition, 24 ft., $45,000, 2,200 ft. Reming- 
ton Rd. from Broad St. to north line of 
Ardmore addition, 24 ft., $45,000, 2,000 ft. 
Fair Ave. from Cassidy Ave. east, 36 ft., 
roadway with 18 ft. parkway between 2 
sides, $60,000, all brick, concrete, asphalt 
or tarvia. Jennings-Lawrence Co., Hart- 
man Bldg., Columbus, engrs. 

0., Dayton—Montgomery Co. plans pav- 
ing 1 mi. Gettysburg Ave. from Jalappa Rd. 
to Eaton Pike, 20 ft., 11,700 sq.vyd. asphalt 
or concrete. $30,000. W.O. Pease, Dayton, 
co. surv. 


Ind., Evansville — Vanderburgh Co. re- 





jected bids grading and graveling 15,400 
ft. E. I. Smith Rd., 16 ft. $26,947. Will 
readvertise. Noted Dec. 7. 


Mich,., Detroit — Plans prepared grading 
and paving 16 alleys, 20,480 sq.yd. one 
course 6 in. concrete, with 2 x 6 in. re- 
taining plank. $51,200. J. W. Reid, city 
engr. 

Mich., Jackson—Election in spring to 
vote on $200,000 bonds sheet asphalt pave- 
ments on 6 in. concrete, on 8 main streets. 
P. Arnold, city engr. 

Ml., Elmhurst—Making plans and takes 
bids about Jan. 19, concrete sidewalks. $25,- 
000. E. Hancock, 2047 Ogden Ave., Chi- 
cago, engr. 


1l., Posen (Harvey P. O.)—Making plans 











Vol. o _ 





and takes bids about Feb. 6, eo; 


walks. $80,000 E. 
Ave., Chicago, engr. 
HL, Vila Park—Making plan 
bids about Jan. 15 concrete pay 
streets. $40,000. E. Hancock, : 
Ave., Chicago, engr. Noted May 
Wisconsin—Following is outli 
posed concrete road constructio: 
(subject to bond issue) in Div, 
1923, comprising following counti 
Fond du Lac Co., 5 mi. St 
Highway 56, 10.5 mi. State Trunk 
b>, 5 mi. State Trunk Highway 
mi, State Trunk Highway 23, 5.5 
Trunk Highway 91, 


Hancock, 


3.5 mi. St 
Highway 49. G, Treleven, Fond 
comr. 
Kenosha Co., 1.75 mi. State Tru: 


way 116, widening 2 mi. of 9 ft 
on State Trunk Highway 50. J. F 
Kenosha, comr. 

Milwaukee Co., 10 mi. road, 
as yet determined. Ww. 
Milwaukee, comr, 

Ozaukee Co. 3 mi, State Trunk H 
17, 5 mi. State Trunk Highway 57 
Ubbink, Port Washington, comr. 

Racine Co., 1 mi, State Trunk H 
36, 1.25 mi. State Trunk Highway 36, | 
River Rd., 4.2 mi. County Trunk H 


loca 


FE’. Ca 


C, 2 mi. Browns Lake Rd. W. A. 
hold, Racine, comr. 
Sheboygan Co., 0.25 mi. Main St, \ 


of Elkhart Lake, 0.25 mi. Main St., V 


of Random Lake. G. W. Ubbeloho« 
bogan, comr. 

Walworth Co., 5 mi. State Trunk I] 
way 20, 4.5 mi. State Trunk Highway 
9 mi. State Trunk Highway 12. 1 





County Trunk Highway H, 1.5 
Trunk Highway C. H. J. 
comr. 


mi. Co 
Peters, Elk 


Washington Co., 2.5 mi. State Trunk 
Highway 29, 0.5 mi. State Trunk Hig! 
way 68, 1.75 mi. State Trunk Highway ¢ 
West Bend east, 2.75 mi. State Trunk 
Highway 55, 1.6 mi. State Trunk Hig) 
way 15, 3 mi. Sheboygan Rd. 2? n 


Richfield Spur, 3.5 mi. Milwaukee-German 

town Rd., 2.5 mi. Jackson-Cedarburge Rd 

3 mi. Hartford-Thompson-Hartford Id 
Waukesha Co, 5.5 mi. State Tr 


Highway 67, 2.5 mi. State Trunk Highw wv 
83, 6.5 mi. State Trunk Highway 74, 4.5 
mi. Merton-North Lake Rd 3.5 m 


Waukesha-Prospect Rd., 2 mi. State Trunk 
Highway 41, Wales. relocation. Cc. de 
Hahn, Waukesha, comr. 
Wisconsin—Following are county app 
priations for state and county aid roa 
and bridge construction during 1923 Poll 
Co. $108,735, C. W. Nystrom, Balsam Lak: 


comr.; Florence Co. $36,534, O. F. Soder- 
berg, Florence, comr.; Marinette Co. $167 
849, A. Eklund, Pestigo, comr.; Shawan 


Co. $209,861, W. F. Meyer, Shawano, comr. 
Ozaukee Co. $368,041, W. J. Ubbink, Port 
Washington, comr.; Chippewa Co. $113,136 
P. O. Lokrantz, Chippewa Falls, comr. 
Ia.. Dyersville—Takes bids about 
1 for 52 blocks brick paving. N. B 
ber, Waterloo, engr. Noted Dec. 21. 


Minn., Slayton—Murray Co. having plans 
prepared grading 10 mi. State Rd. 6 from 
Curry to Cottonwood County line, $10,000; 
13.5 mi. State Rd. 11, from Dovray to Wal- 
nut Grove, $18,000; 9 mi. State Rd. 4, from 
Avoca to Cottonwood County line, $10,000 
6 mi. State Rd. 10, from Fulda to Wirock, 
$7,500. J. A. Myron, Slayton, engr. 

Minn., Thief River Falls—Pennington C: 
plans grading 6 mi. State Rd. 5, from her 
east. 


Kan., Emporia — Comrs. Lyon Co. soon 
take bids concrete paving 1.9 mi. Olpe Ra 
18 ft. $100,000. W. S. Ruggles, co. engi 

Kan., Girard—Comrs. Crawford Co. soo! 
take concrete paving 2 mi. Walnut Engl 
vale Rd., 18 ft., $70,000; 4.937 mi. Radley 
Ringo Rd., 18 ft., $125,000. C. M. Cooper, 
Girard, engr. 

Kan., Girard—Crawford Co. rejected bids 
received Dec. 11, concrete paving 0.942 mi. 
Arcadia Branch to Commercial Highway, 
18 ft. $32,182. C. M. Cooper, co. engr. 

Kan., Jetmore—Making plans pavil 
sewers, bridge and dam. A. T. Archer & 
Co., 609 New England Bldg., Kansas City, 
Mo., engrs. 


Kan., Wichita — Comrs. Sedgwick © 
soon take bids paving 0.8 mi. Tyler Rd 
9 ft., concrete or brick. $25,000. M. Rose- 
berry, co. engr. 


South Dakota—State Hy. Comn., Pierr: 
takes bids in_ January, grading 5.66 n 
road in Todd Co, $40,203. F. D. Hudgin: 
state engr. 


S. D., Sioux Fallse—Plans paving 12,7: 
sq. yd. 6th St. from Weber to Van Eps Ave: 
$34,000; 4,745 sq.yd. Weber Ave. from 6t 
to 8th Sts., $13,040. S. B. Howe, city engr. 
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str ts and Roads (Continued) 

North Dakota State Highway Comn., 
B rek, plans grading and graveling 17.8 
1 northeast section of state. $700,000. 
H. Frahm, Minot, div. engr. 


\issouri—State Hy. Dept., Jefferson City, 

d bids Dec. 2 improving (1) road 
; Centerville southward, State Project 
21, Sect. 25, Reynolds Co. (2) road 
Gainesville eastward, State and Fed- 
\id Project 111 C, Ozark Co. (3) road 
Kansas City to St. Louis, State Pro)- 
eoute 20, Sect. 10, Lafayette Co. (4) 
from Warrensburg to Clinton, State 
1 et Route 13, Seot. 26, Johnson Co, (5) 
| from Festus to St. Genevieve Co. line, 

Project Route 29, Sect. 2, Jefferson 
(6) road from Opolis to Asbury, State 
Project Route 57, Sect. 2, Jasper Co. (7) 

from Kansas City to St. Louis, State 

et Route 2, Sect. 6, Jackson Co. (8) 

from Kansas City to St. Louis, State 
ect Route 2, Sect. 5, Jackson Co, (9) 
i from Bethany, westward, State Proj- 
Route 4, Sect. 24, Harrison Co. (10) 
id from Ava southeastwardly, State 
ject Route 5, Sect. 94, Douglas Co. (11) 
oad from Ava southeastwardly, State Proj- 
t Route 5, Sect. 98, Douglas Co, (12) road 
from Memphis to Edina, State Project 
Route 15, Sect. 4, Scotland Co., from E. A. 
i 


ih 





uuck, Black Rock, Ark., (1) $64,999 (10) 
12.389 (11) $13,836; Coopers Constr. Serv- 
ice Co. Federal Reserve Bank Bldg., St. 
Louis, (1) $53,162; Muskogee Contg. Co., 
Muskogee, Okla. (1) $54,922; Pioneer 
Constr. Co., 101 New York Life Bldg., Kan- 
sas City, (2) $56,693; Parham Constr. Co., 
East St. Louis, Ill. (street address not 
wailable) (2) $74,115; Cook & O’Brien 
Constr. Co., 305 Ry. Exch. Bldg., Kansas 
City (3) $112,535 (7) $201,839 and $222.,- 
931 (8) $159,998; C. T. Johnson, Warrens- 
burg (3) $112,816 (4) $35,974; J. O. Pat- 
terson & Co., 310 Ridge Bldg., Kansas City, 
(3) $116,700 (7) $224,273; G. A. Woods 
Constr. Co., Smithville, (4) $35,863; A. T. 
Cook, Ottawa, Kan. (4) $33,721; W. J. 
Knorpp and J. Richardson, De Soto, (5) 
$28,902; J. P. Sparks, Kirkwood, (5) $31,- 
410; M. E. Gillioz, Monett, (5) $36,332; 
V. E. Koch, Box 604, Joplin, (6) $76,200; 
Carterville Constr. Co., Carterville, (6) 
$78,336; Du Bois & Co., 126 East Ist St., 
Wichita, Kan., (6) $80,385; Harrison Eng. 
& Constr. Co., Wichita, Kan. (street address 
not available) (8) $163,544; J. J. Dunne- 
gan, Shenandoah, Ia., (8) $166,429; Rand 
Constr. Co., 1001 New York Life Bldg., 
Kansas City, (9) $142,392; Summerfield, 
Jones & Co., Springfield (street address not 
available), (10) $11,795 (11) $13,247; W. 
H. and G. H. Turner, Memphis, (12) $54,- 
616; F. F. O'Dell, Farmington, (12) $54,148. 
Noted Nov. 23. 

Tex., Ballinger—Runnels Co. plans to 
construct State Highway 7 A, from here to 
county line, $40,000. State Highway 
Comn., Austin, granted $20,000 ard not to 
exceed 50 per cent of cost of project. U. 
Stephens, co, engr. 


Tex., Bay City — Matagorda Co. voted 
$110,000 bond issue Nov. 18 for highway 
improvement. J. C. Carrington, co. engr. 


Tex., Center—Shebly Co. making plans 
grading and gravel surfacing 12.5 mi. State 
Highway 35 from Bobo to west line of Joa- 
quin Rd. Dist. 5, 16 ft. $160,000. T. H. 
Dillon, co. engr. 


Tex., Columbus — Fayette Co. election 
Jan. 27 to vote on $100,000 bonds for grad- 
ing, raising, filling and gravel topping 15 
mi. roads in Dist. 3, 18 ft. $100,000. 

Tex., Conroe—Attorney Generals Dept., 
Austin, approved $40,000 bond issue for 
road and highway improvement in Mont- 
gomery Co. W. H. Lee, co judge. 


Tex., Conroe—Montgomery Co. plans to 
construct State Highway 19. $150,000. 
State Highway Comn., Austin, granted $70,- 
000 aid, not to exceed 50 per cent of cost. 
W. H. Lee, co. judge. 


Tex., Dallas—See “Miscellaneous” under 
Park Imprevements. 


Tex., Highland Park—Jan. 16, to vote 
on $100,000 bonds for street paving and 
improvements. M, Costella, city secy. 


_Tex., Jefferson—State Hy. Comn., Aus- 
tin, alloted $75,338 aid to Marion Co. for 
construction of 14.42 mi. State Highway 35, 
on condition that county surface State 
Highway 8 with bituminous topping, present 
plans calling for gravel road. T. B. War- 
den, co. engr. 


Okla., Chandler—Had plans prepared for 
brick paving 13 blocks. V. V. Long & Co., 
1300 Coleord Bldg., Oklahoma City, engrs. 
Noted Nov. 16. 


Okla., Sayre—Plans paving 13 blocks in 
residence district, 18,000 sq.yd. concrete. 












ROAD WORK—FLORIDA 
Following are lowest three bids opened Nov. 14, by State Rd. Dept., Tallahassee, for 


constructing road between Pensacola and 


Roberts, Project No. 34, Escambia Co., (A) 


Cc. H. Turner Co., Pensacola ; (B) S. S. Fulghum, Pensacola; (C) W. D. Winchell & Co.,, 
Columbus, Ohio. The unit bids were as follows: 


100 acres clearing and grubbing 

59,154 cu.yd. regular excavation 
105,600 sq.yd. plain cement concrete 
17,785 lb. reinforcing steel 

8,100 lin.ft. corrugated metal pipe, 15 in 
600 lin.ft. corrugated metal pipe, 24 in 
213.3 cu.yd. class “A” concrete 


Extended totals. 


A B Cc 
$35.00 $55 83 $60.00 
37 43 52 
2.08 2.253 2. 36 
09 046 07 
2.02 2.21 1.60 
305 3 54 3. 00 
25 80 16.40 18 00 
$250,808 $270,265 $287,136 


ROAD WORK—COLORADO 
Following are lowest three bids opened by State Highway Comn., Denver, for con 
structing Federal-Aid Project No, 116-A, El Paso Co,, (A) Standard Eng. & Constr. Co. 
F18-19 KE. & C. Bidg., (awarded contract); (B) J. F. Roberts Constr, Co., 206 Tramway 
Bldg. ; (C) Colorado Bridge & Constr. Co., 501 Gas & Electric Bldg. The unit bids were 


as follows: 


l acre clearing and grubbing 
98,000 cu.yd. common excavation 
16,400 cu.yd. rock excavation 
12,300 cu.yd. borrow fill 

42,000 sta. yd. overhau! 

3,110 cu.yd. gravel shoulder 

345 cu.yd. sand cushion ; 
43,776 sq.yd. concrete pavement 
837 cu.yd. concrete class ‘‘A”’ 
91,710 lb. reinforcing steel 

5.8 M bd. ft. timber headers 

200 sq.yd. rip rap 

7,352 lin.ft. timber guard fence 
650 lin.ft. 8 in. vitrified tile underdrain 


Sub-totals...... 

Cottonwood Creek Bridge 
916 cu.yd. concrete class “A” 
3,500 Ib. structural steel 
119,400 Ib. reinforcing steel 
264 handrail spindles saad 


Sub-totals ‘ ‘ 
10 per cent for engineering and contingencies 
Extended grand totals 


A B Cc 

$100.00 $80.00 $50.00 
i8 22 25 

95 8&0 1.25 

18 22 .25 

02 02 02 
80 2 00 3.75 
90 1.50 2. a2 
2.15 2.10 2.425 
15.50 16 50 21.90 
05 05 07 
60.00 60.00 70.00 
80 2.00 1.25 
48 50 75 
40 80 2.20 


$155,147 $160,313 $163,742 


$17 50 $18.50 $25.00 
08 06 08 

05 C5 07 
1.50 1.00 2.00 
$22,676 $23,390 $26,330 
17,782 18,370 19,007 


$195,605 $202,073 $209,079 


ROAD WORK—OREGON 
Bids were opened by State Highway Comn., Nov. 21, for constructing .94 mi. Oregon- 
City-Canemah Sect., Pacific Highway, Clackamas Co., (A) Rajotte, Winton, Inc., Realty 
Bldg., Spokane; (B) D. Samuels, Salem; (C) A, D. Kern, Portland. The unit bids were 


as follows: 

Unit A 
3.2 acres clearing and grubbing. . 
600 cu.yd. common excavation... 
600 cu.yd. intermediate excavation. 
1,800 cu.yd. solid rock excavation. . 
3,150 cu.yd. disposal of waste 
80 cu.yd. class ‘‘B’’ concrete ; 
150 cu.yd. excavation for culverts. 





Extended totals............ 
Unit B 
4 acres clearing and grubbing (lump sum). 
5,000 cu.yd. common exeavation 
7,000 cu.yd. intermediate excavation. 
25,000 cu.yd. solid rock excavation 
35,000 cu.yd. overhaul over 500 ft. | 
over 100 ft. { 

13,900 cu.yd. disposal of waste. . 
50 lin.ft. 18in. reinforced-concrete pipe 
130 lin.ft. 24-in. reinforced-concrete pipe 
500 lin.ft. 6-in. drain tile 
100 cu.yd. rock or gravel backfill 
1,000 lin.ft. wood guard fence. 
650 cu.yd. class ““B”’ concrete. 
1,250 cu.yd. rubble and cement masonry 
1,200 lin.ft. parapet walls 
2,000 cu.yd. excavation for culverts. . 


Extended totals. . . 


Extended grand totals.............. 


$87,000. V. V. Long & Co., 1300 Colcord 
Bldg., Oklahoma City, engrs. 

Calif., Crescent City—Soon takes new 
bids grading and paving various streets, 
23,900 cu.yd. grading excav., 316,300 sq.ft. 
grading surface, 316,300 sq.ft. asphaltic 
macadam pavement, 168,418 sq.ft. asphaltic 
macadam pavement to be_ rebuilt, ete. 
Former contract rescinded. C. C. Kennedy, 
Call Bldg., San Francisco, engr. Noted 
Sept. 28. 

Calif., Fresno—Soon takes bids improving 
portions of Tuolumne, Divisadero, R and S 
Sts., ete., 198,940 sq.ft. grading, 186,427 
sq.ft. asphaltic paving, 12,012 sq.ft. con- 
crete gutter, 7,504 lin.ft. concrete curb, 13,- 
725 sq.ft. concrete walks, etc. W. Strana- 
han, city engr. 


Calif.. San Diego— Had plans prepared 
paving with 13 in. topeka asphalt on 24 in. 
asphaltic concrete, Maple, Nutmeg and 
Olive Sts., 389 lin.ft. cement curbing, 1,032 
sq.ft. -cement sidewalks, 19,879 sq.yd. 
bituminous concrete; paving with 2. in. 
bituminous concrete on 4 in. cement con- 
crete base, 1 in. binder, A St. from 4th 
St. to Kettner Blvd., and 2nd St. from A 





A B C 
$1,200 OOA&B $75.00 $300. 00 
1.00 .40 80 
1 00 60 1.10 
2.25 1.40 2.00 
20 25 25 
30 00 30.00 20.00 

2.50 1.50 

$8,655 $6,608 $7,728 
475.00 500. 00 
50 50 90 
70 70 1.25 
1.50 1.60 1.85 
05 .05 .05 
20 .20 25 
4.00 3.00 3.00 
5.00 4.00 4.00 
75 25 40 
1.50 3.00 3.00 
1.00 1.25 .90 
25.00 25.00 20. 00 
10.00 15.00 12.00 
3.50 3.00 3.50 
2.00 1.50 2.00 
$89,955 $96,350 $103,495 
$98,610 $102,958 $115,223 


to R Sts., 551 lin.ft. cement curbing, 2,263 
sq.ft. cement sidewalks, 13,297 sq.yd. pav- 
ing. F. A. Rhodes, City Hall, engr. 

Calif., San Mateo—Plans improving vari- 
ous streets, involving 25,000 sq.ft., 40,000 
sq. ft., 120,000 sq.ft., 244,500 sq.ft. 14 in. 
asphalt on 6, 5, 44 and 4 in. concrete re- 
spectively, 6,970 cu.yd. excav., 1,000 cu.yd 
fill, 16,000 lin.ft. standard concrete curb, 
1,050 lin.ft. parkway concrete curb, 660 
sq.ft. concrete gutter, 3.100 lin.ft. 6 in. 
sewers, 3,650 lin ft. 4 in. sewer laterals, 
2,130 lin.ft. 18 in. drain, 34,800 sq.ft. ce- 
ment walks, removing 3,400 lin.ft. curbs, 
770 sq.ft. driveway approaches, etc. G. S. 
Whitehead, San Mateo, engr. 

Ontario—Dept. Pub. Highways, Parlia- 
ment Bldg., Toronto, plans paving 11 mi. 
provincial highway between St. Thomas and 
Aylmer, asphalt on concrete. $400,000. G. 
Hogarth, ch, engr. 

Ontario — Provincial Highway Dept., 
Parliament Bldgs., Toronto, plans to take 
over county road between Orangeville and 
Arthur and build 22 mi. gravel or stone 
macadam highway, bridges and culverts. 
$500,000. G. Hogarth, ch. ener. 
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Streets and Roads (Continued) 


Ont., Oshawa — Plans 800 ft, 
pavement on Bruce St. from Ritson 
Drew St., 24 ft. wide, with concrete curbs 
and gutters, $35,000; also 8,000 ft. of 4 ft 
concrete walks on various streets, $8,300. 
F. E. Hare, city clk. 

Ont., Ottawa - Bd. Control takes bids 
arly in spring, tarvia macadam on Waverly 
Rd. from Robert to Bank Sts.; asphalt on 
Carling Ave, from Parkdale to Fairmont 
Aves., $50,000. A. F. Macallum, city engr. 








asphalt 
Rd. to 














Ont., Owen Sound—Plans 4 mi. asphalt 
pavement, average width 30 ft $300,000, 
D. H. Fleming, city engr. 





Ont., Sandwich—Takes bids in January 
for new pavements, opening streets, sewers 
and watermains. $106,500. KE. R. North, 


town clk. 










Ont., Stratford—Plans to expend $223,969 
on asphalt and concrete pavements, and 
concrete sidewalks, <A. B. Manson, city 
engr. 

Ont., Toronto — Plans paving, curbing, 
guttering and laying storm sewers in 





Kingston Rad. from Dixon Ave, to Main St, 
4,800 ft. long, 40 ft. wide. $330,089. R.C. 
Harris, city engr. 

Ont., Toronto—Plans paving 600 ft 
das St. from Yonge to Victoria 
phalt on concrete with storm se 








Dun- 
Sts., as- 
fers and 













provision for double car tracks, $25,512. R. 
Cc. Harris, city engr. 

Ont., Toronto—Plans grading 3,000 ft. 
Glendonwynne Rd., 66 ft. wide, $16,335, 
also 2,000 ft. 4 ft. 6 in. concrete sidewalks, 
$3,275; extending and grading Pailton 






Crescent from Baliol St. to Davisville Ave.. 








600 ft. long, 66 ft. wide, $10,750; extending 
and grading Heather St., 1,200 ft. long, 
66 ft. wide, and St. Clair Ave. E. across 






Rosedale Ravine to Inglewood Dr., 2,000 ft. 







long, 86 ft. wide, $50,000, R. C. Harris, 
city ener. 
Ont., Toronto — Having plans prepared 





widening Parliament St., incl. asphalt pave- 
ments and concrete sidewalks. $155,000. 
R. C. Harris, city engr 

B. C., Vancouver—Voted $150,000 by law 











and soon takes bids for new roads. C, E. 
Tisdall, mayor. 
BIDS DESIRED 
N. Y., Brooklyn—Jan. 4, by Park Bd. at 







office Dept. Parks, Municipal Blidg., New 
York City, improving Bay Parkway from 
59th to 78th Sts., here F. D. Gallatin, 
pres. 






N. J., Atlantic City—Jan. 11, by Bd. City 
Comrs., City Hall, improving portions of 
Fairmount Ave. and other avenues. J. W. 
Hackney, City Hall Annex, city engr.; adv. 
this issue. 


Virginia — Jan. 11, by State Hy. Comn., 


















Richmond, constructing 6 mi. Project 
F-186A, Route 12, Pittsylvania Co.; 8.44 
mi. Project S-185, Route 7, alternate bids 
requested for soil roadway ; 1.98 mi. Project 
S-256, Route 11, Tazewell Co.; bridges over 
Massaponax Creek, Project F-20053, Route 
1; 0.84 mi. Project F-32, Route 6; 11.53 
mi, Project S-208, Route 11; repairs to 
bridges, Project SR-298, Route 7, Warren 
Co G » Coleman, Richmond, hignway 
comr.; adv. this issue. 






Va., Richmond—Jan. 2, by Clerk Henrico 
Co., paving 6.6 mi, Nine Mile road from here 
to Seven Pines, 16 ft., 15,000 cu.yd. excav., 
62,000 sq.yd. surface, 

Florida—Jan. 10, by State Hy. 
Tallahassee, grading, constructing timber 
bridge and placing rock base on 8.75 mi. 
Rd. 8 from Sta, 243, south of Lake Stearns 
to line between Townships 35 and 36, Proj- 
ect 562, Highlands Co.; placing 77,000 cu. 
yd. dredged embankment on 2.65 mi. Rad. 
125 from Sta, 308 to Sta. 448, Project 534, 
Brevard Co. W. F. Cocke, state highway 
engr. 

Louisiana—Jan. 11, by State Hy. Comn., 
Reymond Bldg., Baton Rouge, grading and 
gravel surfacing 5 mi. Federal Aid Project 
43, Sect. A, Vinton-Orange Highway, Cal- 
casieu Parish. 

Ohie—Jan. 5, by L. C. Herrick, 
ways, Columbus, paving 1.39 mi. 
Cleveland-Massillon Rd. I. C. H 









Dept., 

















dir. high- 
Sect. M, 
aad Ee Cen 


rein.-con. and brick $73,082, bituminous con- 
erete and brick $73.436, brick $76,962; 1.7 
mi. Sect. L, Cleveland Massilon Rd., I. C. H. 





17, rein.-con 72,672, bituminous concrete 
$74,290, brick $78,175; 3.44 mi. Sect. . 
Cleveland-Massilon Rd. I. C. H. 17, rein.- 


con, and brick $158,239, bituminous concrete 
and brick $159,171, brick $167,992; 2.7 mi. 
Sect. J. Cleveland-Massillon Rd., I. C. H. 
17, rein.-con. $116,085, bituminous concrete, 


$116,934, brick, $124.668; 1.49 mi. Sect. 1 
Cleveland-Massillon Rd., I. C. H. 17, rein.- 
con. and brick $76,902, bituminous con- 


crete and brick $77,352, brick, $81,073. 
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Ind., Albion—Jan. 6, by Auditor Noble Martinsburg, $150,769, Edwards-] 
Co., grade and gravel 15,125 ft. Clarence Greenburg, Pa., $142,317, 6 wn 
Leiter Rd., 16 ft., $26,050; 27,258 ft. F. L. Springs-Summers Co. line Rd., Pr: 
Grady Rd., 16 ft., $25,652; concrete and Raleigh Co., 27,300 lin.ft. cleari: 
gravel 8,310 ft. William Appleman Rd., 16 cu.yd. unclassified and 500 cu.y: 
ft., 5,421 sq.yd. concrete on concrete, $27,- excav., 20,000 sta.yd. overhaul, j 
389. W. T. Knox, Albion, engr. Noted concrete, 29,000 Ib. reinforcing, 1,7 
Dec. 21. cement rubble masonry, 1,400 lin 

Ind., Columbia City—Jan. 4, by Auditor Y!" clay pipe, 10,000 cu.yd. 1 
Whitely Co., grading and graveling 45,158 rock for special rock fill, ete., fri 


ft. Aaron Mishler Rd. 16 ft., $49,868; 
18,577 ft. Austin Hibely Rd., 16 ft., $29,304; 
10,585 ft. County Rd. 3, Sect. 2, 18 ft. 


$25,245; paving 7.992 ft. County Rd. 3, 
30 ft., crushed stone, $26.769. Cc. M. 
Auspaugh, Columbia City, engr. Noted 
Dec. 21. 

Ind., Elizabethtown—Jan. 5, by Auditor 
Bartholomew Co., grading and graveling 
29,154 ft. Sawyer Rd., 16 ft. $50,000. H. 


C. Thomas, Elizabethtown, engr. 


Ind., Lafayette—Jan. 6, by Auditor Tippe- 
canoe Co., grading and graveling 19,201 ft. 
John Gushwa Rd., 16 ft. $25,741. Cc. 
Minton, Lafayette, engr. 

Ind., Marion—Jan, 4, by Auditor Grant 
Co., paving 2,125 ft. Dempsey Seybold Rd., 
30 ft. crushed stone and asphalt, $26,035. 
G. Swisher, Marion Engr. Noted Dec, 21. 

Ind., Vincennes—Jan. 4, by Auditor Knox 


tae 


Co., grading and graveling 7,920 ft. John 
R. McClure Rd., 30 ft., $30,543; 12,885 ft. 


Royse Davis Rd., 16 ft., $25,348; 11,300 ft. 
Obermeyer Rd., 16 ft., $27,712. G. A. Has- 
kin, Vincennes, engr. Noted Dec, 21. 

Ind., Washington — Jan. 5, by Auditor 
Daviess Co., grading and graveling 17,530 
ft. Andrew T. Myers Rd., 16 ft. $26,231. 
W. LL. McCormick, Washington, engr. 
Noted Dec. 21. 

Michigan—Jan. 16, 
Lansing, grading and surfacing 7.2 
Federal Aid -Project 64, Crawford and Ot- 
sego Counties incl. 31,821 cu.yd. excav., 
76,612 sq. yd. gravel or stone-gravel. 





by State Hy. Dept., 


7.255 mi. 


Ia., Elkader—Jan. 10, for 21,650 sq.yd. 
vitr. brick, asphalt or concrete pavement, 
11,000 lin.ft. curb and gutter, 6,450 cu.yd. 
grading. $65,000. M. Tschirgi & Son, 712 
Amer. Trust Blidg., Cedar Rapids, engrs. 
Noted Sept. 7. 

South Dakota — Jan. 4. by State Hy. 
Comn., reinforcing at office of Auditor 
Yankton Co., Yankton, grading 13.199 mi. 
Project 65, incl. 125,980 cu.yd. excav., 272 


cu.yd. concrete, 24,800 Ib. reinforcing steel, 
also graveling 19.95 mi. Project 77, incl. 
5,000 cu.yd. excav., 30,000 cu.yd. gravel, 
both projects in Yankton Co.; also taking 
bids at office Auditor Clay Co., Vermilion, 
grading 5.98 mi. Project 97, incl. 37,233 
cu.yd. excav., 124 cu.yd. concrete, 9,949 Ib. 
reinforcing steel, Clay Co, 
Ark., Ft. Smith — Jan. 
blocks in Street Impvt. Dist. 
block and asphalt filler or 
L. Winters, Ft. Smith, engr. 


Calif., Modesto—Jan. 9, by Supervs. Stan- 
islaus Co., paving 7 mi. West Side Highway 
from West Co. line, and 3.5 mi. Escalon- 
Oakdale Rd. between Burnett Station and 
San Joaquin Co. line, 16 ft. wide, 5 in. 
portland cement concrete in center, 7 in. 
concrete on edges, or 13 in. topeka on 24 in. 


25, paving 22 
16, vitr. fiber 
bitulithic. W. 





black base, or 14 in. warrenite on 33 in 
black base. J. H. Hoskins, co. surv. 

Calif., San Diego—Jan. 8, by A. H. 
Wright, city clk., improving Ivy St. F. A. 
Rhodes, city engr. Noted Nov. 23. 

Calif., San Francisco—Jan. 10, by Bd. 
Pub. Wks., improving 8th St. between 
Carolina and 16th Sts., incl. crossings of 
Hooper, Irwin and Wisconsin Sts, 1,077 
cu.yd, excav., 1,091 lin.ft. concrete curb, 


14,778 sq.ft. artificial stone walks, 338 lin. 
ft. 12 in. pipe sewers, 355 lin.ft. 10 in. 
pipe culvert, ete; Coleridge St. between 
Eugenia and Lizzie Sts., incl. crossings of 
Eugenia and Lizzie Sts., 320 cu.yd. excav., 
355 lin.ft. concrete curb, 786 sq.ft. arti- 
ficial stone walks, 8,709 sq.ft. concrete 
pavement, ete., for City and San Francisco 
Co. M. M. O'Shaughnessy, city engr. 


Quebec—Jan. 30, by J. L. Boulanger, 
deputy minister of highways, Quebec, 4.54 
mi. Quebec-St. Simeon, in Giffard and St. 
Joachim, tar macadam. M. Nectkar, ch. 


engr. 
BIDS RECEIVED 


West Virginia—State Hy. Dept., Charles- 
ton, grading 7 mi. Charleston -Kearneysville 
Rd., Project 3026, Jefferson Co., 35,000 lin, 
ft. clearing, 38,200 cu.yd. unclassified 
excay., 1,500 sta.yd. overhaul, 320 cu.yd. 
concrete, 1,800 Ib. reinforcing, 1,490 lin.ft. 
15-24 in. corrugated metal pipe, 8,600 cu.yd. 
stone subbase course, 8,900 cu.yd. broken 
stone base course, 62,200 sq.yd. waterbound 


macadam surface course, from Moore « 
Lesley, Staunton, Va., $139,443, M. Cox, 





Newell Co., Maysville, Ky., $82,697 


Bros., St. Albans, $86,300, Sutt 
Co., Ashland, Ky., $87,311. <All 
jected. Noted Nov. 30. 


North Carolina—State Hy. Dept 
clearing and grading 14.1 mi. st 
ect 201, Carteret Co., from Duplin 
Co., Warsaw, $49,273; Eagle Eng, ¢ 
Bern, $55,865; O. A. Mann & 
Grange, Ga., $72,779. Noted Nov. 

Kentucky—State Hy. Dept., Talla 
grading (1) 8.8385 mi. Louisville-j 
Rd. from Marion to Livingston (: 
Federal Aid Project 91, State Pr 
Sect. A, Crittenden Co. (2) 17.04 
Louisville-Paducah Rd., Federal Aid | 
ect 92, State Project 8, Sect. B, Livi: 
Co. (3) 9.639 mi. Frenchburg-West L 
Highway, Federal Aid Project 83, M 
Co. (4) 5.018 mi. Stanton-Winchest: 
Federal Aid Project 87, Sect. A, Pow: 
paving with water bound macadam ( 
mi. Vanceburg-Maysville Rd. from T 
boro. to Valley, State Project 20. Sect 
Lewis Co., paving with rein.-con, (6) 
mi. Jackson Highway from Jefferso: 
line to Bloomfield, Federal Aid Project 
Sect. A, Bullitt, Spencer and Nelson (¢ 
ties, (a) concrete masonry and vit 
(b) concrete masonry and concret: 
(c) cement rubble masonry and vitr. pit 
(d) cement rubble masonry and concre: 
pipe (e) concrete masonry and ¢c.i. pipe (1 
cement rubble masonry and c.i, Pipe ( 
Class A concrete (h) Class B concret: 
wooden post guard rail and vitr. pipe 
wooden post guard rail and concreti piy 
(Kk) wooden post guard rail and @.i, Diy 
(1) conerete post guard rail and vitr. } 
(m) concrete post guard rail and concret 
Pipe (n) concrete post guard rail and « 
pipe, from Brantley & Cosle, Knox, 
Tenn., (street address not available), (1 
$86,757 (1b) $87,462 (1c) $86,494 
$87,198; Corunn Bros., Madisonville, 
$91,201 (1b) $90,013 (1c) $89,398 
$88,210; Ellis & Smeathers, Owensbor 
(2a) $129,041 (2b) $130,084 (2c) $120,600 
(2d) $121,643 (3a) $100,005 (3b) $98,256 
(3c) $84,009 (3d) $82,260 (3e) $98,750 (2t 
$82,753 (4c) $61,754 (4d) $59,870 (4) 
$60,478; Costello Bros., Henson Bldc.. 

Knoxville, Tenn., (2a) $134,493 (2b) $136,- 


( 


(1) 
(J 


) 


t 
d 


(1 
(1 
(1 


473 (2c) $125,861 (2d) $127,841: Z. A 
Walters, Salyersville, (3a) $91,531 (3b) 


$92,552 (8c) $82,494 (8e) $93,590; Codell 
Byans, Winchester, (4a) $66,398 (4b) $65 
094 (4c) $61,188 (4d) $59,884 (4e) $67,701 
(4f) $62,492; Vermillion Constr. Co., Bar 
boursville, (4a) $66,173 (4b) $65,502 (4e) 
$67,207; J. W. Harris, Covington, (5g) $96.- 


268 (5h) $95,828; Crippen Constr. Co 
Mercantile Bldg., Knoxville, Tenn., (52) 
$108,664 (5h) $108,096; Milis & Connolly 
(5g) $127,384 (5h) $127,316; J. H. Cahill 


1540 9th St., Louisville, (61) $521.495 (6j) 
$499,519 (6k) $501,911 (61) $526,816 (6m) 
$504,841 (6n) $507,233. Noted Dec. 14. 


Ohio—Dept. Highways and Pub. Wks 
Columbus, opened bids Dec, 22, grading, 
bridging and paving roads in following 
counties: 

Licking-Knox Co., Sect. “K’ Columbus- 
Millersburg Rd., 1.42 mi. rein.-con. froto 
Walsh & McDaniel Co., Columbus, $47,391; 
Newark Paving & Const. Co., Newark, $47,- 
422; H. Strodbeck, Ashland, $48,047, (Street 
addresses not available.) 

Medina Co., Sect. “Medina West,” <Ash- 
land-Medina Rd., .83 mi., H. Strodbeck, Ash 
land, rein.-con., $33,912; brick, $40,521. 

Lorain Co., Sect. “N,” “O,” “P” Oberlin- 
Norwalk Rd., 5.14 mi. brick, Ohio Conte 
Co., Elyria, $245,623, Hill & Hill, Elyria, 
$240,937, Highway Const. Co., Elyria, $232 
108 bituminous concrete, (a-2a) Frankli: 
Asphalt Paving Co., 209 South High St., Co- 
lumbus, $166,751, Ohio Contracting Co., Ely- 
ria, $186,270, General Asphalt Paving Co 
(no address), Cleveland, $169,040; bitumin 
ous concrete,(a-2b) Franklin Asphalt Paving 
Co., Columbus, $178,986, McArthur & ( 
Kenton, $205,846, Cleveland Trinidad Pay 
ing Co., The Arcade, Cleveland, $205.85 
bitulithic, Highway Constr. Co., Elyria 
$227,207; Hinkle & Sullivan, Cincinnat 
(street address not available), $252,195 
Noted Dec. 14. 


Ohio—Dept. Highways_and Pub. Wks 
Columbus, opened bids Dec. 19, gradine 
bridging and paving roads in followin: 
counties: 


Ashland Co., Sect. “B-2,” Ashland-Nor- 
walk Rd., 1.093 mi., rein.-con., from Alle: 
County Paving Co. Lima (street addres 
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and Roads (Continued) 

ailable), $32,037, H. Strodbeck, Ash- 
$32,315. E. A. Freshwater & Sons, 
ville, $32,819; brick, H. Strodbeck, 
id, $37,549, E. A. Freshwater & Sons, 
sville, $38,873, Allen County Paving 
ima, (street addresses not available.) 
5. 
ke Co. Sect. “B,” Cleveland-Buffalo 
| 089 mi., brick, G. Keener, Jr., Madi- 
3 53.969, Gould & Mayback, Cleveland 
$ 17, E. A. Freshwater & Sons, Paines- 
: (street addresses not available), $57,- 


cake Co., Sect. “A” Medina-Norwalk Rd., 
mi., asphalt macadam oi], Losey Road 

( str. Co., Kenton, $49,245. H. J. Hart, 
iivria, $54,897; tar macadam, Losey_Rd. 
et. Co., Kenton, $49,840, Barnes & Tab- 
Rocky Ridge, $54,011 rein.-con., Losey 
Rd. Constr. Co., Kenton, $66,691, Barnes 
& Talbert, Rocky Ridge (street addresses 
ivailable), $65,173. 
Lorain Co., Sect. “E” Cleveland-Sandusky 
Rd., 2.11 mi., brick, Ohio Contracting Co., 
Elyria, $207,954, BE. A. Freshwater & Sons, 
Painesville, $211,929, McArthur & Co., Ken- 
ton, $212,224; bituminous concrete oil 
Highway Const. Co., Elyria, $165,129, 
Franklin Asphalt Paving Co., 209 South 
High St., Columbus, $170,946, McArthur & 
Co.. Kenton, $180,681; bituminous concrete, 
ke, MeArthur & Co., Kenton, $180,681, 
Franklin Asphalt Paving Co., Columbus, 
$181,544, Cleveland Trinidad Paving Co., 
The Areade, Cleveland, $190,878;  bitu- 





Noted Dec. 7. 

Tex., Coleman — Coleman Co. grading, 
gravel surfacing, ete., (1) 8 mi. Coleman- 
Comanche Rd., 16 ft., 526 cu.yd. concrete, 
22.435 cu.yd. borrow and 19,431 cu.yd. 
roadway excav., 15,295 cu.yd. gravel surfac- 
ing, 31,904 lb. reinforcing, (2) 6 mi. Santa 
Anna-Comanche Rd., 16 ft., 175 cu.yd. con 
crete, 21,623 cu.yd., roadway and 5,295 cu 
vd. borrow excay., 6,133 cu.yd. gravel sur- 
facing, (3) 9 mi. Santa Anna-Buffalo Rd., 
i6 ft, 422 cu.yd. concrete, 49,000 cu.yd. 
earth execav., 10,480 cu.yd. gravel surfac- 
ing, 34,209 lb. reinforcing, (4) 12 mi. Sania 
\nna-Trickham Rd., 16 ft., 1,200 cu.yd. 
conerete, 74,500 cu.yd. earth exeav., 15,775 
cu.yd. gravel surfacing, 122,000 lb. rein- 
forcing, (5) 11 mi, Santa Anna-Red Bank 
Rd., 16 ft., 749 cu.yd. concrete, 12,821 cu.yd. 
gravel, 47,294 Ib. reinforcing, from Womack 
Constr. Co., Sherman, (1) $52,986 (2) $23,- 
120 (3) $42,999 (4) $92,877 (5) $32,627; 
McClung Constr. Co., Cleburne, (1) $53,213 
(3) $45,308 (4) $94,586; Smith Bros., 
Crockett, (1) $53,757 (2) $23,075 (5) $33.,- 
616; Searborough & Davis, Gaston Bldg., 
Dallas, (3) $44,671 (4) $93,968; McCoy & 
Richards, Arlington, (5) $33,926. Engrs. 
ests. (1) $57,500 (2) $25,500 (38) $47,500 
(4) $100,000 (5) $37,500. 


Tex., Jefferson—Marion Co. grading, clay- 
ing, gravel surfacing and bridging (1) 8.8 
mi. State Highway 8, from here to Cass Co. 
line, 16 ft., (2) 3.56 mi. State Highway &, 
from here to Marion Co. line, 16 ft., from 
Henderson & Co., Omaha, (1) $53,752, (2) 
$34,115; Womack Constr. Co., Sherman, (1) 
$56,524 (2) $36,490; Cocke & Turner, Mar- 
shall, (1) $57,666 (2) $39,176. Engrs. est. 
(1) $100,980 (2) $66,945. Noted Nov, 23. 


Tex., Kerrville—Kerr Co. grading, gravel 
surfacing, etc., 4.45 mi. State Highway 41, 
16 ft., 639 cu.yd. conerete, 15,425 cu.yd. 
roadway and 11,883 cu.yd. borrow excavy., 
9.458 cu.yd. gravel surfacing, 73,940 Ib. re- 
inforeing, from G. Alvis, Winnsboro, $30,- 
953; MeCall-Moore Eng. Co., Amicable 
Bldg, Waco, $22,823; R. G. Buckner & Son, 
Cleburne, $32,502. Engrs. est. $35,000. 





Tex., Waco — McLennan Co. grading, 
gravel surfacing. sledged stone base with 
bituminous topping 3.7 mi. State Highway 
7. MeGregor Rd., 16 ft., from Wear & 
Thomas, Rogers, $29,947; D. H. Buchanan, 
City Natl Bank Bldg., Temple, $31,736; 
McCoy & Richards, Arlington, $31,902. 
Engrs, est. $32,075. Noted Dec. 7. 


Oklahoma—State Hy. Comn., Oklahoma 
City, hardsurfacing 9.684 mi. Federal Aid 
Project 74. Murray Co.. from Western 
Constr. Co., Ardmore, $80,992, T. C, Ot- 
tinger, Hinton, $124,468, Allen & Harrison, 
315 Empire Bldg.. Oklahoma City, $119,- 
985; 12.278 mi. Federal Aid Project 82, 
Latimer Co., from V. C. Cossata, Oklahoma 
City (street address not available); 1.986 
mi. Federal Aid Project 90, Carter Co., from 
Baum Constr. Co., Durant, $34,993, V. C. 
Cossata, Oklahoma City (street address 
not available), $63,345, Rheinhart & Dono- 
van, 803 Tradesmen Natl. Bidg., Oklahoma 
City, $60,979. 


California—State Hy. Dept., Sacramento, 
grading and asphalt macadam paving (1) 
8.2 mi. road between Morrisons Crossing 
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and Marysville, Yuba Co. (2) 8.2 mi. be- 
tween Hollister and Pacheco Pass Rd., San 
Benito and Santa Clara Counties, (3) 14.2 
mi. road between westerly boundary and 
Califa, Madera Co., grading and concrete 
paving (4) 1.8 mi, between Hercules and 
Rodeo, Contra Costa Co., grading (5) 7.4 
mi. between Hueneme Ral. and tindge 
tanch, Ventura Co., from Blumenkranz & 
Vernon, Farmers & Merchants Bank Lildg., 
Stockton, (1) $141,275 (3) $238,172; W. E. 
Hall, 500 Market St., Riverside, (1) $190,- 
575 (2) $164,636 (3) $224,494; Granite 
Constr. Co., Watsonville, (2) $131,732; J. 
Phillips, 637 Santa Rey Ave., Oakland, (2) 
$210,412; R. T. Shea, 169 West 7th St., 
Riverside, (3) $193,648; L. Tagnon, 1735 
Napa St., Vallejo, (4) $33,519; Lord & 
Bishop, Cloverdale, (4) $40,851; T. M. 
Burns, 2207 N St., Sacramento, (4) $41,- 
620; Hauser Constr, Co., 1109 Hobart Bldg., 
San Francisco, (5) $598,085; W. B. Arndt, 
Chronicle Bldg., San Francisco, (5) $599,- 
644; Utah Constr. Co., 824 Phelan Bldg.., 
San Francisco, (5) $627,285. Noted Dec, 7. 

Calif., Daly City—Grading 37,000 cu.yd. 
in Vista Grand Park, from C. J. Lindgren, 
El Cerrito Ave., Burlingame, $1.25 per cu.yd. 

Calif., Los Angeles—Improving Melrose 
Ave. between Seward and Gower Sts., (1) 
grading (2) 184,455 ft. concrete pavement 
(3) 57,200 ft. grading, oiling and rolling 
(4) 5,418 ft. curb (5) 8,752 ft. sidewalks, 
from W. Liddington, 420 Kast 60th St. (1) 
$7.309 (2) $0.23 (3) $0.059 (4) $0.52 (5) 
$0.195; Fairchild-Gilmore-Wilton Co., Los 
Angeles Ry. Bldg., (1) $9,300 (2) $0.25 (3) 
$0.08 (4) $0.60 (5) $0.21; W. D. MeCray, 
Amer. Bank Bldg., (1) $6,500 (2) $0.24 
(3) $0.07 (4) $0.54 (5) $0.20. 


CONTRACTS AWARDED 
N. Y., St. George—J. A. Lynch, pres. 
Richmond Boro, Boro Hall, repaving road- 
way of Bay St.,. granite block on 6 in. 
concrete, to M. IT. Sachs, 246 South 9th 
St., Brooklyn, $34,128. Noted Dec. 14, 


West Virginia—State Hy. Dept., Charles- 
ton, grading 5 mi. Union-Rock Camp Rd., 
Project 3045 Monroe Co., 26,250 lin.ft. 
clearing, 32,400 cu.yd. unclassified and 
8,000 cu.yd. borrow excav., 839 cu.yd. con- 
crete, 25,200 Ib” reinforcing, 1,410 lin-ft. 
18 in. vitr. clay pipe, to J. Carola, Ron- 
ceverte, $62,972; 6 mi. Gilboa-Drennen 
Rd., Project 3047, Nicholas Co., 31,680 
lin.ft. clearing, 73.700 cu.yd. unclassified 
and 2,450 cu.vd borrow excav., 618 cu.yd 
concrete, 13,350 Ib. reinforcing, 450 cu.yd. 
cement rubble masonry, 1,920 lin.ft. 18 in. 
vitr. clay pipe, to Tincher & Landacre, 
Richwood, $75,734; 6 mi. Sunset-Frost Rd., 
Project 3182 A, Pocahontas Co., 31,450 
lin.ft. clearing, 61,400 cu.yd. unclassified 
and 1,100 cu.yd. borrow excav., 647 cu.yd. 
concrete, 9.265 lb. reinforcing, 2,030 lin.ft. 
18 in. vitr. clay pipe, to B. C. Cornett, 
Independence, Va., $62,367; 54 mi, Marrow- 
bone-Crum Rd., Project 3188, Wayne Co., 
27.300 lin ft. clearing, 91,000 cu.yd. un- 
classified excav., 20,000 sta.yd. overhaul, 
1,060 cu.yd. concrete, 28,000 Ib. reinfore- 
ing, 1,750 cu.yd. cement: rubble masonry, 
1,400 lin.ft. 18 in, vitr. clay pipe, 10,000 
cu.yd. borrow of rock for special rock 
fill, to C. E. Price, Huntington, $113,288; 
8.3 mi. Gassaway-Frametown Rd., Project 
3157, Braxton Co., 43,800 lin.ft. clearing, 
125,000 cu.yd. unclassified and 43,721 cu. 
yd. borrow excav., 18,038 sta.yd. overhaul, 
1,845 cu.yd. concrete, 138,638 Ib. reinfore- 
ing, 2.994 cu.yd. cement and 2.363 cu.yd. 
dry rubble masonry. to Sutton Constr. Co.. 
Ashland, Ky., $210,478; 8.2 mi. West Union- 
Ritchie Co. line Rd., Project 3160, Dod- 
dridge Co., 42.967 lin.ft. clearing, 90,000 
cu.yd, unclassified and 15,570 cu.yd. borrow 
excav., 13,146 sta.yd. overhaul, 731 cu.yd. 
concrete, 9,001 Ib. reinforcing, 3,016 lin.ft. 
18-36 in. rein.-con. pipe, etc., to Rogers & 
Shumway. Worthington, $109.615; Valley 
Head-Webster Co. line Rd., Project 3033, 
Randolph Co., 62,840 lin. ft. clearing, 160,- 
000 cu.yd. unclassified and 6,000 cu.yd. 
borrow excav., 5,000 sta.yd. overhaul. 1,340 
cu.yd. concrete, 30,000 Ib. reinforcing, 2,000 
cu.yd. cement and 2,700 cu.yd. dry rubble 
masonry, 4,500 lin ft. 15-24 in. corrugated 
metal pipe. ete., to Belasco Constr. Co., 
Webster Springs, $187,244; 7 mi. Upper 
Tract-Grant Co. line Rd., Project 3014, 
Pendleton Co., 31,020 lin.ft. clearing, 50,000 
cu.yd. unclassified and 3,909 cu.yd. borrow 
excav., 3,300 sta.yd. overhaul, 723 cu.yd. 
concrete, 9,000 Ib. reinforcing, 1,820 lin.ft. 
15-24 in. corrugated metal pipe, etc., to 
J. J. Battershell & Son, Virgilina. Va., 
$64.525; Northwestern Turnpike, Project 
122 A, Mineral Co., 42,670 lin.ft. clearing, 
55,000 cu.yd. unclassified excav., 19,000 sta, 
yd. overlgaul, 1,050 cu.yd. concrete, 10,600 
Ib. reinforcing, 3,350 lin.ft. 15-24 in, corru- 
gated metal pipe, etc., to J. J. Battershell 
& Son, Virgilina, Va., $79,032; grading and 











gravel surfacing 3 mi. St. Marys-Belmont 
Rd.. Project 3078 A, Pleasants Co., 12,474 
lin.ft. clearing, 36,000 cu.yd. unclassified 
and 5.425 cu.yd. borrow excav., 1,000 sti 
yd. overhaul, 590 cu.yd. concrete, 410 cu 
ya. cement rubble masonry, 706 lin. ft. 15-30 
in. rein.-con. pipe, 7.400 cu.yd. gravel sur- 
facing, etc., to Rogers & Shumway, Worth 
ington, $54,707; 2.12 mi. New Martinsville 
North Rd., Project 3082, Wetzel Co., 11,249 
lin.ft. clearing, 9.350 cu.yd. unclassified 
excav., 129 cu.yd. concrete, 2,250 Ib, rein- 
forcing, 274 lin.ft. 15-18 in, rein.-con. pipe 
6,700 cu.yd. gravel surface, ete., to Ritchie 
& Ritchie, Ravenswood, $19,546; grading 
and paving with rock asphalt 7.5 mi. 
War-Newhall Rd., Project 3226, McDowell 
Co.. to W. J. Weakland Co., Charleston, 
$290,421. Noted Nov, 30. 


Fla., Chipley — For 20,000 sqyd. on 
course concrete sidewalks, to J. F. Mor- 
gan Paving Co., Woodward Bldg., Birming- 
ham, $1.33 per sq.yd. 

Fla., Miami—Dade Co. paving with 
macadam Miami-Gardens Rd., to H. F. 
Duval, Miami, $11,891; Lemon City Rd., to 
H. L. Clark, Miami, $4,640; Ave. L and 
f2nd St. Rds., to S. Roundtree, Miami, $33, 
634; 83,500 sq.yd. oiling, to L. H. Leh- 
man, Miami, $0.105 per sq.yd. 

Alabama-—State Hy. Dept.. Montgomery, 
grading, surfacing and constructing creo- 
soted timber bridges on 18.67 mi. highway 
from Montgomery Co. line to Union Springs, 
Federal Aid Projects 1 and 68, Bullock Co.,, 
to D. R, Cook & Co., Selma, $326,228; grad- 
ing and gravel surfacing 13.897 mi. 
Opelika-Waverly Rd., Lee Co., to R. D. 
Chambers & Co., West Point, Ga., $172,049 
Noted Dec, 21. 

Alabama—State Hy. Dept., Montgomery, 
grading and paving with warrenite bitu- 
lithic on stone macadam 11.175 mi. Mont 
gomery-Birmingham Highway from Calera 
to Chilton Co. line, Federal Aid Project 99, 
Sect. B, and 11.408 mi. Montgomery-Bir 
mingham Highway, from Calera to Jeffer- 
son Co. line, Federal Aid Project $9, Sect. 
A, to W. T. Taylor Constr. Co., Wilsonville, 
$412,857 and $362,760 respectively. Noted 
Dee. 14. 

Miss., MeComb City—Pike Co., curbing, 
guttering, grading and building sidewalks, 
to Lawrence, Nixon & Phillips, Jackson. 
$100,000, 

Ind., Laporte—tTaporte Co., gravel sur- 
facing 28,000 ft. Bear Rd., 16 ft., to G. M 
Gross Constr. Co., Laporte, $43,990, engrs 
est. $57,188; 9,000 ft. Bell Rad., 16 ft., to 
Taylor & Alkire, Laporte, $25,449, engrs. 
est. $26,000; grading and graveling 14,300 
ft. Sellers Rd, 16 ft., to F. C. Teach, 
Rensselaer, $25,800, engrs. est. $32,489. 
Noted Sept. 28. 


Ind., Terre Haute — Vigo Co. to Car 
penter Constr. Co., Terre Haute (street ad 
dress not available), graveling 8.5 mi. John 
N. White Rd. 30 ft., $84,002, engrs. est. 
$110,983; 13,400 ft. J. A. Crabb Rad., 16 ft., 
$25,978, engrs. est. $27,800: 11,220 ft. 
Fromme Rd., 30 ft., concrete, $80,762, engrs. 
est. $112,769; to J. M. Robertson, Terr: 
Haute (street address not available), 2.25 
mi. George Woodsmall Rd., 16 ft., $25,834, 
engrs. est. $25,512. Noted Dee. 7. 


Ind.. WarsawPavine 12.324 ft. East 
Market St., 45 ft., 61,633 ft. asphalt on 
concrete, to Indiana Constr. Co., Warsaw, 
$93,951. Engrs. est. $97,500. 


Ta., Mt. Ayr—Ringgold Co. grading Fed- 
eral Aid Project 123, 37,900 cu.yd. excav. 
in connection with overhead crossing over 
Chicago Great Western tracks, also Project 
141, 6 mi. road from Union Co. Line south 
toward here, 69,046 cu.yd. excav., to C. C. 
Barnes Co., 323 5th St., Des Moines, $29.- 
099. Noted Nov. 30. 


Ta., Mt. Ayr—Ringgold Co. grading 5.9 
mi. primary road west and northwest of 
Kellerton, to B. N. Dilts & Son, Masor 
City, 111,868 cu.vd. excav. $0.265 per cu. 
yd., ete., total $29,645 Noted Dec. 7. 


8S. D., Canton—F. A. Jones, aud. Lincoln 
Co., gravel surfacing 17 mi. State Project 
8, to Western Bridge & Constr. Co., 74% 
Peters Trust Bldg, Omaha, Neb. Noted 
Nov. 23. ’ 

Tex., Hondo — Medina Co. grading and 
gravel surfacing 23.53 mi. highway, 18 ft., 
to Kuykendall & Shelton, Temple, $149,388. 
Noted Dec. 7. 


Oklahoma — State Hy. Dept., Oklahoma 
City, grading and concrete paving 3.492 ini. 
Federal Aid Project 86, Tulsa Co., to 
Standard Paving Co., 1742 East 6th St., 
Tulsa, earth excav. at $0.25, loose rock 
$0.60, overhaul $0.05, borrow $0.27, concrete 
$18.50, concrete paving $2.35, total $127,- 
150. Noted Nov. 23. 


Okla., Oklahoma City—Paving from Main 
to Linwood Sts., 14 in. sheet asphalt. 1 in. 
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Streets and Roads (Continued) 
binder, on 6 in. concrete, to Western Pav- 
Co., Tradesman Natl Bank Bidg., 
$28,513. 

Arizona—State Hy. Comn., Phoenix, 2 in. 
asphaltic concrete surfacing 5 mi. road in 
Pinal Co. from junction of Mesa-Superior 
Highway with Florence-Superior Highway. 
westward toward Mesa, 18 ft., to Pacific 
Constr, Co., Home Builders Bldg., Phoenix, 
$61,776, with additional material at $8.30 
per cu.yd. and $0.30 per ton per mi. haul- 
age. 

Oregon—State Hy. Comn., Salem, cement 
concrete paving 5.67 mi. Holmes Gap-Rick- 
reall Sect. state highway, Polk Co., 16 ft, 
to Oregon Contract Co., Blake-McFall Bldg., 
Portland, $135,000; 9.8 mi. Monmouth to 
Polk Co, line section, 16 ft., to Cummings 
& Lapoint, 922 Kelly St., Portland, $249,000. 

Calif., Los Angeles—Improving 16th St. 
between Crenshaw Blvd. and Arlington 
Ave., to G. R. Curtis, 2440 East 26th St., 
$114,417. Noted Nov. 23. 

Calif., Los Angeles — Paving Lexington 
Ave. between Western Ave. and Gordon St., 
123,613 sq.ft. warrenite bitulithic paving 
1,420 sq.ft. grading, oiling and _ rolling, 
2,723 ft. curb, 4,429 sq.ft. walks, 6,842 sq. 
ft. gutter, etc, to G. H. Oswald, 366 East 
5th St., $44,000. 

Calif., San Diego—Improving Ft. Stock- 
ton Dr. et al., to Fairchilds-Gilmore-Wilton 


Co., Pacific Electric Bidg., Los Angeles, 
$39,071. Noted Nov. 2. 
Industrial Works 
PROPOSED WORK 
Mass., Pittsfield Berkshire Products 
Corp. plans electric manufacturing plant 


$70,000 to $100,000, 
St., archt. 
Mass., Springfield—Springfield Dairy Sys- 


J. M. Vance, 24 North 





tem, 70 Ventura St., plans bottling plant, 
rein.-con., plain foundation. C. J. Grant, 
clk 

N. ¥.. Brooklyn—Brooklyn Edison Co., 
360 Pearl St., soon takes bids new power 
plant, initial capacity, 2 units, 50,000 k.w. 
each, ultimate total capacity 400,000 k.w., 
Marshall St. $10,000,000. T. E. Murray, 
Inc., 55 Duane St., New York, archts. G 
L. Knight, 360 Pearl St., engr. This cor- 
rects report in Dec. 21 issue. 


N. ¥., Dunkirk—Amer. Locomotive Co., 
30 Church St.. New York City, plans brick, 


addition to plant, here. $50,000. Archi- 
tect not announced, 
N. Y., Troy—Fuller & Warren Co., foot 


of Monroe St., will rebuild portion of works, 
on River St., which was recently destroyed 
by Fire. $55,000. Architect not announced. 

N. J., Elizabeth—Amer. Type Fadry. Co., 
Communipaw Ave., Jersey City, plans ad- 
ministration building, 165 ft. long, and as- 
sembling plant, 600 ft. long. 1 and 2 story, 
West Grand St., here. $750,000. Day «& 
Zimmerman, 611 Chestnut St., Phila., engr. 


Pa., Tullytown—Megargee Paper Mills, 
16 South 5th St., Phila., does not plan to 
build plant here. This corrects report in 
Nov. 30 issue. 

Pa., Williamsport—Glosser 
Co., 248 William St., plans 3 story 
basement, 43 x 66 ft. rein.-con., brick 
steel garage, William and West Church 
$50,000, 

W. Va., Buckhannon—Belgrade Glass Co. 
plans 1 story, 95 x 315 ft., corrugated iron 
or brick plant. Architect not selected 


Motor Car 
and 
and 


Sts. 


W. Va., Kenova — Morgan Bros. plan 
hardwood lumber mill. $60,000. Architect 
not announced. 


W. Va.. Logan— Kentucky and West 
Virginia Power Co., 30 Church St., New 
York City. having plans prepared by F. R. 
Weller. engr. Mills Bldg., Wash., D. C., 1 
story and basement, 50 x 120 ft., boiler 
house addition, rein.-con., brick and steel. 
$800,000. 


Ky., Paducah—Paducah Ice Co., having 
plans prepared by Pillsbury-Becker Eng. 
Co., archts., 119 South 11th St., St. Lauis, 
Mo., 2 story, 75 x 220 ft., ice plant, Soutn 
3rd St. $700,000. Noted Nov. 30. 

Ind., Evansville—Evansville Packing Co., 
Morgan Awe., having plans prepared by H. 
E. Boyle & Co., archts., Furniture Bldg., 
3 story and basement, 31 x 42 ft. packing 


plant, rein.-con. and brick, concrete pile 
foundation. $45,000. 

Ind., Ft. Wayne—Ft. Wayne Box Co., 
Calhoun and Superior Sts., plans factory, 
Superior St. $100,000. Architect not an- 
nounced. 

Ind., Indianapolis—Amer. Can Co., 120 


Bway., New York City, plans 4 story and 
basement, 
concrete 
$300,000. 


34 x 230 ft. factory, rein.-con., 
pile foundation, South East St. 
Private plans. 
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Ind., 
Furniture Co 


— Johnson & Klare 
plans 3 story and basement, 
80 x 300 ft. factory, stucco and frame. 
$58,000. Private plans. 

Ind., Marion—Marion Machine and Fdry. 
Co, plans 2 story and basement, 45 x 100 
ft. machine and foundry addition, brick 
and steel, 3rd St. $100,000. H. Elder, 
Marion, archt. 


Mich., Albion—Service Caster & Truck 
Co., c/o H. H. Sheldon, 316 East Porter 
St., soon lets contract 1 story, 50 x_ 200 ft. 


Lawrenceburg 


brick and steel factory $40,000. Private 
plans. 

Mich., Albion—See “Buildings.” 

Mich., Grand Rapids — C. J. Litscher 
Electric Co., 41 Market Ave., plans to re- 
build 3 story and basement, 60 x 130 ft., 


rein.-con, and brick factory, plain founda- 
tion, Market St., recently destroyed by fire. 
$150,000. Owen, Ames & Kimball, Michi- 
gan Trust Bldg., may build on cost plus 
basis. 

Ill., Chicago—Electrical Dealers Supply 
Co., 162 West Randolph St., having plans 
prepared by S. N. Crowen, archt., 400 
North Michigan Ave., 3 story, 100 x 250 ft. 
factory, rein.-con., brick and steel, Diversey 
Ave. near Oakley Ave. $150,000. 

Ill., Chicago—Griswold & Walker, 1520 
South Halsted St., having plans prepared 
by O. Van Gunten, archt., 26 East Huron 
St., 6 story, 100 x 126 ft. warehouse, rein.- 
con., brick and steel, 1525-35 Newberry Ave. 

250,000. 

Ill., Peoria — Meyer Furnace Co., 1300 
South Washington St., plans to rebuild 
its factory recently 2destroyed by fire. 
$100,000, 

Wis., Cudahy—Milwaukee 
79 Buffalo St., Milwaukee, 
prepared by E. R. Leibert, archt., 432 
Bway., Milwaukee, 3 story, 100 x 110 ft., 
yeast factory, brick and steel, here. 

Wis., Iron River—See ‘Waterworks.” 


Wis., Madison— Capitol City Garage, 
South Pinckney St., having plans prepared 
by F. L. Kronenberg, archt., Carroll Bldg., 
2 story, 66 x 165 ft., garage and repair 
shop, brick, rein.-con. and steel, plain foun- 
dation, Washington St. $60,000. 

Wis... Madison—L. F. Schoelkopf, 210 
East Washington Ave., plans 1 story, 66 xX 
150 ft., garage and automobile supply sta- 
tion, brick, rein.-con. and steel, plain foun- 
dation, East Main St. $50,000. Architect 
not selected. 

Wis., Madison—Wisconsin State Hospital 
Comn., c/o W. F. Lorenz, Mendotta St., 
having plans prepared by A. Peabody, 
archt., Canitol Bldg., 1 story, 45 x 124 ft. 
brick and rein.-con. garage. $40,000. 

Wis., Milwaukee — R. L. Clark, 2218 
Meinecke Ave., having plans prepared by C,. 
H. Thoringer, archt., 3328 State St., 2 story 
and basement, 100 x 140 ft.. brick and 


concrete garage, plain foundation, 20th St. 
$65,000, 


Wis., Stetsonville—Ripon Produce Co., 
c/o A. E. Wells, secy., Ripon, plans 1 story, 
50 x 95 ft., brick, rein.-con. and steel dairy, 
plain foundation, here. $40,000. Architect 
not selected, 

Wis., Stevens Point—Consolidated Water 
Power & Paper Co., Wisconsin Rapids, 
having plans prepared by L. A. De Guere, 
engr., Wisconsin Rapids, 2 story, paper miil 
and hydro electric generating plant, brick, 


Vinegar Co., 
having plans 


rein.-con. and_ steel, plain foundation. 
$300,000. 
Wis., Stratford — Stratford Light & 


Power Co. plans hydro electric generating 
plant with steam auxiliary and distribution 
system, brick, rein.-con. and steel, plain 
aes. $65,000. Architect not se- 
ected, 


Wis., Waunakee—Waunakee Canning Co., 
c/o A. P. Kenney, Waunakee State Bank, 
plans 2 story, 60 x 95 ft., brick, rein.-con. 
and steel factory, plain foundation. $100,- 
000. Architect not selected. 


Wis., Waupaca—Lindsay Light & Power 
Co. had plans prepared hydro electric gen- 
erating and power plant, brick and steel, 
plain foundation. $50,000. Private plans. 

Minn., St. Paul—L. W. Jordan Co., 118 
West 7th St., plans 2 story and basement, 
105 x 190 ft. farage and sales building, 
rein.-con, and brick, 118 West 7th St. $65,- 
000. Architect not announced. 


Okla., Canton—See “Waterworks.” 


Okla., Weatherford—Having plans pre- 
pared power plant, waterworks and elec- 
tric light extensions. $114,000. V. V. Long 
& Co., 1300 Coleord Bldg., Oklahoma City, 
enegrs. 


Wash., Walla Walla—Whitman College 


plans central heating plant, on Campus. 
$80,000. 
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Ore., Astoria—Hammond Lumb \ 
toria, will build sawmill, planing ; 
door and box factory, to replac 
cently destroyed by fire. $700.0: 
will probably be done by day lab 


Ore., Portland—See ‘“Miscellan 
Calif., Petaluma—Petaluma Ic. 
Storage Co., (branch of Natl. Ie 
Storage Co., Postal Telegraph Bb 


Francisco), had plans prepared a! 
additions and installation of equi 
cold storage plant, rein.-con., he: 
incl, equipment $100,000. Private 

Calif., Stockton—H. Cowell E 
W. H. George, secy., 2) Market 
Francisco, having plans prepared | H 
Meyers, archt., Kohl Bldg., San F ( 
1 or 2 story, 80 x 100 x 150 ft., 
garage, Hunter and Channel St 
$50,000. 

Que., Terrebonne—Limoge & (Co 
40 x 80 ft. rein.-con. and cement 


$45,000. Work will probably be d be 
day labor. 
Ont., Port Arthur—Pub. Utilitix 


requested Hydro Electric Comn. of 

University Ave., Toronto, to insta]! 
tional unit in Cameron Falis power 
on Nipigon River. F. A. Gaby, Uni 
Ave., Toronto, ch. engr. 


Ont., Toronto — Kellogg Toasted 
Flakes Co., 40 Strachan Ave., pur 
site on Victoria Park Ave. and pla: 
build concrete, brick and steel factor 
year. $150,000. 

BIDS DESIRED 

Pa., Erie — M. Griswold, ¢/o Gris 

Mfg. Co., Erie, taking bids 2 story ar 


basement, 100 x 150 ft. brick garage. 
and State Sts. $40,000. Private plan; 
Northwestern Motor Co., Erie, lessee. 


S. C., Great Falls — Jan. 15, by R. S 
Mebane, pres. Republic Cotton Mills. j 
story, 400 x 4,000 ft., rein.-con. mill. $500 
000. J. E. Sirrine, South Main St., Green- 
ville, archt. 

Ind., Evansville—Evansville Packing Co 
Morgan Ave., taking bids 3 story, 31 x 4 
ft. packing plant, rein.-con. and brick, con 
crete pile foundation. $45,000. om. 
Boyle & Co., Furniture Bldg., archts. 


Ill., Chicago—Nelson Bros., c/o O. Van 
Gunten, archt., 26 East Huron St, recei 


ing bids 3 story, 50 x 125 ft., rein.-« 
brick and steel auto sales and repair sho; 
6310-14 Bway. $100,000, 

Tex., Waco—Jan. 10, by M. W. Scott & 
Co., archts., 4124 Franklin St., 4 story, 54 
x 104 ft., loft and warehouse, rein.-con. and 
brick, plain foundation, for Weatherred 
Transfer & Storage Co., 623 Jackson St 
$75,000. 

Calif., Oakland—California Packing Corn, 


101 California St., San Francisco, receiy- 
ing bids, factory and warehouse, each 1 
and 2 story, rein.-con. and brick. 1st and 


Filbert Sts., here. P. Bush, 101 California 
St., San Francisco, engrs. 


Calif., San Franciseo—A. S. Bughbe 
archt., 26 Montgomery St., receiving bids 2 
story and basement, rein.-con., garage and 
service station, capacity 300 cars, 2 street 
frontages 150 ft. and 130 ft., Stevenson 
St.between Ecker and Jessie Sts., for Steven 
son Garage, Inc., c/o architect. To ex 
ceed $40,000. Noted Ded, 14. 

CONTRACTS AWARDED 

Mass., Holyoke—D. O'’Connells Sons, 
Hampden St., will build 2 story, 110 x 
ft. garage, brick, plain foundation, Dwi 
St., by day labor. $50,000. 

Pa., Monessen—Monessen Fdry. & Ma- 
chine Co., 1 story, 32 x 100 ft. plant, t 
Pittsburgh Bridge & Iron Wks., Rochester. 

Pa., Phila.—Breyer Ice Cream Co., 8th 
and Cumberland Sts., 2 story, factory, 43rd 
and Woodland Sts., to W. F. Kollee & Co 
2601 Oxford Ave., $45,000. 


Pa., Pittsburgh — Superior Auto Acces- 


4X6 
1°! 
gnt 





sories Co., 1342 Forbes St., 1 story and 
basement, 100 x 145 ft. and 78 x 120 ft 
garage, Baum Blvd. and Woodworth Av: 


to Conley & DeMey, 127 North Hiland Ay 
Archts, est. $50,000. Noted Dec. 14. 

Va., Alta Vista—Alta Vista Cotton Mi! 
Co. 3 additions to plant, brick and timber 
to Palmer-Spivey Co., Elizabeth Ave. 
Charlotte, N. C., $100,000. 


La., Baton Rouge — Bd. Regents © 
Louisiana State University, 1 story, eng 
neering shop and power plant, 325 ft. lons 
with four 100 ft. wings, concrete and brick 
to Estes, Williams & Ragsdale, Scimit 
Bldg., Memphis, Tenn., $147,158. 


Ind., Indianapolis—Amer. Can Co., 1°" 
Bway., New York City, 4 story and bas 
ment, 34 x 230 ft. factory, rein.-con., bri: 
and terra cotta tile, to Ferro-Concret' 
Constr. Co., 3rd and Elm Sts., Cincinnati, 
OQ, Archts. est. $300,000. 
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trial Works (Continued) 
Labanon—Cline & Hicks will build 
40 ft. and 60 x 100 ft. machine and 
stations, both 1 story, by day labor. 
00, Private plans. 
h., Detroit—Michigan Stamping Co., 
Mack Ave., 1 story, 140 x 347 ft 
on. brick and steel factory, Mack 
to A. A. Albrecht Co., 1130 Penobscot 


il, Chieago—A. S. Alschuler, archt., 28 
Jackson Blvd., 3 story, 125 x 125 ft 
ng plant, rein.-con., brick and steel, 

( ress and Laflin Sts., to J. W. Snyder, 


South Michigan Ave. Archts. est. 
eo=0.000, Owner’s name withheld. Noted 
ct, 26. 

UL, Chicago—Yellow Cab Mfg. Co., 7 
Kast 2ist St., 1 story, 198 x 368 ft. as- 
a ling factory, rein.-con., brick and 
<tee], 5801 Dickens Ave., to Buckley & 


\ rson, 2040 West Harrison St. Archts. 
$350,000. 

Wis., Janesville—J. A, Strimple, 219 East 
\jilwaukee St., 2 story, 113 x 190 ft., garage 
snd pump shop, brick, rein.-con, and steel, 
niain foundation, Milwaukee St., to T. 58. 
Willis, 328 Hayes Blk. Archts, est. $45,000. 

Wis., Madison—University of Wisconsin, 
{ story, 62 x 68 ft. service station, inci. 
garage, electric substation, woodworking 
shop, ete., brick, rein.-con, and steel, plain 
foundation, to J. H. Findorff, 601 West 
Wilson St., $78,987. Archts. est. $85,000. 

Wis., Madison — Valvoline Oil Co., 815 
Rast Main St., 2 filling stations and ware- 
house, brick and rein.-con., plain founda- 





tion, to A. D. and J. V. Frederickson, 702 
East Main St. Archts. est. $40,000. Noted 
Nov. 30. 


Wis., Merrill—Merrill Handle Co. 1 story, 
100 x 108 ft., factory and warehouse incl. 
cupola, brick and rein.-con., plain founda- 
tion, to E. Schield, Merrill. Archts est 
$40,000, 


Wis., Milwaukee—Milwaukee Gas Spe- 
cialty Co., 2017 Clybourn St., 1 story and 
basement, 45 x 115 ft., addition to factory, 
brick and eoncrete, plain foundation, to H. 
Danischefsky, 1484 Humboldt Ave. $45,- 
000 Noted Nov. 30. 


Calif., San Jose—De-Hi Food Products 
Co. will build dehydrating plant, on 5 acre 
site, Union Ave., here, by day labor. A. 
P. Marston, of California Prune and Apri- 
cot Growers Co., San Antonio and Mar- 
ket Sts., pres, Architect not selected. 


Ont., Ford—Ford Motor Co. of Canada, 
first unit of rein.-con., brick and _ steel 
plant here, general contract to Wells & 
Gray, Confederation Life Bldg., Toronto; 
steel to Canadian Bridge Co., Walkerville. 
Total est. $1,000,000. Noted Nov. 30. 


Buildings 
PROPOSED WORK 

N. H., Keene— Theater—D. Latchis, 
Brattleboro, Vt., plans 2 story, brick, here. 
$150,000. 

Mass., Holyoke — Clubhouse — Aerie of 
Eagles, c/o D. Mullen, 142 Elm St., plans 
3 story. $300,000, Architect not selected, 

Mass., Holyoke—Y.M.C.A., 367 High St., 
plans 4 or 5 story, brick, plain foundation, 
Appleton St. $200,000-$300,000. 


Mass., Northampton — Gymnasium — 
Smith College having sketches made by 
J. W. Ames and E. S. Dodge, archts., 15 
Exchange St., Boston, 2 story. $300,000. 

Mass., Northampton—-Music Hall—Smith 
College having plans prepared by Delano 
& Aldrich, archts., 126 East 38th St., New 
York City, music hall. $400,000. 


Mass., Springfield—Apartment—N. Niren- 
stein, 387 Main St., plans 4 story, Maple St. 
$300,000, 

Mass., Springfield—Office—L, W. Besse, 
21 Besse Pl, having plans prepared by 
Brown & Von Beren, archts., Church St., 
New Haven, Conn., 6 story, 70 x 112 ft., 
brick, plain foundation. $250,000. 

Mass., Springfield—Station—Boston & 
Albany R.R., South Station, Boston, plans 
railroad station, Liberty St., here. $4,000,000. 


R. I., Providence—Office—Providence Gas 
Co., Turks Head Bldg., plans large office 
building, Weybosset and Orange Sts. Archi- 
tect not selected. 


Conn., Bridgeport—Church—St. Stephens 
Roman Catholic Church, 330 Spruce St., 
plans 1 story and basement, stone or brick, 
Fairfield Ave. and Bird St. $200,000. S, F. 
Chernitzky, paster. Architect not selected. 


N. Y., Brooklyn—School—Bd. Educ., 500 
Park Ave., New York, having plans pre- 
pared by C. B. Snyder, archt. and engr., 
Flatbush Ave, extension and Concord St., 
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P. S. 203, brick, steel and stone, plain foun- 
dation Ave. M. and East 5lst St., here. 
$600,000. 

N. Y., Glenmorris (Jamaica P. 0.) - 
School—Bad. Educ., 500 Park Ave., New 
York City, having plans prepared by C, B. J. 
Snyder, archt. and engr., Flatbush Ave. ex- 
tension and Concord St., Brooklyn, P. 8S. 
121, brick, steel and stone, plain founda- 
tion, Shuwanee Ave., here. $500,000. 

N. Y., New York— High School — Ba. 
Educ., 500 Park Ave., soon receives bids 
George Washington High School, 4 story, 
246 x 376 ft., brick, steel and stone, 535- 
589 Audubon Ave., $2,240,000. C. B. J. 
Snyder, Flatbush Ave. Extension and 
Concord St., Brooklyn, archt. and engr. 

N. J.. Newark—Temple—Salaam Temple 
A.A.O.N.M.S., 1020 Broad St., rejected bids 
brick and stone, plain foundation, Broad 
St. $1,000,000. Will readvertise. F,. Grad, 
245 Springfield Ave., archt. Noted Dec. 22. 

Pa., Harrisburg—Bank—Keystone Bank 
of Harrisburg, 3rd and Calder Sts., plans 
3 story and basement, 110 x 120 ft., brich, 
steel and stone, 3rd St. $200,000. 


Pa., Jersey Shore—High School—Bd. 
Educ. plans 2. story, brick. $150,000. 
Architect not announced. 

Pa., Kingston—High School—Bd. Educ. 
plans new brick high school, Wyoming Ave. 
$200,000. Architect not selected. 

Pa., Phila.—Apartment—Stetler & Dey- 
sher, archts., 1484 North 52nd St., soon 
take bids 3 story and basement, 92 x 117 ft. 
brick, steel and stone, plain foundation, 48th 
and Wainut Sts. $200,000. Owner's name 
withheld. 

Pa., Phila. — Chapel — Phila. Divinity 
School, 42nd and Locust Sts., soon takes 
bids 1 story and basement, rein.-con., brick, 
steel and stone, plain foundation, 42nd and 
Locust Sts. $250,000. M. B. Medary, Otis 
Bldg., archt. 


Pa., Phila—Synagogue—H. H. Kline, 
archt., Bulletin Bldg., soon takes bids 3 
story and basement, 80x95 ft. brick, steel 
and stone, plain foundation, Hutchinson and 
Warrnock Sts. $150,000. Owner's name 
withheld. 


Pa., Pittsburgh—High School—Rd. Educ. 
having plans prepared by W. G. Eckles. 
archt., New Castle, brick school with 24 


class rooms, gymnasium and _ auditorium, 
10th and Pennsylvania Aves, $325,000: 


Md., Baltimore—Club—City Club having 
plans prepared by C. N. and N. Friz, 
archts., Lexington Bldg., 6 story, orna- 
mental terra cotta and fireproof construc- 
tion, Saratoga and St. Paul Sts. $500,000. 
H. F. Doelman, 507 North Charles St., 
consult. structural engr. 


Md.,. Baltimore — Lodge — Knights’ of 
Pythias, 129 North Gay St., having plans 
prepared by C. N. and N. Friz, archts., 
Lexington Bldg., 4 story, brick and stone, 
Charleston and Preston Sts. $600,000. J. 
M. Hendricks, secy. 


W. Va., . Morgantown—Hotel—Morgan- 
town Hotel Co., plans hotel, High and 
Chestnut Sts. $500,000. J. H. Poling, 
pres. Architect not selected. 

N. C., Burlington—School—Jan. 9, to vote 
on $150,000 bonds for schools, 

N. C., Raleigh—Hotel—G. L. Preacher & 
Co., archts., Raleigh, and Healy Bldg., 
Atlanta, Ga., preparing plans 8 story and 
basement, stone, brick and terra cotta, West 
—" St. $250,000. Owner’s name with- 
e ° 


Fla., Frostproof — Station—See “Rail- 
ways. 
Miss., Jackson—Office—Lamar Life In- 


surance Co. plans 15 story, North Congress 
St. $750,000. Architect not selected. 


Miss., Vicksburg —Schools— Plans 2 
schools, brick, plain and concrete pile foun- 
dations, Cherry St. $425,000 bonds sold. 
Architect not selected. 


Ky., Frankfort—High School—Plan to 
vote on $150,000 bonds in January, for 
high school. <A. L. Gordon, member city 
council. 


Ky., Louisville—Home—B, P. O. E. had 
plans prepared by Joseph & Joseph, archts., 
Francis Bldg., 8 story and basement, 3rec 
and Chestnut Sts. $1,000,000. 


Ky. . Louisville—Station and Office— 
Louisville Ry. Co., Traction Bldg., plans 2 
or 3 story, 200 x 500 ft. J. P. Barnes, pres. 

0., Cleveland—Dormitory—Y.W.C.A., c/o 
A. Ewart, secy., 3105 Franklin Ave., plans 
3 story, brick, steel and concrete, Franklin 
Ave. $200,000. Hubbell & Benes, 4500 
Euclid Ave., archts, 


0.,: Cleveland—High School—Bd. Educ. 
of Mayfield School Dist., c/o G. Gilmore, 
elk., Chagrin Falls, plans 3 story, brick, 





steel and concrete, near here. $225,000. 
Fulton, Taylor & Cahill, 8120 Euclid Ave., 
Cleveland, archts, 

O., Cleveland—Hotel—Ledge Lawn Manor 
Co., c/o T. Perrin, vice-pres., Cleveland Dis 
count Pidg., plans 2 story, brick and timbe: 
hotel, riding academy and golf course 
Richfield and Peninsula Rds. $300,000 
Architect not selected. 

0., Dayton — Office — United Brethren 
Church, rejected bids opened Dee. 1 14 
Story, 60 x 128 ft.. and 7 story addition 
to adjoining structure, rein.-con., tile and 
brick, 4th and Main Sts. $850,000. Will re- 
advertise. Noted Nov. 30, 

0., East Cleveland (Cleveland P. 0O.)— 
School—Bd. Educ. plans 3 story, 40 room, 
brick, steel and concrete, Euclid and Gras 
mere Aves. $800,000, Architect not selected 


0., Greenvile—High School—Bd. Educ 
having plans prepared by W. B. Ittner, 
archt., 911 Locust St., St. Louis, Mo., 3 
story, about 150 x 175 ft., rein.-con. and 
brick, plain foundation. $500,000 

0., Lakewood (Cleveland P. O.)—Apart 
ment—I, Lerman and F. Libman, 3219 East 
117th St., Cleveland, having plans prepared 
by Branerman & Havermaet, archts., 801 
Ulmer Bldg., Cleveland, 3 story and base 
ment, 102 x 160 ft., brick and timber, plain 
foundation, Clifton Blvd., near Cove Ave. 
$200,000. 


Ind., Gary—Store and Office—Minas Fur- 
niture Co., 158 State St.. Hammond, having 
plans prepared by W. E. Berry, archt., 212 
East Superior St., Chicago, 2 story and bas¢ 
ment, 50 x 150 ft., brick, Bway. $160,000. 

Ind., Greensburg — Dormitory 1.0.0.F. 
Lodge of Indiana, Odd Fellows Bldg., In- 
dianapolis, plans 3 story and basement 
brick, here. $150,000. @. Brossman, Mer- 
chants Bank Bldg., Indianapolis, archt. 

Ind., Hammond—Hotel—Hammond Hote! 
& Improvement Corp,, c/o Crane & Franz- 
heim, archts., 127 North Dearborn St., Chi 
cago, having plans prepared 4 story, rein.- 
con. and brick. $500,000. Noted Oct. 12 

Ind., Huntington—Hotel—J. F. Bippus. 
841 North Jefferson St., plans 8 story and 
basement, 133 x 146 ft., brick and steel 
$500,000. Private plans. 

Ind., Indianapolis — Apartment — Chad- 
wick Realty Co., 420 Merchants Bank Bldeg., 
plans 3 story and basement, 70 x 205 ft., 
brick and stone, 1105 North Pennsylvania 
St. $200,000. Architect not selected. 

Ind., Indianapolis—Community—Christa- 
more Settlement Assn., $01 King Ave.. 
plans 2 story and basement, West Michigan 
St. $150,000. W. E. Russ, Meridian Life 
Bldg., archt. 

Ind., Marion — High School—Bd. Educ. 
having revised plans prepared by H. G. 
Bowstead, archt., 2 story and basement, 140 
x 220 ft., brick, 36th St. $300,000. Noted 
July 27. 

Ind., Terre Haute—High School—Bd. 
Educ. had revised plans prepared by John- 
son, Miller & Miller, archts., 30 North 5th 
St., 2 story and basement, 220 x 400 ft., 
rein.-con. and brick, concrete pile founda- 
tion, 25th St. $700,000. Warren & Lewis, 
Realty Bldg., Louisville, Ky., engrs. Noted 
Oct. 19. 

Mich., Albion — Dormitory, Gymnasium. 
ete. — Albion College, having preliminary 
plans prepared by H. K. Ferguson, archt.. 
6523 Euclid Ave., Cleveland, O., 3 story 
and basement, rein.-con. dormitory, plain 
foundation, $150,000; 1 and 2 story and 
basement, gymnasium and central heating 
plant, rein.-con. and brick, plain founda- 
tion, $250,000. 

Mich., Albion—Hospital—-J. W. Sheldon 
Memorial Assn., 316 East Porter St., hav- 
ing plans prepared by A. Wood. archt.. 
3513 Woodward Ave., Detroit 4 story and 
basement, 90 x 100 ft. rein.-con., plain 
foundation, South Superior St. $150,000. 

Mich., Detroit—Apartment—P. R. Ros- 
sello, archt., 406 Congress Blidg., preparing 
plans 3 story and basement, 110 x 146 
ft. brick and steel, plain foundation, Cass 
Ave. $225,000. Owner’s name withheld. 

Mich., Detroit—Apartment—J. I. Wein- 
berg, archt., 401 Congress Bldg., preparing 
plans 4 story and basement, 40 ft. high, 42 
x 170 ft., rein.-con., brick and steel, plain 
foundation, Peterboro St. $200,000. wn- 
er’s name withheld. 

Mich., Detroit—RBank and Office--First 
State Bank & Security Trust Co., Griswold 
St., plans 4 story and basement. 74 x 13" 
ft. rein.-con., brick and steel, Griswold and 
Lafayette Sts. $500,000. Architect not 
selected. ‘ = 

Mich., Detroit — Church — West Grand 
Bivd., Methodist Episcopal Church, West 
Grand Blvd. and 12th St., having plans pre- 
pared by E. N. Hunter, archt., 1436 
Washington Blvd., 2 story and_ basement, 
brick, steel and stone, plain foundation, 
West Grand Blvd, and 12th St. $200,000. 
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Buildings (Continued) 

Mich., Detroit—Community—West Grand 
Blvd. Methodist Episcopal Church, West 
Grand Blvd. and 12th St., having plans 
prepared by W. E. N. Hunter, archt., 1436 
Washington Bivd., 5 story, 80 x 100 ft. 
concrete, brick and steel, plain foundation, 
12th St. $150,000. 

Mich., Detroit—School—Bd. Educ. hav- 
ing plans prepared by Malcomson, Higgin- 
botham & Palmer, archts., 405 Moffat Bidg., 
2 story and basement, 110x145 ft. rein.-con., 
brick anc@ steel, plain foundation, Kirby 
Ave. $150,000, 

Mich., East Lansing—College—Michigan 
Agricultural College, had sketches made by 
Pond & Pond, archts, 64 East Van Buren 
Ave., Chicago, and takes bids early in 
epring, 3 story and basement, 115 x 125 
ft. rein.-con, and brick, plain foundation, 
Grand River Ave. $400,000. 

Mich., East Lansing—Horticultural—E. 
Bowd, archt., 127 West Allegan St., Lan- 
sing, preparing plans and takes bids in 
spring, 3 story and basement, 40x185 ft. 
rein.-con. and stone, plain foundation, here, 
for Michigan Agricultural College. $400,000. 

Mich., Jackson—Prison—Michigan State 
Prison having preliminary plans prepared 
by Smith, Hinchman & Grylls, archts.. 809 
Marquette Bldg, Detroit, complete new 
prison, may be built in units at North 
Farm. $5,000,000. 

Mich... Lansing—Hotel—Lansing Hotel 
Corp., Lansing, having plans prepared by 
W. S. Holmes Co., archts., Tussing Bldg., 11 
story and 2 basements, 110 x 132 ft. rein.- 
con, and brick, Michigan Ave. $1,000,006. 

Mich., Lansing*—Temple—E. A. Bowd, 
archt., 127 West Allegan St., takes bids 
early in spring, 5 story and_ basement, 
70 x 140 ft. rein.-con. and brick, for Ma- 
sonic Assn., c/o E. Gibbs, American State 
Savings Bank. $406,000. 

Il., Chicago—Apartment—A. Lindstrom, 
c/o C. W. Westerlind, archtt., 179 West 
Washington St., plans 3 story and base- 
ment, rein.-con., brick and _ steel, 4520 
Drexel Blvd. $500,000. 

Ill., Chicago—Apartment—J. Rosenberg 
c/o Rissman & Hirschfeld, archts., 139 
North Clark St., having plans prepared 
three 3 story and basement, 125 x 169 ft., 
rein.-con., brick and steel, Everrett and 
55th Sts. $1,500,000, 

Ill., Chicago—Apartment—Yates Build- 
ing Corp. c/o Leichenko & Esser, archts., 
38 South Dearborn St., soon lets contract 
4 story, 200 x 250 ft., rein.-con., brick and 
steel, Yates St., between Tist and 72nd 
Sts. $600,000. 

Ill., Chicago—Church—St. Gregory Ro- 
man Catholic Congregation, 1634 Gregory 
St., having plans prepared by Comes, Perry 
& MeMullen, archts., Renshaw Bldg., Pitts- 
burgh, Pa., 1 story and basement, 60 x 150 
ft., brick and stone. $150,000. 

I., Chicago—Office—C. A. Eckstrom, 
archt., 5 North La Salle St., preparing 
plans 4 story, 62 x 197 ft., rein.-con., brick 
and steel addition to Garland Bldg. 
Wabash Ave. and Washington St. $500,000. 
Owner’s name withheld. 

TiL, Chicago—Hotel—Fullerton Plaza 
Hotel Co., 508 Fullerton Parkway, having 
plans prepared by Olsen & Urbain, archts., 
155 North Clark St. 5 story, 96 x 179 
ft., rein.-con., brick and steel addition. 
$350,000. 

Ill., Chicago—Hotel—Lincoln Square Ho- 
tel Co., c/o Olsen & Urbain, archts., 155 
North Clark St., having plans prepared 4 
story, 130 x 175 ft., rein.-con., brick and 
steel, 525-29 Arlington Pl. $500,000. 


Ill., Chicago—Store and Office—I. M. 
Mills, c/o Ludgin & Leviton, archts., 53 
West Jackson Blvd., plans 2 story and base- 
ment, 100 x 120 ft., rein.-con., brick and 
steel, 6922-28 South Haisted St. $175,000. 

Wis., Appleton — Tempie — Appleton 
Masonic Temple Assn., c/o G. Buchanan, 
pres., 817 College Ave., having plans pre- 
pared by Leenhouts & Guthrie, archts., 424 
Jefferson St., Milwaukee, 2 story and base- 
ment, brick or stone. $150,000, 

Wis., Madison—Hotel—Piper Bros. Co., 
31 North Pinckney St., having plans pre- 
pared by Baech & Lippert, archts., Gay 
Ridge, 10 story, 101 x 164 ft., brick rein.- 
con. and steel, plain foundation, Mifflin St. 


Madison—Store—Kessenichs Co.. 

Kessinick, mgr., 26 North Carroll 
St., plans 2 or 4 story, 60 x 155 ft., brick, 
rein.-con, and steel, plain foundation. $150,- 
000. Architect not selected. 

Wis., Madison—Store—Apartment—R. A. 
Phillips, archt., 315 Beaver Bldg., prepar- 
ing plans 4 story, 75 x 190 ft., brick, rein.- 
con. and steel, plain foundation. $150,000. 
Owners name withheld. 

VWis., Milwaukee — Apartment — H. C. 
Schwartz, 482 Van Buren St., having plans 
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prepared by H. G. Lotter, archt., 427 Mil- 
waukee St., 3 story and basement, 46 x 110 
ft.. brick, plain concrete foundation, Cass 
St. $150,000. 

Wis., Milwaukee—Church—St. Catherines 
Congregation, plans, c/o R. L. Kuhn, chn, 
building com., 548 12th St., 1 story and 
basement, brick and tile, plain foundation, 
Center St. $150,000. 

Wis., Milwaukee—Club House, 
Blue Mound Country Club, c/o G. F. Gregg, 
secy., 437 ast Water St., plans brick and 
tile, or ordinary construction club house, 
incl. golf links, Kilbourn and Loomis Rds, 
$250,000. Architect not selected. 

Wis., Milwaukee—Club House and Com- 
mercial—Milwaukee KFagles, Aerie No, 137, 
Plankinton Arcade, plans brick and con- 
crete, plain foundation, to replace one re- 
cently destroyed by fire. $150,000-$200,000. 
Architect not selected. 

Wis., Mineral Point — High School — Bd 
Educ. having plans prepared by E. Tough, 
archt., Conklin Bldg., Madison, 2 story, 80 
x 110 ft., brick, rein.-con. and steel, plain 
foundation. $150,000. 

Wis., Racine—Store—Lodge—Columbtus 
Bldg. Assn., 1600 Racine St., having plans 
prepared by Racine Constr. Co., archts., 
468 College Ave., 3 story, 60 x 114 ft., 
brick, rein.-con. and steel, plain foundation. 
$150,000. . 

Wis., Rice Lake—High School—Bd. 
Educ. having plans prepared by E. J. Han- 
cock, archt., Eau Claire, 2 story, 75 x 195 
ft., high and vocational school, brick, rein.- 
con. and steel, plain foundation. $150,000, 

Wis., Verona—Asylum—Dane Co., Court 
House, Madison, plans 4 story, 100 x 149 
ft., asylum, incl, cold storage plant, brick, 
rein.-con. and_ steel, plain foundation. 
$150,000. M. Sommers, chn. Architect not 
selected. 

Kan., Kansas City—Office and Store— 
H. and F. Jennings, 754 Minnesota Ave., 
plans 2 story and basement, rein.-con. and 
brick. $150,000. Architect not selected. 

Kan., Manhattan — Church — Methodist 
Church Congregation takes bids about Jan. 

, 2 story and basement, 60 x 120 ft., 
brick and stone, $200,000. T. W. William- 
son & Co., 312 Central Natl Bank Bldg., 
Topeka, archts. 

Kan., Pittsburgh — Temple — Shrine 
Mosque having plans prepared by J. W. 
Wlilfams & Co., archts., 312 Central Natl. 
Bank Bldg., Topeka, 4 story and basement, 
140 x 140 ft., rein.-con. and brick. $300,000. 

Kan., Topeka—Office—Kansas Life In- 
surance Co., 701 Jackson St., takes bids 
about Jan. 15, 4 story and basement, 50 x 
120 ft., rein.-con. and brick. $150,000. TT. 

Williamson & Co., 312 Central Bank 
Bldg., archts. 

Neb., Falls City—Courthouse—Richard- 
son Co. having plans prepared by W. F. 
Gernandt, archt., 634 Keeline Bldg., Omaha, 
3 story. $200,000, 

Mo., St. Louis—School—Bd 
Locust St.. having preliminary plans pre- 
pared by A. Milligan, archt. and engr., 911 
Locust St., 3 story, 12 room, ultimately 24 
room school for colored, rein.-con. and 
brick, plain foundation, 23rd and Walnut 
Sts. $200,000. 

Tex., Dallas — Club — Dallas Lodge 44, 
I, O. O. F., 1821 Young St., having prelimi- 
nary plans prepared and takes bids early in 
1923, club at Cabell and Pearl Sts. $150,- 
000. S. S. Cochran, chn. 

Tex., Dallas——College—St. Marys College, 
Garrett and Ross Aves., making plans col- 
lege. $200,000. Architect not announced. 

Tex., Dallas—Hotel—H. S. Green, archt., 
Alamo Bank Bldg., San Antonio, takes 
bids early in 1923, 14 story and basement, 
75 x 200 ft., steel, brick and tile, plain 
foundation, for C. L. Sanger, 2429 South 
Blvd. and associates. $400,000. 

Tex., Dallas — Market — City having 
sketches made by C. D. Hill & Co., archis. 
and engrs., Sumpter Bldg., 2 story and 
basement, 200 x 200 ft. Election in April 
to vote on $500,000 bonds. 

Tex., Ft. Worth—Club—Ft. Worth Club, 
106 West 6th St., plans club, about 12 
story, at Throckmorten and 7th Sts. $i.- 
500,000. Engineer not selected. 

Tex., Houston — Library — City Comn.,. 
takes bids early in 1923 for library. $200,- 
000. W. A. Dowdy, City Hall, archt. and 


engr. 

Tex., Lubbock—Church—First Baptist 
Church had preliminary plans prepared 
church. $150,000. Address Chairman 
building com. Architeet not selected. 

Tex., Port Arthur — Grade School — Bd. 
Educ. having plans prepared by W. B. 
Ittner, archt., 911 Locust St., St. Louis, 
Mo., 2 story. 80 x 232 ft., rein.-con, and 
brick, plain foundation, to contain gymna- 
sium, auditorium, manual training shops, 
etce., De Queen Blvd. $150,000, 


ete.— 


Educ., 911 


Vol. 89 


G 


Tex., Port Arthur — High S& 
Educ, having preliminary plans ; 
W. B. Ittner, archt., 911 Loc 
Louis, and takes bids about J 
2 story, 145x160 ft. wings, brick, 
tile. concrete foundations, one 
Training School other to Comme; 
School, $200,000 each, also 1 si 
65 ft. boiler house, concrete st 
$100,000. 

Okla., Okmulgee—Community 
soon to vote on $175,000 bonds 2 
basement, 120 x 140 ft., rein.- 
and terra cotta, North Alabama A 
tect not selected. 

Okla., Tulsa—Bank and Offic: 
Natl. Bank, 2nd and Boston Si 
plans prepared-by H. H. Mahler 
231 Lynch Bldg., 15 story and 
50 x 140 ft., rein.-con.. brick 4 
cotta, 2nd and Boston Sts. $1,0) 

Wash., Centralia—Hotel—Com) 
formed to build hotel. $200,000. 
Chn. Address Secretary of (Co 
Club. 

Calif., Alameda—Temple 
ple Assn., c/o C. Werner, archt., S 
Bldg., San_ Francisco, had plans yp) 

2 story, rein.-con., Alameda and Pa; 
$150,000. 

Calif., Bakersfield—Hotel and Store—7T 
Coleman, mgr. St. Francis Hot: Sa 
Francisco, interested in company being or- 
ganized to construct 6 story, 19th and J 
Sts. $500,000. Architect not selected, 

Calif., Berkeley — Office — Physician: 
Bldg. Inc., c/o MecWethy & Greeniea: 
archts., 505 17th St., Oakland, tak d 
in January, 4 story, concrete, Chan) 
Way. $150,000. 

Calif., Oakland—Administration—Alamed 
Co. having plans prepared by H. 
Meyers, archt., Kohl Bldg., San Fran 
2 story, rein.-con. and terra cotta t 
Ave. and East 27th St. To exceed $150,009 

Calif., Sacramento—Schools—City ya 
plans prepared by E. A. Mathews and H 
Simpson, archts., Call Bldg., San Francisco 
and takes bids in January, eight 1 and 
story, brick, steel, concrete and terra entta 
buildings, 34th, 35th, U and V Sts. $540,009. 

Calif., Oakland — Store — Whitthorne & 
Swan, 1015 Washington St., had plans pri 
pared by W. Knowles, archt., Hearst Pid 
San Francisco, and Central Bank Bldg. 
Oakland, 1 and 3 story and basement, rein, 
con., Washington and 10th Sts, 

Calif., San Francisco—Theatre—A,. §. 
and J. L. Levin, c/o Reid Bros., archts., 1) 
Montgomery St., having plans prepare:| 
theatre, 2,000 seating capacity, Geary Sst. 
and 18th Ave. $250,000. ; 

Calif., Santa Barbara—Hotel—Recreation 
Center had sketches made by J. Morgan 
archt., Merchants Exch. Bldg., San Fra: 
cisco, 3 story, brick, Anacapa and Carriio 
Sts. $150,000. 

Que., Hull—Schools—Catholie School Ra. 
takes bids in spring, new schools. $300,000, 
Architect not selected. 

Que., Montreal—University—McGill Uni- 
versity, Sherbrooke St. W., plan 38 story 
92x242 ft. addition, University St. $328,000 
A. Currie, principal. 

Ont., London—City Hall—A. M. 
building inspector, City Hall, preparing 
Plans and takes bids about March 1, for 
new city hall, nornamental brick and stone. 
$300,000. 

Ont., Meaford—School—Bd. Educ. plans 
2 story and basement, 45 ft. high 8 room 
concrete, brick and steel addition, $15",- 
000. Architect not selected. 

Ont., Pembroke—School—Bd. Educ. hav- 
ing plans prepared by W. C. Keighley 
archt., 156 Pembroke St., E., 2 story and 
basement, 8 room, concrete, brick, steel 
and stone. $150,000. 

Ont., Sandwich—School—Bd. Educ. takes 
bids in January new school, $266,000. i. 
R. North, town clk. 

Ont., Toronto—School—Separate School 
Bd., 477 Jarvis St., had plans prepared 
by J. P. Hynes, archt., 73 King St. W.. 
2 story and basement, 44 ft. high, 12 
rooms, concrete, brick and steel, Dawson 
St. $200,000. 

Ont., Toronto—Schools—Bd. Edue., 155 
College St., plans new schools and adii- 
tions to old ones, mostty 2 slory and bas: 
ment, concrete, brick and steel, in various 
sections of city. $1,000,000. W. W. Pearse, 
155 College St., archt. 

Ont., Toronto—School—Separate School 
Bd., 477 Jarvis St., having plans prepared 
by J. M. Cowan, archt., 107 Vincent St.. 2 
story and basement, 8 room, concrete, 
brick, stone and tile addition. $150,000. 

Ont., Toronto—School—York Twp. Schoo! 
Bd., Sect. 30, having plans prepared by 
Gordon & Helliwell, archts., Confederation 
Life Bldg., 2 story and basement, 8 room, 
concrete, brick and steel. $150,000. 
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Buil gs (Continued) 
BIDS DESIRED 
~. \., Brooklyn — Apartment — J. A. 


Mea ine., 342 Madison Ave., New York 
City il] build 6 story, 102 x 1 25 ft., brick, 
d stone, plain foundation, 8th Ave. 
and Court St., by separate contracts. $160,- 
‘0, Slee & Bryson, 154 Montague St., 
arel and engrs. 

x, ¥. New York—Loft—Gilbur Corp. 
Int 65 West 37th St. will build 17 
etory, 98 x 244 ft., 37th St and 7th Ave., 
by arate contracts. $1,500,000, 9 A. 
Quit pres. Contract. for_ steel, let to 
pevering & Garrigues Co., 552 West 23rd 
« fuchman & Kahn, 56 West 45th St. 
arehts, and engrs. 

Md., Baltimore—Church—Jan. 3, by J. C. 
Hell 507 Linwood Ave., chn, of building 
Com. Chureh of Our Savior, 2 story, brick 
ind stone, 38rd and Taylor Sts. i & 
Dempwolf, Centre Sq., York, Pa., archt. 


Md.. Baltimore — Engine Houses and 
Truck Houses—Jan. 3, by_ City, engine 
house No. 59, Maryland and Indiana Aves.. 
Westport, C. F. Strohmeyer, archt.; No. 57, 
Harford Rd. and Fleetwood St., Hamilton, 
w. H. Emory, Jr., Munsey Bldg., archt.; 
No. 58, Pennington Ave. and Filbert St., 
F. H. Thomas, 135 West Kenwood St. 
archt.; No. 47, Washington Blvd. and 8th 
st. R. W. Greer, 18 West Saratoga St. 
archt.; No. 25, R. L, Harris, 13. West 
Saratoga St., archt.; Engine house No. fb 
and truck house 23, 28th St. between Oak 

nd Maryland Aves., W. F. Stone, Jr., 
Maryiand Casualty Tower, archt.; engine 
house No. 56 and truck house No, 24, Bush' 
and Carroll Sts. W. F. Stone, Jr., Mary- 
land Casualty Tower, archt. ; all foregoing 
brick and rein.-con. Bids will be taken 
on each individually; also lump sum for 
five engine houses, and lump sum on two 
groups of engine and truck houses, 

Md., Baltimore—High School—Jan. 10, 
by Mayor and City Council, 3 story, con- 
crete, steel and brick, Hawthorne Rd. and 
Clarendon Ave. $1,259,000. Parker, Thomas 
& Rice, Union Trust Bldg., archts. 
Adams, Calvert Bldg., and H. Massart, 324 
North Charles St., engrs. 

Tex.. Houston—Bank—First Natl. Bank, 
201 Main St., receiving bids 12 story and 
basement, 90 x 100 ft., Franklin Ave. $750,- 
000, Sagnuinett, Staats & Gotlieb, Carter 
Bldg., archts. and engrs. 

Calif., Hollywood—Hospital—R. H. Orr, 
archt., Van Nuys Bldg., Los Angeles, re- 
ceiving bids 5 story, 40 x 199 ft., with 
40 x 60 ft. wing, rein.-con., Vermont Ave., 
for Hollywood Hospital Assn, $300,000. 

Calif., San Francisco— Market and Apart- 
ment-——-W. C. Falch, archt., Hearst Bldg., 
receiving bids 6 story, rein.-con., Market 
St. near Gough St., for J. B. Gaffney and 
R. A. Luce, 1031 Market St. $200,000. A. 
A. Coddington, Phelan Bldg., mechanical 
engr. P. Zucco, 166 Geary St., structural 
engr. 


Cits 


BIDS RECEIVED 


N. ¥., Binghamton — School — Bd. Educ. 
opened bids general contract 2 story and 
basement, 157 x 178 ft., brick, 1st Ward, 
from D. Kirkpatrick and F. Stento, Bing- 
hamton $329,700, Shane Constr. Co., Herald 
Ridg, Syracuse, $371,382, Felton Constr. 
Co, Buffalo, $364,369 ; heating and ventilat- 
ing, from Johnson Heating Co.. New York 
City, $48,300, Power Efficiency Corp., White 
idg., Buffalo, $55,490; E. G. Woolfolk & 
Co., Newark, N. J., $49,687. Noted 
Nov. 23. 


CONTRACTS AWARDED 


Mass., Springfield—Apartment—W. Zim- 
merman, 19 Glendell Terrace, will build 4 
story, 116 x 180 ft., brick, plain foundation, 
Bowdin Terrace, by day labor. $175,000. 
J. W. Foster, 46 Narragansett St., archt. 


N. Y., Brooklyn—Apartment—L. Halperin 
Improvement Co., c/o Cohn Bros., archts. 
ind engrs, 361 Stone Ave., will build +4 
story, 100 x 100 ft., brick, steel and stone, 
plain foundation, Buffalo Ave. and Lincoln 
PL, by day labor. 


N. Y., Brooklyn—Apartme 
ting, e/o Shampon & Shampon, archts, and 
engers., 188 Montague St., will build 4 
story, 100 x 120 ft., brick, steel and stone, 
plain foundation, Schenectady Ave., by day 
labor. $200,000. 


N. Y., Brooklyn—-Apartment—Grolie, 
Bldg. Corp., c/o C. Schafer, Jr., archt. ana 
engr., 394 East 150th St., New York City, 
will build 6 story, 100 *x 140 ft., brick, 
steel and stone, plain foundation, Grand 


Concourse and 178rd St., by day labor. 
$175,000, 


N. Y., Brooklyn—Apartment—Sayetta 
Realty Corp., e/o McCarthy & Kelly, archts. 








ROAD WORK—ORANGE, TEX. 


Bids were opened Nov. 13, by Orange Co., 
McElwrath, Corsicana, (awarded contract) ; 


for constructing 11 road projects, (A) F. P. 
(B) C. K. Horton, Houston; (C) Houston 


Constr. Co., Houston. The unit bids were as follows: 


\ B Cc 
2 acres clearing (light) $50.00 $50 00 $40.00 
2 acres clearing (heavy) 100 00 100. 00 100.00 
21.91 mi. road grader work 225.00 50.00 200.00 
29,915 cu.yd. roadway excavation 32 40 30 
9, 000 cu. yd. roadway excavation 35 40 30 
10,100 eu.yd. borrow excavation 35 35 30 
80 cu.yd. borrow excavation 35 35 1.00 
1,000 cu.yd. borrow excavation 32 35 25 
1,600 cu.yd. borrow excavation 40 35 30 
28 . 546 mi. shaping roadbed 75.00 50.00 75.00 
160,863 sq.yd. earth shoulders 03 ol 03 
21,120sq.yd. concrete pavement 2 50 2.70 2.82 
32,7288 1.yd. concrete pavement 2 50 2.60 2.82 
53,848 sq.yd. reinforcing mesh 20 12 la 
2,224 lin.ft. oak headers 3in. x 8 in 25 20 40 
352 lin.ft. oak headers 3 in. x 8in 25 30 40 
168 lin. ft. vitrified drain tile 12 in 2 00 1.50 1.50 
48 lin ft. vitrified drain tile, 12 in 2.50 1.50 1.56 
144 lin. ft. vitrified drain tile, 15 in 2.50 2.00 3.00 
144 lin.ft. vitrified drain tile, 18 in. 3.00 3.00 3.00 
288lin.ft. vitrified drain tile, 24 in 3.50 4.00 5.00 
24 lin.ft. vitrified drain tile, 24 in 4.00 4.00 5.00 
96 lin.ft. vitrified drain tile, 36 in 7.50 5.75 6.00 
953.14 cu.yd. concrete class A 22.00 25.00 23.00 
47.50 cu.yd. concrete class B 22.00 30.00 23.00 
44.71 cu.yd. concrete class B 28.00 20.00 22.00 
49.64 cu.yd. concrete class B 22.00 25.00 22.09 
755 cu.yd. structural excavation 2 00 1.50 2.00 
59 cu.yd. structural excavation 2.00 2.00 2.00 
58,405 lb. reinforcing steel 0.055 0.05 0.07 
Cleaning, painting, repairing 312 ft. steel bridge (lump sum) 3,000. 00 4,500.00 3,500. 00 
Cleaning, painting, repairing 360 ft. steel bridge (lump sum) 1,750.00 3,000 00 1,500.00 


Extended totals.. 


*$271,558 $396,448 $436,699 


*Bid did not include furnishing 1 material for gravel sod shell r_ ads. 


and engrs., 159 Remsen St., will build 6 
story, brick, steel and stone, plain foun- 
dation, Ocean Ave., by day labor. $225,000, 

N. Y., Brooklyn—Apartment—C. and K. 
Constr. Co., c/o Shampan & Shampan, 
archts. and engrs., 50 Court St., 6 story, 
135 x 210 ft., brick, steel and stone, plain 
foundation, Ocean Ave. near Church Ave., 
by day labor. $750,000. 

N. Y. New York—Apartment—Five 
Hundred Eighty Park Ave. Corp., c/o J. 
EK. R. Carpenter, areht. and engr., 598 
Madison Ave., 14 story, 75 x 200 ft., brick, 
steel and stone, plain foundation, 63rd St. 
and Park Ave., to Dwight P. Robinson « 
Co., Inc., 125 East 46th St. Archts. est. 
$3,000,000. 

N. ¥., . New York—Apartment—Hillpin 
Building Corp., 3420 3rd Ave., 5 story, 15 
x 78 ft., brick, steel and stone, plain foun- 
dation, Decatur Ave., by day labor. $175,- 
000. J. M. Felson, 1133 Bway., archt. and 
engr. 

N. Y¥., New York—Apartment—F. Mc- 
Nulty, c/o C. Schafer, Jr.. archt. and enegr., 
394 150th St., will build 5 story, 100 x 100 
ft., brick, steel and stone, plain foundation, 
West 206th St., by day labor. $150,000. 

N. Y., New York—Apartment—L. Wolf, 
c/o Margon & Glaser, archts. and engrs., 
2806 3rd Ave., will build 5 story, 80 x 100 
ft., brick, steel and stone, plain foundation, 
University Ave., by day labor. $200,000. 

N. ¥.. New York—Apartment—H. Glick, 
c/o D. S. Lang, archt. and engr., 110 West 
34th St., will build 5 story, 100 x 100 ft., 
brick, steel and stone, plain foundation, 
188th St. and Audubon Ave., by day labor. 
$250,000. 

N. Y., New _ York— Apartment Morris 
Ave. Building Corp., c/o Margon & Glaser, 
archts. and engrs., 2806 3rd Ave, will 
build brick, steel and stone, plain founda- 
tion, Morris Ave., by day labor. $200,000. 


N. ¥., New York—Hotel I. Feldman, c/o 
Cc. B. Meyers, archt. and engr., 31 Union 
Sq., will build 15 story, 40 x 220 ft., brick, 
steel and stone, plain foundation, 100th St. 
and Bway., by day labor. 

Pa., Grove City—Hotel—Owsley Co., 
archts., 1301 Mahoning Bank Bldg., Youngs- 
town, O., 5 story, 89 ft. front, concrete, 
brick and steel, to Parish Bros., 217 Wick 
Ave., Youngstown, O., for Grove City Hotel 
Co., Grove City. Archts. est. $200,000. 
Noted Nov. 30. 7 

Md., Baltimore — Office — Federal Land 
3ank, 1 story and mezzanine, stone, St. 
Paul ane 24th Sts. to M. A. Long Co., 
Guilford “ve. and Fayette St. Archts. 
est. $150,. 0. 

D. C., Wash.—High Schools—Dist. Comn., 
509 Dist. Bldg., for MacFarland and Lang- 
ley Junior High Schools, to ‘M. Serretto, 
Main Treas. Bldg., $592,000. Noted Dec, 21. 

N. C., Greensboro—School—Bd. Educ., 
general contract for school, Cedar St. to 
Palmer-Spivey Constr. Co., Campbell Bldg., 
Augusta, Ga., $129,450. 

Miss., Jackson — Auditorium — General 
contract for 2 story, 160 x 160 ft., brick 


and steel, rein.-con. foundation, to I C 
Garber, Jackson, $120,000. Archts, est. 
$158,000, 

0., MeComb—Grade and High School— 
Bd. Educ. 2 story and basement, 114 x 182 
ft., brick, rein.-con. and steel, from J. I. 
Barnes, South Bend, Ind., $222,254; Wood 
Constr. Co., 427 Holland Bidg., Lima, $226 
619; O. M. Green, 3254 North Elizabeth 
St., Lima, $229,842. Noted Nov. 30. 

Ind., Laporte—High Schovi 3d. induce., 
2 story and basement, 165 x 198 ft., rein.- 
con. and brick, concrete pile foundation, tuo 
Lanson & Danielson Constr. Co., Laporte. 
Archts. est. $400,000. Noted Oct. 19. 


Ind,, South Bend—Apartment—T. Ps 
Moredock, 315 West Colfax St., 3 story ane 
basement, 87 x 97 ft., Colfax St., to R. Gol- 
litt & Sons, 30 North La Salle St., Chicago 
Archts,. est. $200,000. 


Mich., Lansing—Hospital—St. Lawrence 
Hospital Assn., 101 Willow St., 4 story and 
basement, 131 x 183 ft. rein -con. and brick, 
to Reniger Constr. Co., 3364 East Michigan 
Ave., $400,000. 


Wis., Milwaukee—Apartment—J. Hun- 
holz, 2310 Vliet St., 6 story and basement, 
53 x 104 ft., brick and rein.-con., plain 
concrete foundation, on Biddle St., to Cut- 
ter Constr. Co., 886 46th St. Archts. est. 
$150,000. Noted Dee. 14 


Wis., Racine—Hotel—New Racine Hotel 
Co., c/o C. Fowler, secy., Badger Bldg., 8 
story, 104 x 240 ft., brick and tile, plain 
concrete foundation, to Starrett Bros., 8 
South Dearborn St., Chicago. Archts, est- 
$2,400,000. Noted Dec, 21. 


Ia., Dubuque—Apartment-Hotel—Cooper 
Estate will build 4 story and basement, 114 
x 129 ft., rein.-con., brick, tile and stone, 
2nd and Locust Sts. by day labor. $150,- 
000 J. F. Leitha, Dubuque, archt. 


Tex., Amarillo — Hospital — Potter Co.. 
general contract hospital, tubercular cot- 
tage and nurses home, to V. E. Ware, El 
Paso, $145,000. Archts, es¢ $250,000. 
Noted Nov. 30. 


Tex., Memphis—Courthouse—Hall. Co., 
general contract 2 story, 72 x 106 ft., rein.- 
and brick, to Walker Constr. Co., Houston 
Bldg., San Antonio, $121,520, Noted 
Nov. 23. 

Colo., Denver — Administration — Bd. 
Educ. general contract 24 story and base- 
ment, 115 x 140 ft., 14th and Laramer Sts., 
to F. J. Kirchoff Constr. Co., 718 Lawrence 
Bldg., $143,520. Archts. est. $169,000, 


Calif.. Arrowhead—Hotel and Store— 
Swasey & McAfee, archts., Hibertiian Bidg.. 
Los Angeles, 3 story and basement, to At- 
wood Constr. Co., San Bernardino, $240,000. 
Owner's name withheld, 


Calif., Los Angeles—Apartment—Lange 
& Bergstrom, Washington Bldg., will build 
8 story, Park View St., by day labor. $659,- 
000. Walker & Eisen, Pacific Finance Blde., 
archts. 


Calif., Los Angeles—Cathedral and Parish 
House—St. Pauls’ Cathedral, constructing 
brick and steel, Figueroa St. near Orange 
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Ruildings (Continued) 
St.. to P. Hall, 934 South Raymond Ave. 
Pasadena, $295,000. 

Calif., Angeles—Theatre—H. & H. 
Circuit, Title Insurance Bldg., rein.-con, 
theatre, Pico and Norton Sts., to Burck 
Constr. Co., 325 South Hill St., $300,000. 


Calif., Oakland—School pane Convent—G. 
McCrea, archt., 369 Pine St., San Francisco, 
constructing Ist unit of church buildings, 
3 story and basement, rein.-con., to W. G. 
McGinty & Sons, Federal Realty Bldg., 
$52,138, for Church of Lady of Lourdes. 
Bids for other units will be asked later. 


Ont., Waterloo—School—Bd. Edue., 2 
story and basement, 8 room, concrete, brick 
and steel, general contract to Ellert Bros., 
Park Ave., $101,000; heating, plumbing, 
ete., to W. Knell & Co. 45 King St. W. 
Total est. $150,000, 


Los 


Federal Government Work 


PROPOSED WORK 


N. Y., Ft. Tilden—Plotting and Switch- 
board Room—vU. S. Engineer, Army Bidg. 
39 Whitehall St., New York, plans plotting 
and switchboard room, here. 

Ala., Florence—Displacement tanks, etc. 
—U. S. Engineer, Florence, plans to pur- 
chase displacement tanks, countersights, 
castings and other parts for regulating 
gates of Wilson Dam. 

0., Cincinnati—Towboats—U. S. Engi- 
neer, 405 Custom House, plans to purchase 
oil-engine, electric driven towboats. 

Mich., Battle Creek—Hospital—U. S. War 
Veterans’ Bureau, 1044 Arlington Bidg., 
Wash., D. C., having plans prepared Neuro- 
Psychiatric Hospital at Camp Custer, here. 
Cc. R. Forbes, dir. Noted Aug. 31, 

Calif., San Diego—Garage, Sewer, etc.— 
Spec. 4741—Bureau Yards & Docks, Navy 
Dept.. Wash. D. C rejected bids for 
garage, sewer, pavement and fence, here. 
Noted Nov. 16. 


BIDS DESIRED 


Mass., Boston—Remodeling—Jan,. 18, by 
Treas. Dept., Wash., D, C., remodeling Post 
Office Screen in U. S. Post Office and Sub- 
Treasury, here. J. A. Wetmore, acting 
superv. archt.; adv. this issue. 

Pa., Phila.—Dredging—Jan. 17 at office 
U. S. Engineer, 815 Witherspoon Blidg., 
dredging in Delaware River between here 
and Trenton, N, J. 

Pa., Phila.—Scows—Jan. 15 at 
U. S. Engineer, 815 
steel dump scows. 

Del., Wilmington — Scows—Jan. 15 at 
office U. S. Engineer, for 2 wooden dump 
scows; adv. this issue. 

Virginia—Dredging—Jan. 15 at office U. 
S. Engineer, Custom House, Norfolk, dredg- 
ing 50,000 cu.vyd. Appomattox River. J. 
Cc. Oakes, ch. engr. Virginia Dist. 

W. Va., Huntington—Lock Operating 
Machinery, ete.—Jan. 23 at office U. S. 
Engineer, lock operating machinery, etc., 
for Dam 30, Ohio River; adv. this issue. 
Noted Nov. 23. 


Mo., St. Louis—Tevee Work—Jan. 24, 
at office Secretary Mississippi River Comn., 
1311 International Life Bldg., levee work 
in Sny Island Levee D.D., Illinois., adv. 
this issue. 

Ore., Astoria—Piers—Spec. 4615—Jan. 17 
by Bureau Yards & Docks, Navy Dept., 
Wash., D. C., for piers, here. 

Calif., Crescent City—Furnishing Stone, 
ete.—Feb. 15 at office, U. S. Engineer, 401 
Custom House, San Francisco, furnishing 
and delivering approximately 80,000 ton 
stone for repairing and extending present 
breakwater approximately 400 to 600 lin.ft. 
Noted Nov. 16. 

Alaska—Bridges—Jan. 22, by C. E. Dole, 
genl. purch. agt., Alaskan Eng. Comn., 422 
Bell St. Terminal, Seattle, Wash., for 1 
steel viaduct, two 40 ft. girder spans, two 
74 ft. spans, one 80 ft. span and two steel 
towers, over Eagle Creek; one 124 ft. steel 
span over Noyes Slough; steel span over 
Mountain Creek. U. S. Engineer Office. 
New Post Office Bldg., Portland, Ore., engrs. 


BIDS RECEIVED 


Mich., Detroit—Dredging—U. S. Engineer, 
337 Federal Bldg., dredging and rock re- 
moval in Livingstone Channel, Detroit 
River, (1) 323,000 cu.yd, earth excav. with 
possible over depth of 16,000 cu.yd. (2) 
175,000 cu.yd. rock with possible over-depth 
86,000 cu.yd., from M. Sullivan Dredging 
Co., 853 Iroquois Ave., (1) $0.50 (2) 33° 50; 
Dunbar & Sullivan Dredging Co., 2212 Dime 
Bank Bldg., <1) $0.50 (2) $3.50; Great 


office 
Witherspoon Bldg., 4 
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ock Co., Williamson 


Lakes Dredge & 
(1) $0.45 (2) $3.70. 


D 
Bidg., Cleveland, O., 
Noted Nov. 16, 


Calif., Livermore — Buildings, Electrical 
Work, ete.—C . Forbes, dir. U. 5S. 
Veterans’ Bureau, Arlington Bldg., Wash., 
D. C., opened bids for 29 rein.-con. build- 
ings for U. S. Veterans’ Hospital, here, 
from J. Walsh, 85 2nd St., San Francisco, 
(1) $1,559,800 (2) $19,800 (3) $75,740 (4) 
$75,740 (5) $69,880 (6) $41,000 (7) $73,600 
(8) $95,500 (9) $21,400 (10) $12,080 (11) 
$12,850 (12) $9,800 (13) $14,540 (14) $12,- 
280 (400 days); unit prices (1) excavation 
1.60 (2) concrete $15 (3) rein.-con. $22 (4) 
reinforcing steel $61 (5) structural steel 
$109 (6) brick $40 (7) gravel road $1.25, 
B. Trost, 26th and Howard Sts., San 
Francisco, (1) $1,568,000 (2) $18,200 (3) 
$67,000 (5) $56,950 (6) $45,650 (7) $72,900 
(8) $94,400 (9) $17,900 (10) $11,900 (12) 
$11,500 (13) $14,700 (14) $12,400 tele- 
graphic modifications (1) add $202,723 (2) 
$3,298 Building 1, (3) $19,875 Building 6 
(4) $18,885 Building 8 (5) $6,320 Building 
12 (6) $10,619 tuilding 14 (7) $14,891 
Building 15 (8) $374 Building 16 (9) $1,043 
Building 18 (10) $1,991 Building 19 (12) 
$1,935 Building 21 (13) $3,150 Building 23 
to 25 and 27 to 30 (14) $3,750 Building 31 
to 32, (450 days), unit prices (1) $1.50 (2) 
$12 (3) $30 (4) $70 (5) $140 (6) $43 
(7) $0.60 (8) $0.22, Lange & Bergstrom, 
722 Sharon Bldg., San Francisco, (1) $1,- 
881,495 (2) $20,000 (3) $84,000 (5) $67,600 
(6) $50,700 (7) $76,700 (8) $113,000 (9) 
$21,700 (10) $12,600 (11) $12,400 (12) 
$12,400 (13) $17,400 (14) $15,100, unit 
prices (1) add $2.25 deduct $1 (2) add 
$20 deduct $12 (3) add $29 deduct $23 (4) 
add $70 (5) add $130 deduct $100 (6) add 
$55 deduct $45 (7) add $2.30 deduct $1.20 
(8) add $9.30 (400 days); plumbing, heat- 
ing, ventilating, outside piping, and garage 
in above hospital, from Latourrette-Fical 
Co., 2761 Sacramento Blvd., Sacramento, 
(1) $327,200 (2) $1,900 (3) $8,400 (4) 
$8,100 (5) $6,700 (6) $5,790 (7) $10,800 
(8) $22,000 (9) $2,900 (10) $200 (11) 
$2,100 (12) $2,200 (13) $1,300 (14) $1,300 
(300 days), J. Smyth Plumbing and Heat- 
ing Co., Spokane, Wash., (street address 
not available) (1) $358,000 (2) $2,808 (3) 
$10,027 (4) $10,027 (5) $8,904 (6) $6,165 
(7) $16,498 (8) $31,703 (9) $2,688 (10) 
$3,095 (11) $2,212 (12) $1,131 (13) $1,925 
(14) $1,240 (365 days), S. W. Rittenhouse, 
1327 Taylor St., Wash., D. C., (1) $394,719 
(2) $1,768 (3) $9,240 (4) $9,240, (5) $8,000 
(6) $5,663 (7) $12,759 (8) $30,444 (9) 
$2,243 (10) $4,071 (11) $1,337 (12) $1,075 
(13) $1,311 (14) $1,136 (308 days) ; electric 
work, from F. E. Newberry Electric Co., 
359 Sutter St., San Francisco, (1) $181,137 
(2) $1,671 (3) $5,237 (4) $5,237 (5) $5,226 
(6) $3,243 (7) $3,392 (8) $6,032 (9) $684 
10) $554 (11) $531 (12) $1,009 (13) $1,951 

14) $2,048 (475 days) Butte Electric and 
fg. Co., 534 Folsom St., San Francisco, 
1) $183,400 (2) $1,636 (6 days) (3) 
6,191 (4) $6,138 (5) $4,960 (6) $3,529 (7) 
$4,064 (8) $4,684 (9) $2,373 (10) $6,026 
(11) $766 (12) $1,344 (13) $1,721 (14) 
$2,974 telegraphic modication add $3,000 
to item (1) (800 days); refrigerating 
equipment in above from Cyclops Iron 
Wks., 837 Folsom St., San Francisco, $18,- 
516, Automatic Refrigerating Co., 536 
Munsey Bldg., Wash., D. C., $32,460 modifi- 
cation $20,985, Vulcan Iron Wks., 1849 
Kearney St. San Francisco, $21, 992; 
kitchen equipment, from L. Ellerbrock, Inc., 
20 South Frederick St,, Baltimore, Md., 
$36,800 (180 days) ; Mangrum & Otter, Inc., 
$27 Mission St., San Francisco, $39,048 (120 
days), Nathan-Dohrmann Co., Geary and 
Stockton Sts., San Francisco, $40,720, (90 
days): laundry equipment from Troy 
Laundry Mchy., Ltd., 133 Center St., New 
York City, $23,381 (45 days), Amer. 
Laundry Mchy. Co., Norwood Sta. Cin- 
cinnati, O., $23,771, (90 days) Steck Mfg. 
and Gear Co., 2130 Folsom St., San Fran- 
cisco, $30.000. Noted Nov. 23. 


CONTRACTS AWARDED 


Pa., Pittsburgh—Steel Hull—vU. S. Engi- 
neer, Pittsburgh, for 1 steel dipper dredge 
hull, to Penn Bridge Co., Beaver Falls, 
$23,145. Noted Dec, 21. 


Va., Cape Henry—Power Houses—vU. S. 
Engineer, Norfolk, for 2 power houses incl. 
wells, tanks, ete. at Ft. Story. here to H: 
M. Lucas, Maple Ave., Portsmouth, $28,907. 
Noted Nov. 9. 

W. Va., Huntington—Dwellings—U. S. 
Engineer, Huntington, for 5 lockkeepers’ 
dwellings at Dam 30, Ohio River, near 
Greenup, Ky., to H. Campbell & Sons, 
Huntington, $40,566. Noted Nov. 16. 

Tenn., Memphis — Boilers — Mississippi 
River Comn., ist and 2nd Dists., Custom 
House, 2 Clyde Type boilers for hydraulic 
grader, to Greeman Mfg. Co., Racine, Wis., 
$10,150. Noted Nov. 2 


Vol. 89, 


Memphis— Machinery 
River Comn., lst and 2nd Dist 
House, for turbine pumps, 
heater, boiler-feed pumps and el 
plant, to T. M. 4 
Charlotte, N. C. $12,257 


Wis., wdatne~teetes Hull, « 
Engineer, for 1 dipper dredge 
house, to Green Bay Dry Dock ( 
Bay, $58,900. Noted Nov. 2. 


Ia., Knoxville—Hospital—Direct 
Veterans Bureau, at office Quart 
General, 2806 Munitions Bldg., Wa 
for Neuro-Psychiatric Hospital, h: 
plete incl. water, lighting and heat 
tems, etc., to Warner Constr. « 
Waveland Ave., Chicago, $889,974 
Dec. 21. 


FEDERAL POWER COMMIsSsiI(‘ 
Applications for Licenses and P 
Applications 


357—Emery Consolidated Mini 
Deer Lodge, Mont.—Wants lice: 
transmission line from Deer Lod; 
Emery. 

358—Imboden Hydro-Electric & \ 
facturing Co., Imboden, Ark.—Was 
cense for diversion dam, canal, and p 
house in Spring River, near here. 

359—Kaweah Molybdenum Mines ¢ 
Crocker Bldg., San _ Francisco, Calif 
Wants preliminary permit for dam 
line and power house in Kaweah River, 
Tulare Co, 

360—Pigeon River Lumber Co., Wi 
sin Rapids, Wis.—Wants preliminary 
mit for 5 power houses in lower 12 
Pigeon River, Cook Co., Minn. 


Tenn., 


> 
ea 


Noted 


Miscellaneous 


PROPOSED WORK 


Road Oiling and Distributing Machine— 
Belmont, N. Y.—Allegany Co. plans pur- 
chasing road oiling and distributing n 
chine. $6,000. 

Freight Dock—Erie, Pa.—State, Erie © 
and City plan new freight dock at f 
of Peach St. $250,000. Address W. Mor: 
son, member Penna. Peninsula Co., Eric 


Memorial Tower — Wilkes-Barre, Pa, — 
Comrs. Luzerne Co. having plans prepared 
memorial tower with clock. $100,000. T. 
Atherton, Wilkes-Barre, archt. 


Power Plant Equipment—Memphis, Tenn. 
—Takes bids about Jan 20, furnishing and 
installing power plant equipment for new 
Parkway Pumping Station, incl. miscellane- 
ous piping, feed water heater, feed pumps 
boiler breeching, boiler settings, air flo. 
meters, forced draft fans, central oiling 
system, and miscellaneous gauges and in- 
struments. $140,000. Fuller & McClintock 
879 North Parkway, engrs. 

Golf Course, etc.—Cleveland, 
“Buildings.” 

Road Machinery—Wisconsin—Following 
are county appropriations for road machin 
ery during 1923. Ozaukee Co. $20,000 incl. 
drag line outfit, W. J. Ubbink, Port Was! 
ington, comr.; Chippewa Co. $7,000, incl 
small patrol graders, P.O. Lokrantz, Chip- 
pewa Falls, comr. Polk Co. 1 large road 
grader, 12 atrol graders and rock 
crusher, C. W. Nystrom, Balsam Lak: 
comr.; Marinette Co. 12 patrol graders ani 
2 light motor trucks for road work, A. [ek 
lund, Pestigo, comr.; Shawano Co. numbe: 
of patrol graders, W. F. Meyer, Shawano 
comr. 

Park Improvements—Dallas, Tex.—P)an 
election in April to vote on $500,000 bond 
issue for park improvements, incl. roads 
walks, etc. G. D. Fairtrace, city engr. 

Traffic Signal System, ete.—Dallas, Tex. 
—City Comn. takes bids latter part of 
January, electric traffic signal system 
towers, etc. $20,000-$30,000. H. Garrett 
supt. Fire and Police Alarms. 


Electric Light Extensions—Clinton, Okla. 


0.— Ser 


‘'—See “Waterworks.” 


Electric Light Extensions—Weatherfori, 
Okla.—See “Industrial Works. 


Mains, Gas Holder, ete.—Portland, Ore.— 
Portland Gas and Coke Co., Gasco Blde.. 
plans to extend mains and erect gas ho!d- 
ers, $600,000; extend and renew gas plan's 
$300,000; erect buildings and  purchas 
miscellaneous equipment, $100,000. H 
Pabst, genl, mgr. 


Water Power Development — Pus!f- 
through, N. F.—H. J. Crowe, Canadian 
Pacific Ry. Bldg., Toronto, Ont., had surveys 
made by H. L, Cooper & Co., engrs., 1! 
Park Ave., New York City, and Kerry & 
Chase, Ltd., engrs., 550 Confederation Li‘ 
Bldg., Toronto, Ont., Se 100,0 
hp. on Bay D’Est River and y D’Esporr 
on south coast. $8,000,000 to $10, 000,000. 
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ds were opened by Bd, Pub, Wks., Dec, 8, for constructing West Spokane St. Bridge, Proposition 1, furnishing and erectin 


Penn Bridge Co.; Proposition 2, 


t 
Ll) 


3.850.000 Ib. furnishing and erecting bridge steel 
33) 000 Ib. furnishing and erecting machinery steel 


890 cu_yd. eonerete counterweight 

200 cu_vd. cinder counterweight 

32.000 lb. steel counterweight 

650 sq vd. road floor, bascule leaves 

544 street car track, bascule leaves 

156< vd. sidewalk, bascule leaves 

930<, vd. road on fixed part 

55 vd. road on approach spans 

658 ft. street car tracks, spans and approaches 
236 sy_yd. sidewalks, spans and approaches 
8¢ vd. machinery platform 

Elec rieal equipment (lump sum) 

2 operators’ houses 

2 gas engines and clutches 

2 machinery houses........... 


Extended totals i wa weaiiies 


3,516,000 Ib. furnishing and erecting structural steel 
315,090 Ib. furnishing and erecting machinery steel 
1010 cu.yd. concrete counterweight. . 

32.000 Ib. steel counterweight 

674 sq.yd. road floor, bascule leaves 

564 ft. street car track bascule leaves 

265 sq.yd. sidewalk bascule leaves 

206 sq.yd, road, bascule leaves 

550 sq.yd. road on approach 

638 ft. street car track on approach 

246 sq.yd. sidewalk on approach 

98 sq.yd. machinery platform 

Electrical equipment (lump sum).... . 

2 operators’ houses ; 
2machinery houses...... 

Extended totals 


Miscellaneous (Continued) 

Grain Elevator—Ft. William, Ont.—Bole 
Grain Co. Ltd., plans concrete grain eleva- 
tor. $500,000. 

Subway—Hamilton, Ont.—Plans subway, 
66 ft. wide, under Grand Trunk Ry. tracks, 
Wentworth St., concrete, steel and stone. 
$100,000. E. R. Gray, city engr. 


Transmission Lines—Niagara Falls, Ont. 
—Stamford Twp. plans to extend hydro 
electric lines through township. $38,000. 


Asphalt Plant—Owen Sound, Ont.—Plans 
to purchase and install municipal asphalt 
plant. $50,000. D. H. Fleming, City Hall, 
engr. 

BIDS DESIRED 

Iron Trailer Trucks—Binghamton, N. Y. 
—Bd. Contract and Supply taking bids 2 
iron trailer trucks for use by Bureau of 
Garbage and Ashes, 


Motor Gasoline—New York, N. Y¥.—Jan. 
3, by H. Bruckner, pres. Bronx Boro, Tre- 
mont and 3rd Aves., furnishing and de- 
livering 6,000 gal. motor gasoline. $1,200. 
Former bids rejected. Noted Dec, 21. 


Crusher—Trenton, N. J.—Bd. Freehold- 
ers Mercer Co. taking bids new crusher for 
county workhouse at Glen More. $30,000 
to $40,000. H. F. Harris, Court House, 
ener. 


Asphalt, Crushed Stone, Sand, ete. — 
Phila,, Pa.—Dec. 30, by F. H. Caven, dir. 
pub. wks., City Hall, furnishing 14,400 cu. 
vd. sand, $25,000; 20,000 ton crushed stone, 
$40,000, 2,200 ton asphalt cement, $15,000; 
80,000 gal. 19@23 degree fuel oil, $12,000; 
225,000 gal. 30@36 degree fuel oil, $50,000 
T. F. Armstrong, 316 City Hall, purch. agt. 


Gravel—Louisiana—Jan. 9, by State Hy. 
Comn., Reymond Bldg., Baton Rouge, fur- 
nishing 13,452 cu.yd. washed gravel for 
surfacing Sect. C. Federal Aid Project 116, 
Minden-Areadia Highway, Webster Parish. 

_Wha-f—Detroit, Mich—Jan. 8, by Pub. 
Lighting Comn., East Atwater St., 1,049 ft. 
rein.-con, wharf, 36 ft. wide, on 50-80 ft. 
wood ples, intake flume 89 x 94 ft. resting 
on 50 and 60 ft. piles. Smith, Hinchman & 
Grylls, 800 Marquette Bldg., engrs. 


Portland Cement—Wisconsin—Jan. 3, at 
‘fice State Hy. Comn., Madi-on, 1,538,000 
bbl. Portland cement for delivery during 
1928. A. R. Hirst, state highway engr. 


Gravel Pit Machinery—Sheboygan, Wis.— 
Sheboygan Co. taking bids gravel pit. ma- 
‘hinery, conveyors, etc. G. W. Ubbelohde, 
Court House, chn. 


Rock Crusher and Grader—Minneapolis, 
Minn,—Jan. 8, by Auditor Hennepin Co., 


furnishing only, delivered at bridge site, 
$276,871, (awarded contract), (2) $260,863; 
) $282,860; Felix Bridge Co., (1) $306 723, (2) $289,695; Proposition 3, furnishing and installing electrical equipment, (1) City 
(2) Strauss Plan, Westinghouse Electric & Mfg. Co., Alaska Bldg., Seattle, (1) $23,215 (awarded contract) (2) $29,030; Butt 
» & Mfg. Co., (1) $24,422 (2) $29,000; 
ery only, (A) Gerrick & Gerrick (awarded contract for City Plan); (B) E. E. Davis & Co (C) Jahn & Bressi. The unit bid 
Propositions Nos. 1 and 4 are as follows: 


) 
Str - Plan, Bethlehem Shipbuilding Co., (1) 





(A) Jahn & Bressi, New York Bldg., Seattle; (B) J. A. McEachern Co., Colman Bldg., Seattle: (C) Serobel Steel Consir. 
superstructure and machinery, (1) City Plan, (2) 


Union Constrs & Dry Dock Co., (1) $292 


Jahn & Bressi, (1) $28,240 (2) $29,000; Proposition 4, erection of superstructure and 





rock crusher, and 1 grader with scarifier 
attached, E. E. Terrell, co. surv. 


Tractor and Snow Plow—Grand Forks, 
N. D.—Taking bids one 10 ton caterpillar 
tractor and one snow plow. 


Steam Roller — Denison, Tex. — Taking 
bids 10 ton steam roller. $10,000. J. 
Field, Denison, engr. 


Road Levee and Bridge—Redwood City, 
Calif.—Jan. 2, by Supervs. San Mateo Co., 
constructing road levee and bridge over 
Bean Hollow, 13,000 cu.yd. earth embank- 
ment, 175 cu.yd. concrete in bridge, 15” 
cu.yd. concrete, slope pavement on em- 
bankment, 32,400 ft. sheet piling, etc. $25,- 
000. G. Kneese, co. surv. Noted Dec. 7%. 


Quarrying and Stone Crushing Equipment 
—Montreal, Que.—©. Martineau & Filo 
Ltd., 371 Marie Anne Ave. E., taking bids 
for quarrying and stone crushing equip- 
ment. 

BIDS RECEIVED 


Facade and Retaining Walls—New Or- 
leans, La.—Bd. Port Comrs., 201 New Court 
Bldg., opened bids Dee. 14, facade at foot 
of Canal St., also retaining walls, filling and 
paving between Iberville and Poydras Sts., 
from Heary-Oakes Co., Inc., Perrin Bldg., 
$65,000 (200 days); G. F. Favrot, Canal 
Commercial Bank’ Bldg., $66,312 (238 
days); T. H. Brockman, 1525 Berna St., 
$68,400 (270 days). 


Traveling Crane—San Francisco, Calif.— 
City and San Francisco Co. installing elec- 
tric travel crane in Moccasin Creek Power 
Plant of Hetch Hetchy Project, from Pawl- 
ing & Harnischfegar Co., 32 Beale St., 
$30,475; Cyclop Iron Wks., 837 Folsom 3St.. 
$32,170 alternate $27,670; Pratt & Whitney, 
16 Fremont St., $33,050; Whiting Corp., 
Call Bldg., $24,675. Noted Nov. 16. 


CONTRACTS AWARDED 


Portland Cement—New York, N. Y.—H. 
Bruckner, pres. Bronx Boro, Tremont and 
3rd Aves., furnishing and delivering 2,500 
bags portland cement, to E. E. Buehler, 103 
Park Ave., $1,825. Noted Dec. 21. 


Subway — Brooklyn, N. Y.— Transit 
Comn., 49 Lafayette St.. New York, two- 
track subsurface railroad extending under 
Bushwick Ave. from Meserole to Boerum 
Sts. to F. L. Cranford, Inc., 149 Remsen 
St., $750,983; also subsurface railroad ex- 
tending along and under 4th Ave. from 87th 
to 95th Sts. to T. A. Gillespie Co., 7 Dey 
St., Néw York, $1,485,151. Noted Dec. 14. 


Shaft—Brooklyn, N. Y.—Bd. Estimate & 
Apportionment, City Hall. New York, 


City Pla 
—— Propesition No, Proposition N». 4 
A B Cc D A B ( 
$0.08 $0 08) $0 0894 $0 0993 $0. 0135 $0 016 $0 017 
223 26 24 25 0175 02225 022 
12. 00 13.00 16.00 18 00 15.00 50 00 12 00 
11.50 15.00 18.00 24 00 14.00 50.00 11.50 
06 06 06 0485 06 06 06 
18.00 18.00 17.00 18 30 14 00 13.50 18 00 
sae 400 5.50 4.10 4 50 3.75 2.75 
2.00 3.00 3.50 1.50 3.50 2.25 2 00 
17.50 16.00 16.50 17.30 14.00 13.00 17 50 
17.50 16.00 17.00 17.30 14.00 13.00 17.50 
1.75 3.00 2.50 4 90 4.00 3.25 2.75 
4.50 4.00 4.80 3.00 3.50 3.50 4.50 
4 80 5 00 4 80 6.00 3.75 4.50 4.80 
25,000. 00 25,000. 00 37,800.00 25,700. 00 
2,000.00 1,000. 00 3,750.00 2,300 00 1,800 00 850.00 2,000 00 
3,000.00 3,000. 00 3,500 00 3,450.00 300 00 300 00 500 00 
500.00 500.00 2,300 00 2,100.00 1,200.00 300.00 1,500 00 
$460,700 $482,926 $528,018 $555,562 $106,151 $110,224 $123,366 
Strauss Plan 
$0.08 $0.0810 $0. 0887 $0 919 $0. 0135 $0. 016 $0 017 
22} 26 242 25 0175 0275 022 
15.00 16.00 16.00 20.00 15.00 14.00 14.50 
06 06 06 0485 06 06} . 06 
18.00 18.09 17.00 18.30 14.00 13.50 18.00 
2.75 4.00 5.50 4.10 4.50 3.75 2.75 
2.00 3.00 3.50 1.50 3.50 2.25 2.00 
17.50 16 00 16.50 17.30 14.00 13.00 17.50 
17.50 16.00 17.00 17.30 14.00 13.00 17.50 
2.75 3.00 5.50 4.00 4.00 3.25 2.75 
4.50 4.00 4.80 3.00 3.50 3.50 4.50 
4.80 5.00 4.80 6.35 3.75 4.50 4.80 
30,650.00 32,000.00 40,000.00 31,400.00 
2,000.00 1,000. 00 3,750.00 2,300.00 1,800.00 600.00 2,000 00 
1,500.00 500.00 2,300.00 2,100.00 1,200.00 500.00 1,300.00 
aa $444,923 $458,300 $501,573 $532,367 $105,400 $110,338 $122,977 


Shore Rd. shaft, here, for freight and pas- 
senger railroad tunnel in Boros of Brooklyn 
and Richmond, under New York Bay, to 
McGovern & Co., 50 East 42nd St., New 
York, $494,000. Noted Nov. 30. 


Steel—Flushing, N. ¥.—Transit Comn., 40 
Lafayette St.. New York, furnishing and 
erecting steel for elevated portion of Rapid 
Transit R.R., Flushing Route, extending 
over and along Roosevelt Ave., private 
property and intersecting streets from Al- 
burtis to Riverside Aves., here, to Phoenix 
Bridge Co., 132 Nassau St., New York, 
$615,880. Noted Dec. 21. 


Levee—New Orleans, La.—Orleans Levee 
Bd., New Court House Bldg., new levee on 
left bank of Mississippi River, to H. Rey- 
nolds, Maison Blanche Bldg., $26,801. 


Foundation—Beloit, Wis.—Beloit Water, 
Gas & Electric Co., 429 East Grand Ave., 
plain concrete foundation for 3 story (ulti- 
mately 7 story), 80 x 134 ft., brick and 
rein.-con., to J. Schneiberg, 945 Bluff St. 


Headers and Dykes—Alamosa, Colo.— 
State Hy. Dept. and Comrs, Alamosa (Co, 
will build headers and dykes in Rio Grande 
del Norte River near here, by force ac- 
count. Cost $21,037. L. D. Blauvelt, state 
highway engr. Noted Dec. 14. 


Electroliers—Berkeley, Calif.—Installing 
151 electroliers in University Ave. and 
other streets, to Osborne Electric Co., Tur- 
lock, $36,503. Noted Dec. 14. 


Ferry Slips—Pittsburg, Calif.—Pittsburg- 
Sacramento Ferry Co., O. G. Klatt, secy., 
c/o Golden Gate Ferry Co., foot Hyde St., 
having plans prepared and soon takes bids 
2 ferry slips. $65,000. Dredging, ill and 
roadway, let to Lanteri Shipyards, Pitts- 
burg, $20,000. 


Grandstand — Tanforan, Calif. —— Pacific 
Coast Jockey Club, 1st Natl. Bank Eldg., 
San Francisco, constructing steel frame 
and wood grandstand, 5,000 seats. here. to 
Clinton Constr. Co., 923 Folsom St., San 
Francisco. $124,212. Noted Dec. 21. 


Gas Mains—Montreal, Que.—Montreal 
Light, Heat & Power Co., Craig St. W., will 
build gas mains as follows: 9,700 ft. 20 
in. ¢c.i. pipe. from Sta. A Elm Ave. to Hoche- 
laga and Pie IX Aves., $48,136; 2,640 ft 
12 in. c.i. pipe in Davidson St., from Rouen 
to St. Catherine Sts., $9,347; 540 ft. 8 in. 
c.i. pipe in Davidson St. from St. Catherine 
to Notre Dame Sts., $1,550; 3,720 ft. 12 in. 
c.i. pipe in Bennett St. from Girard to St. 
Catherine Sts., $24,969; 74 ft. 4 in. c.i. pipe 
in St. Joseph Blvd., $168. Work will S 
done by day labor. E. S. Stanton, supt. gas 
distribution. Noted Nov, 23. 
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OFFICIAL PROPOSALS | 


Bids: Jan. 23. 
Intercepting Sewer 
Toledo, Ohio. 


Sealed proposals will be received by the 
Director of Public Service, Toledo, Ohio, 
until twelve o'clock noon, eastern standard 
time, on fhe 23rd day of January, 1923, and 
then publicly opened and read for the con- 
struction of Contract No. 5 of the Inter- 
cepting Sewer System, consisting of 

18,955 feet of 87 in. Circular Sewer 

2,255 feet of 84 in. Circular Sewer 

2.640 feet of 78 in. Circular Sewer 
all of which will be built in tunnel, together 
with manholes and appurtenances, 

Bidders are invited to submit prices on 
monolithic concrete, vitrified segment block } 
and brick. 

Plans, specifications, 








contract and bond 


forms can be secured at the office of the 
Director of Public Service upon deposit 
of twenty dollars ($20.00) for each set, | 
which will be refunded provided they are | 


returned in good order on or before Febru- 
ary 20, 1923. 

Information regarding the work can be | 
obtained through the following offices of our 
consulting engineers, Fuller & McClintock: | 


170 Bro. dway, New York, 319 Summit- 
Cherry Building, Toledo, 421 Produce Ex- 
change Building, Kansas City Mo., 879 N. 


Parkway, Memphis, Tenn., and 1001 Chest- 
nut Street, Philadelphia, Pa. 

Each proposal must be accompanied by 
a bond executed by the bidder and a surety 
company satisfactory to the Director of 
Public Service in the sum of Ten ver Cent 
(10%) of the amount of the bid, or in lieu 
of a bond the bidder may deposit with the 
Director of Public Service, a certified check | 
on a solvent bank, payable to the order of 
the Director of Public Service, in amount 
equal to such bond, said bond or certified | 
check being required as a guarantee that 
if the bid be accepted, a contract will be | 
entered into and its performance properly | 
secured, 

The contract bond will be Fifty Per Cent 
(50%) of the amount of the contract. La- 
bor and material bids must be separately 
stated with the price therefor. 

The Director of Public Service reserves 
the right to reject any or all bids or to 
accept any bid which he may deem advan- 
tageous to the City of Toledo. 

W. T. JACKSON, 

Director of Public Service. 
LASKA, 





GORGE E 
Secretary. 





Bids: Jan. 8. 
Pumping Station Equipment | 


White Hall, Il. 


Sealed bids will be received by the Hill- 
view Drainage and Levee District at White 
Hall; DL, up to the hour of 1 o'clock p.m, 
of January 8&8, 1923, for certain drainage 
pumping station equipment, the same to be | 


furnished f.o.b. cars, Hillview, Il, and to | 
consist of one 15 in. vertical submerged | 
centrifugal pump, one 30 in. horizontal | 


centrifugal pump, one 


150 hp. motor, one 
hp. vertical motor, two switchboards, 
oil switches, starting apparatus, etc. 
Detailed information may be obtained 
from the engineers by depositing check for 
$15.00, which will be returned providing 
said plans, etc., are returned in‘ good con- 
dition before date of opening bids, 
CALDWELL ENGINEERING CoO., 
Engineers, 
Jacksonville, Il. ! 


| proposals must 
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Bids: Jan. 16. 
Sewers 


Richmond, Va. 


Sealed proposals will be received at this 
office until 12 oclock noon, Tuesday, Janu- 
ary 16, 1923, for the building of Reinforced 
Concrete, Precast Concrete, Segment Block, 
Brick and Vitrified Pipe sewers, at various 
places within the limits of the City of 
Richmond, 

The approximate cost of the work is 
$700,000.00. Of this amount $250,000.00 
will be for various contracts for materials, 
to be furnished by the City, at the site of 
the work, and $450,000.00 for various con- 
tracts for construction. 

A deposit of $10.00 per set is required 
for plans and specifications before they 
are delivered to bidder, which amount is 
returnable after bidder’s proposal is re- 


| ceived. 


Forms of proposals can be obtatned on 


application. 
A certified check for amount stated on 
accompany each bid as a 
guaranty of execution of contract. Direc- 
tor of Public Works reservés the right to 


| reject any and all bids. 


ALLEN J. SAVILLE, 
Director of Public Works. 





Bids: Jan. 11: 


Road Improvement 


Atlantic City, N. J. 

Sealed bids for the improvement of por- 
tions of Fairmount and other Avenues in 
Atlantic City. N. J., will be received by the 
Board of Commissioners at a meeting to 
be held in the City Hall at 3 p.m., Thurs- 
day, January 11, 1923. 

The work includes approximately 63,200 
sq.yd. sheet asphalt pavement: 7,200 sq.yd. 
vitrified fire clay block pavement and 1,150 
sq.yd. granite block pavement, all upon con- 
crete foundations; 12,860 lin.ft. granite 
curbing; 1,056 lin.ft. bluestone curbing; and 
incidental work (for City Engineer’s esti- 
mate by which the bids will be tested see 
“Notice to Contractors” ). 

The board reserves the 
the work to be done by striking out any 
streets or sections thereof, but not below 


| $200,000, if the bid amounts to this much. 


Certified check is required in the sum of 


| $5.000. 


The board reserves the right to reject any 
or all bids as provided in the “Notice to 
Contractors.” 


Blank forms of proposal and printed en- 
velopes, as well as Notice to Contractors 
specifications and forms of contract and 


bond will be furnished upon application to 
the City Engineer, Room 6, City Hall Annex, 
Atlantic City, N. J. 
LOUIS A. STEINBRICKER, Director, 
Dep't Street and Public Improvements. 
J. W. HACKNEY, City Engineer. 





Bids: Jan. 15. 
Mechanical Equipment for 
Sewage Screening Plant 


St. Petersburg, Fla. 


Sealed proposals for mechanical equip- 
ment for sewage screening plant will be re- 
ceived at the office of the Director of Fi- 
nance of the City of St. Petersburg, Florida, 
until 7:30 p.m., January 15, 1923. Specifi- 
cations on file with the director of finance. 
Certified check for $500 to accompany bid. 

H. T. DAVIS, 
Director of Finance. 








SEARCHLIGHT SECTION 


OFFICIAL PROPOSALS 


Plane and Specifications for inspection by dis- 
tant bidders may be filed at any of the Engi- 
neering News-Record offices without charge, 


| for the 
| property 


right to reduce | 


ARE OFFICIAL NOTICES THAT BIDS ARE WANTED FROM BIDDERS EVERYWHERE. 
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Bids: Jan, 23. 
Paving 
Laredo, Tex 


Sealed proposals will be received 
City Council of Laredo, Texas, at th: 
of the Mayor, City Hall, until 4 
January the 28rd, 1923, for approxir 
one hundred and twenty thousand (12 
sq. yds. of paving. 

Bids will be received 
types of paving: 

Bitulithic, Limestone Rock Asphalt, §! 
Asphalt, Vitrified Brick and Two ( 
Concrete. 

Plans and specifications may be seen at 
the office of S. F. Crecelius, Paving Eng 
neer, Puig Building, Laredo, Texas, after 
January the Ist, 1923. 

Bids will be publicly opened and read 
5 p.m., January the 23rd, and the award, if 
any, will be made after considering bids 
in connection with the relative values of th: 
different types of paving. 

Payment for the city’s share of the wor! 
will be made monthly in cash for eighty-fiv: 
(85%) per cent of the work done. Payment 
amount assessed against abutting 
will be one-sixth (1/6) cash on 
completion and balance in five (5) annual 
payments on improvement certificates bear 
ing interest at seven per cent (7%) pe 


annum, 
L. VILLEGAS, Mayor. 


on the follow 


purse 





Bids: Jan. 2, 
Sewer 
Wilkes-Barre, Pa. 
Sealed proposals will be received by Fred 
H. Gates, City Clerk, Wilkes-Barre, Penn 
sylvania, for constructing a four and six 


foot circular brick or segmental block 
sewer, about seventeen hundred feet in 
length. Bids close Tuesday, January 2nd 


1923, at 12 o’clock noon, and will be opened 
by City Council on the same day at thre« 
o'clock P.M. Plans and specifications may 
be had from B. K. Finch, City Engineer, 
upon making a deposit of $10.00, said de- 
posit to be refunded upon receipt of bid or 
upon return of specifications to City Engi- 
neer on or before January 15th, 1923. Each 
bid must be accompanied by a certified bank 


| check of bidder in the sum of $1.000.00 made 


payable to the City of Wilkes-Barre. Suc- 
cessful bidder must furnish to said city a 
surety company bond in the full amount of 
contract. Proposals to be endorsed “Pro 
posals for Sewer” and addressed to Fred H. 
Gates, City Clerk. City Hall, Wilkes-Barr« 
Pennsylvania. The City Council reserves 
the right to reject any or all bids received 





| Bids: Jan. 8, 


(esc eSNE 


Team Grading Work 


White Hall, Ill. 


Sealed bids will be received by the Hill- 
view Drainage and Levee District up to | 


o'clock p.m. on Monday, the 8th day of 
January, 1923, at White Hall, Illinois, for 
the raising of the levee. The work is di 


vided into 8 sections with a total yardag: 
of 21,000 cu.yd. Each section is approxi- 
mately one mile in length. This work is 
suitable as team work only. Detailed in 
formation may be obtained from the eng 
neers. by depositing check for $15.00, which 
will. be returned providing said plans, etc 
are returned in good condition before dat 
of opening bids. 
CALDWELL ENGINEERING Co., 
Engineers, 
Jacksonville, Il. 
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Foundation and Framing Design of Colfax Power 
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hy M. BE. THOMAS. 
STRUCTURE CHARACTERIZED by simplicity. Concrete mat founda- 
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The First Issue 
of the New Year 


N its first issue of each new year Engi- 

neering News-Record has followed the 

policy of indicating the trend of-progress 
in those fields of civil engineering and con- 
struction in which outstanding developments 
have occurred. It has also suggested, where 
possible, the course of future activities. The 
Jan. 4 issue is planned in accordance with this 
policy. 

NE of its features will be a group of 

articles on the Labor Situation, covering 

labor shortage, seasonal employment, ap- 
prenticeship, and immigration. 

A wide range of interest will be covered by 
other articles. The Mississippi River Floods 
will receive extensive treatment and an article 
on Irrigation will discuss the Government’s re- 
sponsibility for developing the remaining arid 
lands in the West. 

Traffic Control in cities will be among the 
chief topics of interest, and there will be a re- 
view of the year’s developments in Concrete 
Design. 

Hydro-Electric Practice on the Pacific coast 
will be reflected in a comprehensive review of 
the year’s developments. 

There will be a survey of progress during 
1922 in Construction, supplemented by an ar- 
ticle which will cover improvements made in 
Construction Equipment and Materials. 


T is impossible to give here an adequate 

summary of the issue. For the busy en- 

gineer, contractor, and manufacturer it 
will present concisely a survey of major de- 
velopments in the fields of civil engineering 
and construction. 
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How $5000.00 Saved 


N the above letter, the Tax Commissioner 
of the State of New York tells how an 
investment of $5000.00 in Monroe Calculating 
Machines resulted in a saving of three-quarters 
of a million dollars. 


And not alone New York State. Within 
the past month the Illinois State Highway 
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Offices rendering Monroe service at all Principal Points in 
the United States and Canada and throughout the World 












Monroe Calculating Machine Company, 
Woolworth Building, New York City 
Without obligation (check items desired): 
your folder describing the new Monroe. 
Arrange for demonstration in our office on our work. 
ag icine enngnccctintigggpanciil sisihitaniel cacti 


My Name_ re é bekice 
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Address___ 
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Department made an additional installation 
of nine Monroes—itself a splendid tribute to 
Monroe service. 


The Monroe has proved itself of great value 
to the engineering profession in every phase 
of its figure-work, whether computing level- 
readings and areas, figuring estimates, payrolls 
or costs, or working on the complicated cal- 
culations of laboratory tests and formulae. 


Many have taken advantage of its superior 
features—its remarkable ease and simplicity 
of operation, its first-time accuracy. 


Wherever there is figure-work to be done, 
the Monroe will save time, money and costly 
mistakes for you Its value may be determined 
right in your own office without the slightest 
obligation. 


Made in three sizes: 20, 16 and 12-place 
capacities. 


Ask for a free trial by using the coupon 
below. 






Calculating Machine Company 


General Offices: Plant: 
WOOLWORTH BUILDING, N. Y. ORANGE, N. J 


— 
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Our contract No. 1168 with the 
United Gas Improvement Company of 
Philadelphia involved placing 


RAYMOND 
CONCRETE: PILES 


beneath a gas holder foundation at Syracuse, 
N. Y.,. for the Syracuse 


Lighting Company 
Some of our days re 


cords were as follows: 


Date 


October 30th 

RD ES y 
November Ist oa) 
2nd 79 
3rd 100 
Tae 56 
6th 90 


7th 189 


These figures cover a 10-hour day. Superin 
tendent, Warren Ellis. Foreman, Michael! 
Nolan. We are proud of these men, of their 
work, and of the Raymond Method of Con 
crete Pile installation 


RAYMOND CONCRETE PILE 


New York: 140 Cedar Street’ Chicag 111 West Monr 


Montreal, Canada 
Branch Offices in Principal Cities 


“A Form for Every Pile A Pile for Every Purpos 


atensisniiatn penitence dinee 20 
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Builders of the Prescott School, Lincaln 
Nebraska made many savings and 


secured a stronger, more durable wall e 
through the use of Carney 
Architects: Fiske & Meginnis. Lincoln 
Neb 
Contractors: Olson Coust. Co.. Lincoln 
With More Profit 


Neb 


RITING Carney in your 

plans is writing profton your 
books. Thousands of contractors 
know that Carney enables them to 
make lower bids and to give their 
chents a better job with more profit 
to themselves. 
To those who have never used Car- 
ney, this may seem impossible. 
The following economies show 
why you can make lower bids. 
The first cost of Carney is less. 
You have no lime to buy, for Car- 
ney does not require lime in mix- 
ing. There is no slacking of lime. 
The simple formula, “One part 
Carney — three parts sand — no 
lime,” prevents mistakes and 
makes mixing easy. 


Mixing Carney requires less labor 


and is quicker. There is no waste 
for left-over mortar can be used 
the next day by re-tempering with 
water. Carney lays approximately 
1000 bricks to the barrel. Men 
work faster on the wall because 
Carney is more plastic and 
smoother working. 

On top of these advantages Carney 
builds a stronger wall. The mortar 
becomes harder than the brick or 
tile it joins. Thus it is that Carney 
enables you to submit lower bids, 
get more contracts, and build 4 
better wall—all with more profit. 


It Will Pay You to Investigate 
Tt will pay you to investigate a 
cement with the advantages given 


above. Let us send you the Car- 
ney Catalog for your files. 


Carney Cement Company 
Cement Makers Since 1883 
Mankato, Minn. 


District Sales Offices: 


Leader-News Bldg., Cleveland; Chamber of Commerce Bldg., Chicago; 
Omaha National Bank Bldg., Omaha; Syndicate Trust Bldg., St. 
Louis; Book Bldg., Detroit; Builders’ Exchange, Minneapolis 


Specifications: 1 part Carney, 3 parts sand; no lime 
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Why Cement Sacks 
Are Filled 
Upside Down 


The curious method of filling portland cement sacks—filling them upside 
down after they have been tied—is a striking example of progress made 
in industrial processes. 


Until twenty years ago, cement sacks were filled practically as all other 
sacks always had been. You had a huge bin of this finer-than-flour ma- 
terial. A workman at the door of the bin hung a sack up, with its mouth 
open, on a wooden frame and filled it with an ordinary shovel. Then he 
set it on a scale, and with a hand scoop adjusted the weight of the con- 
tents to the exact 94 pounds required, after which he tied the sack by 
hand and tossed it on a truck to be hauled into a freight car. 


That was the way as little as twenty years ago, and no one had thought 
much of doing it differently. 


But now what happens? 


The cement is taken from the bin by an automatic conveyor—a moving 
belt or bucket chain—and elevated and dumped into the hopper of a 
filling machine. This isa small bin with an elaboratemechanism including 
a fan inside; and at the bottom of it is a 1-inch spout through which the 
cement flows like water. The filler sits at the spout. Sacks have been 
brought to him already tied at the top but with an opening guarded by a 
valve at the bottom. The filler slips the opening over the spout and turns 
on the cement. When the sack is filled to exactly 94 pounds it tips a scale, 
automatically turns off the cement, and with a little push from the filler 
falls on another moving belt that carries it out and drops it at the freight 
car door. 


By the old method, a team of four men could fill and load 1,600 sacks a 
day. By the new method, a similar team can fill and load 8,000. 


The filling machine is costly, and royalties must be paid on the valve sack 
process, but the new arrangement has meant a considerable labor saving. 
It has meant especially that the manufacturers have been able to get their 
product out more promptly to users during the rush period of summer 
and fall. For in that period labor of the kind rec,uired for sacking and 
loading is generally hard to get. 

Even with the improvements, a medium sized plant—one producing a million bar- 
rels of cement a year and employing not more than 300 people altogether —must 
normally employ 60 people in its sacking and loading department. 


PORTLAND CEMENT ASSOCIATION 
cA National Organization 
to Improve and Extend the Uses of Concrete 


Des Moines Parkersburg San Francisco 
i § Philadelphia _— . 


. Louis 
i i Portland, Oreg. Vancouver, B. C. 
Kansas Salt Lake City Washington, D.C. 
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13,000 Holes Drilled—4 per Minute! 


ERE’S a Little Giant Air Drill with a 
record of 13,000 holes 7/16", 11/32" 
and 13/32" in diameter, drilled through \%- 
inch close-grained, tough, heat-treated 
metal, averaging 4 holes per minute! This 
average includes two changes of drill sizes. 
Ask Harry Merritt, the skilled operator 
at this drill, why he uses a 
Little Giant. 


fast-cutting speed and giant 


“Its stay-ability, 


drilling power help make a big- 


for details. 


ger bonus’’ will be his reply. 


Heard about the new Little Giant fea- 
ture—the patented Vent Tube? Saves 
Makes lubrication 
necessary only once weekly. Know 
all about it. Address nearest Branch 


$90.70 annually. 


Although this Little Giant has been in 
continuous service at the plant of the Gen- 
eral Motors Company, Pontiac, Michigan, 
for over a year, no repairs have been 
necessary. 

Such speed and endurance records dem- 
onstrate the fact that Little Giants can and 
will lower drilling costs in your 
plant. 
Giant 
Branch. Meantime, ask for 
Bulletin 598. 


Secure a trial Little 


from the nearest 


Chicago Pneumatic Tool Company 


Chicago Pneumatic Building - 


6 East 44th Street - 


New York 


Sales and *Service Branches all over the world 
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“Our 13-ton ‘A’ Erie 


did the excavating, 
laid the pipe, and backfilled 


on this storm sewer contract,’ — 


Sweeney Bros., Scranton, Pa. 


‘While we dug ahead a short distance with the ERIE, the men 
prepared the trench for the pipe right behind the shovel. 
We would then swing the ERIE around to lay the pipe, which 
the men promptly jointed. Then the ERIE continued 
digging, dumping the excavated material upon the pipe laid. 
We got very satisfactory results with but very few men for 
the entire operation.’”-— Sweeney Bros., Contractors, Scranton, 
Pa. (Owners of 5 ERIES). 


As another contractor expresses it: ““We have found that 
the ERIE is the best all-around trenching machine on the 
market.”— Austin B. Cable, Pres., The Cable Co., Canton, O. 
Owners of 5 ERIES). 


If you have trench work, cellar work, road grading— it will 
pay you to investigate the “A’”’ ERIE. It is economical in 
first cost and operating cost; for work in its class, it has many 
.dvantages over a heavier machine. Write us for full in- 
{ rmation. 


ERIE STEAM SHOVEL CO., Erie, Pa., U. S. A. 


Incorporated 1883. Formerly Batt Encine Co, 
Builders of Exi1e Steam Shovels, Locomotive Cranes, Railway Ditchers 


Branch Offices: Boston, New York, Philadelphia, Pittsburgh, Chicago 
Representatives throughout the U. S. A. 
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In order to handle all three operations as 
the machine goes along— digging the trench, 
laying the pipe and backfilling— you have 
to move the shovel over the excavated 
trench. When you strike soft and crumbly 
material like that shown in these two 
photos, you are mighty lucky if you have 
an “A” Erie, weighing only 13 tons. The 
light weight prevents cave-ins and saves a 
lot of trouble. And the “‘A”’ has plenty of 
power for digging trench through stiff 
clay; easily handles large boulders. 


For maximum output, or unusually 
hard digging, use the ‘‘B”’ 

In material like hard shale, stiff clay or 

hardpan, the 20-ton ‘“B” Erie gives ex- 

cellent output. Used for quarry work, 

cellars, coal stripping, road grading, as 

well as trench work. 


For very deep trench or wide 
ditch digging— 


either the 13-ton “‘A” Erie or the 20-ton “B” 
Erre can be easily and 

quickly changed over to 

a locomotive crane to 

handle a clamshell bucket. 

Also gives excellent re- — 

sults handling a dragline 

bucket for digging drain- 

age ditches, dredging, etc. 


Setters re 
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A letter received by Stone & Webster, as con- 
structors, on completion of the great Baltimore Re- 
finery of The American Sugar Refining Company 


pictured below 
STONE & WEBSTER 
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The American Sugar Refining Company 


117 Wall Street 
New York June 9, 1922 
Stone & Webster, inc., Pile 2018 
147 wile Street, 
Boston, Mass. 
Gentlemen, - 


The completion of our new refinery at Baltimore establishes 
the latest link im our chain of plant service which extends from our 
refinery in New Orleans to Baltimore, through Philadelphia ané Hew 
York to 40jtom. The labor of construction is over and the wheels of 
proéaction are tarning. 

Throughout the construction period of two years, during 
which time your firm nad charge of the engineering design of the boiler 
House ané coal handling facilities and the construction of the entire 
plant, you have rendered a service to this Company marked by skill, 
efficiency and co-operation of a pronounced character, and we take this 
opportunity of congratulating you upon your part in this great enter- 


prise and know that you share oar pride in its completion, 


Vice-President 












= 


j 


i 
4 





tr 






ES 
ee 






- 






“ 
Wea? 


wn ° 
HY 
rs 


1 









| 


ATP mF oe 


TAT 





‘ 


nm 
rn 


y 


ut 
ary 


aon 


4 


8 | 
i 
ae " 


1 
ve me 


pA | 





: 


h 





Without obligation on my part, please send me information on:— 


Buildin, Mixers, sizes 4-S__: 7-S__; 10-S__; 14-S__; 21-S__: 28-S__; $6-S __. 






STONE & WEBSTER 


Driven by Belt__,. Steam__, Gasoline ___, Electric__ 


Leers, sizes 7-E__; 10-E__; 14-E__; 21-E__. Concrete Chuting Plant for structure__ft. long by __ft. wide by__ft. high. 
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RANSOME CONCRETE MACHINERY CO. 


1750 Second Street, Dunellen, N. J. 





n 
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! bias old year flickers 
out, the new one flashes 
\ up, but j 


MA 





Concrete Pipe \ 
\ knows no passage of ) 
/ years. It has the per- \ 
MG manence and the tight- gm 
\ s ness which Reinforced 2) 


Wi Concrete and “Lock- ¢ 
: Joints” alone can give. } 


GQ Happy New Pear! 


Pressure and Lock Joint Pipe Co. Culvert and 
Subaqueous Pipes Ampere, N. J. Sewer Pipes 


‘Every Joint a Lock Joint”’ 
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Perhaps you are—but yet your shovel opera- 
tions maybe costing far more than they should. 
To make sure, check your records with the cost 
data we have compiled on our new electric 
and gasoline-electric shovels. 


One owner writes that he saved from $12.00 to 
$15.00 a day on a grading job—another tells 
us his total daily cost for both labor and fuel 
was $14.50 (just about the cost of the operator 
and fireman on a steam machine) —still another 
says the additional operating time each day in- 
creased his output fifteen percent, there being 
no time lost coaling up or waiting on steam. 


Such savings as these are easily possible with 
Marion Electrics and Gasoline-Electrics. When 
you buy one of these shovels you get a deci- 
dedly practical and efficient machine—one that 
will make you more money than any other 
shovel of similar size and type now on the 
market. 


Consider the Many Advantages 


of This New Type 


Less fire risk. 

No fireman required. 

No boiler feed water to supply. 

Fast and flexible as a steam shovel. 

Will do anything a steam shovel can do. 

Can be operated at less cost. 

Engine cannot be stalled. 

No complicated and sensitive frictions to adjust. 
Can be handled by any operator familiar with 
a steam shovel. 
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With Your Present Operating Costs? 


aThe Marion Steam Shovel 
Marion Ohio. 


Marion Crawler Trucks Make Hard Going Easy 
pevtettititichtts hte een 












Every Marion Revolving 
Shovel can be changed into 
orange peel or clamshell 
crane, or dragline excavator. 
Attachments are inter. 
changeable and can be easily 
added in the field. 


























Taking on Fuel 


On a Marion Gasoline-Electric 
this requires only a few minutes 
time. Supply tank is located under 
the engine and holds sufficient 
gasoline for a full day’s run. Com- 
pare this with the ae 7 
of a steam machine, especially in 
wet and muddy places or in isolat- 
ed localities far from the source 
of fuel supply. 










Marion Electric and Gasoline-Electric 
Shovels are fully described in 
Bulletin A-301 


Request from you will bring a copy promptly. 


Company 
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Austin Draglines have been developed from the 
Contractor’s View-Point of a Practical Machine 












AUSTIN MANUFACTURES 


CUBE MIXERS 
CUBE-HEX PAVERS 
CONCRETE TAMPERS 
GASOLINE LOCOMOTIVES 
WAGON LOADERS 
TRUCK TURNTABLES 
TRENCH MACHINES 
WHEEL EXCAVATORS 
BACKFILLERS 
DRAGLINES 
CLAMSHELLS 
CRANES 

SHOVELS 
SKIMMERS 
ASPHALT PLANTS 


The completeness of design makes Austin 
draglines an asset. ? 


Aside from the variation in weight ot 
the machines, which is due to increased size 
of parts, the design of all Austin Drayglines 


is standard. 





‘The standardization of design has been 
brought about through repeated successful 






operation of machines on the job. 






‘They are fast and smooth in operation. 






‘The graduated valve, air or steam control, 







on sizes No, 6 and larger, increases their i 
handling efficiency—as well as the yardage P 
production. 






Write for Catalog DL-103-8 






SEE OUR EXHIBIT AT THE 





GOOD ROADS SHOW if 

i 

AUSTIN MACHINERY ; 
CorPORATION 


3500 Dorr Street 
TOLEDO, OHIO 


or Sieg recht pale aac 
ae fe NR EN an ene 





Chicago Minneapolis Omaha i 
Birmingham New Orleans Pittsburgh : 
Davenport New York Portland 

Milwaukee Philadelphia Ban Francisco 









Woodstoek, Ont. 
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Two Brownings now in use at Struthers 
Ohio. The one on the right was purchased 
in 1906, the one on the left in 1922 


Browning Cranes are particularly adapted 
and famous for their all-around usefulness 
on construction work 


Browning equipped with steam shovel at 
tachment. Note the clear height from the 
xround level to the bottom of the dipper 
door. 


16 Years Old 
and still on the job 


N MARCH 1906, over 16 years ago, The Struthers 
Furnace Company, Struthers, Ohio, purchased their 
first Browning. 
Worked to maximum capacity in war time and _ periods 
of prosperity, but nevertheless always finding plenty to do 


in periods of depression, because of its versatility, this 
Browning is still on the job and serving faithfully. A 
performance like this doesn’t mean an extra good Brown- 


ing—it’s simply a good example of Browning service. 
Increased demands in 1922 made a new crane purchase 
necessary. A “brother” Browning was chosen because of 


the good record of the first. That’s the usual custom with 
Browning owners. 


Send for the complete Browning Catalog. 


THE BROWNING COMPANY 


Cleveland, Ohio, U. S. A. 


New York Seattle Salt Lake City San Francisco Washington, D.C. 
Chicago Portiand Los Angeles Montreal Birmingham 
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We publish a Bulletin 
(No. 719) that tells you 
all about Haiss Bucket 
Design—we don’t want 
to stop to tell you here. 
We want to say to you 
that a Haiss Bucket will 
do more work than other 
buckets of similar capac- 
itv—and that we stand 


ready to prove it. 


Are you interested in Clam- 
shell Buckets that do more 
work? 
Haiss “Contractor”? Type— 
For Re-Handling 
Haiss “High Power’? Type— 
For Digging and Excavating 


Buying a Bucket 


You don’t buy a bucket for what it will do the first day - 
you buy a bucket for what it will do the first year. 


A good bucket has more to it than proper shape and closing 
power—it must have “guts,” an inelegant term, but the one 
that most strongly pictures the reason why Haiss Buckets 
have the call. 


You may never have compared the weight of the plate in 
bucket bowls. You may never have compared the value of 
the “clear around” Haiss cutting shoe with other construction, 
or the cast-steel blade arms and bowl braces---the man who 
uses Haiss Buckets may not have studied out the “why” of it, 
but he knows that they do deliver the goods; they stay on 
the job. 


The George Haiss Mfg. Co., Inc. — ‘4oth street and Rider Avenue, N. Y. 


ESTABLISHED 189° Millars’ Timber & Trading Co., London, British Representative Representatives Throuzhout the World 


MATERIALS-HANDEIN G*EsSOUIPMENT 


CLAM SHELL BUCKETS PORTABLE BELT CONVEYORS 
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They Stand the Gaff! 


A-W GRADERS are built to last, and the large number of 20- and 












rf even 30-year-old machines still in active service testifies that they do. fi 
| No matter what your requirements, there is a model somewhere fr 
| between the 1000-pound Midget and the 10,500-pound No. 20 that i 
‘| will meet them perfectly. Fl 
He A distinctive feature of the line is the wide range of adjustments gl 
i= found on all of its members. Take the above photograph as an illus- 
ES tration. How many other graders could cut such a perfect back slope i 
eS without the use of a special back sloper attachment? i 
3 ; I 
i= It Was Easy for This Austin Mammoth! i 
= “Signs of Better Roads,” our latest catalog, illustrates ih 
= and describes the entire A-W line of road-making | 
z and maintenance machinery. Ask us for a copy. i] 
TL | 
ile The Austin-Western Road Machinery Co. a) 

CHICAGO, ILLINOIS 4 





Branch Warehouses and Service Stations: 


Albany Dallas Kansas City, Mo. Nashville Philadelphia San Francisco | 
Atlanta Denver Little Rock New Orleans Portland, Ore. St. Paul rn 
Billings Fargo Los Angeles New York City Richmond Wahoo, Neb. 


Columbus Jackson, Miss. Louisville Oklahoma City Salt Lake City 
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SCARIFYING 
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with an Austin Steamer 


We could fill a dozen pages with a detailed de- 
scription of the construction and operating fea- 
tures of the Austin Steam Roller, and not impress 
you half so much as you would be impressed by a 
brief demonstration of this machine on difficult 
work such as scarifying. 


When we speak of an increase of 20% in boiler 


heating surface, you are interested, especially if 
you know through sad experience how badly 
something of the sort is needed; but when you 
actually see a machine on the job—see how it 
buckles down to the hardest tasks, not for a few 
moments only, but hour after hour and day after 
day—then you are convinced that we hit the mark 
when we aimed to build 


THE WORLD’S BEST STEAM ROLLER 


Write for a copy of Catalog F-H. 
It’s the next best thing to a demonstration. 


The Austin-Western Line 


“It Serves You Right’ 


AUSTIN 
Elevating Graders 
Dump Wagons 
Motor Sweepers 


Steam koters 


Tandem Rollers 


Roller-Scarifiers Street Sweepers 
Reversible Road Graders Street Sprinklers 
Grader-Scarifiers Sprinkler-Sweepers 
Road Scarifiers Road Oilers 
Gyratory Rock Crushers Road Planers 
Crushing Plants Culverts 






iE 
i= 


WESTERN 
Rock Crushers Wheeled Scrapers 
Crushing Plants Drag Scrapers 
Screening Plants Fresno Scrapers 
Reversible Road Gri.ders Tongue Scrapers 
Grader-SeariAers Grading & Rooter Plows 
Road Searifiers Ditchers 
Koad Planers Back Slopers 
Elevating Graders Road Drags 
Dump Wagons Dump Care 
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Catalog 29-H gives | 
complete details. Ve \ Gyratory, with feeding conveyor and 
would like to send | 


you a copy. 


NEW YORK 
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Astin 


ratory Crushers 


Stationary and 
Portable Types 


are making money 

for hundreds of 

owners. scattered 

throughout the 

country. Exclusive 

Austin features are 

responsible for in- 

creased production 

records, greater 

freedom from shut- 

downs and lower operating 

costs, and have made the 

name “Austin” the symbol of satisfac- 
tion in the crusher world. 


Be sure to see the No. 3 Mounted 
elevator, in our exhibit at the 14th 


National Good Roads Show, Chicago, 
January 15-19. 


AUSTIN MANUFACTURING CO. 


CHICAGO SAN FRANCISCO 


i EXPORT DEPARTMENT ao 
Caumacoa> ALLIED MACHINERY COMPANY OF AMERICA CALMACOA > 
S Coameane S81. Gee Yoon | LA. Canes A. maces Haw Yous 
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BLAW-KNOX TRAVELING STEEL WALL FORM 
USED ON CONCRETE VIADUCT—O. L. & W. ELEVATION 


BLAW-KNOX STEEL COLUMN — 


OLDS AT WORK 


FINISHED COLUMNS 
AND PANEL SHORING = eam 


— FORMS USED TO FORM THESE COLUMNS 
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Blaw-Knox Steel Forms 
Show a 50% Saving 


H. F. Curtis is using Blaw-Knox Steel Forms on the D. L. & W 
elevation work at East Orange, N. J. This includes the construc- 
tion of retaining walls and a concrete viaduct 75 ft. wide, 1,080 ft 
long, supported by 230 round concrete columns. ‘The long experi- 
ence of Mr. Curtis in connection with engineering achievements of 
this character renders his opinion of special value. He says— 


“On the above work I have and am still using the 
Blaw System of Steel Forms and by the use of these 
forms 1 have effected a saving over wood forms 
which I have used on previous work of this nature. 
I might add that the use of steel forms on my work 
has made a saving of 50% over wood forms.” 


Mr. Curtis is enthusiastic about Blawforms because they prove 
their practical value and saving at every turn. Blaw-Knox Form 
Engineers will develop forms for you and prove their savings 
conclusively. 


There is no job too big or too complicated for 
Blawforms to handle. Write for our cata- 
log illustrating the work Blawforms have done. 


BLAW#KNOX 


ROAD BUILDER'S EQUIPMENT 
STEEL FORMS FOR CONCRETE 
SECTIONAL STEEL BUILDINGS 
CLAMSHELL BUCKETS 
STRUCTURAL STEEL: PLATE WORK 
TRANSMISSION TOWERS 
WATER COOLED FURNACE APPLIANCES 
FORGE AND HAMMER WELDING 


PITTSBURGH, PA: New York- Chicago-Detroit - Baltimore 
601 Farmers Bank Bldg. j O M PA N ¥ Birmingham -San Francisco -London, Eng. 
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Sterling Wheelbarrow Company 


| i 
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Bray odihate 
o 


-~more Efficient because a Wheel Easier. 


SAVE TROUBLE 


Good wheelbarrows eliminate 
troubles on a building job, 
where poor ones cause plenty of 
extra grief, delay and expense. 


Self-Lubricating Wheels 
Riveted Legs 


5 A 
Two good reasons why Sterling 


Why = 
IN y), an Sa) = Wheelbarrows stand up well under 
RZ | N yn all conditions. Yes, and there are 
‘: many more exclusive improvements 
which make “Sterling” a safe invest- 


ment and give you real wheel- 
barrow efficiency. 


Wheels 50% 


Easier. Write for the 


Sterling Catalog 





Market(—ENGINEERING NEWS-RECOR D—Place Vol. 89, \ 


{ 
; 
: 
: 
; 
yr 


Yardage, remember— 
first goes into the mixer! 


The-charging skip on a concrete mixer 
starts with heavy load from dead weight 
and elevates at high speed. Terrific strains 
throughout the mixer, unless the frame and 
super structure have heavy duty construction. 
Less strain on the Koehring because the Koehr- 
ing skip cables get a more perpendicular “pull” 
—and the Koehring skip goes to the high charg- 
ing angle that shoots material into the drum ina 
swift, clean slide, without Capacities: 


need for pounding skip a- Construction Mixers: 10, 14, 


gainst the frame. 21. 28 cu. fe. mixed concrete. 
‘ rite for Catalog C—8. 
Koehring Heavy Dut Pavers: 7 10, 14, 21,32cu ft. 
g y y a Wisin’ ¢ 
: oO te. rit 
Construction matches foe 7 
the operating speed of ante? et oncrets; power 
the Koehring paver—the charging skip, or low charging 
° ° t x t tc it. 
fastest paving unit. ike for Canieg O38. 


KOEHRING COMPANY 
MILWAUKEE. WISCONSIN | 
Foretgn cpartment, Room 1370, 50 Church Street, New York City. 
Canada, Koehring Company of Canada, Limited, 105 Front Street, East 
Toronto, Ontario. Mexico, F. 8S. Lapum Cinco de Mayo 21, Mexico, D. F 
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SMITH MIXERS 








Good Concrete 


and Speed 


Users of Smith 
Mixers make speed 
because the aggre- 
gate when dumped 
into the drum is 
properly taken care 
of by the revolving 
buckets, and the “end-to-center” mixing 
action keeps the mix where it should be. 


Also, many contractors have standard- 
ized on Smith Mixers, their working 
crews becoming more expert and effi- 
cient, and requiring less supervision,— 
both of which mean better coordination 
and steadier concrete production. Ample 
reserve is provided in the Smith power 
plant. 
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Confidence 


The confidence the public has in the strength 
of concrete structures—foundations, bridges, 
dams, etc.,—is really a blind confidence. 


But the contidence the construction man has 
is to a great extent a result of his knowledge of 
the permanent concrete mixed in his Smith 
Mixers. 


Construction men are aware of the responsi- 
bilities they are shouldering,—hence the desire 
to be sure of the best concrete mixing on their 
contracts. 


Smith Mixers are made for the smallest and 
iargest jobs. In all, the design insures thorough 


mixing. 


THE T. L. SMITH COMPANY 
1154 32nd Street, Milwaukee, Wis. 


New York Office and Warehouse: 50 Church St. 
Chicago Office: Old Colony Bidg 


Western Warehouse: Oakland, Calif. 


Agents in Principal Cities 
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Telsmith 


Solves a 
Gravel- 


Washing 
Problem 


A little story illustrating the 
value of reliable engineering 
counsel in designing gravel 
handling} plants. 


In 1920, the City of Red Wing, Minnesota, owned a gravel pit, 
equipped with quite a large storage bin, a good drag-line outfit, a worn-out 
jaw crusher and a totally inadequate dry-screening plant. Mr. William 
Geisheker, city engineer, consulted the Telsmith agent in St. Paul. Mr. 
Geisheker furnished a drawing of this plant as it stood; and Telsmith 
engineers prepared plans and specifications for the re-construction of the 
plant. To secure an output of 20 cu. yds. of washed gravel per hour, the 
following new equipment was recommended: 


Telsmith Primary Breaker, No. 3 size, manganese equipped; 
Telsmith Plate Feeder, 16 in. x 5 ft.; 

Telsmith Heavy Duty Washing Screen, 32 in. dia. by 12 ft. long; 
Telsmith Sand Tank, No. 5 size. 


It’s a mean job to revamp an old plant, rectifying the errors in an 
earlier design—to sort out the good material from that which is worthless 
and fit in new machinery into an old structure. Telsmith did the job well. 
The Red Wing plant has now been operating for two years. It has pro- . 
duced excellent results under difficult conditions. 


We don’t yearn for “patch jobs,”’ but we cite this one just to illustrate 
what Telsmith can do when necessary. Good machinery plus a thorough 
knowledge of gravel plant practise—that’s a hard combination to beat. 
We ar~ here to serve you—to furnish you modern machinery and reliable 
engineering counsel. Glad to send you our Catalog No. G-P-| (Gravel Pit 
equipment) and Bulletin No. 155 (Telsmith Crushers). No obligation. 


SMITH ENGINEERING WORKS 


3198 LOCUST ST., MILWAUKEE, WIS. 


Canadian Representatives: Canadian Ingersoll-Rand Co., Montreal, P. Q. 
Old Colony Bidg., 261 Franklin St., H. G. Mueller Co., Bunting Hardware Co.. Salt Lake Hardware Co., 
Chicago, Ill. Boston, Mass. Birmingham, Ala. Kansas City, Mo. Salt Lake City, Utah 
50 Church St., 110 W. Park Way, N.S., Franklin and Channing 523 Boston Bidg.. Brown-Bevis Co., 
New York City Pittsburgh, Pa. Aves., St. Louis, Mo. Denver, Colo. Los Angeles, Calif. 
Miller Eq. Co., 325 W. Main St., 2540 University Ave., J. W. Bartholow & Co., 625 Market St., 
Syracuse, N. Y. Louisville, Ky. St. Paul, Minn. Dallas, Texas San Francisco, Calif. 
806 Otis Bidg., 4900 Euclid Ave. Appian Machy. & S.Co., Alamo Iron Works, Road Builders Eq. Co., 
Philadelphia, Pa. Clev-land, Ohio ville, Va. n Antonio, Tex. Portland, Ore. 
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‘Steel Derricks— 






















NSLEY DERRICKS are especially designed for use in 

the construction field, all details having been worked 
with the requirements of this class of service in view. 
Their strength of parts and rigidity of members make 
possible a speed of operation that will be a revelation 
to derrick users. 


INDUSTRIAL CARS 
STEEL OERRICKS 


In addition to increased operating efficiency, the Steel Der- ene 


rick is a money saving item of equipment as compared hi 
with the wood derrick, owing to the facility with which it 
can be moved from one job to another. No single section 
is over 40 ft. in length. 


Write for Catalogue No. 43 


INSLEY MANUFACTURING CO. 
Engineers and Manufacturers 
INDIANAPOLIS 


jit Pagar 
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Courtesy, Rogers & Hagerty, Inc., Contractors 


Bethlehem Reinforcing 
Bars on “Hill to Hill 
Bridge,”’ Bethlehem, Pa. 


Bethlehem Reinforcing Bars 
for Concrete Construction 


BETHLEHEM STEEL COMPANY — General Offices: BETHLEHEM, PA. : 


Sales Offices: 
New York Boston Philadelphia Baltimore Washington Atlanta Pittsburgh 
Buffalo Cleveland Detroit Chicago St. Louis San Francisco 


BETHLEHEM 
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Study These Points of Rail Design 


OMINANT strength—sturdiness adequate to 

the most punishing work—came to the road 
rail field with Metaform. The tube-like, continu- 
ous web construction of Metaform Road Rails offers 
not merely increased strength, but old-type strength 
literally multiplied. 


Metaform superiority rests not alone on the ability 
of these rails to come through job after job with 
absolutely no sign of deterioration—but on their 
handiness, the speed with which they can be laid, 
aligned and stripped. 


Metaform design eliminates pedestals and other 
jointing devices. But the rail-ends automatically 


lock into a husky joint that helps make a set-up 
solid as a railroad track. Rails may be removed 
instantly, at anv point in the set-up, to form side- 
roads. 


Study the points of construction shown below. Note 
the continuous web—lapped, riveted and welded. 
The tremendously stout stake box, with non-losable 
stake locking wedge. Write 
for complete literature. 





~] 

















Auxiliary 
stake holes 


METAL FORMS CORPORATION 


1445 Booth St. Milwaukee, Wis. Shite 


Heavy stake-locking 
wedge, keyed to 
prevent loss 







Extraordinarily strong 
stake box riveted to 

face flange, outer flange 
and bottom flange 









Electrically welded lap 










4 Extra width base 


Sa can be instantly Box inserted through rail riveted to face 
opened for side roads ~* Extra flange multiplies strength 


Road 
Rails 
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Dutch Boy Red-Lead 


Preserving your 
steelwork 


Strong and durable as iron and 
steel are, rust can eat into a big 
bridge or any such structure and 
eventually destroy it. But there is 
a way to prevent rust from eating 


your steelwork. 


Dutch Boy Red-Lead paint pre- 
vents metal from rusting. It sticks 
tight to the surface and keeps out 
moisture and air. Weather cannot 
pry it loose. Hard enough to stand 
all kinds of weather, it also is elastic 
enough to expand and contract with- 
out cracking. 


Contact surfaces, joints, rivets, etc., 
that are concealed after erection need 
particular attention. Here painting 
with Dutch Boy Red-Lead in the 
shop or before erection gives the nec- 
essary protection. 


Dutch Boy Red-Lead comes both 
in paste and in liquid form. For 
priming coats it should be used 
straight. The liquid is supplied un- 
tinted and also tinted black, light and 
dark green, and light and dark brown. 
With the paste any dark color desired 
can be obtained. 


Write for Painting Helps No. 5. 


NATIONAL LEAD COMPANY 


New York Boston 
Cleveland Buffalo 


JOHN T. LEWIS & BROS, CO., Philadelphia 


San Francisco 
St. Louis 


NATIONAL LEAD & OIL CO., Pittsburgh 


Chicago 
Cincinnati 





December 28, 1922 Market—ENGINEERING NEWS-RECOR D—Place 


CHICAGO 


JANUARY JANUARY 
cae ROAD SHOW 2:05 
We extend you a cordial invitation 
to visit with our district managers 


at Booth 12-39, on the Second Floor 
Balcony of the Coliseum. 


Messrs. Harry Beaton of Philadelphia, 
Charles Dugan of Chicago, Harry 
Gibboney of Atlanta, and one or two 
men from the home office will be 
present to welcome you. 


All of them will do everything poss- 
ible to make your trip pleasant and 
profitable. If there is anyway in which 
they can serve you, do not hesitate 
to call upon them. 


Until the 15th, then. 


National Steel Fabric Company 


(Subsidiary of Pittsburgh Steel Company) 
700 Union Arcade, Pittsburgh, Pa. 


ATLANTA, CHICAGO, CLEVELAND, DENVER, DETROIT, LOS ANGELES 
MINNEAPOLIS, NEW YORK, PHILADELPHIA, ST. LOUIS 
Furnished in Rolls or Sheets SAN ANTONIO, SAN FRANCISCO 


World’s Largest Manufacturers of Welded Steel Fabric 


re) 
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PITTSBURGH-STEEL Go 


PITTSBURGH, | 









The Testimony 


of a Decade 


Time will tell—zt has told! Ten years have 
now elapsed since Keystone Copper Steel was 
first offered to the trades as possessing unex- 
celled rust-resistance. Our original claims for this Copper 


Steel alloy have been fully substantiated—and the years 
continue to add to the weight of evidence. 





a 


by “4 
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Through the exhaustive efforts of this Company, the en- 
during qualities of Sheets and Tin Plates for roofing, 
sheet metal work and kindred uses have been greatly im- 
proved. Keystone quality has been a remarkable success, 
because it has demonstrated its merit and superiority 
in actual service. It is more durable—and economical. 


American Sheet and Tin Plate Company 


General Offices: Frick Building, Pittsburgh, Pa. 
DISFRICL SALSs OF FS. a Se 
Cc Chie ago Cincinnati Deny er Detroit New Orleans New York Philadelphia _ Pittsburgh St. Louis 


epresentatives: UNITED STATES STEEL Propucts CoMPANY, New York Cit 
s: v NITED STATES STEEL PrRopUCTS CoMPANyY, San Fr ancisco, Los ‘Angeles a, Portland, Seattle 











Np 
Pacific Coast Re prese eouibeds 
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TT\HE ACHIEVEMENT of alloying steel 
with copper to increase its resistance to rust, 
is a most important one. Copper puts into 

Sheet Steel a new measure of permanence that 
cannot be obtained without its help. The proof 
is positive and impartial—the result of time 
and weather exposure. 





Send for new 


mae ge set of Weight 
Sales ve ded ; 
will be pleased Car — 
cone Calendar. 


thes booklet. 


We have assembled in a brief booklet a few of the out- 
standing facts showing the superiority of Copper Steel, 
together with opinions of eminent authorities, official 
photograph of weather tests, and graphic chart showing 
corrosion losses of steel and iron sheets. This booklet ts 
of particular interest to engineers, contractors, and users 
of sheet metal—and will be gladly sent upon request. 





This Company is pleased to assist you in the solution of 
vour sheet metal problems. Our large group of modern 
plants provide extensive facilities, and with these we 
combine an able and skilled personnel of long experience, 
whose earnest desire is to serve you well—and’ supply 
products that render the full measure of satisfaction. 








General Offices: Frick Building, Pittsburgh, Pa. iy 
MANUPACTORERS OO eee ty 
Sheet and Tin Mill Products for all purposes-—Black Sheets, Galvanized Sheets, Tin aad Terne Plates, Special Sheets for Stamping iq 


, Corrugated and Formed Roofing and Siding Materials, Eléctrical Sheets 
Wellsville Polished Steel Sheets, Automobile Sheets in all grades, Deep Drawing Sheets, Stove and Range ‘Sheets, Black Plate, Etc. 


American Sheet and Tin Plate Company 











Markett—ENGINEERING NEWS-RECOR D—Place 


The Winter Shovel 


The Thew gasoline is the winter shovel. 


It is just the shovel for those odd jobs that you can pick up 
this time of year to help keep down your overhead. 


It has the same range and flexibility as the Thew steam shov- 
el. Except for gearing to a single source of power it is identi- 
cal in design and construction. 


Of course the continuous tread truck has real power steer 
and two speeds. The steering is done from the cab. 


With the gasoline you will save on fuel and maintenance 
cost. You won’t have to have a night watchman and a fire- 
man. The shovel is always ready for work and easy to run. 
With the Thew enclosed house, running even in zero weather 
is not uncomfortable. 


The Ambler Davis Company of Philadelphia own this winter 
shovel. Get their opinion of it. 


Or write for your copy of Bulletin 601. 


THE THEW SHOVEL COMPANY 


LORAIN, OHIO 


CThew 


Power Shovels 
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Resisting Severe Exposure 





the 
CAST IRON PIPE 
that Makes 
its Own Joints 
~~ 


to the Elements 


HIRTY miles of Universal 

Cast Iron Pipe, sizes 2 in. to 

12 in., laid by the Key West 
Gas Company nine years ago is giv- 
ing perfect satisfaction. 
The ability of ‘Universal’ to give de- 
pendable service under unusual con- 
ditions is readily appreciated. Con- 
sider the ‘Universal’ line shown above, 
recently photographed at Key West 





where the bank washed away in 1919. 
Despite repeated attacks of heavy 
seas, this 4+in. Universal Pipe line 
continues to give uninterrupted serv- 
ice. 


Universal Pipe is the ideal pipe for 
water supply, high pressure fire sys- 
tems, gas lines and other service 
where freedom from leakage is para- 
mount. 





THE CENTRAL FOUNDRY COMPANY 
Subsidiary of 
_ fron Prooucts (ORPORATION 
41 East 42nd St., New York 


Sales Offices: New York, Chicago, Birmingham, Dallas, San Francisco 


CAS 
IRON 


no pouring, no calking—bell holes unnecessary 
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‘ Weeks es es 
“PAVING BREAKERS” and I-R PORTABLE 
COMPRESSORS enlarging manhole. 


ONIPRESSED-AIR operated machinery is being 
C used to a greater extent every day for cutting 
asphalt, breaking out concrete, drilling rock, sand 
blasting, paint spraying, etc. It does the work rapidly 
and economically, is comfortable to operate and sturd) 


AVING BREAKER’’—a light, compressed-a 

operated one-man machine for cutting asphalt, 
breaking up concrete roads and foundations and genera! 
demolition work. The compressed-air method does the 
work in one-fourth the time and at one-third the cost 
of hand methods. 


ACKHAMER” — an automatically rotated ham 

mer type rock drill, hand held or mounted and 
used in all kinds of general rock drilling work. It 
is operated by one man and is now the standard dril! 
for trench and contract work. 


ORTABLE COMPRESSORS — complete air 
Rr cceagt plant consisting of: air compressor, 
gasoline engine or electric motor, radiator and coo! 
ing system, air receiver, etc., all mounted on a sub- 
stantial all-steel truck with steel wheels and axles. 

Bulletin No. 4051—‘‘Paving Breaker” 


Bulletin No. 4046—‘‘Jackhamers”’ 
Bulletin No. 3315——Portable Compressors 


INGERSOLL-RAND COMPANY, 11 Broadway, New York 


60-SD 


jersoll-Rand 


“i MTT OTTO ETI TTPO 
¥ ' 2 Ap 3? » 
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Sizes of Pipes, 

























Inches 
© 
© 42 
e| S| ii) gs 
6} 3) 3) 2 3s 
zialalall de 
Note the bin — 
small size 2 3713) 23 
Steam 3 2/2 2 
Pipes. 4 1} 23 | 23 
5 $13 3 
6] £13) | 32 
7 214 4 
8/1 5 5 
9113] 7 6 
10 | 2 8 8 





Henry H. Meyer Company, 


. 110 S. Howard St....e6- BALTIMORE 
ielly-Derby Co., Inc., 

People’s Gas Blig...... 0 .++e+--+ CHICAGO 
Beckwith Machinery Co. 

1500-02 Lakeside Ave...... CLEVELAND 
The K. B. Noble Company, 

249 Peart Qioas.sus5 . HARTFORD. CONN. 
3. L. Welborn....... HATTIESBURG. MISS. 
Miller Supply Co..... HUNTINGTON, W. VA. 


H. A. Paine, 119 Main St....HOUSTON, TEX. 
Harton, Rickard & McCone, a 
229 S. San Pedro St..LOS ANGELES. ™* 


LUBRICATION 
TROUBLES 


Horse Power 









Note the 
small 
Boilers 
required 
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ThePulsometer Drives Away Yourlimping [roubles 


vl 











How can there be Pumping Troubles with a Pulsometer? It ha« 
no cams, rods, pistons, packing and other trouble-making inside 
mechanism to get out of order. It has no sliding parts. It re- 
quires no lubrication. It requires no belting. It requires no 
adjusting, no attention. You do not have to build a foundation 
Just hang the Pulsometer on a hook, stick the suction into the 
water, turn on the steam (exhaust steam will do)—and it wil! 
begin pumping and keep it up until it sucks dry. 


Note. It’s easy to get a Pulsometer. You can rent, lease or buy 
one. Just get in touch with us. 


Get a catalog from us or the agent nearest 





PULSOMETER STEAM PUMP CO. 


Executive Offices: 220 West 42nd St., New York City 


Agencies in the Fellowing Cities: 
Hunter Machinery Co 


West side o 


Turner Supply Co... 


Carthage Machine Co.....CARTHAGE. N. Y. 
“Woodward Wight & Company, Ltd 


{ 16th St. Viaduct. MILWAUKEE 


Wm H. Ziegler Company, 
423 S. Fifth 


Rerow Machinery Co. 


Beckwith Machinery Co., 
108 Parkway N.S 


Harron, Rickard & McCone, 


Bee tone ccves MINNEAPOLIS 139 Townsend St . SAN FRANCISCO 
MOBILE, ALA. J. A. Manion, Henry Bidg.........- SEATTLE 
WW. Ber BUR eos i iweis TULSA. OKLA 


Beckwith Machinery Co., 
NEW ORLEANS CHARLESTON, W. VA 
Powell Equipment Co.. 


220 West 42nd St...... NEW YORK CITY 403 McArthur Blig...... WINNIPEG. CAN. 
Harvard Turnbull & Co. 
was Ceeaieaies Trust Bldg. PHILADELPHIA Excelsior Life Bidg...... TORONTO. CAN. 
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That stands for 


50 years’ experience 
—Look for it ! 





Sluice Gates With a Pedigree 


Any good foundry can produce a sluice gate. Perhaps and metals are up to a certain standard of excellence. 


it will be a good sluice gate. But is it worth while And in Chapman Sluice Gates all these questions 


to take chances? You must ask yourself whether are answered affirmatively—because back of every 
or not the sluice gates you purchase will simply save 


- ; ; , ae 
: ¢ apm: ce Gi rears’ of experience 
you money on first cost—or over a long period of Chapman Sluice Gate lie 50 3 P 


yearsofoperation. You must ask yourself whether they and reputation. Send for the Chapman Catalog 
have been well designed, whether the workmanship 38—a fine “text book’’ of fine products. 


The Chapman Valve Mfg. Co., Indian Orchard, Mass. 


BRANCHES: 
New York Detroit San Francisco Boston Cleveland Tulsa 
Pittsburgh Chicago Houston Philadelphia _ Les Angeles Syracuse 
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The test of actual years of 
Service has demonstrated 


Golden-Anderson 


Patented Automatic Cushioned 
“Stop-Starter Electric” Controlling 


Altitude Valves 


You can’t afford to experiment with systems of electrical 
e ontrol of water-level (pumps) in your standpipes, tanks, 
reservoirs. The failure of a “system” may mean heavy 







NEWS-RECORD 


Solenoid 
furnished 
A.C. or D.C. 


loss in Water, revenue, troubles, complaints, etc. Select 
the best you can possibly afford, after thoro investigation 
—remembering always that the valves shown here have 
been proven efficient for this work by years of real 


service. 


These valves will “cut in” or “cut out” one.or more driven 
imps. Actuated by the fall or rise of water level in standpipes, 
tanks or reservoirs, Contro] pumps automatically, from distant 
ints if desired. By maintaining a constant water 


sop water waste due to overflow, and also all 


dustrial plants. 





Golden-Anderson 
Patent 


Automatic Cushioned 
Water-Regulating 
Valves 


1. Maintain an absolutely 
constant reduced water 
pressQ@re regardless of 
pressure fluctuations on 
the initial side. 

2. Perfectly cushioned both 
in opening and closing. 
No metal-to-metal seat 
ing. No sticking or 
chattering. 

8. Absolutely self-contained. 
No auxiliary valve or by- 
pass is necessary. 

4. Once adjusted, no fur- 
ther attention is re- 
quired. 


&. Sizes to 30 inches. 
LS 


Golden- 
Anderson 


Pat. 


Automatic 
Float Valves 


Accuratety 
ontroal the 
vater In open 
anks, hot 
vells, reser- 
volrs; ete., be- & 
ween two fixed 
mits, 
Cushioned by 
beth water 






(Angle or 






nd air, No Straight 
metalto Way) up to 
netal seating, 30 in 


pounding, 

ticking or chattering, 
fan be regulated to opeiate quickly or slowly on 
High or Low pressures. Float swivels to any angle 
esir Je 

nstruction, Heavy Iron Body .Bronze mounted, 
virtually indestructible, due to service. 







level, they 
unnecessary 
pumping. For high or low pressure. 
Air and water cushioned. 
or fixtures. No water hammer or 
shock. No metal to metal seats. 
Solenoid furnished for alternating or 
direct current. Especially 
for railroads, water works 


No floats 





adapted 
and in- 


GOLDEN-ANDERSON 


Patent Automatic Cushioned 
Electric Water Service Valves 


1. Give instant contro] of the water distribu- 
tion from the pumping plant in case of fire 
or other emergency 

- Can be opened or closed by electricity by 
closing a small switch for a few seconds 
only. Thus no current is wasted. 


o 


3. Can be provided with either d. c. or a. ¢ 


-olenoid as circuits require. 


4. Cushioned in 
opening and 
closing by 
both water 
and air. Posi- 
tively operate 
without wa- 
ter hammer, 
surging, 
sticking or 
other trouble. 

5. Can be closed 
by hand like 
any ordinary 
valve. 












Sizes to 30 in, 


Place 





Sizes to 30 in. 


Will Also Operate Warning Bells and Signal Lights 





GOLDEN-ANDERSON 
Cushioned Water Relief 


Valves 


Automatically Relieve Excess 
Pressure— 


Prevent Stress, Strain and Bursting 
Mains 





Angle and Globe Patterns 
Sizes 3 in. to 30 in. 


| Golden-Anderson Valve Specialty Co., 1202 Fulton Bldg., Pittsburgh, Pa. 
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‘COFFIN VALVE COMPANY, () 


\ 


G and Gate Valves in America 


Makers of the Largest Sluice 


. a 
— en 
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Coffin Valves 
Operate the great South Boston Drydock 


Used to repair the giant “ Majestic” 


The largest Steamship afloat—the largest Drydock 
in the country —the largest Manufacturers of the largest 
Sluice Gates and Gate Valves in America — significant! 


Check Valves Office and Works, Neponset, Suburb of Sluice Gates 
Flap Valves Gate Valves 


Foot Valves Bos a] a \) Butterfly Valves 
Sewer Gates meee ne” ? WO $ Fire Hydrants 


REPRESENTATIVES: 
New York City: C. W. Bergen & Co., 50 Church St. Philadelphia, Pa.: DeHuff & Hopkins, Morris Building 
Cleveland, Ohio: Tomlinson Steam Specialty Co., 1597 St. Clair Ave. San Francisco, Cal.; Theo. F. Dredge, Monadnock Buildiay 


Chicago, Il.: Whitney & Ford, 4325 Cottage Grove Ave, 
Toronto, Ont.: The Arthur 8. Leitch Co., Ltd., 1001 Kent Building 
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Spirals and Bars 
For Immediate Shipment 


ESIDES furnishing bars and _ accessories 
for concrete reinforcing, we make column 
spirals of any size and specification and deliver 
the material at your job just when you specify— 
all cut, bent, bundled and tagged ready to be set 
in the forms. This includes column ties, bar 
spacers, stirrups, chairs, etc. 


You will find it pays to get our lump sum or 
pound price estimate. Send in your engineers’ 
or architects’ plans and let us prove it. 





ESTALLISHED 1842 .NCORPORATED 18080 
Write for Ryerson Journal and Stock 
List,.containing comolete information on 


rejoins malta and wher” te JosePu T. Rverson & Son 


a 
plates, . tubes, rivets, bolts, etc. 


CHICAGO ~ ST. LouIs DETROIT BUFFALO NEW YORK 
BRANCH OFFICES: DENVER HOUSTON JERSEY CITY f 
MILWAUKEE MINNEAFCLIS NEWARK SAN FRANCISCO TULSA ; i 


RYERSON STEEL- SERVICE 





Market-—ENGINEERING NEWS-RECOR D—Place 


For Over 
Forty Years 


Jeffrey Engineers have cooperated with the 
men responsible for results in the Engineering 
and Contracting fields, Industrial and Power 
Plants, Public Works, etc. 


This has been productive of successful equip- 
ments, which have been a deciding factor in 
producing greatest production at lowest cost. 


To meet the imperative demands of industry 
today will mean in many plants, new methods, 
faster and more dependable material handling 
equipments. Jeffrey experts are ready to help 
you select the right equipment to meet the 
emergency. 


Jeffrey Standard Material Handling Ma- 
chinery Equipments include: 


Elevators; Chains for all Elevating Con- 
veying and Power Transmission purposes; 
Conveyors of various types; Coal and Ashes 
Handling Machinery; Skip Hoists; Portable 
Bucket Loaders and Belt Conveyors; In- 
dustrial and Mine Haulage Locomotives; 
Coal Mining and Tipple Machinery, etc. 


Ask for latest Catalogs. 


The Jeffrey Manufacturing Company 
923-99 North Fourth Street, Columbus, Ohio 


JEFFREY 


MATERIAL HANDLING: MACHINERY 
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Oxwelding a 9-inch crank shaft broken in three places 


What Oxweld has 
done for others— 
Oxweld can do 


for you. 





WORLD’S LARGEST MAKER OF EQUIPMENT FOR OXWELDING AND CUTTING METALS 


1315-22 


nantes ders SRI) 





An Ounce of Cure . 
Cheats the Scrap Heap 


It would have cost a lot of money, to say nothing of lost weeks, to replace this 


badly cracked nine inch crank shaft. 


The oxwelder’s torch put it back to work —as good as new — in a few days and 
at a trifling cost. 


That is the every-day story of oxwelding—saving time and money wherever 
machines of metal are subject to wear and tear. 


And in production, too, the oxwelding and cutting blowpipes are turning out 
stronger, neater products—quicker and at a great saving. 


In more than fifty cities are stationed Oxweld Service Engineers—why not ask 
to have one of these experts demonstrate how oxwelding and cutting may be 
used in your plant to your profit. There is no charge for such service. 


OXWELD ACETYLENE COMPANY : Newark, N.J.« Chicago + San Francisco 
' Sales Representatives in the Principal Cities of the World 
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Yeuitve invited te insbect the 


newest Brownhoist No. 2 creeper- 
truck crane at the Chicago Good 
Roads show, January 15-19. 

We would like to meet you and 
talk over your material handling 
methods with you. 


The Brown Hoisting Machinery Co., Cleveland, O. 


Branch Offices: New York, Chicago, Pittsburgh, San Francisco, New Orleans 
Products: Locomotive Cranes, Buckets, Belt and Chain Conveyors, Contractor’s Bunkers, Etc. 


BROWNHOIS! 


MATERIAL HANDLIN G MACHINERY 
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POSITIONS WANTED 


‘ALIFORNIA construction companies, 
office man, twenty-six and single, avail- 
able March 1; nine years’ experience on 
marine, business and industrial projects 
in Eastern states and tropics. PW-434, 
Eng. News-Record, 10th Ave, at 36th St., 
New York City. 4 


SNGINEER as executive, practical inven- 
tive, on derricks, cranes or steel construc- 
tion requiring development, desires posi- 
tion with progressive concern. Open about 
January, 1923. PW-373, Eng. News- 
Record, 10th Ave, at 36th St., New York 
City. 


I is acto 
EXPERIENCED and skillful operator on 
locomotive crane, clam-shell or drag-line. 
Available immediately for long job. Age 
34, married. PW-388, Eng. a »ws-Record, 
Rialto Bldg., San Francisco, Calif. 





HY DRAULIC engineer, at present responsi- 
ble charge design and construction, hy- 
dro-electrice and waterworks projects, 
thirteen years in charge projects of mag- 
nitude, Member Am. Soc. C. E., graduate 
C. E., age forty, desires change. OW-420, 
Eng. News- Record, Real Estate Trust 
Bldg., Phila., _Pa. 


MAN having 18 years’ experience on water- 
works, heavy rock excavation, hydro- 
electric and transmission lines construc- 
tion as general foreman and superintend- 
ent. A-1 mechanic on pumps,: meters, 
motors and steam. Would like to connect 
with municipal plant. PW-356, Eng. 
News-Record, 14th Ave, at 36th St., New 
York City. 


MUNICIPAL engineer and wate rworks 
superintendent desires employment in a 
city of 25,000 or over; salary $5,000. 
PW-236, Eng. News-Record, Real Estate 
Trust Bldg., Philadelphia, Pa. 


SALES manager, broad technical educa- 
tion, extensive experience, design, con- 
struction and production. Now employed 
as sales manager. Available Jan. ist for 
bigger opportunity. PW-381, Eng. News- 
Gi 10th Ave. at 36th St., New York 
City 


YOUNG man, age 27, desires position - as 
general foreman on concrete and brick 
work. Have technical education and can 
handle men. PW-423, Eng. News-Record, 
10th Ave. at 36th St., New York City. 


TRAINED executive, now employed, seeks 
position of greater responsibility and of 
harder work. Fore‘gn service accept- 
able. Spanish speaking country pre- 
ferred. Experience: Graduate civil engi- 
neer, seven years pioneer engineering in 
tropics, six years contractor’s superin- 
tendent of construction on public improve- 
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Notice to 


Advertisers! 


Owing to the holiday 
—New Years — the 
“Searchlight” ~ pages 
of the January 4th is- 
sue of Engineering 
News - Record will 
close for press earlier 
than usual. Copy 
should reach us for 


Display and Want Ads 


by 10 A.M., Saturday, 
December 30th. 


Proposal Ads 


Copy received as usual up to 
11 A.M., Tuesday, Jan. 2nd. 
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POSITIONS WANTED 





ments. Qualifications 


Skille d in al 


Gi SEARCHUGHT SECON hp 


clerical and manual labor of contracting 
and engineering ; especially recommended 


for attention to details and skilful organ 
ization. PW-424, Eng. 
Leader-News Bldg., Cleveland, Ohio. — 


"REPRESENTATION WANTED 


News-Record 





Representatives Wanted 


We want live representatives in all large 


cities for the sale of steel reinforcemen 


t 


and accessories for reinforced concrete, 
etc. We are an old established concern. 


Liberal commissions paid to live sales en 


gineers who are willing to enter into 
yearly contracts. Sales engineers with 


established business. preferred. 
Eng. News-Record, Real Estate Trus 
— Phila., Pa. 


i] 


RW-431, 


t 


~ REPRESENTATIVES AVAILABLE 





Sales Munesenntetive 


Civil and architectural engineer, with office 


at 219 North American Building, Phila 


delphia, wants to represent the product or 
products in this vicinity of some estab- 


lished manufacturer. D.C. Finston. 








AGENCIES AVAILABLE 





Manufacturer’s Agent 


Iron, steel and contractor’s equipment; 
established offices in Philadelphia ; would 
like to take on additional line to follow 
up inquiries or leads and do some mis- 
sionary work. A-436, Eng. News-Record, 
Real Estate Trust Bldg., Philadelphia, Pa. 


ggieeeeeennneeeenevceceenscecnncesennenennsncavenseanconcnaosntsenuesenecueneneceusececnnasacaueeeaey 


WANTED 


A POWER SHOVEL 
SALES ENGINEER 


to sell the products of a Company 
well known throughout the country 
for over thirty years 


To qualify, the candidate selected must 
be entirely familiar with the application 
of power shovels, dragline and trench 
excavators. 

He must have a knowledge of gasoline 
engines and vision to see the tremendous 
possibilities when used on dirt moving 
machinery. 

A wide acquaintance among contractors 
in New York City and State is essential 
as immediate results will be expected. 
A two-fisted, hard hitting, business pro- 
ducing salesman, fully conversant with 
a sales methods, is the man we 
want. 


Headquarters: New York City 


Address AS-422, Engineering News-Record 
10th Ave. at 36th St.. New York City. 


AODSEDeNOOCUDOOSEOOROOOOORSESROEEDEGOOSOUDEOOUSSOMUOUIIC OD Dstecennoucaneesaasecesandsesesenegponeusgsnsanccnacnnsconenensuseseeaaes: 


SANUNeROUNNAENNONENUOUOEOREEONDEEEEESEDEROREOEOAREDEEERORENEEEAHEEnEOTentOneeteneenenesenecnonenennonNOnOr 


ADVANCE AGENT 
WANTED 


A well established contern of engineers and 
builders, who have developed a type of 
fireproof construction specially adaptable to 
industrial buildings, are seeking repre- 
sentatives to forward information as to 
industrial buildings under contemplation in 
their section of the country. Manufacturer's 
Agents already engaged in a well founded 
business along industrial lines can have 
@ profitable side line by representing us. 


AS-421, Engineering News-Record 
Old Colony Bidg., Chicago, Ill. 


neneetenennesennenosencenansnenneceosancesonenens 


MSAELIIDELA TERED EDAnOREnsasanenenenesseanecconecnsnsecaosnenectueneetsrossenny, 


= LAND FILLING 
a 
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sAUGODNNEOUEEDODEREDOROCEONNODOEOEOOROESOCO SOLO SeSOCEEONNEEDED 


peeeeneneeceanaceescccecsntecss 


ANU NOROROEREROODEDEG ESET UU REFER SHE DEDEO ESE DEsEEDORERODeHNO RCRD NNTOD ERE CeReOOeEoED: 






WANTED 








Conveyor 
About five hundred feet of used gravity 
conveyor wanted. What have you to 
offer? Philadelphia Storage Battery Co., 
ontario & C Streets, Philadelphia, Pa, 





Wanted to Buy 
\ 23 yard or 3 yard Hayward type Orange 
Peel Bucket. Must be in first-class work- 


ing order. MeWillid#ms l)redging (‘om- 
any, 1537 McCormick Building, Chicago, 
llinois. 


BOOKS AND PERIODICALS 





Complete Set For Sale 

Of U. S. Geological Survey Water Supply 
publications of nearly 500 copies, to 
highest bidder for next thirty days, per- 
fect condition, Gurley Light Mountain 
transit with straight standards, reversion 
level, with complete Burt Solar equip 
ment; mountain tripod. Excellent con- 
dition, $285.00, BP-413, Eng. News- 
Record, 10th Ave, at 36th St., N. Y. C. 


PATENT ATTORNEYS 








PATENTS — Send for form “Evidence of 
Conception” to be signed and witnessed. 
Form fee. schedule,, information, free. 
Lancaster and Allwine, 262 Ouray Blidg., 
Washington, D. C, 





WANTED 


CEMENT GUN OUTFIT 


for re-finishing concrete building. State 
price and capacity. With or without com- 
pressor. 


W-332, Engineering News-Record 
10th Ave. at 36th St., New York City. 


‘Thenuennsevsnrevenccenenenneneoenssesersscaneaecenney 
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EXCAVATION 


Steam Shovels for rent with crews or work 
tuken by centract. 


Dinkeys and cars or teams furnished. 


H. C. AMBLER 
3717 Old York Road, Phitadelphia, Pa. 


sasnovvcceevenseausneconsnescosuanoossensccosonnsceessseoadoseecessngnosensesccecasccssessecossnsooes® 


nenenenannonceeenenvertesneeesseengent 





OO 


Second-Hand 








Transits and Levels 


Guaranteed in Good Order and Adjustment. i 
Write for New Bargain List : 
WILLIAMS, BROWN & EARLE, INC. : 
918 Chestnut St., Philadelphia, Pa. 5 
Department D : 

“eneneceees( eneneenets 








eam ERUNPUROAETO ON CINANNENRENCOTTOONICIMhe 


NEW AND USED SURVEYING 
INSTRUMENTS AT rage PRICES 
Satisfaction guaranteed money refunded. 
Write for complete list and catalogue of our high 
grade instruments and supplies for civil engineers, 
surveyors, mining, builders, contractors, ete.; 40 
= years’ experience in repairing instruments of all 
5 makes at reasonable prices. Prompt service. 
; WISSLER INSTRUMENT CO. 
5 607 N. Broadway. 


secsnnnessonesneceseney 


St. Louis, Mo. 





evensunenanneay 
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LOCOMOTIVE CRANE 


i Industrial 10-ton, 8-wheel Steam Crane, 48- 

3 ft. boom, bucket handling drums, standard 
gauge, good condition. Immediate shipment. 

F.O.B. Milwaukee, $3800 cash. 

i 

é, 


H. Y. SMITH COMPANY, Milwaukee, Wis. 


. 
“AnneenennenseuanenenseneeseeneeDenenneneseneneonenneeneenoecossenessnsnensenseesnenspeqoonenssssesennegse, 


seven yeensnensensneanenveensenenenseas 
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ROAD BUILDING 
CINDERS zis 
QUANTITIES 


500 te 2000 cu. yds. daily output 
Phone: Mulberry 2670 HENRY B. COOKE CO.., Ine. 810 Broad st., Newark, N. J. 


evan i oapae rouse: 








Contractors enter | 
your bids before | 


January 16th 






















In strial d EALED bids for any or all of the equipment listed below 
du trial an will be received in the Office, Chief of Engineers, Room 


Standard Gauge 2830 Munitions Bldg., Washington, D. C., before 3 p.m., 
Rolling Stock Jan. 16. This equipment is in general good condition and may 


be inspected upon application to the commanding officer, point 


i 


Push Cars of storage. Send for proposal of sale which gives all informa- 
Motor Cars tion concerning equipment and terms of sale. Address, as above. 


Locomotives 
Ordnance Reserve Depot, Tullytown, Pa.—1l1 gasoline motor car, stand. gauge; 


Box Cars 4 push cars, stand. gauge; 5 push cars, 36-in. gauge; 15 flat cars, 36- 
Flat Cars in. gauge; “5 box cars, 36-in. gauge; 15 black powder cars, 36-in. 
‘ 7 gauge: 1 tank car, 36-in. gauge; 1 dump car, stand. gauge. 


Dump Cars 


Watertown Arsenal, Watertown, Mass.—4 dump cars, stand. gauge; 11 flat 


Powder Cars cars, stand. gauge; 7 standard car wheels. 
Passenger Cars Morgan Gen. Ordnance Depot, South Amboy, N. J.—1 box car, stand. gauge; 
r k Cc , 1 saddle tank locomotive, American, stand. gauge: 12 dump ears, stand. 

an ars gauge. 


Ordnance Reserve Depot, Toledo, Ohio—! box cars, stand. gauge 


Camp Dix, N. d.—1 tank car, 36-in. geuge; 4 flat cars, 36-in. gaurce: 18 box 
ears, 36-in. gauge; 17 electric motor cars, 36-in. gauge 


Curtis Bay, Md.—4 passenger cars, stand. gauge, vestibule platforms No 
seats in cars 





The Government reserves the right to reject any or all bids 











WAR | DEPARTMENT, 

























December 28, 1922 
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Space for these advertisements is sold by the 


EARCHLIGHT SECTION 


USED EQUIPMENT AND NEW & 


Offered for Re-sale 


Damen 


RATE PER INCH An inch is measured vertically on one column 
advertising inch—30 inehes to a page. The 1 to 3 inches.. -+ «$5.00 an inch three columns to @ page. Any space may | fF 
price per inch is based on total space used 4 to 7 inches. owe 4.80 an inch be used measured by the even inch in height } 
multiply ad space by number of insertions 8 to 14 inches.........++.. 4.70 an inch by 1, 2, or 3 columns in width. | 


RATES FOR LARG ER SPACER, OR SPACE ON A YBARLY BASIS. FU RNISHED ON REQUEST q 
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LET GEORGE 


DO IT! FOR SALE OR RENT DO IT! 


PUMPS 


8-in. Diaphragm, gas and electric, 
:- to &-in, Centrifugals. - 
6-in, Centrifugal, dir, conn. to gasoline engine. 


MIXERS 


%-yd. Ransome, electric. 

%-yd. Ransome, electric. 

15-ft. Lansing, gasoline. 

10-ft. Eureka Power Loaders, gaso, & elec. 
10-ft. Ideal, gasoline and electric. 


__ SAW TABLES 


2——-No. 7 Knickerbockers, gas or electric. 
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New 
Structural Steel 


200 tons (4700 pieces) 5 in. 93 
lb. I Beams 9 ft. 0 in. To 
complete shipments from this 
point $22. net ton, f.o.b. New 
Cumberland, Pa. 


Henry A. Hitner’s Sons Co. 
4501 Richmond St., Philadelphia, Pa. 


MERAOENUORDEEADUDLODEREONNOONNEOEOTODOODDORERLEREOSenEoneasenceenocenoooodsconsnenenenter 


grsvevennenennscecnenecnneececeneessreanenecasencsneaneceeneceennasansconnecearanenianan 
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500 ft. Standard Size Weod Tower. 
All equipment may be inspected at Brooklyn Yard. 
Write for George’s Red Book. 


E. GEORGE & CO., 407-409 Broadway, New York City 


Established 1873 i 


AROOSENNOUOUEEEDODOREGEOOOORESHOOOUEDELODOODOEEREDOUO EDGED DO OELDORORDAEOOEEEEDOREEEDORRERHOO ED DEGIOO NEE EOOeOonDENEEO DER eNHOnoEEEnEFEDOSEE: 


WODEDOCUOOAENOenOnseRsccoaonnnoNNsoneenenseoeenOOORoesAnAenennaucoeeonensennensesnensoessen oss encncusneeemeriene 


5—7-S Knickerbocker Mixers, gasoline driven. 
3—4-S Standard Mixers, low charging. Novo engines, 
4—Mortar Mixers, continuous type, gasoline driven. 
1—14-S Ransome Mixer, batch hopper, elec. drive. 
14. S Smith Mixer, tilting drum, steam driven. 
1—28-S Ransome, batch hopper, steam engine 
1—7-in. 
and swinger. 
1—6%-in, x 8-in. Lidgerwood D.D.,D.C. hoist with boiler. 
1—9-in. 
and swii-ger. 
Gasoline Hoists, 6 to 10 hp., single or double drum. 


THE HUBBARD. FLOYD CO., INC. 


MAIN OFFICE: Grand Central Palace, New York, N. Y., Vanderbilt 1465 
BOSTON OFFICE: Old South Building, Main 4233. 


DERRICK BOAT FOR SALE 


Two hulls 90 ft. x 16 ft. each, clearance over all 35 ft., fully equipped loco- 
motive type return tube boiler, triple drum 9 x 12 National hoist, swing 


engine, necessary spud hoists and spuds, etc., boom 55 ft. long........ $7500 
1—10 x 16 Vulcan Locomotive, 36 in. gauge.........-..ecsecseeeceecees 1200 
7—12-yd. Oliver Dump Cars (entirely rebuilt and not since used), each.. 1000 
ReeGS-Gaeh TOU: SURV 6 8s vinings tnonies sds 0 ee sas tangs s tanec eneene 7500 
1=-70-tom: Bucyrus SROVEN. o.oo. hood os eels cutie c os Pua deede se sdeesonucys 5000 
1—l-yd. Hayward Orange Peel Bucket... .......sccecececccccccdevcecs 550 
1—3-yd. Hayward Orange Peel Bucket...........ccccccccscscccvccccees 1500 


Also other construction equipment at low prices. 


James H. Dawes, General Contractor, Tonawanda, N. Y. 


SAROSOUCUOOODERERADDONSEEORALEREHOROLEAENOOeEEROneneseesonseEcaoonseOnen ested coneneenespeetenen gene: 





cneveoeneneosnenenscsennsuesanaenanenceoeaeneoeascunnsanenesepeneneascenessnongcecsenten sete 


1—No. 3 Schramm, gasoline, portable. 


From our New York Warehouse 





Cormic! 
Sessscussqnnssensssssenssonsosoenibetensiiaeenascea Tinian soon tee Sestneeseeutenenestntett 











LET GEORGE 


TRACK TOOLS 


Electric Track Drill and Tools. 


COMPRESSORS 


7 x 10 Chicago Pneumatic, gasoline, portable. 
8 x 8 Clayton, belt driven. 


TOWERS 












FOR SALE OR RENT 


Rebuilt Mixers and Hoists 


x 10-in. Lidgerwood D.D., D.C. hoist with boiler 


x 12-in, National Three-Drum Hoist with boiler 


eveuensuenensensunnenennneesvensensussensocsenssvsssencensguensnsveneessouesetoseeneas 
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FOR RENT AND SALE 


14—4-yd., 36-in. gauge, heavy duty Western 
dump cars. 
20—12-yd. Western air dump cars, std. gauge 
50—60,000-lb. capacity flat and box cars. 
1—Western std. gauge spreader, used sixty day 
1—Osgood 18 revolving shovel, traction wheels 
No. 794, %-yd. bucket, built 1920. 
1—Marion 76 steam shovel, No. 3503, std 
gauge, weight 110 tons, used 10 months. 
1—Class 14 Bucyrus dragline on caterpillars, 
70-ft. boom, 2-yd. bucket, built in 1921. 
2—Foote 40-S l-yd. side discharge concrete 
mixers, with steam engine and boiler. 
2—-NEW 20-in, I-beams, 80 ib. per ft., 40 ft. 
long, not drilled. 
1—NEW Lakewood concrete chuting. system. 
LOCOMOTIVES 
. 1—50-ton, 18 x 24-in., 6-wheel switcher. 
1—40-ton, 17 x 24-in., 4-wheel switcher. 
2—NBW 24-ton, 6-wheel Porters, separate 
tender, 36-in. gauge. 
2—18, 14 and 10-ton Vuleans, 36-in. gauge. 
INU STRIAL EQU IPMENT CO. 
k Building, Chicago, Ill. 
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1—O. & S. 15-ton, 8-wheel Crane. full 
M. C. B. 

1—"0-ton MeMyler, 8-wheel Crane, full 
M.C. B 


1—Little Giant Traction Crane 
1—Brand new gasoline, on caterpillar 
1—Model 3 Keystone with skimmer scoop 


SHOVELS 


1—21 Marion Caterpillar with shovel and 
Crane booms 
1—36 Marion Traction, 1%4-yd. Dipper 


1—No. 0 Thew with clam shell attach 
ment, 





anennennsesenneensornnese 


CRUSHERS 


1—No. 10 McCully, manganese fitted. 
1—No. 9 Gates, Style K almost new 
1—No. 8 Austin, chilled iron fitted. 
i1—No. 6 McCully, manganese fitted. 
I—No. 5 McCully, chilled iron fitted. 
I1—No. 3 Gates, manganese fitted. 
1—"8 x 36 Traylor Jaw Crusher. 


CARS 


30—100,.000 capacity, std. gauge, all steel, 
double hopper gondola cars. 


MIDWESTERN CO. 


140 South Dearborn Street, Chicago 
Telephone State 8356 












nena cd reeenanennberenD, 


NEW TRACTION CRANES 


Full Revolving Road Cranes; 7-ton capacity 
with %-yd. bucket 


ASPHALT PLANT 


1—Iroquois 1°50-yd., 3 unit Road Asphalt 
plant: complete 


AVER 


1—Austin Semi Caterpillar, 21-E Paving 
Mixer 5 Bag Machine. with boom and 
bucket; fine condition; low price 


ROAD ROLLER 


1—Kelly-Springfield, 10-ton, 3-wheel, double 
cylinder, steam road roller. 


STEAM SHOVELS 


1—Marion, Model 28; %-yd. dipper: on 
traction wheels: first class condition 

1—Marion, Model 31, on caterpillars, l-yd 
dipper. 


LOCOMOTIVES 


American 6-wheel Switcher. Cylinders 18 
x 24-in., drivers 44 in.,. wheel base 11 
ft. 6 in., weight 60 tons. 


LOCOMOTIVE CRANE 


1—20-ton MecMyler 8-wheel M.C.B. bucket 
drums, 40-ft. boom. 


We carry in stock concrete mixers, air 
compressors, hoisting engines, boilers, 
buckets, pipes, cars and other equipment. 


F.MAYER 


737 Monadnock Bidg., Chicago, Ill. 
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STEAM SHOVELS 


i—sStd. Gauge Wester: spreader car. 


DRAGLINE EXCAVATORS 


i—Class 7 Bucyrus steam 


truck mounting. 


oenennenennoensnnne 


TRANSMISSION 


New and Used Dodge Equipment for 
Immediate Delivery 


Shafting—Cold rolled steel—All sizes 
and lengths. 

Shaft Hangers—All types and sizes. 
Bearings—Capillary, 
ard Oiling. 

Pillow Blocks 


Friction Clutches—Dodge Split, 
and Jaw. 


Collars—Solid, Split and Thrust 


Ring and Stand- 


Solid 


Pulleys—Split and Solid—Cast Iron, 
Steel and Wood. 

Bushings 

Grease Cups 

Our Bulletin No. 15 will give you complete 


mrormation 


Nashville Industrial Corporation 
Jacksonville, Tennessee. 


1—Type B Erie, full revolving trac. shovel, 
Neo. 618, special high lift boom, long dipper 
and boom hoist, %-yd. dipper. 

I—Model 28 Marion, full revolving traction 
shovel, Shop No. 3374; %-yd. dipper. 

1—Osgood 18, caterpillar traction, %-yd. dipper 
steam shovel, Shop No. 875, new in 1920 
Also includes 30-ft. crane or dragline boom, 
with %-yd. Page dragline bucket. 

1—18B Bucyrus, full revolving, traction wheels, 
Shop No. 1870, %-yd. dipper. 


i—Model 36 Marion, full revolving traction 
shovel, Shop No. 3304, new 1%-yd. dipper. 
Delivery Jan. 15th. 

2—70-c Bucyrus, Shop No. 1536, 1287; 
yd. dippers 

1—70-ton Bucyrus, Shop No. 939; standard 
70-C boom, 2%-yd. dipper. 

I—5-ton Bucyrus, Shop No. 394; 2%-yd. dipper. 

i—Model 60 Marion, Shop No. 1301, 2%-yd. 
dipper. 

SPREADER CARS 

I1—Std. Gauge, all steel Jordan Air Spreader; 

100,000-Ib. capacity 


perated Dragline, Shop 


No, 798, mounted on skids and rollers 
floats, 42-ft. boom, i-yd. bucket. 

1—Class 14 Bucyrus Dragline; 66-ft. boom, 2 yd 
Page Bucket, skids and rollers 

2—Class 24 Bycyrus Dragline, Shop Nos. 
and 3500. built 1920; 160-ft. booms, 
yd. Page buckets, steam-operated. 

1—Model 220 Marion, Shop No. 2840; 71-ft 
boom with 20-ft extension; 2-yd 
bucket; skid and roller, also 4 i-wheele! 
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20—Lakewood 
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build 
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LOCOMOTIVES 


1—17 x 24 Davenport, t-wheeled switches with 
tender; 47 tons n drivers, 180 Ib. steam 
pressure, 10-ft. 6-in. wheelbase, 42-in. wheel 
centers. Shop N, 1268. New in 1912 

1—16 x 24 Vulcan, 4-wheeled switcher with 
tender; 39 tons on drivers, 180-lb. steam pres- 
pressure. Shop No. 1764. New in 1911. 

1—16 x 24 Baldwin, 4-wheeled switcher with 
tender; 39 tons on drivers, 180-lb. steam pres- 
sure. Shop No. 34631. New in 1910. 

i—i5 x 20 Davenport, 4-wheeled switcher with 
tender; 30 tons on drivers, 160-ib. steam 
pressure. Shop No, 770. New in 1908 

3—16 x 24 Davenport, 4-wheeled switchers with 
tenders; 34 tons on drivers, 170-lb. steam 


pressure. Shop Nos. 858, 860 and 861. New 
in 1909. 

1—36-in. Gauge, 10 x 16 cyl., Vulcan, 4-wheel 
saddle tank locomotives. Shop Nos, 1226, 
weight 18 tons, 

I—36-in. Gauge, 10 x 16 cyl., American 4- 
wheeled Saddle Tank Locomotive. Shop No. 
12507, weight 16 tons 


LOCOMOTIVE CRANES 


|-—-15-ton MeMyler-Interstate Crane (Shop 
676), full M.C.B., 8-wheeled, with 
boom and bucket-handling drums. 

i-—Pintle Type Crane, built by Variety 
Steel Works. New in 1919; 48-ft. boom, 15- 
ton cap. at 18-ft radius; 7-ft 10%-in. 
gauge, 12-ft. wheelbase, self-propelling Base 
of boom 17 ft. above track Bucket-operating 
drums. Wt. 50 tons. Price, 25% of new. 


R. R. PILE DRIVER 


No. 
50-ft. 


Iron & 


Track Pile Driver, Industrial Type No. 2, 
nounted on all steel M.C.B. car body All 
steel leaders, 40 ft. high Drop hammer and 
double-acting steam hammer Shipping wt. 


140,000 Ib, 





FOR SALE 
3—6-ton Whitcomb Locomotives. 
1—6-ton Plymouth Locomotive. 


2 Miles 20-lb., 24-gauge Portable 
Track. 

1 Mile 25-lb., 24-gauge Portable 
Track. 

Switches and turnouts for the above 


Roller Bearing Batch 


Box Cars. 


15—Atlas Roller Bearing Batch Box 
Cars. 


70—Western Wooden Dump Bottom 
Batch Boxes. 


With seperate compartments for 
gravel and cement 


1—Holt, 10-ton Caterpillar Tractor. 


sand, 


above equipment has been used to 
approximately five mi'es of Federal 
Aid Road and can be purchased very cheap 


SHEA & COMPANY 


Hammond, Indiana. 


ennnnnenne 





CLAPP, RILEY & HALL EQUIPMENT CO., 


(Successors to Clapp, Norstrom & Riley Equipment 


ANOLEUODERNOOOEDORRODEREOUOOREDEOUODEREDELOREAUIOGODEAEOGEONSGEOODEEROLOOeARONO ODE TOOCDOOREOORORERE 
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24—16-yd. 
30- 


90- 


8 


§—12-yd 
2- 


30—1 %-yd., 


3—7 x 10, 
complete 
i—7 x 10, 
without 
1—7 x 10, D.C., 
gine, 
1—7 x 10, 
boiler 
1—7 x 10, 
Engine 


1—Williams 
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FOR SALE OR RENT 


DUMP CARS 


Western air dump cars, 

12-yd. Western Std. Gauge Dump Cars: 
brakes and air dump, full M.C.B., | 
beds, steel underframes, box girder c& 
l2-yd. Western Std. Gauge Dump Cars, 
brakes and hand dump, full M.C.B., 
underframes, 19-ft. beds, box girder d 
60,000-lb. capacity trucks, 

12-yd. Western hand-dump cars, 19-ft. bs 
steel underframes, truss rod doors. 

Oliver dump cars, hand dump, st: 
underframes; full M.C.B. 

4-yd. K. & J. 36-in. gauge side dump ca 
24-in. gauge Western dump car 


HOISTING ENGINES 


D.C., D.D. American Hoising Engin< 
with boiler and swinging attachmen: 
D.C., D.D. Lambert Hoisting Engine 
boiler. 

3-Drum Lambert Hoisting Er 
complete with boiler. 

D.C., D.D., Clyde Hoist with A.S.M.E 


D.C., D.D. 
without boiler. 


MISCELLANEOUS 


l14e-yd. heavy digging clam 
brand new, 


Lidgerwood Hoisting 


shell 
bucket 


20—Sets Standard Chain Tug Harness, with col 


1—Stiff-leg Derrick, 


1—No. 
1—Industrial 


1. 
l 


Pe 


aensnaneneenenenareey, 










lars, brand new 

wood, 55-ft. 
bucket handling shieves. 
2 Vulcan Steam Hammer, 


Steam Pile Driver Hammer, Serial 


boom, 39-ft. 


mast, 


No. 324. 

Pair steel 
42 ft. long. 
60-hp. Boiler, Locomotive 
pressure, lap joint, complete 
Stable tents, 30 ft. x 50 ft. 


Pile Driver Guides for derrick, 


type, 125 Ib., 
with fittings. 


14 So. Canal St., Chicago 


Co.) 


neseneenineney 


IMMEDIATE DELIVERY 
Send Us Your Steam Shovel Inquiries 


66 x 86-in. TRAYLOR JAW CRUSHER. 
No. 18K GATES CRUSHER, 
25-50-80-110- -hp. Electric hoists. 

Nos. 4, 5, 6, 7%, 9 and 10 CRUSHERS. 


6- and 12-ton Gasoline Locomotives. 

NEW 1469-ft. SULLIVAN COMP., 2-stage type. 
WN4, ™% coupling, $1900, 

2—DISC CRUSHERS, 36- and 24-in. SYMONS 

100-ton, 2%4-yd. ELECTRIC SHOVEL. 

Columbus Portable Conveyor, 25-ft. Eng. drive. 


50-500-ft. steam, belt and electric drive comp. 


JAW AND ROLL CRUSHERS. 

10-15- and 20-ton Locomotive Cranes. 

13 x 30-in., 10 x 18-in., 9 x 14-in. JAW 
CRUSHERS. 

1000 g.p.m. UNDERWRITERS’ STEAM PUMP, 


practically new. 


21 ~% 54 MeLANAHAN ROLL CRUSHER. 
Send us your inquiries for Steam Engines, Cent. 
Pomps, Quarry and Contrs. Equip., etc. 


ROSS POWER EQUIPMENT COMPANY 
Indianapolis, Ind. 


PAVERS—ROLLERS 


1—10-E Smith Steam Pavittg Mixer, Wheel trac 


tion, hoom. arid bucket, 2-bag. Size, 192 
Model, like new, $1800, 

1—Foote 13-E, Steant Wheel Paver, 2-bag size 
chute, Wisconsin, $950. 

3—Austin Gasoline Rollers, 10-ton, 3-wheél, good 


condition, working every day, each $1100 
H. Y. SMITH CO.,, Milwaukee, Wis. 





ennnnnNTanNERENNNEY. Genes 


FOR SALE OR RENT 


STEAM SHOVELS 


1—14B Bucyrus revolving, new 1921: 
standard boom, %-yd. dipper 
1—18B Bueyrus revolving, new, late 


tread power boom hoist, standard boom, 
traction wheels 


1—IS8B Bucyrus revolving. 


cu. yd. dipper 

1—Model 18 Osgood: revolving traction 
steam shovel. clamshell and 
dipper, 32-ft. Crane boom, % -yd 


1—70-ton Bucyrus, standard gage 


dragline 
Page 


R.R 


all steel caterpillar tread 
all-stee! 


standard boom, % 


LOCOMOTIVES 


1—American Passenger: type 4-4-0: 
3—14 x 22, 40-ton American Saddle 
2—10 x 16, 18-ton Davenport, saddle 


TRACTOR AND TRAILERS 


1—120 hp. Holt Cterpillar 
factory July, 19°21 

3—S-ton Trov Trailers 

10—3-yd. Troy Trailers, 
-im: face, 


bottom dump, 


stand 


Tractor 


completely 


reversible, 


1—Moadel 


DRAGLINES 


36 Marion, 


1%-yd. bucket. 


eaterpillar 


—Class 9, 
yd. dipper. 1 lass 3 


% cu 


1—Class 14 


rebuilt at 
bucket, 


1—Yo 
yd 


steel wheels, 
bucket. 


steam; 


steam operated caterpillars, 
Bueyrus, 


boom, 1%-yd. bucket. 
Bucyrus; 


2 Monighan Steam skids and rollers, 60-ft. 


skids and 


50-ft. boom, 


steam op*rated caterpillars, 45-ft. 


rollers; 60-ft. boom; 2-yd 


wheels. Combination bucket. 
attachments: %-yd %—Class 14 Bucyrus, steam operated, shop Nos. 3691 and 3692. 
bucket ‘ new Juiy, 1922, skids and rollers, electrie light plants, 60- 

2%-yd. dipper . booms, 2-yd. Page buckets. 

1—Class 14 Bucyrus truck mounting, 60-ft. boem, new 2-yd. 

bucket. 
gauge: 50-ton. 1—Class 20 Bucyrus, steam operated, skids ana rollers, 75-ft. 

Tank standard gauge. boom, 15-it. extension, 3-yd. bucket. 
36-in. gauge. ©_C ass 24 Bucyrus Steam operated, shop Nos. 3445 and 3500. 
New 1920; 100-ft. booms, 3'4-yd. Page buckets. 


i1—Class 24 Bucyrus Electric skids and rollers, 100-ft. boom, 
3%-yd. bucket. 
1—Monighan, A-1, 


traction wheels; 40-ft. boom; 1 yd. 


boom, 2- 


The cbove list is constantly changing. No matter what your machinery requirements are, write us—we may have it. 


BECK & BABB, 29 La Salle Street, CHICAGO, ILL. 
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cnber 28, 192 GIT SEARCHUGHT SECTION lee a 
Increase In Price—After Jan. Ist, 1923, $1,800 


(On account of expense in the removal of remaining equipment from Hog Island to 
Primos, te ) 
Primos, Pa. is 8 miles west of Philadelphia on the P. B. & W. R.R. 


HOISTS 
DERRICKS 


Where else can you save at least $2,000 on an Electric Hoist and Derrick? 


We defy you to duplicate this SAVING! 


HINK of it! Hoists and Derricks that are standard late models, made by the American 
Hoist & Derrick Co., St. Paul, Minn. Not old, used-up equipment. No sir! Almost 
NEW—every one GUARANTEED to be in A-No. | running order. 
The Hoists have two drums and swingers, and are complete You can see these hoists and Derricks easily—at any time. 
with Starting and Control Equipment. Either side or bank con- We sell as a set—or in Units of a Hoist or a Derrick. We 


trol, and rated 6000 pounds, single line on each hoisting drum. 
Slewing rope 36 ft. per minute, and hoisting rope speed 160 ft. 








can make quick shipment anywhere—but it is up to you to 


per minute. The MOTORS are Otis 37 H.P. A.C., 60 cycle, 3 take QUICK ACTION to get yours. These tremendous bar- 
phase, 440 volt, intermittent duty slip-ring induction type and, gains are selling fast—so get in touch with us at once if you 
if desired, may be changed to suit the individual current re- want to save. 


quirements of purchasers at cost. 


DIMENSIONS OF DERRICKS 


Mast......16 in. square, 40 ft. high. 

Boom......Made of (2) 14 in. sq. timber 48 ft. long 
spliced to lengths of 80 ft, with (2) % 
in. and (2) 1% in. truss rods. 

Stiff Legs. .14 in. sq., 60 ft. long or 16 in. sq., 50 ft. 
long, will furnish either length desired, 
capacity 5 to 12 tons. Bull wheel 16 ft. 
dia. Principal sheaves 16 in. dia. and 
14 in. single blocks. 

The Cable which was formerly used will be given 

with each purchase of a Hoist and Derrick. 


Hoist and Derrick Parts —_— rae 2 
4 for Detailed Information, Folder, etc. 


The Electric Hoist & Derrick Co. 


Primos, Penna. 












We have a quantity of Hoist and Der- 
rick fittings that came into our posses- 
‘ion with the purchase of Hoists and 
Derricks that we are offering for sale 
3 Hoist extras or complete Derrick 
fittings, 





Reproductions from Photos of Hoists 
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DERRICKS 3—Std, Ga. Americans, 50 to 60 ton. CRANES 
3—All-steel Stiff-leg derricks, sectional booms i—Std. Ga. American, 20 ton. 0 “ 
60 to 100 ft., 5 to 20-ton cap. i—Std. Ga. Whitcomb, 12 ton, gas. iS. Sa Erle ‘Traction Wheels 
2—Wood stiff-leg derricks, bucket operating; also 1—36-in. Ga., 8-Ton Whitcomb Gas. 1—31 Marion Traction Wheels. 
several derricks for | two- and three-line work 2—24-in. Ga. Plymouth & Whitcomb Gas. 1—Byers Auto Crane Traction Wheels. 
i—Steel guy, 40-ton, 90-ft. mast. 3—36-in. Ga. Pane Porter & Vulcan, 1—Industrial 20-Ton, Std. Ga. : 
30—36-in., 4-yd. Western Dump Cars. : 
HOISTS we 15—24-in. Ga., 14%-yd. All-Steel Side Dump. STEAM SHOVELS AND DRAGLINES : 
ones BB, conging from 55 to 100 hp. 30—24-in. Ga. Western Flat Batch Box Cars. 1—P & H No. 205. : 
6—Novo » 12 hp. 2 cyl 6—Std. Ga. K. & J. 6-yd. Dump Cars. 1—-Marion 60 shovel. : 
eae a Oo. See, et Sennen 20—Std. Ga,, 12-yd. Western Dump Cars. 1-—Marion 221 combination shovel and dragli: 
i—Lambert §% x 10, D.C., 3D_ skeleton. 1% miles, 24-in. Ga. Portable Track. y 
1—Flory 8% x 10 D.C., 3 D., with Boiler. STEE!. TOWERS AND MISCELLANEOUs 
i—Mundy 7% x 10 D.C, 3 D., with Boiler. STEAM SHOVELS AND DRAG LINES | |—% 74, Blaw-Knor Clam Shell Bucket. 
—" ° CKS 
HAMMERS 5—Traction and Caterpillar Shovels, including 22-ft. Bucket Elevator. r 
1—No, 3 MeKiernan-Terry Mrie, Guagres, Thow and Gugesd. |—ooew 30 ft F joel some a h 
— : 1—Marion No. 31 Caterpillar. —Insley 140-ft. Steel Tower with Spouting 
LOCOMOTIVES, CARS AND TRACK | 1—Bucyrus 10-C Std. Ga. 5—Centritegal Pumps trom Sin te 1fin 
1—Std. Ga. Lima 10 x 16 | 1—Monighan Walker Type Dragline, 40-ft. Boom. 1—Austin Rip Snorter. Pe in. 
i—Std. Ga. Vulcan 21 ton. 1—-Bucyrus Dragline No. 14, 60-ft. Boom, i—Lakewod Tamping Machine. 


We also have in stock Concrete Mixers, Clam Shell Buckets, Dump Buckets, Road Rollers, also complete line of Road and Building Equipment 


OUR NEW ADDRESS: 
RENNOLDS EQUIPMENT CO. 


711 Standard Trust Bldg. 
Telephone: Randolph 4184 Chicago, III. 
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LOCOMOTIVE 
CRANES 


2—McMyler 25-ton, 8-wheel, 50-ft. 
booms, bucket operating, 742 kw. 
generators, located Youngstown 
and Cincinnati. 

i—McMyler 20-ton, 8-wheel, 40-ft. 
boom, bucket operating, located 
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CRANES—COAL CARS 


FOR SALE OR RENT 


1—40-ton, 8-wheel Brown Hoist. 60-ft. 100—50-ton, standard gauge, all steel, hop 
boom. per bottom, _ self-clearing, first-class 

1—30-ton, 8-wheel Browning, 50-ft. boom. —— meeting M.C.B. requirements, 

1—25-ton, 8-wheel Industrial, 50-ft. boom. TOREy: SO SOND NTE. 


a a Se ; 10—50-ton, standard gauge, all steel hop- 
2—20-ton, 8-wheel Ohio, 50-ft. booms. per bottom, self-clearing, built 192), 
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Youngstown. 1—15-ton, 8-wheel Industrial, 40-ft. boom. only slightly used, like new. 
1—Brownhoist 15-ton, 8-wheel, 50-ft. z 
boom, single drum, 5 Kw. genera GREY STEEL PRODUCTS COMPANY | 
tor, located Chicago Heights. : 
2—Ohio 20-ton, 8-wheel, 50-ft. booms, 111 Broadway Telephone, Rector 5542 New York, N.Y. : 


bucket operating. 
i—Browning 15-ton, 8-wheel, 38-ft. 
boom, bucket operating. 
i—Brownhoist 15-20-ton, 8-wheel, 42- 
ft. boom, hook block. 
i—Industrial 7'4-ton, 4-wheel. 
1—Browning 4-wheel electric. 


Hoisting Machinery Co. 
z 50 Church Street, New York. 
SeveuevevncevnennnenentuetetrnntvecteeTnemsctucvevres entree aturnscaenecnneen 


SOVOEENUDUERENUEOROUOUEENEDOOOEEONEUOSEETOOEEENEOOnEeETTectoneceoenecsnsenerenseeR 


| LOCOMOTIVE. | LA F a Sale 
CRANES fie Terry Gantry Crane 
15 ton Link-Belt, +-wheel, t. : (New) 


boom. 


20 ton Brown Hoist, 8-wheel, 50 
ft. boom. 


Bargains for Quick Sale 
L. A. GREEN 


1120 First Nat'l B’k Bidg., Pittsburgh. Pa. 






BYERS CRANE 


Type C, traction wheels, 35-ft. boom, %-yd. 
bucket. For sale or rent. 






FOR SALE 


AUTO CRANE 


1—Rebuilt Byers, equipped with a %-yd. Owen 
Clam Shell Bucket. Boiler is steam, and Crane 
is on road wheels. 180 deg. swing, 30-ft. 
steel boom. Has same guarantee by the Byers 
Company as a new machine. Price, $3,000 
for the outfit, f.o.b. Glens Falls. 


HENRY LEVIS & CO., 
LLEWELLYN-SMITH CONSTRUCTION CO. i Commercial Trust Bldg., Philadelphia, Pa. 
Bidg., Glens Falls 


M. & F. N. ¥. = 
eananneneds: ‘euvoecevonsnvoenonuevunonseuenousensuseuceesntensanneesubessoueennensestensneesssosuevurseuazesduentautez 1 seseeeeeecennemnnnnneoneneeocsstsnnnnenessesescsnssnsnnaseneceeecsoevstnnneneevensnssovesnneet: 
jounueeneenen ren ssry, 
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i Electrically operated 
Boom 74 ft. Long. Capacity 40,000 Ibs. 


a SZ] 


Samler Bros, Inc. 
701 West St. Baltimore, Md. 


SUNNCOONENOUNODEREOOROOUEDDORNORENETOSROODENTOCERENUOODELOREO TEN eeRCEDseenessesesEoNtERS 


Frverennnenssesesnvsnveccecoeemasssenesvestes ape 
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LOCOMOTIVE CRANES 


1—25-ton Industrial double drums, 50-ft, boom, 1—30-ton Ohio, boom, length to suit, double 1—20-ton Brownhoist, single drum, 70-ft. boom, 


sennceneneneneenss: 
jtnnneennnn 





8-wheel M.C.B., built 1918. drums, NEW, 8-wheel M.C.B, 8-wheel M.C.B., built 1915. 
1—30-ton Browning, double drums, 52-ft. boom, 1—25-ton Ohio, boom length to suit, double 4—50-ton Industrials (never used), double 
: So dee Sabeteteh, apeie dooms, US-M, bean drums, NEW, 8-wheel M.C.B. drums, either goose-neck or straight boom 
= _— - is ° pe 8, “th. , . oe 
3 S-wheel M.C.B.. built. 1917. 5—T%-ton Osgoods, single drums, 35-ft., 40-ft. furnished, 8-wheel M.C.B., built 1919. 
3 2—20-ton Brownhoists, single drums, 50-ft. and 45-ft. booms, 4-wheel standard gauge 1—10-ton Byers, fuwl-revolving, double drums, 
$ booms, 8-wheel M.C.B., built 1918. railroad trucks, built 1918. ' 40-ft. boom, traction wheels, built 1921. 


All the cranes Usted above are owned by us and have been carefully inspected by @ first-class crane mechanic 
and all “necessary repairs made. They are all equipped with A.S.M.E. boilers and are ready for work, 


Cortland 1501 P HILIP T. KING 30 Church St., N. Y. 


TITTLE 





1k 
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30—7S, cap 


3—Byers Auto Cranes. 
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—15-ton, 8-wheel O. & 8.; 
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E. C. A. REBUILT EQUIPMENT | 
AT ROCK BOTTOM PRICES 


All the Equipment listed below is owned by us and may be inspected at one of our own warehouses. 


CONCRETE MIXERS 


Concrete Mixers, Sizes 1 yd.; 
cap. ™% yd.; 148, cap. % yd., and 10S, 
cap. 1/3 oa. With steam or electric power; 
with side loaders or batch hoppers Follow- 
ing makes Marsh-Capron, Koehring, Mil 
waukee, Ransome, Smith, Smitn-Chicago, Rex, 
Lakewood, Foote, Cube, or Oshkosh. 


1 bag, with low charging platforms, 
with gasoline engines, 


288, cap. 218 


CRANES 


One on caterpillar; 2 on 
traction wheels, with 30-ft. boom, with % or 
%-yd. clam shell buckets. 

40-ft. boom. 

Little Giant fully revolving crane on traction 
wheels, with 35-ft. boom, with %-yd. clam 
shell bucket. 


ELECTRIC HOISTS 


Large number of American double drum Hoists, 


with attached swinger, 


60 


with 37%-hp. AC Motor, 


cy., 3 ph., 220 or 440 v. 





rge number of American 
t 


DERRICKS 


stiff-leg derricks with 
16 in, 16 in. x 40 ft., boom made up of 
n. x 14 in, x 48 ft. spliced to lengths of 


S0 , with 41—~Truss rods, Legs 14 in. x 14 in. 

x 2 ft Bull wheel 16 ft. dia., with or without 

ills. 

12—Stiff-Leg Derricks, with booms ranging from 
50 to 80 ft.; mast, legs and sills in propor- 
tion, for handlir g i % or l-yd - wkets 

1—Dobbie Guy Derrick, “mast 16 it 16 in, 
x 80 ft., Boom, 16 in, 16 in. x 2 ft 

STEAM HOISTS 

25—Three-drum Hoists, with or without boilers. 
Sizes 10 x 12, 9 x 10, 8% x 10, and 7 x 
10 ae separate swingers [i derrick work, 
All make 
Two irum Hoists, with or without boilers. 
Sizes 10 x 12, 9 x 10, 8% x 10, 7 x 18, 
6% s 16, 6 2°, and S = 8 Can be 
equipped with holding drum for bucket work 
Several special Cableway Excavator or Drag 
Scraper Hoists. All makes 

6—Gasoline Hoists Single and Double Drum, 
6, 10, and 15-hp. engines. 

. Swinging Engines. 


-Double Drum Belt Hoist, cap. 6000 Ib 


EQUIPMENT CORPORATION 


PITTSBURGH, 855 Empire Bldg. 


connnunaannnnninen 


seenenocnsnnenauene 


ton 


seasnunenounenencnneees: 


“ADSnnneasUADEOSeeEAneaecenensesennenenscnsoennncansensuscagnesecenesene 


2 


cennenauenan 


o. 










AONNANANOOOOEEOREAEOUOREDOGERESOOUEEOOOUbeNERODOESOOOORENeseneeeneooOseEsOnenaD 


Phone, Smithfield 1502 


snvecensenonss 
DOU 


CHICAGO: 


1455 Lumber Exch. 
Phone, Randolph 6586 


Water Tube Boilers 


250 to 1000 H.P. Immediate Delivery! 


New Water Tube Boilers, built for pressures of 200 Ibs. 
and 225 lbs., ready for immediate delivery from Chicago; 
Dumont, New Jersey, opposite New York City; or 
Slidell, Louisiana, near New Orleans. 


Our low prices present a saving of from 25% 


50%. 


We will take in your old equipment on a liberal exchange 
basis. 


Write for our new catalog fully describing our boilers. 
Your copy will be mailed on request. 


HARRIS BROTHERS COMPANY 


West 35th and Iron Sts., Chicago 


OnNntanenanenesanesonecgenanonsentoseecenenee: 
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FOR SALE OR FOR RENT 


Concrete Mixers, Lakewood Concrete Tow- 
ers, Hoisting Engines, Derricks, Pumps, 


Gasoline Tractors, Steam Hammers, Buck- 
ets and Compressor outfits. 


unnenueenensnenensnneesecentsnngy— aueeunseneneeceseueanennonesensosesusssatensungqnanensanessasesnaassanensnuecevsesnsaney 







gasoline driven, 
3—Parsons Backfiller, caterpillar traction, 
2—Buckeye No. 4, 
1—042 Austin digs 18 ft. deep up to 42 in. wide, 
gasoline driven. 


J. McELROY, 11 8. La Salle St., Chicago 


Sorvenanusvecrcannencennanvenvovearusoveventecseeeuseonesensnees 
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Gasoline driven, 
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Edward Ehrbar, Inc., 270 West St., New York City 


Vceneaasasnnnennevnneeneanecsenensnsousnsneessnenensoeuecscenentenguectsceeesnaneesens.seaneessensesensonseanent| 
oT OOTNCOCLCeRDOONONNENOAENeHReDoUensenenenogeusueeovetnncosroceneoneencssnoenensoneeeeey 


TRENCH MACHINES 


1—Austin 60 digs 10 ft. deep up to 29 in. wide, 





nenateanennennecsnennrvenseneneneey”: 
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No. © Austin 


TRENCHING MACHIN 


5 ft. x 42 in., Engine rebuilt, many new 
parts. Reasonable price. 


FRANK A. BOWMAN 


70 La Salle Gardens South, Detroit, Mich. 


ed 


2 Mile 24-in 
ties, made up 


| Le rgé 


tow to 


CLAM SHELL BUCKETS 
Clam shell buckets le x, 1, 


Sizes 4. 
2 yd All makes 


1% 


RAIL AND TRACK 


Gauge Portable Track with steel 
20-Ib. rail with switches 


PUMPS 


number of yur ape oe APHRAGMS ‘7 
trucks, 1 ion with gasoline 
eng ine CENTRIPUG ALS, " 12-in. sucti 


2-in. suction, belt aiven dir. conr 


team engine and motor Several Nye and 
*ulometers 
STEAM SHOVELS 
1—Bucyrus, 70 ton, on M.C.B. std. gauge trucks, 
with 2%-yd. dippe 
2——-Keystone Excavators, 1—-No, 3, 1 Nu 4 wit! 
lam shell booms 
1 Marion No 28 Traction Wheels, %-yd. bucket 
2—Erie Type B with %-yd. dipper; oue with 
High Lift Boom 
i1—Type B Erie Crane on caterpillar with %-yd. 
bucket. 


of AMERICA 


PHILADELPHIA: 655 Land Title Bldg. 





ORUORESAODDOOADGSEDEeHOORACOOOoNCOFeORODOOEDERODOSELEEODOREECDeECOaEtoGsenneneooede 
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Phone, Spruce 5498 








RARE OPPORTUNITY 


New Marion Model 61, 


21/-yd. 70-ton 
Steam Shovel 


Can be purchased at nearly the price 


of good second-hand Model 61. 
Erie B, 





%-yd. high-lift, 
dragline attachments. 
Thew O Tr., shipper shaft type, 
Other Revolving Shovels, %, | and L%4-yd. 
Railroad Shovels, all sizes and makes. 

Cars, Locomotives, Locomotive Cranes. 


W. R. WADDELL 


50 Church Street. New York, 
Tel. Cortlandt 4873. 


nn eT 


nnnuanennenennenenonsssssconnnonecnsccsconaneccsssereroceuesssisensoecenseaccnneatsnirsniiesenssceseeten” 


FOR SALE 


Marion 31 Steam Shovel 


Caterpillar Traction, l-yd. bucket. Equipped 
First class condition. 


with boom hoist. 


4. T. WALSH 
500 Brisbane Bldg., Buffalo, N. ¥° 
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Mass. boiler, also extra 


Mass. boiler. 
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FOR SALE 


PARSONS’ 


TRENCHING MACHINE 


For Immediate Delivery 


JOHN B. McLANE & COMPANY 
Newport, Kentucky 


Seeeneneneesenennenneennenensneneeneeennennnenenenennneenesunenenanen enn eennnn sar snennreenrn ese ne nenTOnD 
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MACHINERY 
SUPPLIES 


Immediate Delivery ! 





SUNEDOLOULOGURT LEGO EOOOELORESESEELESD OS SOUS ESESESOOAGROETORIEDGGOELERAAGEO OAC HOOOROT OREO RSOSEFOORDE SORE 


PUMPS 

I—16 in. & ae x 12 in. Duplex Steam. 
1—14 in. x 10 in, x 10 in. Duplex Steam. 
1—12 in. x 7 in, x 10 in. Duplex Steam. 
1—10 in, x 6 in. x 10 in. Duplex Steam. 
3—6 in.. x 4 in. x 6 in, Duplex Steam. 
4—5% in. x 3% in. x 5 in. Duplex Steam. 
2—4% in x 3 in x 4 in Duplex Steam 
i—8 in. x 8 in. Deane Triplex Single Acting 

Power Pump. 


1—Kingsford Horizontal Centrifugal Water Pump 
24 in suction, 24 in. discharge. 

I—Piatte Iron Works Horizontal Centrifugal 
Water Pump, 14 in. suction, 12 in. discharge. 

1—Fulton Horizontal Centrifugal Water Pump, 
12 in. suction, 10 in. discharge. 

2—Buffalo motor driven Centrifugal Pumps, 4 in. 
suction, 3 in. discharge, direct connected to 5 
H.P. Westinghouse Motor, 220 volts, 3 phase, 
60 cycle. 


BOILERS 


14—150-hp. Triple Riveted Return Tubular Boil- 
ers, 72 in. x 18 ft., 100 Ib. pressure. — 
2—150-hp., Triple Riveted Return Tubular Boil- 
ers, 66 in. dia., 20 ft. long, 115 Ib. press. 
1—125-hp. Triple Riveted Return Tubular Boil- 
er. 72 in. dia., 16 ft. long, 115 Ib. pressure. 
2—125-hp. Triple Riveted Return Tubular Boil- 
ers, 66 in, dia., 18 ft. long, 100 Ib. press. 
2—100-hp. Triple Riveted Return Tubular Boil- 





ers, 66 in. dia., 16 ft. long, 100 Ib. press. 
1—50-hp. Locomotive Firebox Boiler, 48 in. dia., 

16 ft. 6 in. long, 100 lb. pressure. 
1—30-hp. Vertical; 110 Ib. pressure. 
1—20-hp. Vertical; 100 Ib. pressure, 


DUMP CARS 


150—12-yd. Western & Oliver, all-steel, two-way 
Dump Cars, standard gauge. 
50—1%-yd., 20-in. gauge, wood body, two-way 
Dump Cars. 
3—36-in. gauge, 8-wheel Flat Cars, 40,000-Ib. 
cap., 7 ft. wide, 20 ft. long, wheel 24-in. 
diameter, 


STEAM SHOVELS 


6—95-ton Bucyrus Railroad Type, 5-yd. dipper; 
90 per cem new. 

10—70-ton Bucyrus Railroad Type, 2%- to 3-yd. 
dipper; 90 per cent new. 


Cernepenneenueanneencesanier 


HOISTING ENGINES 


4—7% «x 10-in., double cylinder, single geared 
drum Hoisting Engine, with reversing throttle 


valves. 

i—6% x 8-in., Clyde Double Cylinder, double 
friction, drum steam Hoisting Engine, with 
two winch heads, drums 14 in. dia., 20 in, be- 
tween flanges complete with fittings. (No 
Boiler). Base js made for boiler. 


LOCOMOTIVE CRANES 


1—15-ton American Hoist & Derrick Company, 
&-wheel type Locomotive Crane, 50-ft. boom. 

1—10-ton capacity Industrial, 8-wheel type, Loco- 
motivg Crane, 35-ft. boom. 

1—15-ton Industrial, 8-wheel Locomotive 
Crane, 35-ft. boom. 


type, 


GENERATORS AND MOTORS 


2—Westinghouse 250-hp. Motors, Types C.C.L., 
440-.., 60-cy., 3-ph. motors, speed 5:14 
r.p.m., with base and starters. Can be fur- 


nished with pulley or flange coupling. 


—o Triumph Generstor, 125 ¥., D.C., 

belted. 

1—300-kw., G. E. Rotary Converter, 25 cy. 
TANKS 

25—30,000 gal. vert., storage. 

20—10,000 gal., horiz., storage. 


15—-5,500 gal. horiz., storage. 

10—2,000 gal. horiz., storage. 

25—1,000 gal. horiz., storage. 

25—560 gal., vert. or horiz., storage. 

50—Complete Underground Gasoline Storage Tanks, 
consisting of 160-gal., galv. tank, 14-gauge 
material, bearing Underwriters’ label, with 
hand pump, also pipe and fittings complete. 

25—Complete Underground Gasoline Storage Tanks, 
consisting of 200-gal. steel tank, 3/16-in. 
material, with hand pump, also pipe and 
fittings complete. 

25—22 in. x 54 in., 150-Ib. pressure, 

10—20 in. x 8% ft.-9% ft., 150-lb. pressure. 

10-16 in. x 42 in., 150-Ib. pressure, 


Line of Tonks and Machinery of AU Kinds. 


OONEEEHOOEEE MOLUEOOODOLELOEDONGALETIGECONDLAL LDRENEODEDEROOOSRAUDOSSDELUL ENC UELOUEEEOOENOGLEOUOOESDSOORENODENEUEDEOOREROGEEDAOEDEOORNOGOEOHOOOESEDOROAECRES? OR OROODONOSEN DESEO OSeRO ESTO REOEOOREEEOONENADOEEDOESOOEIIOES 


HARRIS BROTHERS CO. 


35th and Iron Sts., Chicago, Ill. 
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ARCHER ARMSTRONG & CO. 


Grand Central Terminal, New York City 


Guaranteed Equipment for Sale or Rent 
Located in this City. 


COMPRESSORS 


66-ft. Ing.-Rand High Pres. Steam Driven. 


355-ft. Ing.-Rand Steam Compressor, complete 
with all fittings. 

888-ft. Ing.-Rand Steam Compressor, complete 
with all fittings. 

1,200-ft. Sullivan Steam Compressor, complete 


with all fittings. 
124-ft. Sullivan Gasoline Driven Compressor, with 

all fittings. 
210-ft. Chicago-Pneumatic Gasoline Driven Com- 

Dressor with all fittings. 
324-ft. Ing.-Rand Belt Driven, 
464-ft. Ing.-Rand Belt Driven, 
S88-ft. Ing.-Rand Belt Driven, 
3,300-ft. Ing.-Rand Dir. Conn., 
Vander bilt 10408- 


and fittings. 
and fittings. 
and fittings. 
and fittings. 


motor 
motor 
motor 
motor 
$282 


ANEOUOORREDEDOD ORONO ENEOORDODEROGODENODOEDOOU ERED EeROOOD ESHER EONEESHOO RECORD: 
Tpunenavennnecconnnonscnnsanenneseoerscorsensteneugnsornersrcoenencssevsseesonssensecnsoneds 










senpennenenenee: 


FOR SALE 


New Air Compressor 


Sullivan Angle, 2 Stage WJ3. 1469 cu. ft. 
Capacity, Belt or Motor Drive. 
Immediate Delivery. 

MARVIN BRIGGS, INC., 

167 Sixth St.. Brookly 


Oncenenerencssesennonsncnecesescensentoss 






Peennnnnnennnsnenscaseneneeesenensensenner: 







COMPRESSORS 


5300-3300 ft. PRE I. R. Electric. 

NEW 1730 ft. Chicago Synchronous Electric, 
5 ft. O-CB Chicago, two stage belt. 
W4J-3 Sullivan, two stage belt. 

599 ft. XB-2 Ingersoll, two stage belt. 
oW 599 ft. XB-2 Ingersoll, two stage belt. 
4 ft. ER-1 Ingersoll, two stage belt. 

ft. ORC Ingersoll, steam. 

1260 ft. XPV-3 Ingersoll, steam. 

ft. X-3 Ingersoll, steam. 

-599 ft. X-2 Ingersoll, steam, 

. WB-2 Sullivan, steam. 


senoeenenen 
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CUneeeuenneoenevancencecaneneesscescngenensnonecesaunovencsrntsscesentontenecsesesessnecen. 


NEW 100 H.p. G. E. 3 ph., 60 cy., 550 v. 


A. LEE ELLIS 


10 High Street, Boston, Mass. 
ODEREGSEOOEOMOOSCSRERSTOR EGER SERESRRERaTET 
OeLOuSOONTeReLeSececneneeen eS 


Second-Hand 
MACHINERY 


Contractors’ Equipment 


Motor, 
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Stacks, Tanks, Pipe, Etc. 
What are your requirements? 


Henry A. Hitner’s Sons Co 
4501 Richmond St., Philadelphia, Pa. 


ggreetenccaneensncenrensnesnunnnensucnscuenecoesnausscngnsnscnnsssensvenssanngnsceesesqoseny: 
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Steel Tanks 


1000 Tanks of every de- 
scription and size from 
100 gallon to 55,000 gal- 
lon capacity, 14-in. to 54- 
in. steel plate, horizontal 
and vertical Suitable 
for all kinds of storage 
purposes. Many are 
equipped with agitators. 


snnenueneeneeeneesneusesancesencceteesenvencesonsee sey. 





These tanks will stand the most rigid 
inspection. 


Send for special Bulletin No. 7. 


AONOONOD EDAD EDDORESOEEOEEOOOEOORUDORREDOOEAOOUSEOO ROOD ENGAGRRAL EGON ELINOGHNODORROUOSNOSONOSSDOOORONDARADoODSHOnESSAtoAENEeETONNON?, 


Nashville Industrial Corporation 
Jacksonville, Tennessee. 
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NEW 


Steam Engines 
$100- Each 


F.O.B. Pittsburgh, Pa. 
Made by American Blower C, 


7 x 7, Type A, 10 H.P., 400 R.P.\| 
150 lb. Steam Pressure. 


). 26 





Contractors Mach. & Supply Co. 
318 Penn Ave., Pittsburgh, Pa. 


‘Thasennenensconnenencensssnocsceneensnesionscsessene 
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PUCOOUEUONUUSOEOUOOERIEAEN ENO EUSRE HET eReEEETTE ET: 


CHAMPION 


avRuneReneenertnnniiiees 





U. 2. 
GOV. 
WAR : 
SURPLUS: 
STOCK 
26 in. 
high 
16 in. 
hearth. 
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i 
\~ 
BRAND NEW, SUITABLE FOR GARAGES, 


CONTRACTORS AND FARMERS. 
Mail orders filled, Send money order or check. 


Contractors Mach. & Supply Co. 
318 Penn Ave., Pittsburgh, Pa. 
Phone: Court 1144 


nen avenanenennnenenennccernensedenenenensess sens: 
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FOR SALE 


CRANES—SHOVELS 


1—Thew “Al’’ Crane, traction wheels. 

1—Marion ‘28"’ Shovel, traction wheels. 

2—P & H “205” Cranes, semi-caterpillar. 

1—Byers Auto Crane, 30-ft. bm., %-yd. clam shell. 

Other Equipment Not Listed 
G. C. WILLIAMS, 

Phone Wabash 9327 28 E. Jackson B! 
OLbADORReseneeReneHeneeCnensuseenseconesnennennatsnsesacenecensesccececreey 
CUCOOUUONOREUUD EERO EOE DERDEUEOEEEO ERED ECOOEEDIEND ORE RECHeNOReOUOrrsseneconeeeeeeannsennogennaner eri!’ 


For Sale-——Can Ship At Once 


OSGOOD SHOVEL 


1—Revolving type, 18 %-yd. dipper, 20-ft. 
beom, 16-ft. sticks, continuous tread cater- 
pillar trucks. Shop No. 954. Only moved 
50,000 cu. yd. Location—Avella, Pa, P & 
W Va. Railroad tracks. 


THE J. A. DEARBORN CO. 


Avella, Pa. or New Philadelphia. Ohio 
"AVRRORTOLODEORORODEDONED UnnONeeNenneRenDoRanenessnensacnnnensenases ett 
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LOCOMOTIVE CRANES 


1—30 Ton Browning Crane No, 1708, 8-whee’, 
Standard Gauge, 52 ft. Boom, Double. Drum, 


Mass.. Standard Boiler. Equipped with Out 


riggers. 


1—25 Ton Browning Crane No. 1326, 8-wheel, 
Standard Gauge, 40 ft. Boom, Double Drum, 


Mass. Boiler. Equipped with outriggers. 
o9 


25 Ton Industrial Cranes, 8-wheel, Standard 


Gauge, 50 ft. Booms, Double Drum, ASME 


Boilers. 


1—20 Ton Browning Crane, No. 1149, 8-wheel, 
Standard Gauge, 50 ft. Boom, Mass. Boiler, 


Single Drum. 


1—15-20 Ton Brownhoist Crane, No. 4074, 8- 
wheel, Standard Gauge, 42 ft. Boom, Double 
Drum, Mass. Boiler, Equipped with outriggers. 


Phone 
Locust 4816 


seveneeneenenenenenene rene nennenn 





: R. R. TYPE 
STEAM SHOVEL 


4—Model 60 Marion, 2%-yd. dipper, Nos. 
1995-1999-2059-2372 

1—Model 70 Marion, 2%-yd. dipper, No. 
2693. 


REVOLVING SHOVELS ON 
TRACTION WHEELS 


1—Model 31 Marion, 1 yd., Shop No. 3066. 
1—Model “O” Thew,  % yd. Shop No. 
1084, long stick, trench dipper. 


12 YD. STANDARD 
GAUGE CARS 


35—26-ft. Bed Western Air Dump 
15—19-ft. Bed Western Air Dump. 


36 in. GAUGE DUMP CARS 


40—4-yd. Western, Wood beam. 
20—4-yd. Western, Steel beam 
8—2-yd. Western, Wood beam. 


VeNDUSAOUENODERAOOOROENSODEREOESHEED 
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FOR SALE 





1—Haiss Rebuilt Path Digging Wagon 
Loader, 10 hp. Novo Engine, 


1—Haiss Rebuilt Path Digging Wagon 
Loader, electric motor drive. 


1—1-yd. Hayward Clam Shell Bucket. 


2—'Y%4-yd. Hayward Clam Shell 
Buckets. 


1—1!4-yd. Smith Clam Shell Bucket. 
George Haiss Mfg. Co., Inc. 


140th St. and Rider Ave. to Canal Place. 
New York. 


Spaunvenevenccoevecsecancngenenssnanaenscrenvensconsecseesncensosecessvsceessesseresessaeees 
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STONE CRUSHER 


1—Gyratory No. 6-F with fittings 


Holbrook, Cabot & Rollins Corp. 
52 Vanderbilt Ave.. New York, N. Y. 
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ROAD BUILDERS’ PLANT 


FOR SALI 


Road-Rollers; Pavers; Shovels; Keystone Exca- 
vators; Locomotives ; Track ; Dump and Flat Cars; 
Hoists; Cranes; Graders; Finishers. 

All necessary Equipment for complete plant. 


JOHN M. GREENE 
430 Chestnut Street, Ph 


Senvuanueneocesenennaansnnnencucueveveneseuanesnsestonieensienn 
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FOR SALE OR RENT 


Railroad Ditchers, Locomotive Cranes, Other Heavy Equipment 


H. KLEINHANS COMPANY 


Union Arcade Building, Pittsburgh, Pa. 








‘ 2—15 Ton Industrial Cranes, (practically new) 
’ 8-wheel, Standard Gauge, 40 ft. Booms,, Butt 
Strapped Boilers, Double Drum. 
I—12 Ton Osgood Crane, No. 687, Standard 
Gauge, 8-wheel, 35 ft. Boom, Double Drum, 
ASME Boiler. 


AIR COMPRESSOR 


1—1955 cu.ft, Steam Driven Ingersoll-Rand Air 
Compressor Available for immediate inspec 
tion and shipment from Philadelphia. 


BOILER 
1—50 Hp. ASME Upright Boiler New 1918. 
54 in. dia. x 7 ft. 6 in. high 236 2 in. 
flues. 125 Ib. Steam. 


SPARE CRANE BOOM 


1—50 ft. Steel Lattice Locomotive Crane Boom. 
Perfect cond. Suitable for 15 to 20 Ton Crane. 







OURSANGUUUEEPaNDOOOnECAODERSON 





36 in. GAUGE SADDLE 
TANK LOCOMOTIVES 


6—10 x 16 H. K. Borter, 18 ton. 
2— 7x12 Davenport, 10 ton. 
S 9x 14H. K. Porter. 


LOCOMOTIVE CRANES 


1—3-5-ton, 4-wheel Brownhoist Crane. 
Standard gauge, 26-ft. boom, bucket 
operating. 

1—15-ton, 8-wheel Brownhoist, bucket 
overating, 45-ft. boom. 


MISCELLANEOUS 


1—No. 4 Champion Crusher with elevator 
and screens 

1—56-ft. boom, stiff-leg derrick 

1—7% x 10, DC, D.D. Lidgerwood Hoist 
and Boiler. 

1—Model 3 Keystone Traction Drill. 

1—Standard Gauge Western Spreader Car. 
hand operated. 

1—3-ton Plymouth Gasoline Locomotive, 
36-in. gauge. 


NOU OETALOODENOODENOUOGNOUOD ERED EROGAOOOOEDEAEOOUECOO SERN SEED OSENSORSOOREU RECEDED OCESSON ELEN RSEDTODOEEDETOEEOOETTOetiOO TEER 
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P.E. Francis & Co. 
Railroad and Industrial Equipment 
Marquette Bldg., Chicago, Illinois ° 


ASPHALT PLANTS 
BOX CARS 
FLAT CARS 

GONDOLA CARS 


NURUAOONEDENUODOREETOAaOSeRCcOOOENURSOROeRSOSOConCeOOsoENNOD 


Onneenannenenanenenveneuseseneuesseeeetsenmacnaccecvsssoencsentenserscccescccsenessecsertsy: 
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MERRIMAN 
ASPHALT PLANT 


We have for sale one rebuilt No. 1 
Merriman 2000 yard, One-Car Steam 
Melting Asphalt Plant. It is in fine 
condition and we can make good de- 
livery. 

Here’s your chance to get a real as- 
phalt ot nt at a, price that is right. 
Better get in touch with us quickly. 


The East Iron & Machine Co. 
Lima, Ohio. 
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LOCOMOTIVE CRANES AND EQUIPMENT 


LOCOMOTIVES 


1—13 x 18 American Saddie Tank, 30 Ton Loco- 
motive. Machine completely rebuilt and in 
first class condition. Boiler completely retubed, 
new tires, »ew flues, new hardwood bumpers, 


etc. 
STEAM SHOVELS 


2—Osgood 18 Steam Shovels, % yd. Dipper, 
Traction Wheels. One also equipped with 30 
ft. Crane Boom, 


1 ~—Marion 21 Caterpillar Mounted Steam Shovel. 
% yd. Dipper, Shop No, 4280, 15 ft. Dipper 
Stick, Boom Hoist 


1—-Marion 31 Caterpillar mounted Steam Shovel. 
1 yd. Dipper No. 4134, 


1324 Widener Building 
Philadelphia, P. 


be OO 
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Feed Water 


Heaters 


8—Patterson- Allen, closed Water 
Heaters. Capacity 50,000,000 B.t.u. 
per hour or 470 gallons per minute. 
Size 44 in. diameter x 10 ft. 2 in. 
long. 

¢—Patterson- Allen, closed Water 
Heaters. Capacity 8,000,000 B.t.u. 
per hour or 126 gallons per minute. 
Size 24 in. diameter x 8 ft. 6 in. 
long. 

3—Webster, Class B, Feed Water 
Heaters. Capacity 11,000 B.hp. 
Size 10 ft. 5 in. high x 9 ft. 10 in. 
wide x 8 ft. 7 in. deep. 


Send for complete specifications 


Nashville Industrial Corporation 
Jacksonville, Tennessee. 
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LOCOMOTIVE 
FOR SALE OR RENT 


18-ton, 36-in. gauge Porter, extended saddle tank, 


160-ib. working pressure, in Pennsylvania. Steam 
Shovels— Locomotive Cranes—Railway and Con- 
tractors’ Equipment. 


THOMAS F. CAREY CO. 
20 ibe 7 
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I BEAMS 


100 tons of 6-in., 12%-lb, Steel Beams, 15 ft., 
9 in. long. 
200 tons of 10-in,., 25-Ib., 14- to 16-ft. Beams. 
HOISTING ENGINE 
1—Twin Drum Coal Hoist, made by Geo. Haiss 
Mfg. Co., N. Y.; cylinders, 8 x 12; drums, 
24 in. dia.; 16-in. face, 37 in, dia, flanges ; 
40 hp., grab % ton. 
OILERS 
4—Manning Vertical Boilers, 500 hp., will insure 
for 175 ib. Immediate delivery. 
TANKS 
All sizes of Tanks, open and closed, suitable for 
storage of gasoline or oil, in stock at our Boston 


Yard, 
SECOND-HAND PIPE 
Of all sizes, with new threads and couplings. 
4,000-ft., 1%-in., 6 x 19, C.S. Hauling Wire 
Cable. Also some l-in. and 1%-in, Galv. 
Cable. 


THE PERRY, BUXTON, DOANE Co. 
214 West Fi -» South Boston 27, Mass. 
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Deck Pin Truss R. R. 
Bridge 


157 ft., E40, 125 tons, 
Wire Your Requirements. 


J. NORMAN JENSEN, C.’E. 
343 S. Dearborn Street, Chicago, Til. 
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FOR SALE 


SKID MIXER 


56S Lakewood; equipped with cut ea 
motor ar luction, Batch. Hopper 
Water Tank. Cost new, May, 1922, $4:300. 
PRICE $2500.00 
WESTERN ASPHALT PAVING CORP. 


Sioux City, lowa. 
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PILING || PILING || PILING 


SUESERAEOOEUOROAO;EEDOOUDOLOOUD OO EGEAODOONODOOHEAEUENEsEOoeHNEOOODORONOOREANTT 
AOUENAUUOEEOOOUDSPEOEUDOREDOULUSSREDROOEEODOSEOEUOEEDEDUDDESUONDESESI DOO RNONIES 


Steel Piling 


All ready to load 


5000 Tons 30 Tons 















14 in. x 3 in. arch web 7 in. x } in. 
40 ft. lengths or multiples 16 to 20 ft. long 


Y’s, Tees, Corners and Wedge Pieces | 
Universal Equipment Company, Niagara Falls 


Steel Sheet Piling || | SHEET STEEL 


PILING || Contractors 
300 lengths, 30 ft. to 45 fr. Buy Piling 


: § in various lengths for : : fi 

. tates 7 ' a len; ' ? : 14 in. Lackawanna Arched Web. : from these 

: immediate shipment. ii .e . 

: : Good second hand condition z “Searchlight” Ade 


: Lackawanna and United 


BROWN & SITES CO. : ities taal, 


Main Office: : HENRY LEVIS & CO. 
30 Church St.. New York City = = 





Commercial Trust Bidg.. Philadelphia | Advertise Yours Here 





‘Sted ec iling | STEEL “SHEET 7 : Snes Senek Teng 


s Buying and Selling s 3% 
Bought and Sold = Also all other equipment contractors use. 2 S. W. LINDHEIMER 
J. > Pe tee ta Inc, = 
) Br 


= = Nz 
" St. Louis s # Ist ational Bank Bldg., Chicago, Il 
New York 1 ks = 5 
















_RELAYING RAILS 


| eer, ts 10, 000 TONS 75 lb. RELAYING 
ESSE Asai al Wel at | RAILS 
| Conftivenial Bide. Baltinore, it Priced to Move Promptly 

RAILS Delivery—-Any point on the line of the St. Louis South- 


: fn pt western Railroad in 
? STEAM SHOVELS ARS: 3 a g . ° 
: LOCOMOTIVES CRANES : : Texas, Louisiana, Arkansas, Illinois or Missouri 


Railway and Contractors’ Equipment 





Baltimore, Md 





Trenching Machines for Rent 


: .E C. Sherwood °2.SHURSHST: i HARRY BENJAMIN EQUIPMENT COMPANY 


NEW YORK = = 725 Central National Bank Bldg., St. Louis, Mo. 




















: - — x 

: Rails, Mine C d 2 3 

i "dehien titediene ~: i i RAILS—RAILS—RAILS—RAILS—RAILS 
i bridge’ girders of f varia a “slaes i sock for ime i : Contractors look here 

i = vst a of ood jg “se ii when in the market to buy 

€ shipment ‘ror: ‘SALE ee. 

LSS.c ES, cams | | RAILS—RAILS—RAILS—RAILS—RAILS 
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“ALBERT & DAVIDSON Corp. 


FOR SALE 
Second-Hand 


and NEW 


PIPE. 


Large Stock 
All Sizes 


Threaded and 


with Couplings 
Also Cut to Sketch 


256-264 Oakland Street, ee N. Y. 
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0. D. WROUGHT 


1200-ft., 24-in., O.D.. %-in. wall. 
1400-ft., 21-in., O.D., %-in. wall. 
3700-ft., 18-in., O.D., 5/16-in. wall. 
1000-ft., 15-in., O.D., 5/16-in. wall. 
100-ft., 10-in., O.D., ™%-in. wall. 
1400-ft., 9-in., Extra Heavy. 


Also 30,000-ft.. New National Tube Co., 
6-in. pipe, full weight, with couplings and 
protectors. 


ANEDOUAUNENEOGUONEDUEARONOURSHEGEEEASEGERGOOEACOHOOREENENEEE CH Layee eee 


Marine Metal & Supply Co., 167 South St., 
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New and second-hand. With new Gaete 
ind couplings. All sizes from % to 12 
in Also cut to sketch. 
: DAVIDSON PIPE & IRON CORP. 
: 436-40 Kent Ave., Brooklyn, N. Y 
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job is completed. 


For 
Pipe Buyers 
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PIPE, Plain Ends 


Large quantity new pipe purchased for war work but has never been used. 


Quantity spiral galvanized pipe, sizes 12 
in, 18 in. and 20 in. Also have 300,000 
ft. black and galvanized rethreaded wrought 
pipe, with threads and couplings from 1 in. 
to 12 in. All above offered considerably 
below present market prices. State quan- 
tities and we will quote for prompt de- 
liveries, cars here. For prices apply 


New York City 


Second Guaranteed 
Hand Retested 


Wrought Iron or Steel. Straight lengths 16 ft. 
and over, with new threads and couplings. Also 
pipe cut to sketch. Large stock always on hand 
for prompt shipment. Get our price 


LINK PIPE & = PPLY £ 0., 
War 


Ferry and Foundry Sts . 








CONTRACTORS LOOK HERE 
for PIPE 


Second-hand pipe has numerous uses in 
construction. Often it is bought in pref- 
erence to new, because it is not perman- 
ently installed but is removed after the 


With new construction on the increase, 
there is an ever growing demand for pipe. 


Keep Your Advertisement On This Page 


and reach contractors everywhere 
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Second-Hand and ai | 


PIPE | 


%,to 18 inch with threads and 
couplings. 

Guaranteed for service. 

Pipe up to 18-in cut to sketch. 


Pipe & Contractors Supply Co. 
3 Dover Street, New York City 
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Pipe Fittings 


From the immense stock of surplus ma- 
terial at the Old Hickory Powder Plant. 


This stock includes hundreds of staple 
valves and fittings of all kinds, up 
to 3 in. Also Flange fittings from 
3 to 16 in. New valves from Jenk- 
ins, Crane, Stockham and Walworth 
at greatly reduced prices. 


senna E ne ern 
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Submit your requirements and we will 
save you money 


Nashville Industrial Corporation 


Jacksonville, Tennessee. 
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IPE 


Large Stocks, New and Second Hand. 
immediate Delivery 

L. & D, Metal & Supply Co., Inc. 

1096 Flushing Avenue, Brooklyn, N. Y. 
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SECOND-HAND PIPE 


All cone aoe threads ne couplings. 
cut to skete 


GREENPOINT “IRON s PIPE, co. INC. 





Disinninnmidis 


| USED PIPE 


Large Stock. Immediate Shipment. 
Threaded, coupled and cut to sketch. 


z 
BRENNER & MICHAELSON, 
2 Richmond, Va 


Si hie: iibnapaiatidnamellpebicconeni 


PIPE iano” 
With new threads and couplings; also cut to 


Neneneseneneconcenseescasereeens, 
eeseernneneoseccretnte. 


a 


PFAFF & KENDALL 
Ferry & Foundry Sts Newark, N. J 


‘“‘Opportunity”’ Advertising: | 
Think 


** SEARCHLIGHT” 
First! 
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For 
Pipe Sellers 
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EASTON CAR 5 
Wisconst: 


TRACK SWITCH S: 
Consistent —«—«,! 


PTT LL 


~ 


Road Car 


18 Church Street, New York; Easton, Pa.; reo, Norfolk, Phila 
Rirmingham, Savannah, St. Louis, Tos Angeles Salt Lake Cit 


CONOMICAL, consistent power 

for heavy-duty contractors equip- 

ment—pavers, construction 
mixers, locomotives, trucks, shovels, etc 
Leading manufacturers have standard- 
ized on Wisconsin motors. Buy Wis 
consin-powered equipment. 
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Easily Carried 
By One Man 


This light, durable machine 
will be sent on approval for 
30 days trial If not as 
represented, send it back. 


WISCONSIN MOTOR MFG. CO. 


Milwaukee, Wisconsin 


reverent 


Corporation 
Tapping Machine 


Write for latest bulletins of 
this and other waterworks 
appliances. 


The A. P. Smith Mfg. Co. 
East Orange, N. J. 
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eaten “SEARCHLIGHT” 
ae} f Want ads Talk— 


They go direct to those in the in- 
INTENA hieral £ dustry you wish to reach and tell 
saa adniiaee 22 tana your story in a forceful and bus- 


years aB an executive 


ences, age 39, married fe iness-like Way. 


Mach. 
urcunanme / They don’t mince words but get 
with all mode f if - right to the point. 


ing production. 
in ores a PM 4 - T 
anc vrnile Y J A 
Bula i the Sn Use them for— 
sembling an hy - 
5 Pa : awe Aguncien, Wanted pogustrtel Sites 
fose ara aoe gents Want abor Bureaus 
peri 5 Jor Auction Notices Machine Shops F 
mnicad ‘ , Bids Wanted New Industries Wante. 
or en it ay Books and_ Periodicals Partners Wanted 
for at . Buildings For Sale Patent Attorneys 
- a e “Se Business Opportunities Patents For Sale 
me mobiles, des chi Civil Service Opportunities Plants For Sale 
machine ae ce ee “~ x Contracts to be Let Positions Vacant 
diate ap-|_- o0*: “Se Contracts Wanted Positions Wanted 
f, ‘ctail as- tae Desk Room For Rent Proposals 
tures, trans- unaea ean Desk Room Wanted Property For Sale 
tie con- ee Educational Receivers’ Sales 
and main- ai Employment Agencies Representatives Wanted 
General 66 we i Foreign Business Salesmen Wanted 
» Pa. ~ a Fo a. ne 
/ : ‘or nt 
otal y Franchises 
ED ct ee uy Help Wanted Work Wanted 


Miscellaneous for Sale, for Rent or Want Ads 


TILL 


For Every Business Want 
“Think SEARCHLIGHT First” 
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We Make Millionaires 
That’s Why Our Customers Are Millionaires 


Did you ever stop long enough over our advertisements during the past 
months to notice who our customers are? 


Do you know that hundreds not to say thousands of the executives of 
the Biggest Corporations turn to the Ridgway ad every issue just to 
catch the Ridgway pep and inspiration” ? 


One of the Carnegie folks once said to “Old Hook ’er” “The old man 
always turns to the Ridgway stuff the first thing when the paper comes 
in and | often hear him chuckle over the way you put things.” 






The Editor of one of the Big Trade Papers said :—“Ridgway, you have : a 
a lot more readers than I or any one else in the paper has.” Direct Acting 
The reason they read Ridgway is because 
WE POINT THE WAY TO SUCCESS. Over 3000 
in Daily Use 


re E+ a 


The same Poor Quality Brain that will turn down the Ridgway Eleva- 
tor will run the concern he is supposed to guide into the ditch. 





Real Ability with steam available will never put in the always-out-of-order, 
always-need-repairs, the going-into-the-overhead, the ‘‘consarn-it-there-she-goes 
again,”’ the $120-a-year inspection ‘‘to keep her going.’’ winding elevator when 
he can get PERFECTION IN ELEVATORS IN A RIDGWAY. 

Don't you believe it? Well, ask these fellers about it: 





Urited Gas Imp. Co. H. J. Heinz Co, “57" United States Government 
Yale & Towne Mfg. Co. International Harvester Co. E. I. Du Pont & Co. 
Cluett, Peabody & Co. John Wanamaker General Electric Co. 
Consolidated Gas Co. Remington Typewriter Co. Packard Motor Car Co. 
Nat’l Cash Register Co, Continental Gin Co Continental Can Co. 
Hammermill Paper Co. Erie Railroad Co. American Tobacco Co. 
Procter & Gamble Co, Crane & Co. (Dalton) John Morrell & Co. 


Just go over this bunch from the Prosperity point of view. Well I guess so. 
And we have 3000 more like them who 







“HOOK ’ER TO THE BILER”’ 
CRAIGE RIDGWAY & SON CO., Coatesville, Pa. 


ELEVATOR MAKERS TO FOLKS WHO KNOW Doub 


Specialists 
in the 
DESIGN AND MANUFACTURE 
of 
Standard— Insulated 
Compromise Rail Joints 


THE RAIL JOINT COMPANY 


61 Broadway, New York City 
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Locomotives 


Gasoline 
Storage Battery 
Trolley 
Combination 


AEOALUREAMADEDAUUDSSSAUAUEAEAUASEEUDEAAU OEDEMA EOROU SPEEA ADAOOLERDA DADS CRAAAUDEDAA DO BEDUHATEAASEEDAM SED 
AUNAAUDNSUALADADOAEAAGAOAAORESAURUUASERUSEEEOUOEEREEUEEDOU SEEN ED ESE: 
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The Thousands of Whitcomb Locomotives in 


successful operation speaks for the thoroness of 
their design and construction. 


=. PLYMOUIL. 
Gasoline Locomotives 
For all Industrial Haulage 


Ask for Bulletins " 


“= THE FATE-ROOT-HEATH CO, 
2 : Plymouth, Ohio, U. S. A. 
UNOAUANLOLESALLDSADAUARSUAEESUAUANUOEDEOON0S02 0000000 00RAMEASUENUEOESARULAAOOAURA SAL LADEN 
























MANCGNDARNUNA NEON OAELONEROATATENAUREWUSUAUCETNSSOOEOUESUSEDGEOOUSUOOECUOUOOOCQOEDESEOUGEOOONSUOELDONNAOENOLONAONDOEUOOLONEaEROONOO ROO sERoNecAUOOO Nee TOR 
Ramapo iron Works Aten Forge See yoy Write for ro. —t the type 
you are interested in, 
RAMAPO AJAX CORPORATION : 
Successor 


Geo. D. Whitcomb Company 


, NEW YORK 
HILLBURN, NEW . Rochelle, Illinois, U. S. A. 


Chicago New York Superior, Wis. Niagara Falls, N. Y. 


Switches, Frogs, Crossings, Etc. 
Ajax Rail Braces and Manganese One-Piece Guard Rails 
Ramapo Automatic Safety Switch Stands 
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Baldwin Six-Wheeled Switcher used in Brazil. 
Working pressure,160 Ibs. 


Gauge, 4 ft. 8} in. Cylinders, 13 
Driving wheels, diameter, 37 in. 
Weight, 67,000 Ibs. Fuel, coal. 


Baldwin locomotives employed in a 
notable Brazilian engineering project 


MERICAN visitors to the Brazilian Government's Inter- 
national Exhibition at Rio de Janeiro, will be inter- 
ested in witnessing the work of the Baldwin locomotives 
used in the razing of the Morro do Castello ridge, which will 
add about 150 acres of ground to the city. This ridge rises 
to a height of 200 feet and the cost of the project, which 
will — about two years to complete, is estimated at 


When the contract for this great improvement was awarded 
to Leonard Kennedy & Co., Inc., of New York, an order for 
the building of four locomotives, as illustrated, to be com- 
pleted in 30 days, was given to us. These locomotives are 
now in service. 


Baldwin Contractors’ locomotives are always to be depended 
upon in any kind of work. 


THE BALDWIN LOCOMOTIVE WORKS, PHILADELPHIA 
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GASOLINE | 
LOCOMOTIVE | 


y 


“Never Mind the Weather” 


Keep down your material haulage costs. Operate 
an American Gasoline Locomotive to bring up 
sand, rock, brick, wet aggregates and excavated 
material, etc. Impassable roads or bad weather 
won't slow down the job. All that is required to 
handle the loaded and empty cars are a track and 
a little gasoline and oil. Built in various sizes 
and gauges. It is powerful, simple as a Ford to 
run, sturdy and satisfactory in every respect. 


Built in 314, 4 and 7 ton sizes. 


THE HADFIEL 
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Branch Offices: New York and Chicago 
ruenennnuenenenoenwnnensereenenseueneveneencauentaveneenensuaponeuunuenueousneneneevenneoeenesuesennesuerneceveeneuneseneednvteuesner testi 
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All sizes om ats ae ohe nadie 
LOCOMOTIVES 


ROD AND GEAR-DRIVE 


Davenport Locomotive Works 
Davenport, lowa 
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MILWAUKEE LOCOMOTIVE MFG. CO. 
GASOLENE LOCOMOTIVES 





Komi late tet aalel ie (ett oh ae 


MILWAUKEE, 
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The Cement 
Industries 


Bent haan HESE Vulcan Locomotives are 
only representative of the many 

“your os e . ° 
SS built for the cement industries 





located in every cement manufac- 
turing state in the United States and 
Canada. 

Vulcan Locomotives are also used 
by cement plants in foreign countries 
from Cuba to Japan. 





Of the many cement companies 
now in the United States more than 
half are equipped with Vulcan 
cement machinery. 


No matter where your plant may 
be situated or what your peculiar 
requirements may be, Vulcan’s wide 
experience is capable of producing 
the best for your requirements. 





VULCAN IRON WORKS 


Established 1849 
1737 Main Street Wilkes-Barre, Pa, ; 
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Paving Asphalt: 
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The Ideal Country Road 


VERY few pavements have the hard wearing traffic that falls to the lot of the average 
country road. Automobiles and trucks, tractors and wagons, loaded and unloaded 
all conspire to effect its destruction. | 

To stand up under these trying conditions the road must be constructed to meet them. 
A substantial subgrade—a firm base and a shock-absorbing wearing course are the three 
factors essential to any road where traffic impact is heavy. 


Stanolind Paving Asphalt 


providc; an ideal material for the construction of such roads. It is laid at a low initial 
first cost and requires a minimum of maintenance. This latter feature is important 
because money allowed by the tax payers usually does not provide for a large upkeep 
expense. 

Hundreds of miles of country roads constructed by the Stanolind method years ago, are 
still in the best of condition although very little has been spent on them for repairs. 
We will gladly cite instances and supply details on request. 



























“See our instructive exhibit on road making at Booths 9 and 10, 
second floor Ballroom, Gcod Roads Show, Chicago, January 15-19, 1923” 












Lo nase methone of constructing ‘snd STANDARD OIL COMPANY 
maintaining bituminous pavements. Sent 


free to engineers and community officiais (INDIANA) 


who request it on their official stationery. 929 SO. MICHIGAN AVE. CHICAGO, ILLINOIS 
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Tar and Asphalt Heaters 


Steel Stacks 

















Sand Dryers 





Tool Heaters 





Boiler Siveichings 
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P. d.: t Welded or 

YO Uc S riveted Tanks 

Standard Asphalt Binder A for surface treatment. THE JOS HONHORST co. 

Standard Asphalt Binder B for penetration work. : ‘ TE ® ° z 

Standard Asphalt Binder C for the mixing method. 1020 W. Sixth Street, Cincinnati, Ohio q 

Standard Refined Mexican Asphalt for sheet asphal' sAUOUEDADUEAELSONEOLUAUASSOOUASUOUOOEEOOUOREDOGOORGUOSASOUOUAEEELIGUESOGUGEOAG?REGUONELOGGUGUOOUOEOOUECEUONCLOLUOOULEOCEGOTOOEGOUUOCNODUOEEOUOAEOUNODST MAELO N 
paving. AEUAADOUDENSEOOAGEDOOUONAOAOAAEOOUGGNSDONAEEEDORSOSUDOESDOGUAGROOUEEIOGGRDAORSEDUUSOLOOOCNUORGUEROUGUSHOUOOOGLOUOGEDODOODALOUEODOUEODOOODOENOAIIOCE 


Standard Asphalt Joint Fillers for brick or bloc!/: 
pavements. 

Standard Paving Flux, Standard Bridge Asphalt and 
Preserving Oils. 


STANDARD OIL CO. OF NEW YORK 


WATSON aren 


Asphalt Wagons = 


LOW COST HAULAGE Motor Trucks 


AUNUUUEAELNDELLONEDUAADUAASUUAASUUASUAAUAAEADAAEEUAASAUOSLUASSUAAEULUGALLOCOUUEUUUUORBA LEELA 


TREAESESAUAUUUEOULDEDEORDEOROSECOO EL EES EO EURO OE ERONNES 


26 Broadway WATSON PRODUCTS CORPORATION Tractor Trucks 
CANASTOTA, N. Y. Auto Trailers 
PUUUAELALAAENEUREGUDUAAAAEREAEREGUOGOCUCUNERODECELAAAAOGARSAEAESEELDOUAUAGURERDEAAUTUEUSEGERERTOONCREDESEEEAUOSONESOREGARELLUUOCEEEDELEOEOEUAREEEDET SHEET EHS 
Specifications and all ohne AULLSLLLIN, 














other particulars fur- 
nished on request. 


LITTLEFORD 


« TAR AND ASPHALT HEATERS «= 
FOR CONTRACTORS Ano MUNICIPALITIES 
CATALOG ON REQUE 


LITTLEFORD BROS. 
415 E. PEARL ST. CINCINNATI, O. 
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SUCTDEREATUOEEEOLOUAAGUOROADSASDELEESOCESUAUANEAOT 


THe 


(5 





December 28, 1922 








i 


TEXACO Asphalt Macadam 
pavement on the Post Road, 
between Providence and New 


London, R. I. Laid 1915 


What is the State Highway pave- 
ment in Rhode Island ? 

2S¢ 
At the beginning of the present 
year, 97% of the paving higher 
than waterbound macadam was of 
the bituminous types. 


Sal 
age 


94% of the total mileage of Fed- 
eral Aid Projects completed in this 
State up to 1922 also have been 
constructed with bituminous pav- 
ing. 
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TEXACO Asphalt pavement 

on Putnam Pike, Rhode 

Island, showing section near 
Centerdale 





How logical was the decision of 
Rhode Island in selecting this pav- 
ing is evidenced by the fact that 
miles of bituminous construction 
laid twelve and fifteen years ago 
are affording today the same fine 
service that characterized their 
first years under traffic. 


TEXACO Asphalt pavements have 
carried Rhode Island State high- 
way traffic since 1909 so effectively 
that annual maintenance expen- 
ditures have been extremely low 
in most instances, and in: some 
years have been conspicuous by 
their absence. 





The Texas Company 


Asphalt Sales Dept., 17 Battery P1., New York City cam 
New York Richmond Jacksonville Oklahoma City Houston Dallas 
Philadelphia Boston Atlanta Kansas City Minneapolis 
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QUALITY ROLLERS 
“Buffalo-Pitts” and “Kelly-Springfield”’ 


In all types and sizes, 
steam and motor. 
Buffalo - Springfield 
Pressure Cylinder 
Scarifiers can be built 
on new rollers or at 
tached in the field to 
rollers already in 
service. 


ne 


A Structural Necessity 


ESH reinforcement for con- 

crete is an essential on every 
big engineering job. Clinton Elec- 
trically Welded Wire Fabric has 
earned the right to be classified as 
the ideal mesh reinforcement 
through twenty years of continuous 
service in which it has met every 
requirement and actually exceeded 
expectations. 


Inquiries Invited. 


The Buffalo-Springfield Roller Co. 
Springfield, Ohio 
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mesh are electrically welded at 
points of intersection, practically 
converting the whole into a single, 
homogeneous unit of steel strength. 
It distributes concentrated loads 
automatically. 


G-W MATERIAL HANDLING 
EQUIPMENT 


Portable belt conveyors, wagon loaders, 
pivoted bucket carriers, belt con 
veyors, and other elevating 

and conveying equip 


Catalogs upon request ment of all types. 


Catalog upon request. 


Gifford-Wood (©. 


NEW YORK-CHICAGO UY BOSTON-BUFFAL 


OCEOSOUAN TORN EECTOnEE 


Wickwire Spencer Steel Corporation 
Liggett Bldg., 42nd St. and Madison Ave., New York 


Worcester Buffalo Detroit Chicago San Francisco 
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Cross-members of this rectangular E 
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Hydraulic Hoists and Steel Bodies 


Wood-Detroit equipment in use exceeds all other makes =z 
combined. Installed on any chassis. See page advertisement = 
i 


Takes1200 people 
to publish them 


PASTE-POT and shears, 

wielded by a couple of 
editors and an office boy? 
No, the McGraw-Hill papers 
aren’t published on that 
basis. 

It takes 1200 men and women 
to edit and publish these thirteen 
journals. ‘That is one reason 
why each is dominant in its 
peculiar sphere of civil, mining, 
chemical, mechanical or elec- 
trical engineering. 


in December 7th issue. 


Wood Hydraulic Hoist & Body Co. 
7924 Riopelle Street Detroit, Mich. 


CUEAUUEDRAUERDEADLREEAEA LED TAEGEEEE TERETE AEDS EAT EREETEEEDEL EO EEEAATOEUREDO ROOT UESERAUTOEEOEUTERELUDEOEOAUTOOOGULEOCOEEEEORAAUEEREOAIERSAOAU SERCH DOOSUD OED AA EHIERE 


THTTTETETIOOOOCUEETOUUUEOTED ORT TRDOPUEPOTIER 
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STROUD “Little Red” Dump Wagons 


Holds 20 Per Cent More Dirt—Easiest 
Running — Largest Skeins — Quickest 
Dumping — Simplest Chains — Easiest 
Loading—Best Balanced—Heaviest Hubs 
—Widest Tires—Strongest Front End 
Construction—Strongest Arch. 


Write for Catalog 


STROUD & CO., Omaha 
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Slit Re SCOOP convevorR 


a FOR STORING~«0 RECLAIMING, = 
THOUSANDS IN USE LOADING Ano UNLOADING = 
CARS, TRUCKS «~o WAGONS = 
DOES THE WORK OF = 


FROM 6 TO i2 MEN 


AND KEEPS EQUIPMENT MOVING! 


aoa WRITE FOR LITERATURE 


, a | 
THE 13 MSGRAW-HILL 
‘ PUBLICATIONS §- 


PORTABLE MACHINERY CO.PASSAIC N.J. 


I 


Se 


STAR BRAND BLOCKS 


Power 
Coal Age 


: orld 
McGraw-Hill Co., Inc., New York  ,,, "cctrictl Wore 
Journal of Electricity 

Ingenieria Internacional Electrical Merchandising 
Chemical & Metallurgical Engineering Electric Railway Journal 


Kngineering & Mining Journal Engineering News-Record 
Electrical Review & Industrial Engineer Bus nsportation 
New York City hicago 


3 c 
33 South St. 413 Fort Dearborn Bldg. F-4 
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Are Standard 


For any lift or difficult working condition 
they are safest, strongest and most dur- 
able. 


= 
Boston & Lockport Block Co. 
108 Condor St., East Boston, Mass. a 
z 
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20 H. P. Cushman 
On Road Grader 





For jobs requiring unusual dependability, steadi- 
ness and freedom from trouble, manufacturers of 
power-driven machines find it pays to equip with 
Heavy-Duty, Light-Weight 


Cushman Engines 


We are interested in inquiries from manufacturers 
who need a high-grade motor to complete their 
power outfits. 
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Sizes 114 to 20 hp. 


Cushman Motor Works 
i 801 N. 21st St. Lincoln, Nebr. 
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> REDUCE YOUR OPERATING COSTS - 


through the use of 


ACME 
EQUIPMENT 


Four-cylinder Motor 
Road Rollers : 





Portable and Stationary Crushing Plants 
Gravel Screeners—Graders 
Power Scarifiers 


ACME ROAD MACHINERY COMPANY 
Factory: Frankfort, N. Y. 
Warehouse Distributors in all principal cities. 
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WESTERN DUMP WAGONS 


If you want a light-running but unusually strong 


dump wagon, there’s no question but that the 
Western will exactly suit you. Ask any_ experi 
»SieYr enced contractor what he thinks of the Western 
wagon. Westerns have proven their worth the 


world over. Let them work for you. 
Write today for our catalog 


WESTERN WHEELED SCRAPER COMPANY 


Earth and Stone Handling Equipment 
Aurora, Illinois 


“oUUUucuneeenrononoocgeennnncaevvnensegvoneevvacucassorsecasuueneunveuenueuanavoruaneusnvocesasaneanonangaguuanenscaneensgeceengniosegsuaeassunecsuususesnsiieenne 3 


g 


SUOPPAAUEERAAD AOU AEAAA REEELARAAAEEAE EE ELY) 


SAUAGeTNeNONNTUANNNUANUNUEAULNUAAUDENAUUREUEDOULONOAAESUESADAUDEADEOESASSSOSUGEMLLON ULEAD LADSOUED AEA ALSO AD NOSED ENN ese AeN naa reeNe ta etTTT 


Only reliable products can 
be continuously advertised. 
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Just 
Published! 





DEPRECIATION OF 
PUBLIC UTILITY 
PROPERTIES 


By Henry Earle Riggs, C. E., Professor of Civil 
Engineering, University of Michigan. 





211 pages, 514 x 8, $2.00, postpaid 


HIS book sets forth the new problems in valuation and 
depreciation of public utility properties brought about 
by the price fluctuations of 1914 to 1921. 


The book gives special attention to the effect of the fluctuat- 
ing price level upon the items of “depreciation,” “fair value,” 
“obsolescence,”’ etc. 


Professor Riggs traces briefly the history of the regulation of 
utilities, gives his own interpretation of the distinction which 
must be made between the replacements necessary because 
of wear and tear, and actual loss of value, and points out 
certain important conclusions of the courts with which every 
one engaged in valuation work should be familiar. 


The digest of cases fron the higher courts is divided into 
three periods; those in the earlier stagessof regulation, those 
in the period following the adoption of uniform account 
ing, and those since the beginning of the war in 1914. 


The author’s views and conclusions are the development of 
twenty years of practice in valuation work. 


CONTENTS 


T.—The Problems of Regulation. II.—lInvestment in Public Utility 
Properties. IlI—The Interest of the Rate Payer in the Property 
IV.—Operating Expenses. V.—War Period Price Fluctuations. VI 
—Fair Value and the Rate of Return. VII.—Fluctuating Prices and 
Accounting Allowances for Replacement Vill.—Supreme Court 
Decisions Bearing on Depreciation. IX.—Divergent Views as to the 
Propriety of Accounting Reserves. X.—The Uncertain Character of 
Depreciation Estimates. XI.—Depreciation—Loss of Value Which 
Should Be Deducted. XII.—Obsolescence XIT1.—Conclusion AP 
PENDIX. Depreciation in the Decisions of the Supreme Court and 
of the United States Courts. 


Examine it for 10 days FREE! 





McGraw-Hill Book Company, Inc., 
370 Seventh Avenue, New York. 


Send me on 10 days’ approval Riggs’ Depreciation of Public Utility 
Properties. I agree to return the book prepaid or remit $2.00 
within 10 days of receipt 
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Save the Road Edge 


International 


Steel Paving Guard 


Pavement without protected edges is quickly ruined 
—concrete headers and stone shoulders cannot stand 
today’s traffic—steel guards are the only real pro- 
tection—325,000 feet of guards on roads of rough 
trafic prove their superiority and economy. 


Cheaper to install—cheaper to maintain. Built in 
different sizes for all surfaces and foundations. 
Circular on request. 


International Steel Tie Co. 
Cleveland, Ohio 
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Reliance 
Road Building 
and 
Quarry 
Equipment 

Have established 
reputation for continu 
ous SERVICE = and 
satisfaction, 








for concrete roads, 
curbs, gutters, and 
sidewalks. 

Very simple: a rail, 
a pedestal, a stake 
—that’s all. Jsed 
by leading contrac- 
tors Catalog No. 
17 is ready for you. 


The Heltzel Steel Form & Iron Company, Warren, Ohio 


ATT 


We manufacture a complete line including Crushers, Ele- 
vaiors, Screens, Bins, Sweepers, Car-Unloaders, ete. 
Write for Catalogue 


UNIVERSAL ROAD MACHINERY CO. 


Kingston, N. Y, 
141 Milk St., Boston, Mas=. 114 Liberty St.. New York, N. Y. 
“RELIANCE” LABOR SAVING MACHINERY 
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F R E E Information, Specifications and Literature, 
Expert Engineering Advice about 


, : FLOORS THAT LAST! 
GRANITE : reo: xy dts Creo-pine Block Floors outlast the plant 


eS and effect maximum floor economy 
Assure freedom from floor repair or 


ata 


FOR PAVING AND CURBING replacement costs. 
The Granite Paving Block Mfgrs. Assoc. of the U.S. Inc. 


BLOCK Southern Wood Preserving Company, 
Atlanta, Ga. 
31 State Street, BOSTON, MASS. 


5 
P ae _ z se OORS Creo-pine conduit, cross arms, fence 
Representing The World's Greatest Granite Quarries = posts, cross ties, timber and piling. 
S : 
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TUTTO LOC 


A SERVICISE +° CREVICE »? SAVE +§ ROAD wit 


TD Syd] eae 


(Oe fe oe . 
JA write SERVICISED DRODUCTS’ co. ist Nationa Bank Bidg..Chi 
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-Io guesswork 
about durability 


Actual size 
photo of date tag 
used on each 


ARMCO CULVERT 


This date tag 


—an added mark of confidence 
in lasting service—is now used 
at the upstream end of all 


ARMCO CULVERTS 


giving you an opportunity to 
check definitely the durability 
of rust-resisting Armco Ingot 
Iron, of which these culverts 
are made. 


This identifying symbol has 

been inaugurated by the mak- 

ers of Armco Culverts. Be sure 

that your corrugated culverts 

are tagged with the Armco 

name and date, and avoid sub- 
- stitution of inferior metals. 


“If it is not an Armco Culvert, 
it will not give Armco service”’ 


There is a manufacturer in nearly every state, and in Canada, making genuine 
rust-resisting ARMCO CULVERTS and other products of Armco Ingot Iron 
such as flumes, siphons; tanks, road sign’, roofing, etc. Write for full in- 
formation and nearest shipping point on products in which you are interested. 


ARMCO CULVERT € FLUME MFRS. ASSN. 
In perfect condition after twelve years’ service 215 NORTH AMAICHIGAN AVE. Gull) CHICAGO - 





The Independent Concrete 


Reinforced 
Concrete Pipe 


at any speed 


“The Independent Concrete Pipe Com- 
pany is equipped to supply your demand 
for Reinforced Concrete Pipe at any 
speed. Independent Reinforced Con- 
crete Pipe is built or delivered along the 
line of trench wherever practical. 
Glance at the photograph inserted here 
and note our method of delivering 96-in. 
Pipe. Also note the clean-cut spigot end 
of our pipe. Independent Concrete 
Pipe joints are designed to permit ease 
in making. Consult our Estimating De- 
partment for prices. Send for Booklets.” 


201 No. West St., 
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to supply your demand for 
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Pipe Company is equipped 





Note method of delivering 96-in. pipe 
built for Oklahoma City, Oklahoma. 


INDEPENDENT CONCRETE PIPE COMPANY 


Indianapolis, Ind. 


— (geapetenaie eect nn nce a icaetiaiaalearrmneaa a cemaemnann ence ei em ii) “me 
_ STANDARD CONCRETE PIPE COMPANY, Inc. | 
: Manufacturers of 
: Machine Made Concrete Pipe and Branches E 
: (tamp process) E 
: 103 Park Avenue, New York E 
: Telephone, Murray Hill 10140 E 
; Largest Manufacturers on East Coast : 
i Used in over 400 Cities in the United States over Meets all requirements of the American Society for : 
= 70 million ft. in the ground. Testing Materials. E 
2 All Sizes in Stock—Prompt Service. Let Us Estimate on Your Reequirements. E 
i sccesssssneunsnsneesenmeeetaentetnoneieenynennsneiinseiasineesa nnn 
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a = Consistent Untailing Service, 


| CORRUGATED CULVERTS | 


“ACME” (Nestable) and IMPERAL Riveted Corrugated Culverts. 
Made of anti-Corrosive Toncan Metal. Write for prices. 


ONNNAOOTANCOOOENOOOONONE 


wile Nie Reese SILO Co% 
Seago OCA. 
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NEWPORT CULVERTS 


of Genuine Open Hearth Iron, with a proper admixture of Copper : 
and generous cvating of Spelter, are daily making new friends : 
and substantiating our claims for superior strength and durability, : 
THE NEWPORT CULVERT CO., INC. 
641 West Tenth St., Newport, Ky. 


eee 
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A non-slip, non-removable lead surface presented at all 
stages of wear. Effective as a 
throughout entire depth. Remember, the lead at all times 
forms the principal wearing and tread surface. ‘The steel 
(or brass) frame simply holds the lead and retards rapid 


truly “safety” tread 
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“Outlast the Factory” 


An excellent investment for machine shops, loading 
platforms, foundries, warerooms, pickling rooms and 
other parts of the plant where the floors receive hard 
wear. 
Write today for our booklet— 
“Kreolite Factory Floors.” 
We also furnish Kreolite Wood Blocks 
for Street Pavements, Bridge Floors and 
Stable Floors, treated ties, piling timbers, 
fence posts, etc., framed to your plan, if 
desired, before treatment. 


Beoeren The Jennison-Wright Co. 
Block 79 Kreolite Bldg., Toledo, Ohio 
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Kreolite 
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E CREOSOTE railroad ties, piles, poles and 
wood paving blocks in any quantity at our 
NEWARK, N. J., plant. We can make de- 

liveries at the buyer’s convenience, as we keep a 3 

large stock of untreated material on hand. Our = 

prices will satisfy you. American Creosoting Com- | 


15 


pany, 17 Battery Place, New York. 
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American Creosote Works 
INCORPORATED 


New Orleans, La. (Station B) 


2 
Creosoted cross arms, Lumber, Paving Blocks, Piles, Poles and Ties. I 
Private free wharf for ocean vessels at New Orlezns. & 
Capacity 100 million feet board measure annually. 2 
= 
= 


Plants at New Orleans, La., Louisville, Miss., and Winnfield, La. 
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EPPINGER & RUSSELL CO. 


Office 165 Broadway, New York 


CREOSOTING WORKS 


Jacksonville, Fla., Lond Island City, N. Y. 
MANUFACTURERS, Lumber, Piles, Poles, Ties, etc. 


WUT 
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Can be 
Made 


used wherever a real safety tread is 
in sections up to 12 inches wide in one 


UNIVERSAL SAFETY TREAD sitio wir ttap 


desired, 
piece, 
Write for latest Catalog 


Gone rete: peer Ai e° 
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LUMBER 


TIMBER 
15. 000000 feet always 


in stock for immediate delivery 


= TYME MOST EFFICIENT TIMBER-HANOLING PLANT IN THE WORLD 


'LAWSON & MACMURRAY 


: ?: HOBOKEN OFFICES. MILLS AND YARDS NEW JERSEY 


ScransnersssnnesenennnennreeeseereneneenneeeERERRRERRERRRRNENNRERERTNETRREENRN 
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WOOD PRESERVATIVES 


ne 


All grades and to any desired specifications. Pro 
texide—a colorless and odorless preservative. Full 
all questions especially for surface 
Shipping 


information on 
treatments based on 35 years of experience. 
Depots, Pittsburgh, Chicago, and St. Louis. 


PROTEXOL CORPORATION 
Successor to 
Works: CARBOL INEU M WOOD PRESERVING COMPANY 
Kenilworth, N. J. 5 Barclay St.. New York, N. Y. 
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Lowru Process 


Creosoted Wood 


Piles, Timbers 


Cross Ties 


Piling, Lumber 
Paving Block 


American Creosoting Co., Inc. 
Louisville, Kentucky 


Colonial Creosoting Co., Inc. Georgia Creosoting Co., Inc. 
Bogalusa, Louisiana Brunswick, Georgia 
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The Wyckoff Pipe & Creosoting Co., Inc. 
General Creosoters—Established 1881. 
Creosoted Wood Block, Conduit, Cross-Arms, Anchor Blocks, 
Poles, Cross-Ties, Piling, Wharf Timbers, Bridge Timbers, Lum- 

ber, etc., Water Pipe, Steam Pipe Casings, Liquor Log. 


Main Office: 522 Fifth Avenue, New York, N. Y. 
Factory: Portsmouth, Virginia 
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_ Keystone Gypsum Fireproofing Corporation 
METROPOLITAN SYSTEM 


of Floor and Roof Construction 
Main Office: Marbridge Bldg., New York City 
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On a Casting 


HEX Coupling 


fo yolti 
r boltin RK —means that it’s made of Marion 
forms true to certified malleable iron. offering 
= great resistance to shock. having 
line and for a elastic limit ame 
— Oxidation, wears better, is free 
joining round from slag holes, shrinkage, 
eracks, ete.. and is not subject 


rods. to fatigue or crystallization. 


Certified malleable castings for every purpose 


The Marion Malleable Iron Works 


Marion, Indiana 
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MISSISSIPPI 
WIRE GLASS 


For protection  gainst Fire 


Te 


and Breakage 


Mississippi Wire Glass Co. 
218 Fifth Ave., 


New York 


Chicago St. Louis 
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CONCRETE 


REINFORCE- 
a 


ITIL 


7XPANDED Metal versus Bars— 
Booklet of facts for every 
Concrete Engineer—free. 


The Consolidated 
Expanded Metal Co’s 


BRADDOCK, PA. 
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Pittsburg? Chicago New York 
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The “ANTI-PLUVIUS” Puttyless 

Skylight 
Structurally perfect in its every detail. 
catalogue No. 20-E. 


The G. Drouvé Company 
Bridgeport, Conn. 
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Send for 


ALANA AMMAN AAU 
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LACLEDE STEEL COMPANY 
St. Louis, Mo. 
CONCRETE REINFORCING BARS 


orks General Offices: 
saan iitnsto 1317 Arcade Building 


St. Louis, Mo. 
Alton, Illinois Chicago Office: 208 S. La Salle Street 
| St. Louis, 1. 
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Kansas City Office: 228 Scarritt Bldg, 
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_ (SONNEBORN PRODUCTS 
No More Leaky Roofs 


Stormtight, the National Roof Protector keeps 
good roofs watertight and makes old roofs leak- 
proof for many years. 


Stormtight 


does not crack like ordinary roof paints and cheap 
roof cements. It furnishes a thick, rubberlike coating } 
which does not crack or run under heat or cold. | 


Use Stormtight this fall—It will pay you. | 
Every drop spreads protection. | 
Write for booklet “Leakproof Roofs” and testimonials 


L. SONNEBORN SONS, INC. 
Dept. 6, 116 Fifth Avenue, New York 
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SIDE WALL STEEL SASH 


All types for factory, power house and office. Con 
tinuous stee! sash for monitors and sawtooth co: 





struction. Operating. devices for all types of 
movable sash and doors. Steel skylight and 
ventilators, steel office partitions, hinged stec) 


STEEL 
CONSTRUCTION 
FQR LIGHT AND 

JENTILATION 
IN BUILDINGS 


tLoors, sliding steel doors, 


ALLISON STEEL PRODUCTS Co. 
CHESTER, PA. 
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“M I T C O” 





Mitchell-Tappen Co., 15 John St., N. Y. 
Also makers of ‘‘S.M.C."’ Standardized Metal Caging 


Prin Oh ui 


= INTERLOCKED a 
= GRATINGS = 
= No bolts. No rivets, No = 
= bent metal. Every joint : 
Ss locked by metal spread = 
= in dovetail. No clogging. s 
S Write for data. See half Z 
S page advertisements. = 


st 
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KER LOW 


222-238 Culver Ave., Jersey City, N. J. 
GRATING PRODUCTS 


100% Efficient (for traction) 78% Open (for ventilation) 
100% Steel (for strength) 22% Surface contact (for comfort) 
Two work Surfaces (for longevity) 
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MARKS SYSTEM 


—-MARKS — 


GYPSUM ROOFS 
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“| _ Rogers Timber Clamps 


“Wherever you splice” shoring and scaffolding. 
>? See our full page advertisement in the December 7th issue. 


PYLE-ROGERS CORPORATION 
Manufacturers and Distributors 
501 Fifth Ave., New York 
Eastern Agents: 
Richmond Screw Anchor Co., Brooklyn, N. Y. 
Fhagnneaneneeneaceacancasescaveneacenvancacenearescaveneeovanecescenencevenennencegeocaaraseueegeansueaceceacacsauaveacageaneserencenevenuennansaregceagcanniciciy 


CTT 


New York Chicay 


PU 


SUOVOU POOR EA OEOUOEI SOOO SECESOEUENT 


PTR CCC COCO COC COCO COCO 


UNIVERSAL FORM CLAMPS 


For all kinds of concrete forms. Speedy, simple, econ- 
omical, secure. Low in first cost. Indestructible, Six 
sizes. Write for free sample and prices. 


UNIVERSAL CLAMP CO. 


15 N. May St., CHICAGO 
George Bendixen, Representative 
51 East 42nd St., N. Y. 
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Safety, Comfort and Efficiency Assured 
in This Industrial Power Plant 
By Using Like 


[RVINGSUBWAY "rn. ~ 


PATENTED) 


THE FIREPROOF VENTILATING FLOORING 


6,300 
Square Feet 


of Irving Subway are 
used as an open flooring 
wherever foot comfort 
and under-foot safety 
will contribute to plant 
efhciency — around the 
turbo-generators, in the 
galleries and walkways; 
in front of the switch- 
board; and elsewhere. 


And the stairways to 
galleries and between 
levels in the power plant 
are made safe and com- 
fortable with 


125 
|RVING SAFSTEP 


ABSOLUTELY NON-SLIPPING ALWAYS 


Like ( This 


These pictures are interiors of the Lindale (Ga.) plant of the 

Massachusetts Cotton Mills,"John A. Stevens, Engineer, where no 

detail was neglected that would make for high efficiency. It is 

but another.instance of the increasing use of Irving Subway and 
Irving Safsteps in the industrial world—wherever a smooth, cool, safe, comfortable floor is wanted, to 
walk or work or'wheel upon, indoors or out. The narrow, edge-on steel members grip the foot unfailingly 
—even when polished bright with use—even with water, ice, oil or grease upon them. And their first 
cost is their last cost—there are no after-costs. Let us send Catalog 3A5. 


IRVING [RON,WORKS CO. 
LONG ISLAND CITY. N.Y..U.S.A.’ 
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Get All the Cement 
You Pay For 


A bag of cement goes back to the mill in each 100 
empty bags. 


The time and labor spent in cleaning by hand is 
ineffectual and costly. 

This machine will 
save an average of 
+2 lbs. of cement 
after 100 bags have 
been cleaned by 
hand. 


SHUUTTEAEDUETU UAE neaeeaeaeedeo Mase data SEACH NANONEEOEEDUUENEANEENcHESELOEEUEEEOEL OC NOHOETOSEDEEDEEEOEEERE 


Users are paying 
for this machine 
from reclaimed bags 
alone. Saving of 
cement, freight 
time and labor are 
Style B Power Driven extra profit. 





Further information and prices will be mailed 
you on request. 


The Willsea Works 


Successor to Century Cement Machine Co. 


Builders of special machinery. The Hercules 
Concrete Block and Trimming Stone Machine. 


60 Browns Race, Rochester, N. Y. 
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% And the Traylor Portable Compressor e 


See our full page ad in the last issue and in the nert issue. 


Cement-Gun Co., Inc.. Allentown, Pa. 
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INFORMATION C GLADLY FURNISHED | 
FOR CORRECT METHODS | 
OF USING CONCRETE | 
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Business Established 1832 


The Lawrence Cement Co. 
No. 302 Broadway New York, N. Y. 


Selling Agents for 


Dragon 


PORTLAND 


In Successful Use a 
Third-Century 


HENDRI 





for every purpose 


CK SCREENS 





ELEVATOR BUCKETS (plain aad pesteresed) STACKS AND TANKS = 
GENERAL SHEET AND LIGHT STRUCTURAL WORK 
LIGHT AND HEAVY STEEL PLATE CONSTRUCTION 


HENDRICK MFG. CO. CARBONDALE, PENNA. 


New York Office, 30 Church 


St. Pittsburgh Office, 544 Union Arcade Bldg. 


Hazleton, Penna., Office, 705 Markle Bank Bldg. 


SU 
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ROBERTSON PROCESS 


ASBESTOS PROTECTED METAL 


A Rust and Corrosion-Proof 


Building Materia! for Perma- 
nent Roofs, Siding and Trim 
Write for Sample 


H.H. Robertson Co., Pittsburgh, Pa. 
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Gite xX HARDENER 


BOOKLET ON RE QUE ea 


Shiaged as dry Crystals, lor making Concrete Floors Hard as Iron 
THE TRUSCON LABORATORIES ~~ DETROIT 
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STEADY FOOTAGE 


Last year, in 758 working days, 10 
MultiFoote pavers laid 390,309 lineal 
feet of concrete road, 17.5 feet wide by 
6 x 7 inches thick, with a total paver 
delay of only 5.7 hours. , That's 
STEADY FOOTAGE. 


GENERAL AGENTS: 
Foote Concrete Machinery Co., 1241 South Michigan Ave., Chicago, III. 


Edward R. Bacon Co., 51 Minna St., San Francisco, Cal. E. J. McHarg & Co., 3 Crandall St., Binghamton, N. Y. 
Wilcox Bros., Inc., 152 West 42nd St., New York, N. Y. Burton Franklin, Volunteer Bldg., Chattanooga, Tenn. 


Made by The Foote Company, Inc., Nunda, N. Y. 


STEERS BY POWER w A NAS 


TURNS IN ITS OWN LENGTH 
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CEMENT GUNS &#}"! 
Bought—Sold— Rented \\X 


GET OUR PRICES AND ESTI- 
MATES BEFORE BUYING. 


Cement Gun Construction Co. 
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Pyramid Brand 


Pennsylvania Slate 


TEESE ANAEE 
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PYRAMIe 


Proof egeinst Time - Wear -Weler-Fire! 
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TECHNICAL PAINTS 


for every purpose. Bridge Paints and Metal Preservative 
Paints of all kinds. Fume Resisting, Acid Resisting, Heat 
Resisting, Mill White, Concrete Paints, etc. 
CHEESMAN-ELLIOT CO., Inc., Paint Makers 
Established 1876 
23 Flatbush Ave., Brooklyn, N. Y. 
Works: Williamsport, Pa., and Brooklyn, 
VUUTUCEAEDEAEEEEL CE EEAEEEL EET EEEEOEAEEU EA EETEELET LAA TR ERE TATTLE NEE EEEAUEEEEETEU CACC E ECCT EP ETELET TUG NEUE EERE AAU OC ERE EDES 


for all Industrial purposes 


Our. service does not consist only of the prompt 
delivery of the slate. Through a complete and 
fully illustrated series of publications we provide 
basic specifications and detailed drawings to assist 
in securing the most satisfactory installation of: 







ra rs SE! al hel , 

ARD! Satineena 

A liquid integral hardener makes concrete dustless and water, vof. 
Used successfully for eighteen yeats. Write for details. 

ANTI-HYDRO WATERPROOFING COMPANY, Newark, N. J. 
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Toilet Enclosures, Stairs, Urinals, 
Shower Stalls, Laundry Tubs, Sinks 
and Sink Tops, Switchboards, Fuse 
Blocks, Bus Bar Supports and Panel 
Boards. 
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The Structural Slate Co. 
Pen Argyl, Penna. 
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WESTINGHOUSE-NATIONAL 


AIR COMPRESSORS 


LL Westinghouse-National compressors equipped with the d 
Cant tinctive “HP” control are ‘“fool-proof” in the matter of lub; i 


cation. Bearings can’t run dry. When the oil in the crank _ |} 










rings 
Bea D case drops below a certain level the automatic control prevents furth | 
Run ry operation of the compressor until the oil supply is replenished. | 


This is only one of many features which combine to make Westing 







house-National compressors the most economical and serviceable that 
can be bought. 


3 VS Type 











Westinghouse-National Air Compressors are furnished in all sizes fro; 
11 to 550 cu. ft. piston displacement; stationary and portable types 
A.C. or D.C. motor. Especially adapted for factories, foundries, garages 
office buildings, railway shops and yards, printing plants, ete. Literatur: 














on request 


Westinghouse Traction Brake Company 
General Offices and Works: Wilmerding, Pa. 







OFFICES: 









Boston, Mass. Los Angeles New York 
Chicago, Il. Mexico City Pittsburgh 
Columbus, O. St. Louis, Mo. Washington 
Denver, Colo. St.Paul, Minn. Seattle 






Houston, Tex. San Francisco 
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s 
= Parsons, Klapp, Brinckerhoff & Douglas 
“WAY DOWN UPON THE 84 Pine St., New York Henne Bide. Clevelend 
SUWANEE RIVER!” WM. BARCLAY PARSONS HENRY M. BRINCKERHOFF 
e as EUGENE KLAPP WALTER J. DOUGLAS 


Engineers—C onstructors —Managers 


Design, Estimates, Supervision, Operation and 
Management, Examination and Reports 
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You know the 
old tune— 


here are some 
new words! 
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Here you see a 
McKiernan - Terry 
No. 7 driving ‘%5- 
ft. Conerete Piles 
for the EDSCOTT 
Memorial Bridge 
over the cld 
Suwanee Ribber,” 
White Springs, 
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The Underpinning & Foundation Co2 ee as 
Difficult Foundations 


Pneumatic, Steel, Concrete and 





Fla Wooden Pile Foundations. Bridge 
ee Piers; Underpinning Heavy Buildings 
story: 


“HERCULES” STEEL PILES 
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A jet was used 
before driving and 
carried down to 
ibout 20 feet. The 
piles were driven 
to an average 
depth of about 23 
feet. and to a re- 
quired safe load 
of 30 tons In 
fact practically 
three-fourths of 
the 98-25 foot piles in this bridge were driven to ultimate refusal. 
A cushion built up of three 2-inch planks was used. 
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SAULT TERADATA 


PBL iy tae 


THE WARRINGTON (VULCAN) 


STEAM PILE HAMMERS 


__PILE DRIVERS AND PILE DRIVING MACHINERY 
327 NO. IRVING AVE. ————- CHICAGO 
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These piles were 17 in. square at butt, tapering to 10 in. square 
at the point Not one was shattered in the driving! 
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Well. sah. “‘all de world am said and weary” messing around with 
second rate pile hammers, until a McKiernan-Terry gets on the job 
Why? Send for Bulletin "8 and see details! 


McKiernan-Terry Drill Company 
Rock Drills Pile Hammers Lifting Jacks 
Mining and Quarrying Machinery 
13 Park Row, New York 


Works at Dover, N. d. 


Agencies in the following Cities Boston, Chicago, Pittsburgh, Cleveland, 
Detroit, St. Paul, San Francisco, Columbus, O., New Orleans, Philadelphia, 
Portland, Oregon Forciem Representatives: British Steel Piling Co., London, 


Me 


New England Foundation Co., Inc. 
120 Tremont Street, Boston, Mass. 


SIMPLEX CONCRETE PILING | 


CUUNONUENDUOOEEONE 


Open Caissons—Difficult Fouadations 
Engineering and Construction 
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For Trenching in Rock — 


You can cut your time, labor and overhead expense 
by using 


SULLIVAN ROTATORS 
Operated by a 
Sullivan Portable Air Compressor 


Rotators weigh 38 lb., drill easily to 14 ft., 
easy on the runner. 


and are 


The “WK-34" tractor-driven compressor on wheels, 
shown here at work on a sewer job at Breckenridge, 


i4'* NATIONAL 


00D 
ROADS 
SHOW 


ae 


eae 


ees | i I?3 


VISIT OUR F Pay h 


Texas (Mackenzie Constr. Co.) 
Sullivan Portable types. 


is one of several 


Ask for Bulletin 477-D 


At right: Sullivan 

“WK-34”  Port- 
able Compressor, 
belted to a tractor 


_— 4 


ae 


SULLIVAN MACHINERY CO., 124 So. Michigan Ave., Chicago, Ill. 
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Buchanan All-Steel Crushers 


me 
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MILBURN 


CARBIDE LIGHTS 
FOR CONSTRUCTION WORK 


Burn carbide, obtainable everywhere. 
Write for Catalog No. 21 


The Alexander Milburn Co. 


1420-1428 W. Baltimore St., Baltimore, Md. 
STOCKS IN ALL LARGE CITIES. 


VOCUTUENTAEOET EAA UEDA 


Simple—Strong—Durable 
C. G. BUCHANAN COMPANY 


Incorporated 


92 West St., New York City 
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PENNSYLVANIA 


PORTLAND CEMENT 


Highest Quality 


UTTUALADAEANEAAAD AN DAEAA ene meee erm 


CORE BORINGS 


For Testing Foundations and Tunnel Lines 


ACKER DRILLING CO. 
te asa % 
CONNELL BLDG., SCRANTON, PA. 


COUTTS ETE EEA ETA NENA EEN NONE O NAAN 


SUUEPER UA PRDAUA AT EAUND REEL DESE SEAN SORES EEE 


Suan Tefen 
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THE UNION LINE 


Consists of pile drivirg. excavating machinery, roac builders, aad 
contractors’ equipment 


See larger advertisement second issue of each month. 


Union Iron Works 
Lackawanna Siding, Hoboken, New Jersey 


Manufactured by 


Pennsylvania Cement Co, 
Philadelphia 
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New York Boston 


Buffclo 
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"Tgp Pile\Vith a BIG Foot" 


ARTHUR PEDESTAL PILE- 


Four operations do it — driving 
the shell and core into the ground, 
withdrawing the core and half fill- 
ing the shell with concrete, partly 
withdrawing the shell and _tamp- 
ing the concrete, filling in the 
remainder of 
the concrete, 
tamping that 
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end ue Filling, Land Reclamation, Canals 
the shell. and Port Works 


We have gotten 
out a mighty in- 
teresting little 
book — “Mac- 
Arthur Facts” 
— which you 
will be glad to 
read. Ask us 
for a copy. 


River and Harbor Improvements, 
Deep Waterways and Ship Channels 


ELLEUODUT SEMA TCE TAEDA 


We are equipped to execute all kinds of dredging, 
reclamation and port works anywhere in the United 
States. 


CONTRACTORS to THE FEDERAL GOVERNMENT 





Correspondence Invited from South- 
ern Officials and Corporate and 
Private Interests Everywhere. 


Largest Plant Longest Experience 


Atlantic, Gulf and Pacific Co. 


New York: 21 Park Row 
Houston, Texas: Scanlon Bldg. 


LGMUUUERAUUULNEOMAAUEEAYONCAAAGUECAOUUALENOANOEUNNNNNAALECEEUETEALALEENE 


& FOUNDATION COMPANY, Inc. 
12 John Street, New York City 
Chicago Pittsburgh Cleveland, Ohio Montreal, Que. 


Canadian MacArthur Concrete Pile Co., No. 10 Cathcart Street, 
Montreal, P. Q. 


MacARTHUR CONCRETE PILE 


— ee = 


NMLA ALAA AAAASAASUAAASLLS 14 LAOS b SRAM OREO UASMAAAAEAEE ASUS AAASLAAEAUTA AAG SAAASAASSOUALSOSUONBOSGALS CSODMMRSBOOALASLAAN 11400081 LAIARAASMSREEDAGAOLOUOLOOOCDAGAGAAADAONOUUASRONNBOOSAALADEOUO CO UGACORORRAORORELAAAAAENY 


UEUEGEOOUTEBROETNOedoneOOEOnONELoOedsosoneOneaonSUeONOnosoGeveoevonsOnOOOnOqOGNOOONOEOOOOOrEROOEOEOOOSONEOOOOOSOASSTOOOAOO0000000 


Sune eeeetacenetaneveecensneeaeeeeyeseueevenueteNGENOELEON UAE AEL ACT EUAETEESUSEAEL OED AELEEEAE LEAP ATEEDREELLEY CC ETTUREOESE EOE ESCA COUCHES OEE 





eonnucsvnuecuunuensuveceseonconncnnenecavecccnescneaensscnsacgeasnesesenenisacagacnsnssonsgenentsecaoanecenccccnensacacnoaetiite 


i Small in Size, but a Big Money-Maker bP i 


if you need a machine to move 100 to 
300 cu. yd. per day. 

Here is just the type of power drag scraper 
outfit—compact, inexpensive, easily mov 
from place to place—that owners of small 
ravel pits, have been looking for. Write for 


vider. 
SAUERMAN BROS. 
53 W. Jackson Bivd., Chicago 








The KEYSTONE is a highly versatile 
traction steam shovel with all the effi- 
ciency of specialized design, usable with 
three different interchangeable scoo ai = mi 
—Skimmer, Ditcher and Clamshell —for Road  Gendiog, Tending S 
Back Filling, Cellar Digging, Pit Mining, Loading, Unloading and 
Handling Materials. Can be equipped with electric motor drive for use in buildings. 
Saves first cost, moving cost and upkeep, F: 
and is readily sold or rented for any sort fy, 
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POTTER 


Trench Machines, Trench 
Braces, Buckets 


ym 


AMBURSEN DAMS 


Best For Any Foundation 


F 


SDULSROSODOROROUSRORSONROUEROOROODODEROOEOOODD 
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fst Patety Paster ay xuet Cost 
i. ‘onstruction No Maintenance 
Send for Cost Data, Literature, Photos. 3 POTTER MFG. co. 
= 3505 E. Washington St., 
= fraborree Comstraction Contes | | Rast er Se INDIANAPOLIS, IND. 

DcchseadelEiiaiiindiieenictmchearteaaentaeeae i ssecausiaeaehiatileipiedilinendasineseheteansinhal dil lieainaneeal 
Cg ee os aa nS E 
: Spencer, White & Prentis PG Monighan - 
= 100 West 41st St., N. Y. C. 2 Walking Drag-Line : 
= ° » 2 = Excavator 5 
: Foundation Specialists ; ~— : 
= Steel Tubes to Rock “Pretest” System = — eo, Machin PC eng : 
_ | “SS 8 Carat, ene Ea 
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TRADE MARK 
M.UNDY 
ESTABLISHED I869 
HOISTING ENGINE for DERRICK WorRK 


in connection with 


MUNDY SWINGING ENGINES 


UR improved engine with double fric- 

tion drums, as shown here, is con- 
structed for quarry work and is customary 
equipment for derrick work with separate 
swinger. 
When used in quarries for operating a boom 
derrick, one drum is used for lifting the 
stone, the other for raising and lowering 
the boom. 


Write for Steam Hoist Bulletin Fully Describing This Hoist 


J. S. MUNDY HOISTING ENGINE CO. 


New York Sales and Export Office: 30 Church St. NEWARK, NEW JERSEY, U. S. A. 


ATLANTA CINCINNATI HOUSTON, TEXAS LOS ANGELES NEW ORLEANS ROANOKE, VA 
BEAU MONT, TEXAS CLEVELAND HUNTINGTON MILWAUKEE NORFOLK RICHMOND, VA. 
bOSTON DALLAS INDIANAPOLIS MINNEAPOLIS OTTAWA, CANADA SAN FRANCISCO 
BUPrFALO DENVER JACKSONVILLE MOBILE, ALA. PHILADELPHIA SALT LAKE CITY 
CHICAGO DES MOINES KANSAS CITY MONTREAL PITTSBURGH SEATTLE, WASH. 
CHARLESTOWN. S. C. GRAND RAPIDS KNOXVILLE MORGANTOWN, W. VA. PORTLAND, ORE. ume! LA. 

oT. LA 8 


PTT ULC 


Dobbie Derricks 


and Hoists 


Stocks of Fittings, Blocks, 

Sheaves, Winches, etc., car- 

ried by our agents— 

G. 8. Green Co., New York. 

Beckwith Machinery Co., Pitts- 
burgh, Cleveland, Charles- 
ton, W. Va 


P. I. Perkins Co., Boston 


DOBBIE Foundry & Machine Co. 
Manufacturers 


Niagara Falls, N. Y. 


< 
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Clyde Electric Hoists 


Ls 


WA 
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K. Double Drum Hoist 
with Multiple Cylinder Gasoline Engine 


Four cylinder, 15-hp. gasoline engine similar 
to a motor truck, adapted to heavier demands 
of hoisting. Hoist is considerably lighter, 
takes up less space, can be moved readily. 
Bepeiee in any automobile garage. 

In 12 and 15 hp., hoisting speeds from 


The satisfaction of possession and 
the pride of performance distinguish 
the owner of a Clyde Electric Hoist. 


123 to 150 ft. per minute; lift 1500, 2200 
and 2800 Ib. respectively.* Write us. 
*We also can furnish HOISTS, electric mo- 
tor equipped. 


O.K. Clutch & Machinery Co., Columbia, 


Cenesmnneeeneanaeee ee eneny Ce, Cumbia, Fe. J 


Continuous Service and the low 
: Operating Cost are guarantees 
i for better profits. 


Ud 
SCAUUT EE: UUNEDEAUAQOEULUU ET UES EURO TEED ETE 


We 


SU OVUSUEUAOUUDLA NMA AUUgnAa nega eee ene eM MeN enE NAAN AU ee EN, 


@Z FLORY HOISTS 


S. FLORY MFG. CO., BANGOR, PA. 


New York: 95 L apy & St. 
Hartford, Conn.: Noble Co. 
Chicago: Monadnock Bldg. 
Birmingham, Ala.: Chas. Lehman Co. 
CG Huntington, W. Va.: Ranke Supply Co. 
et the Pittsburgh: House BI dg. 
Catalog Buffalo, N. Y.: Finlay’ “Wheeler, Ine. 
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CLYDE) 


Clyde Iron Works Sales Company 
DULUTH, MINN.. U S.A. 
Sole Distributors for Clyde Iron Works 


W YORK NEW ORLEANS SEATTLE CINCINNATI 
gz CHICAGO JACKSONVILLE PORTLAND 
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Steam—Electric 
Stationary—Radial 
Traveling 























LIDGERWOOD CABLEWAYS 


Illustration shows five 
Lidgerwood Cable 
ways used by the Dixie 
Construction Co., build 
ing hydro-electric dam 
at Verbena, Ala., for 
the Alabama Power Co. 
Cableways have proven 
themselves invaluable 
on this class of work. 


They handle plain or auto- 
matic dumping skips, grab 
buckets, concrete tubs, forms, 
and move derricks, hoists and 
other construction machinery. 


Requests for catalogs invited sin DERRICKS 


LIDGERWOOD MANUFACTURING COMPANY 
96 Liberty Street, NEW YORK 






Philadelphia Pittsburgh Chicago Cleveland Los Angeles Seattle Detroit Portland, Ore. 
Canadian Allis-Chalmers, Ltd., Toronto Woodward, Wight & Co., Ltd., New Orleans 
Sao Paulo, Brazil! Rio de Janeiro, Brazil Mexico, D. F. Apartado 812 London, England 





'Proportioned forFast| 
Work Every detail of the 


Stroudsburg Engine is 
designed to take full ad- 
vantage of the 125 
pounds boiler pressure. 


Stroudsburg 


Hoisting Engines 












Ask any Stroudsburg user 
what kind of service he 
gets—from the engine 
and the works. 
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PARSONS 


TRENCH EXCAVATORS—BACKFILLERS 


THE PARSONS COMPANY 
NEWTON, IOWA 


TUMOUR 


OOGROURUNUEEONOEDDEUOECOTORUEOSEDESUEEDU ERO RI EED 


STUMARRERSNHLUTANGAULANNEORREDAON LODUNLONAAO ONE GE 
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TMU 


NATIONAL 
Steam—Electric—Gasoline 
HOISTS—DERRICKS 
also PILE HAMMERS 
Send for Catalog 


National Hoisting Engine Co. 
Bergen St., Harrison, N. J. 
eovversenavecsensucosusovceenguoeeavsauenavocsnsgncesavgcuennounoeensyqeeenueeessvregenneneetgggt 1 1080: 


STROUDSBURG ENGINE WORKS 


66 North 3rd Street, Stroudsburg, Pa. 
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CRANES 
OHIO LOCOMOTIVE CRANE CO. 


2HIO 


Chicago Office, Railway Sachenge Building 
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A 
Proven Crane 
With A 
New Mounting 


The 


TOT 


sy 


Byers “Truckrane” is 
our standard Model “I” 
Auto-Crane arranged to fit 
a 5-ton truck. Its increased 
“movability’’ on the job 
together with time saved 
between jobs is opening 
new fields for crane service. 
Ask for “‘“ Truckr&ne ” 
Bulletin. 


THE BYERS MACHINE COMPANY 


250 Sycamore St., Ravenna, Ohio 
Builders of Full Circle Cranes, ‘Auto-Cranes,” Buckets, Hoists, ete. 
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A Dependable Wire Rope 


06.5. Par. ore 


Hercules (Red Strand) Wire Rope is wear resisting 
at every point. Its unusua] combination of strength, 
toughness and elasticity make it economical as well as 
dependable. 


Established 1857 


A. Leschen & Sons Rope Co. 
St. Louis, Mo. 


New York Chicago Denver San Francisco 


MOORE SPEEDCRANE 


A lightweight, flexible speed crane that repre- 
sents the greatest advance made in crane construc- 
tion in the past 20 years. 


Has a single universal clutch that swings the crane, 
Dropels the machine, raises and lowers the boom. 


Send for literature. 


MOORE BROS. 
New York Life Bldg., Chicago, Ill. 
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Ecmacsnvveuseevscnoasrernsas SUOUTRUEDDALEUCOEAOEDEGEETEAEEEEECECCTTEEUATEREEEEEEE EEDA ERECT 


UTE Hut HI ! { HET UL Hunn 


GAY CITY MOTOR CRANE CRANES 
Gemcha dean aie ~ EXCAVATORS 
LAND DREDGES 


scoop, dragline, shovel 
magnet, 

Walking, Track Crawler 
and Floating Type 


‘BAY CITY DREDGE WORKS 
2603 Center Ave., Bay City, Mich. 


or hook 
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anne site 


The Type BC “Industrial” Crawling Tractor Crane is 
pre-eminently adapted to the needs of road contractors; coal 
dealers, gravel, sand and stone producers and moderate size 
manufacturing plants. 

It can be equipped to handle a hook and block, grab bucket, 
drag scraper bucket, wood grapple, electric lifting magnet, 
shovel dipper and pile driver leads with drop hammer. 

Strict adherence to all considerations of quality, 
well-developed designs, results in products that 
excelled. 


including 
are un- 


Write today for Catalog No. 113. 


NDUSTRIAL WORKS 


CITY, 


NEW YORK 
+50 Church St. 


CHICAGO 
McCormick Bldg. 


F. H. Hopkins & Co., Montreal 
Locomotive Erection and Wrecking Cranes, 5 to 200 tons capacity. 
Drivers, Pillar Crane. Transfer Cranes, Gantry Cranes, Crawling 
Cranes, Rail Saws,,Grab Buckets, Double-Acting Steam Pile Hammers, 
Grapp les. 

Prompt deliveries can be made on any type of crane 
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DETROIT 
Franklin Trust Bldg. 


PHILADELPHIA 
Widener Bldg. 


and Toronto, Canada 
Pile 
Tractor 
Wood 


af 


i CRANES 


Ye Dependable as the sun. 
Get our quotations, 


The Cleveland Crane and Engineering Co. 
Wickliffe, Ohio 
50 Church St. Farmers Bank Bldg. 
New York City 


Pittsburgh, Pa. 
149 E. Larned St., 


Detroit, Mich, 
1418 lst National Bank Bldg., Chicago, Ill. 


The Northwest Crane; 
‘‘goes anywhere a crane 
can g0, does anything 
@ crane can do.’ 


A complete line 


proved in service. 
Patented crawler base 
provides unequalled mobility. 


Cranes —with clamshell 
bucket or grappling hooks. 


Draglines—for drainage 
jobs, excavating, grading. 


Shovels—with only one mo- 
tor—gas or electric. 


NORTHWEST tes tm gegen ia 


CT CRANE 
DRAG LINE 
bhi lh timeetindiltaain eae F 


2) CLEVELAND 
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89 


————i 


ANANEDLADEOSEDONSLAGULSEOUIUDELESUOVERSENDSOEDOETOVUR COESUUREDOOSST IT 1 


AALA AA AAAAAUSEALOSEDAATDAAUOCDOALEERUIOSEUDOUSEOUESEEEASEREDD 


ULDLAGEAOAHLELEEOGANETESERNOROSERN NUON OTST ERSOEN ENDO AEUL LITA 


STUMANUAUUEAULEAGNONDQpOAnOANOEOUOUENEAEENENED 


USUAEUAHAEOCEOSUEOUESOORUREUNEOEDOARUEEOOGLOGHODLOBOCLAAEOSCOEOUNEAUOOCSUSEAESORSUSUSOOAEOEUESOOOLOG EEO SEECASOOEEEADUEDOALEOASOUOOAUEEE EATER LOE t hs 


LUDEAAADAAUANAAARDAG AGLI EEAGA OD AEOOUSELOUAORERNODROUSUECAUATEEOEA SOTA EsNEN NE 





90 Markett—ENGINEERING 


SSUUevenvennansnennanesneoensen sage aeeeaeseNeeeNeNUN GA AET AUG AADOCNADNNT AN AUA NEURAL SEO EAURUEU EGU EL AGU SEO A enasS UG EEEODANLE Foes aeRO Tet, 


0. S. Dependable 


7 and 12-ton Cranes with Crawling Tread 


Possess almost unlimited mobility. Their radius of operation 
and variety of uses make them economical in almost any 
field where materials are handled in any quantity. 


Let us show you these cranes in 


operation, See them mount obsta- 

cles, travel through the mud, turn 

in a 15-foot radius, unload a car at , | 
a cost of from 3 to 5 cents a ton. ‘ 
This is the crane you will : 

want. Write us outlining 

your conditions. 


Compare 
O. S. Cranes 
in design, 
workman- 
ship, 
material, 
speed, 
capacity, 
service, 
with any 
other 
cranes 

on the 
market. 


6. 8. 
Always 
Depend- 
able. 





ORTON & STEINBRENNER CO. 


Offices: Chicago, Ill. 
Factory: Huntington, Ind. 


TL 
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Boston, 261 Franklin St. 


i f, LOCOMOTIVE CRANES : 
5 © i 3 
= id on VT es Maree Co Z 
CRANES ize [i 
3 All Sizes E 
i CAR DUMPERS : 
z Pile Drivers—Clam Shell Buckets : 
: The McMyler Interstate Co. : 
2 Cleveland, Ohio = 
= BRANCH OFFICES: New York City, 1756 Hudson Termina! = 
= Bidg.; Chicago, Ii. 812 Edison Bidg.; Seattle, Wash., Hoge s 
= Bidg.; Denver, Colo, 18th and Wazee Sts., San Francisco, = 
= Calif.; 407 Merchants Exchange Bldg.; New Orleans, La., 444 = 
= Maison Blanche Annex; Birmingham, Ala., Brown-Marx Bidg., = 
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The Value of Unpolished Black Shovels = 


shovel spoiled.”” The 


ling the advan- 


Someone has said that 
whys and wherefores of this 


“A polished shovel iis a black 


statement and full informatic 


regar a 
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tages of PITTSBURGH SHOVELS for all ki of digging will be found in 

a new folder which may be secured without char rgé b fr m Mr. C. B, Steffey, Pitts- 

burgh Shovel Company, Pittsburgh, Penna. = 
PITTSBURGH SHOVEL COMPANY 3 
Sixth and Smithfield Streets, Pittsburgh, Penna. 2 
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BOR A 
BUSHINGS AND 
BEARINGS 


Made of superior quality Gun Metal Bronze. 
These bushings and bearings when fitted 
with 


mae METALINE == 


require no oil for lubrication, 
Best for hoisting purposes, 
Catalog on request. 
THE METALINE COMPANY 
67 West Ave., Long Island City, N. Y. Tel Hunters Point 2318. 
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Osgood Steam Shovels 


Built in a wide range of sizes from 34 to 
6 cu. yds. on continuous tread, traction 
and railroad trucks, each embracing the 
same high standard of efficiency in speed 
of operation and low upkeep. 


34 and | cu. yd. capacities are of Revolv- 
ing type and readily convertible to crane, 
clam shell or dragline. 


The Steam Shovel worth investigating 


THE OSGOOD COMPANY 
: Marion, Ohio, U. S. A. 
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The “Baby 
Steam Shovel’’ 


Duplicates every motion 
of the larger types. 


Revolves in 7 feet 


It will solve your hand 
excavation problem. 


Send for catalog and 
operating data, 


THE HOAR 


SHOVEL CO., Inc. 
Duluth, Minn. 
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SUPERHEATERS | 


® Gave fuel and increase capacity on Steam 
Shovels and Small Locomotives. 


Ask for full information and H-Series Bulletins 


THE SUPERHEATER CO. 


General Offices: 17 E. 42nd St., New York 
= Chicago: People’s @as Bldg. Pittsburgh: Union Arcade Bldg. 
= For Canada: The Superheater Co., Ltd., Montreai 
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“TOLEDO CRANES” 


Fulfill Every Requirement 
Save Time, Labor and Space 


THE TOLEDO CRANE CO. _ 
BUCYRUS, OHIO 
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In Severe Quarry Service for 12 Years wit 
Only Minor Repairs 


This WILLIAMS Bucket is 
still doing good work 


e WILLIAMS “‘Fayorite’’ 
all WILL1aAMs Buck- 

, has the large one- 
ece hinge-bearing 

h holds the 

ps in line 
permanently 


TTL 


More than 12 years ago the St. 
Helens Quarry Co., Portland, Ore., 
purchased a 2-yd. WILLIAMS 
“Favorite.” Today they write: 


“Our WILLIAMS ‘Favorite’ pur- 
chased 12 years ago, was given severe 
use in handling crushed rock for 
several years, and has later been 
used for dredging sand and gravel. 
In all these years this bucket has 
required but minor repairs. 


“We have had 
other makes of bucket, but our 
most satisfactory experience has 

been with the WILLIAMS,” 


inannanenae 


oceasion to use 


25 years of bucket build- 
ing experience have shown 
us how to build buckets 
that we know are right. 
That's why we can Guar- 
antee All Parts Against 
Breakage. 
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Write for the WILLIAMS Catalog. It 
WILLIAMS Buckets in rock handling and gravel dredging 
work that you never thought any clamshell could do. It 
gives blue-prints and recommendations for use of every bucket 
in the complete WILLIAMS line, Ask for Catalog N. 


G. H. WILLIAMS CO., Erie, Pa., U.S. A. 


WwW! LLIAMS 


shows pictures of 


QUICK-ACTING CLAMSHELLS 


All PartsGuaranteed Against Breakage 
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OWEN 
Type “J” Buckets 


are designed for the Con- 
tractor. Simple and rugged 
in construction, less 
wearing parts, guaran- 
teed against breakage, 
and a powerful dig- 
ger. Ask for Type 

“J” Pamphlet. 


THE OWEN 
BUCKET CO. 


533 Kirby Bldg. 
Cleveland, O. 


aan uuunuvuansnandnsncnngsncngnpaeuanseseaegdGOOOENUESU0C0E00000¢0¢0C0CEUEULTEUNLATITTTTTHULTTETHTTEHTTUTTITITTT ELE 


OAOEDSDAUUAESNSUUOSONAO ERO ERA: 
nyeNeDeNaNyNdLUUEROMEEALEUUDAELEDETDOOBD ENED AA oenLOEROEOAOUEOOC LAGU AED AEEOOREUOELECRLOED EEE ED SUE EH eM 


aie 


ENGINEERING 


NEWS-RECOR D—Place 91 


SU EHTEL UEDUUEUEUEAERE CU DOUDEA A EER eee 


WATER METERS 


KEYSTONE 
KEYSTONE TYPE “W” 
ARCTIC FROST BOTTOM 
EUREKA 
KEYSTONE COMPOUND 


CORON TDNNSOOEDOOOONEREER DEE: 


APEEVENSN LOND DODO no EEORONIES 


If itisa 
Water Meter 
service these 
meters will handle 
it satisfactorily. 


UTUEEUEHROVONDEEDUNTSUERTOONDONEDNATEST 


Pittsburgh Meter Company 
General Office and Works 
East Pittsburgh, Pa. 


SOTORETUEONERODEREODEEAEOREDDEDRDDENOCOG TUNE UneOReReOO NOREEN 


SALES OFFICES: 
New York: 50 Church St 
Chicago: So. Wabash Ave 
Kansas City: Mutual Bldg 


Columbia, 8S. C.: 1433 Main St 
Seattle: 802 Madison St 
Los Angeles: Union Bank Bldg 


SPUATTUATEUUUEAANDTAEDUEEEUAOTEAEE UATE ERUTA ELLA A EERE ASSETS 


SRANUaU Suen ease eenenneaa ae nea 
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VULCAN | 


Clamshell and Orange- 
peel Buckets 


Dredging Buckets. Hydraulic 
Dredging Equipment. Com- 
plete Dredges. All work 
designed and finished in our 
own plant. Backed by 
50 years’ experience. 
Repairs to all types of 
Buckets and Dredges. 


= 


Write for new catalog— 
just published 


VULCAN 
Iron Works, Inc. 
Jersey City, N. J. 


OVEQAUOUUESAERECGUGUONODOOUSAUNOUSUOOOOOOESONDODEESESAAANUUOLEOUUEOOLOUEOD OED EE OENLA TOU EO DEEMED ETAT TUBES 
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Frenne SOULE CS UCR 
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Orange Peel, Clam Shell, Electric Motor, and Drag 
Scraper Buckets for all excavating, dredging, and 
rehandling purposes. Ask for Catalog 43, or con- 
sult our engincers gratis. 


The Hayward Co., 48-50 Church St., N 


BUCKETS 
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ROEBLING 


WIRE ROPE WIRE ROPE FITTINGS WELDING WIRE 
JOHN A. ROEBLING’S SONS CO., TRENTON, N. J. 
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HERSEY DISC METER. MODEL HF which is the Highest type 
of Frost protected Meter and HERSEY DISC METER, MODEL 
HD which is the Highest type of Divided or split-case Meter, are 
the product of thirty-five years’ experience and refinement in the 
manufacture of Water Meters. These Models excel all Meters of 
all makes in all those essentials which go toward making excep- 
tionally desirable Meters. 


HERSEY MANUFACTURING COMPANY 


Boston, New York, Chicago, Columbus, O., Philadelphia, Atlanta 
San Francisco Los Angeles 
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Measure and Locate Leaks 
and Waste 


with SIMPLEX 


UUOUOUEEEOONOUTNA UG aENONERONNY. 





Portable Pitot Tube Recorders 


Such knowledge is indispensable for 
economical operation. The accuracy 
of large meters can be 
also with the 


checked up 
se Recorders 

The Simplex is 
accurate and ab- 
solutely depend- 
able down to a 
pipe velocity of 
6 inches per 
second. Con- 
struction and 
operation fully 
explained in our 
literature. 

Other Simplex 
Specialties: Hot 
and Cold Water 
Meters, Rate of 
F low Controllers, 
Automatic Air 
Valves, Regulate 
ing Va lv es, 
Hydraulie 
Apparatus of 
Special Design. 


SIMPLEX VALVE & METER CO. 
300 reaps Bldg., Philadelphia, Pa. 


imp|ex 
pecialties 
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“WATCH DOG’ 


> 


A 


PELL 
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WATER METERS 


Accurate 
Durable 
Efficient 


GAMON METER COMPANY 


Main Office and Works: 
NEWARK, NEW JERSEY 
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WORTHINGTON 
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Meters 


The upkeep cost of 35,000 
Worthington Model “‘G”’ 
meters was four cents a year. 
Worthington frost clamps. 

) save money in winter, too. 
aap aa Ask for proof. 


WORTHINGTON PUMP AND MACHINERY CORPORATION 


Executive Offices: 115 Broadway, New York City 
- Branch Offices in 24 Large Cities W.68 
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Meter frozen, showing 


frost 
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THE |] METER 


“VENTURI” Registered Trade Mark 
For Water, Sewage, Gas, Air, Steam— 
in fact everything that flows. 
Bulletins on Request. 


BUILDERS IRON “OUNDRY, Providence, R. I. 


Soonsenevnisnsnvesvonvoeveconeousceqeonenuaneqoevesneonenonssevovneoatanasvsectoeacensegnesnsoosoecoatsovacnseoasconveeneenssu 


COLESEUTUHETUAT OU ERETOOOOODERAANETN ET EREEDE ONTO O EPO 


Sea anene reas! 


SQUUUUDULEOA LEAN ACL EA EUAN EEE 
We have been building 
LARGE 


RENSSELAER VALVES 


for Hydro-Electric Plants for 25 Years 


Rensselaer Valve Co., Troy, N. Y. 
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If you're having 
hydrant troubles 
this winter — 
here is the way to 
avoid 
them 






LUDLOW 
HYDRANTS 











This Hydrant will never 
log—an automatic drain 
valve prevents it, 

2. There is no delicate me 
chanism to wear out 
break, 

This Hydram rubber 
faced gat wedges 
squarely against a bronze 
seat without rub, grind or 


wear, 


. Thi Hydrant operates 
without water hammer. 
5. This Hydrant has ‘‘works”’ 

t out easily, 
» top, and re- 
digging or use 















come 















Hydrant will NOT 


ol if is broken off. 
7. This Hydrant is used in 
over 3,000 different places, 


Ask for our new 
200-page Catalog 





TRADE 


LUDLOW 


MARK 


The Ludlow Valve Mfg. Co. 


TRAOL 


Troy (woLOW) New York 


BRANCHES: New York, 
Philadelphia, Harrison 
Building; Chicago, 633-635 


Boston, 112 Water Street; 
Building; Pittsburgh, First National Bank 
The Rookery: Kansas City Office, R. A. 
Long Building; San bi anciseo, Calif.; W. P. Horn Co., Rialto Bidg.; 
Los Angeles, Calif.; W. P. Horn Co., Kerckhoff Bidg. 


jt hern Representative: 
W. F. Wilcox, American Trust Building, Birmingham, Ala. 


62 Gold Street: 
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Choose your 
pump valves correctly 


] 












Use the guide below in your selection of pump valves, 
No. 80. Hard Valve for hot water, pressures up to 250 pounds, 
Also suitable for pumping oils, acids, and other destructive 
fluids, and for use in air compressors 

No. 88. Medium Hard Valve for warm water up to 175 pounds 
pressure and for high pressure cold water service 

No. 93. Medium Soft Valve for cold water, pressures up to 


175 pounds; or 125 pounds pressure to 180 degrees 

No. 94. Soft Valve for cold water, pressures up to 100 pounds. 
No. 15. Soft Valve for cold water, pressures up to 75 pounds 
and for Condenser Air Pumps etc. 


mene 















TLE 












Should there be any doubt as to the kind of valve re- 
quired, state service in which it is to be used, fluid handled 
pressure or head pump it is working against, and in all 
cases give Diameter, Thickness, and size of holes. 


Know the genuine by the Jenkins Diamond Mark. 


JENKINS BROS. 
New York Boston Philadelphia 
Montreal 


Chicago 
London 
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ELECTRIC CONTROL UNIT 


FOR THE MOTOR OPERATION OF LARGE 
GATE ann GLOBE VALVES 
WRITE FOR BULLETINS 
PAYNE DEAN LIMITED 


STAMFORD, CONN. 
NEW YORK 
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CHICAGO PITTSBURGH 
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Clean Water Mains 
Deliver Full Capacity 
© We are giad to conler 
with municipal officials 
or Water Companies. 
National Methods are patented 
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Such was the reduction in the 
Typhoid Fever Death Rate in 
the cities of North America. 





This was largely due to the steri- 
-and 
W&T Chlorinators played an 


important role. 


lization of drinking water 


POSENGUAOUOOENNGUAOESOAEAEDENAAAAEANTULERAEOTAULONEUUC A UA Cac eeREEENA 


Our free bulletins tell more about it, 


WALLACE &f TIERNAN 
COMPANY, INCORPORATED 
Manufafurers of Chlorine Control Apparatus 


NEWARK NEW JERSEY 


Mm 
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WATER - fit for use 


Filtration an Water 


ning 


ROBERTS FILTER MFG. co. 
DARBY.PA. New York Office. Flat Iron Bldg 
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none 


Aa Water Softeners, Filters 


GR AV ER and Heaters 
Tank ond Phe Plate Work 


Water Softeners for Boiler Feed-Water. Hot Process, 
HEADQUARTERS 
ee 


Cold Continuous, and Zeolite Seteners Pressure. and 
Gravity Filcers. Water Heaters. We make all success- 
s 


GRAVER Corporation 


Steel Tanks and Stee! Plate Work 


B covenmrmvevevevovevnrvvnunensvveeueaecarceeesvovnsanoaeeennnneeeeeeeouecseeerariamieimennmnnenienE 


Liquid 7 


~ Bleaching Gas Co. 


PIONEER MANUFACTURERS of LIQUID CHLORINE 


hesmusnnneecencansonensecenecesesananenseseeeeesnssesonrersnesstsueeuesteUtserent TEU UUCNsREEEENOFEPOUCTERERENEROSERUUUUUONOEERBIEDED EO UUURUtIOM 
Plant NIAGARA FALLS.NY. 


Main office WEast 412 Street NewYork. Chicago office 11 So La Salle St 
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GRAVITY PRESSURE 


FILTERS 


DRY FEED 
CHEMICAL MACHINES 


Write for Bulletins 19-2-3 


The total daily capacity 
of municipal filtration plants 
installed by us is 
ONE BILLION GALLONS 
Supplying 500 communities 


Tue New York CoNtTiINENTAL 
JEWELL FILTRATION COMPANY 
NUTLEY, NEW JERSEY 
111 W. Monroe St., Chicago, Il. 

New Birks Building, Montreal. 


Originators of Mechanical Filtration 


Member Associated Manufacturers of Water Purifying 
Equipment. 
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“WATER SOFTENING AND 
FILTRATION PLANTS 
INTERNATIONAL FILTER CO. 


333 West 25th Place, Chicago 
New York Office: Woolworth Bldg. 
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WATER SOFTENING 
‘anv FILTRATION PLANTS 


AMERICAN WATER SOFTENER COMPANY » 
4th and LEHIGH AVES. PHILADELPHIA, PA. 
1 No affiliation or working agreement with any of our competitors § 


3 
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TATED FILTERS 
RILIZERS 
ofndustrial- ~Municipal- “Domestic: -Swimming Pools 
“BEAR BRAND” LIQUID CHLORINE | 
ALLE QRNIA FILTER, co. 


Dhe- Herchan Fra cisco. 
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CHLORIDE OF LIME 


For Purifying Water 
Pennsylvania Salt Mfg. Company, Philadelphia, Pa., U.S. A. 
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THE MODERN 
WATER MAIN 


Built for service—backed by service — 
Michigan Pipe has all the prestige that 
nearly 50 years of satisfactory service can 
give—all the good will that fulfillment of 


delivery promises and co-operation in laying 
can bring. 


It is the modern water main. 


Service trom the tactory—service in the 
ground. 
Michigan Pipe can be shipped immediately 


from stock. Send for the Michigan Pipe Book. 


The Michigan Pipe Co. 
Dept. 17, Bay City, Michigan 


Oklahoma City, Okla.... 


105 W. 16th St. 
New York City, N. ¥ 17 E. 42nd St. 
Chicago, a. peees Le 15 E. Van Buren 


Boston, Mas 

Ch veland, Ohi 
Chattanooga r nn 
Philade iphia Pa 
Pittsburgh, Pa 


Room 737, Oliver Bide 
. ° ois + Ulmer Bldg. 
70. James Bldg. 

"318 Ww idener Bldg. 
.323 Fulton Bldg. 


Mic 
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PACIFIC AND PIPE 


AND 
A A 
\ \\ A) | 












Made in all sizes from 2 
inch to 14 feet in diameter 


Write for Catalogue 


S PACIFIC TANK & PIPE E CO. 


THE STANDARD SINCE 6 


8 Rector St., New York 306 Market St., San Francisco 
169 Washington St., Chicago 
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SAGGEEANUEDOVODOSENNOUERSUOEEOORENATEUEOOUOTSEREOEIESOUA GEN EERSOREOOAOROOOSEROGIOOORNAOU ECON DORE OOEONOCNRGDS 


PMU 
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SLUICE GATES 
Shear, Flap and Butterfly Valves 


FLEXIBLE JOINTS 
COLDWELL-WILCOX CO 


NEW wWInDsor NEWBURGH N.Y. 
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Hand or Motor 
Operated Hydrau- 
lic Gate Hoists— 


Standard Capacities up 
to 60,000 pounds 


Dilts Machine 
Works, Inc. 
Fulton, New York 
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Save 25% to 50% by using 


Wyckoff Wood Pipe 
instead of Cast Iron Pipe 





eeueuek: 
Cheaper. 


A. WYCKOFF & SON CO., ELMIRA, N. Y. 


Lasts as long. Delivers more water. Get catalogue. 


Branches: ATLANTA, GA., H. H. White, 1503 4th Nat. Bank Bldg 
SCRANTON, PA., Valley Supply Co., Coal Exch. Bldg 
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CONTINENTAL (woop) PIPE: 


CONTINUOUS STAVE AND MACHINE BANDED 
(Plain and Creosoted) 


CREO-WOOD FLUME WOOD CONDUIT 
Write for Catalog 
CONTINENTAL PIPE MFG. CO. 


Ballard Station, SEATTLE, WASH. 
3904 Woolworth Bldg., New York 
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“STANDARD” WOOD PIPE 


Will furnish Pipe to suit Conditions. 
Standard Wood Pipe Company, Williamsport, Pa. 
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AMERICAN - CREOSOTED : 


WOOD STAVE PIPE 
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AMERICAN WOOD PIPE CO. INC. 


TACOMA 
Le ta 


30 CHURCH ST 
NEW YORK 


40 § DEARBORN 
CHICAGO 
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Double-riveted 

54-in. diameter 

i,-in,- plate 

Weight 312 Ibs. per foot 


LOCK-BAR 

5l-in. diameter 

ix-in. plate 

Weight 209 Ibs. per foot 


LOCK-BAR Steel Pipe 


Given a Preference of 3 Inches 
Diameter Over Riveted Steel Pipe? 


On account of its smooth interior. There are no rivets, except at the 
circumferential joints, and these are 30 feet apart. Contrast this 
with the multitude of rivets inside Riveted Steel Pipe. We might 
add that the co-efficient of friction in LOCK-BAR Steel Pipe is 
taken as the same for that of new cast-iron pipe—and—it never grows 
less. Still another consideration—LOCK-BAR Steel Pipe will 
carry approximately 30% greater working pressure than riveted steel 
pipe of similar plate thickness. Why? Look in our 200-page 
“Handbook of Pipe” for the answer. Sent on request plus your 
business card. 


EAST JERSEY PIPE CO., 7 Dey St., New York City 
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Norton Self-Lowering Jacks Are the 
Fastest Jacks Made 


They lower the 
absolute safety 


full load with 
by pressing the 
button — you do not have to 
pump or crank them down as 
with other jacks. 

25 to 100 tons capacity — Plain and 


with foot lift. Send for complete 
illustrated Catalog No. 30. 





A. O. Norton, Incorporated 
440 Brookline Ave., Boston, Mass. 
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: Dredge 
Pipe 


PONTOON AND SHORE 


Elbows, Branches, Ball Joints, Valves, Steel Pontoons 


MACHOLD & RIDDEL 


Bs Stephen Girard Building 
PHILADELPHIA, PA. 


COULTER eT 
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Nicholas Engel 


JOHN FOX & CO. 


Cast-Iron Water, Gas and Flange Pipe, Special Castings, 
Fire Hydrants, Valves, General Foundry and Machine Work. 


Woolworth Building, 233 Broadway NEW YORK CITY 
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Spiral Riveted Pipe. 
Steel Pipe Flanges. 


AMERICAN SPIRAL PIPE WOR KS 


Large Diameter. Lap Welded Pipe. Forged 
Flexible Ball Joints. Send for Catalog 
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$0 Church St.. New York Main Office and Works; CHICAGO, Box 485 
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Warren Foundry & Machine Company 


Manufacturers of 
Bell and Spigot—-Flanged—Flexible 
Joint—Culvert—Tubes, Milled and 
Plain Ends — Cylinders — Manhole 


CAST IRON PIPE 


7 . Heads and Covers—High-Pressure 
SPECIAL CASTINGS Fire Serv ice Pipe—All Sizes. 
Phillipsburg, N. J. 
re yling Geoen bias, New York 


CHE SURUNLAUENNONONOEGOOUOG HRONeOOENOTICTEoeNrEgS 


Sales Offices } 991 Devonshire Street, Boston, Mass, 


Spiral Riveted Pipe— 


ts for 48 years 


Abendroth & Root Mfg. Co 
Works: Newburgh, NY. 
N. Y. Office: 233 Broadway 
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In These Abnormal Time: 


Information in respect to Commercial Credits an 
Investment Securities is most essential. 


A highly developed Credit Department and an In 
vestment Securities Department are only two of the 
useful features of the service which we render t¢, 
customers. 


The Coal and Iron National Bank 


of the 
CITY OF NEW YORK 
Capital, Surplus and Profits, $3,000,000 








Member N. Clearing House Assn, 
Member Federal Reserve System 
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Made in continuous lengtis up to 30 lineal feet. Smooth on inside 
and true to diameter. We specialize in dredging pipe. We also 
make welded Spiral-Seam pipe of special analysis hard sheet steel 
for heavy owe service. Write for particulars. 

For By-Products Recovery Pipes, Water Supply Lines, 


Irrigation, Sluicing and Thee tnd 
OBERTSON BROS. 'M n Blvd., Chicago. 
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McWANE Precalked Joint 
Cast Iron Pipe 


No “bell holes” or lead-pouring in trench. 
Sizes 144 to 6-inch. Catalog N. 


McWane Cast Iron Pirpe Company 
Birmingham, Alabama 
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U.S. PRODUCTS 


CAST IRON USICAST 
PIPE CASTINGS 


United States Cast Iron Pipe & Fdy. Co. 
General Offices: Burlington, N. J. 
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400 Chestnut St. 
» Philadelphia, Pa. 


R. D. WOOD & CO 


Manufacturers of 
“Mathews” Fire Hydrants 
Gate, Foot and Check Valves 
Cast Iron Pipe and Fittings 


All Kinds and Sizes. 
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oe “LEADITE” = 


Registered U. 8. P 
FOR JOINTING. CAST IRON WATER MAINS 


NO CAULKING 


Saves 50% to 75% 
Leadite Joints Improve with Age 


THE LEADITE COMPANY, 1232 Land Title Bldg., Phila., Pa. 
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GLAMORGAN PIPE & FOUNDRY CO. 
LYNCHBURG, VA. 


GENERAL FOUNDERS AND MACHINISTS 


Manufacturers of 
Cast Iron Pipe 


For Water and Gas, Flange Pipe and Fittings 
Western Office: 543 The Rookery, Chicago 
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“DRILLS: 
Keystone Well Drills are dependable 
tools for Water, Oil and Gas Wells, — 
Mineral Prospecting, Blast Hole Drilling. 
4 Portable and Traction Drills for all 
| depths, 25 to 3000 ft.— Steam, Gas 
Motor,or Electric Power, 


Do 
are offered for Heavy, Contin- 
uous Service in Deep Artesian 
Wells. They are built in Double 
and Single Stroke Models and 
may be Steam 
Driven, Belted, 
Direct Geared to 
Motor, or equip- 
ped for any other 
standard form of 
drive. 

F? Smaller Pumps 

S for lighter ser- 
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ORRISE: 


Since 1864 we have been building Centrifuga} 
Pumps, Hydraulic Dredges and Steam Engines. 


Morris Machine Works, Baldwinsville, N.Y. 
é Agents in Principal Cities, 
ULL 
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RoTURBo CENTRIFUGAL 


PUMPS 


Manistee Iron Works Co., Manistee, Michigan 
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And Now The 
Standardized 
High Head Turbine 


The illustration at the left 
shows one of the Worthington 
standardized high head water 
turbines. There are six others. 
These settings cover practi- 
cally every normal H. P. re- 
quirement and represent dis- 
tinct advantages to the user 
of hydraulic power. The 
Worthington Water Power 
Equipment bulletin has an 
interesting story about stand- 
ardized turbines; have you 
read it? 

WORTHINGTON PUMP AND MACHINERY CORPORATION 


Executive Offices: 115 Broadway, New York City 
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Branch Offices in 24 Large Cities 
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TONS OF COAL CAN BE SAVED 


if water-power users would replace their antiquated and inefficient 
water wheels with SMITH TURBINES. 


if interested, write Dept. “‘E” for Bulletin 


s 


S. MORGAN SMITH COMPANY, YORK, PA. 


Branch { 176 Federal St. CHICAGO 405 Power Bldg. 
Offices: BOSTON 76 Monroe St. MONTREAL 
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?>LEA-COURTENAY PUMPS 
Centrifugal 


umping machinery 
or every kind of 
pumping service, 
Lea-Courtenay Co 
3 Main Street Newark, N. J. 
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“ONT 11111 OORT HE 
EARLE - CENTRIFUGAL-PUMPS =; 


For all purposes where 
Centrifugal Pumps of the 
better class are adapted. 


The Earle Gear & 
Mach. Co. 
4707 Stenton Ave. 
Philadelphia, Pa. 
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Graphical 
Analysis 


A Textbook on Graphic Statics 
By William S. Wolfe 


Head of Structural Dept. Smith, 
and Grylls; formerly instructor in Architec- 


Hinchman 


tural Engineering, University of Illinois. 
374 pages, 6 x 9, 731 illustrations, 
$4.00 net, postpaid. 


This book is a development of notes and blueprints 
prepared by the author and used in his classes at 
the University of Illinois. The emphasis is placed 
on the analysis of stresses rather than on design or 
the computation of loads although one chapter is 
devoted to design and the determination of loads. 
A thorough mastery of the constructions and solu- 
tions presented in this book will give the student 
an excellent grasp of the subject. 


The Engineer in Practice 


Who wishes to review the subject of graphic statics 
will find this book a concise, usable presentation of 
fundamental principles. 


Chapter Headings Are 


CONTENTS. — I.—4eneral Methods. I1.—Centroids. 
11l.—Moments. IV.—Beams. V.—Trusses. VI.—Moving 
Loads. VII.—Masonry. VILI.—Reinforced Concrete. IX. 
—Design, X.—Miscellaneous Problems. 


Examine this new book 


for 10 days FREE 








a a 
§ McGraw-Hill Boek Company, Inc., 370 Seventh Ave., New York. : 
; You may send on 10 days’ approval—Wolfe’s Graphical Analysis, ? 
4 $4.00, net, postpaid. ' 
2 I agree to pay for the book or return it postpaid within 10 days g 
' receipt. t 

t 
; Member Amer. Soc. C. E.?........Subse. to Eng. N. R.?.......- é 

t 
: ee. o 0.66 oo. 0646 OOOH Ge 640d 49 06.095 6H DSHOE TEE DOES E ODD ' 
' (Please print) , 
‘ ; ' 
' DGBTORR 2 én cee et $0065 0 0049009800060 KO SHEED OESOS eeeeereses : 
; Official] Position ..- 2... - ccc r erence reseeresesesesesseeessee £ 
; Ware Of COMPAR 2... cc ccs ccc rccewedssecccarves : 
' (Books sent on approv “y to retail purchasers in U. Can ja i 
g only.) x 2-28-22 g 
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Steam Turbine Co., Trenton, N. J. 
Builders of TURBINE MACHINERY, including gs 
: Turbines of all capacities for high or low-pressure 
= and for direct connection or for belt or rope drive, ( 
= plete Turbo-Generator Sets. Centrifugal Pumps “for 
= Heads and Capacities. Centrifugal Blowers an 
Compressors. Double Helical Speed Reducing Gea 
Write for special bulletins on app@ratus in which , 





are interested. ‘= 
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A. D. Cook, LAWRENCEBURG, INDIANA 


Manufacturer of 
Steam and Power Deep Well Pumps, Single and Double Acting, Ceok’s Pat 
Brass Tube Well Strainers, Deep Well Cylinders, Sucker Rods and Well T 
Deep Well Pumping Systems installed complete. 

Write for Catalog No. 11-6 

Cook Deep Well Products have always been manufactured by A. D. Cook, T 
Cook Well Company of St. Louis, Mo., a selling organization, has reti 
from active business and has transferred its good will to A. D. Cook. ¢ 
tomers of the Cook Well Company will receive dirrect service by writing t 
A. D. Cook, Lawrenceburg, Ind. 
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HYDRAULIC 
TURBINES 
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THE PELTON WATER WHEEL Co. 
Hydraulic Engineers 
1992 Harrison Street 100 Broadway 
San Francisco New York 
TOT i 
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F ‘WOODWARD WATER WHEE 
GOVERNORS 


Built in All Types and Sizes from the Smallest to. aa Largest _ 


Woodward. Governor. Company 
208 Mill Street Rockford, Hlinois 5, 
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ERIE 


Sand-Gravel Dredging Pumps 


will handle your liquids with solids in suspen- 
sion at the minimum cost. Belt, motor or 
steam direct drive. 


Send for Bulletin 35 


ERIE PUMP & ENGINE WORKS 
152 Glenwood Ave., Medina, N. Y. 
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EDSON DIAPHRAGM PUMPS 


Original and World Famous 
Made in all styles—Hand and Power 
None Genuine unless our name is imprinted in full in Pump 


EDSON MANUFACTURING CORP’N 


373 Broadway, Boston, Mass. 
Established 1859 
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ALLIS-CHALMERS 


MILWAUKEE, WIS. U.S.A. 


Crushing and Cement Mackinery—Hydraulic Turbines—Centrifa- 
gal Pumps—Power and Electrical Machinery—Pumping Engines 
—Air Compressors. 
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THE HEINE CHIMNEY CO. 


ENGINEERS and BUILDERS 


RADIAL BRICK 


and 


CONCRETE CHIMNEYS 


Chicago, Ill. New York, N. Y. 
123 W. Madison St. 30 Cnurch St. 


Branch office= ‘n all principal cities 
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on CHIMNEYS 


Alphons Custodis Chimney Construction Co. 
95 Nassau Street, New York 
Perforated Radial Brick Chimneys 


_| BUILDERS AND DESIGNERS OF THE TALLEST 
AND LARGEST CHIMNEYS IN THE WORLD 


| Anaconda Copper Mining Company, Anaconda, Mont. 
feight 585 ft. above grade. Top diam., 60 ft. 

We design and build chimneys of all sizes and for 

_ all purposes for boilers, furnaces, chemical plants, 
destructors, etc. 

. Experts in repairing chimneys. 

* Lightning Rods installed and repaired. 

* Specifications, plans, designs, and data furnished free 
upon request 


ATLANTA CLEVELAND 


BOSTON DETROIT 
CHICAGO PHILADELPHIA 
TORON 


PITTSBURGH 

RICHMOND 

SEATTLE 
MONTREAL 


Send for free descriptive literature, Set No. 313. 
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SUMMERHAYS 
RADIAL BRICK 
CHIMNEYS 


AND BOILER MASONRY 


Put our 60 years of highly 
specialized training and ex- 
perience to work on your 
chimney problems 


Send for data-photographs 
and names of customers 


WM. SUMMERHAYS& SONS 


ROCHESTER.N.Y. 
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H. R. HEINICKE, Inc. 


Designers and Builders 


RADIAL BRICK CHIMNEYS 


New York, N. Y., 147 Fourth Avenue 
Indianapolis, Ind., 540 N. Meridian St. 


SALES OFFICES: 


Buffalo 

Philadelphia 

Charlotte, N. C. 

Los Angeles 
Montreal 
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Pittsourgh Cincinnati 
Kansas City 
Memphis 
New Orleans 


Cleveland 
Chicago 


Milwaukee Louisville 
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Heinicke Chimneys have stood the test for twenty -years. They are 
economical in first cost and fuel consumption. Our Ragincering 
Department is at your service. Preliminary estimates and designs 
furnished. May we send you our 1922 circular? 
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STEEL STACKS 


~BREECHINGS- 
TANKS OF ALL KINDS» 


FABRICATORS »%0 ERECTORS 
of SPECIAL PLATE STEEL WORK 


SEND US YOUR SPECIFICATIONS 
on BLUE PRINTS QUOTATIONS 


LITTLEFORD BROS. 


41S E. PEARL ST. 
CINCINNATI — OHIO 


_ 


SUAGEMEAASALAAAAAEGAO OG 008 TLLSLEDASELGL OA AOU USA SEUCLASSENSEUGETEEOSLOSORSOONUDEORDAASEOEESEAURAAUNCOOROOEA 
Shaeanvevensennenennneoeeemeernnpensersaronnnssavenrsvenscenunnnesseecennervensansceeesssasasennonensnseneninnee 


SQUOUUEAUUUAULAAAROAASALEAAAULANAAEAOANAOCOAUAOAARAAUGOUUENAUESUALSALUEAULUES AO SADUSONDSDAUUAUSOAGULGOAEOOSUOUOASULESOLEAUGSOOUSQOEAGOBOODASUOEGUO GSU EEAU USE 


AMERICAN CHIMNEY CORPORATION 


OF NEW YORK 


Designers and Builders 
Radial Brick Chimneys 


MAY WE SEND YOU OUR CATALOGUE ? 


Main Office: 
147 Fourth Avenue, New York 


BRANCHES: 
Chicago: 1101 Security Bldg 
Cleveland: 919 American Trast Bldg. 
Philadelphia: Stephen Girard Bldg 
Boston, 141 Milk Street 
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CONCRETE 


CHIMNEYS 


More Than Fifteen Hundred in Use 


Builders of 
The Highest Masonry 
Structure in the World 
at Tokio, Japan 
Height 672 ft. 
Inside top diameter 3 ft. 6 in. 


Catalog sent free upon request. 
Contracts executed in all parts of the world. 


The Weber Chimney Company 
1453 McCormick Building, Chicago, U. S. A. 
Sales offices throughout the world 
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1 | 
have proved their ability to stand up under the hardest 
service conditions. Not one has ever failed. The evenly 
hard burned radial brick with corrugated sides insure the 
greatest possible strength of the mortar joints. Leading 


power plants and smelters are equipped with Kellogg 
Chimneys. 


Bulletin No. 60 is yours on request. 


THE M. W. KELLOGG COMPANY 
90 West Street, New York 
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KELLOGG 
CHIMNEYS 
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CARBIC 
Powerfll LIGHTS 


CARBIC MANUFACTURING CO. 


NEW YORK 


AAUOTEUAERENTERUAERETENEDEDEREDUEEEAEU EE EAOTUCUEAEEDRRUUAPEEDOERGALUALEGEEUULEDAAUDDERTT LED AUREPPRERED REED CODEEGEE EERE TOD ESEOAEEDADEEEAREEE CECE ED OOOO ERE 


FOSTER SUPERHEATERS 


A necessity for maximum engine and turbine economy. 
Write for full information on the benefits of superheat. 


ittsburgh San Franci Philadetnhi. 
‘eo Dallas innten, Eat. 111 Broadway, New York 
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BRANCH OFFICES 


Boston, 49 Federal Street 


PHILADELPHIA, 


PITTSBURGH, 
CLEVELAND, 


North American Building 
Farmers Deposit Bank Building 
Guardian Building 


CHIcaGo, Marquette Building 
CINCINNATI, Traction Building 
ATLANTA, Candler Building 


‘Tucson, ARIZ., 


Datuias, TEX., 





AIRCO PRODUCTS 
Oxygen 


Acetylene 
Nitrogen 
Argon 
and other 
Atmospheric 
Gas Products 








AIRCO-DAVIS 
BOURNONVILLE 


PRODUCTS 
Welding and Cutting 
Apparatus and 
Supplies 
Acetylene 
Generators 


Specially Designed 
Machines for 
Automatic Welding 
and Cutting 


NATIONAL CARBIDE 


“Airco Oxygen and 
Acetylene Service Is 
Good Service’’ 





DULUTH 


Reduce the fuel consum 


CHICAGO 


21 So. Stone Avenue 
2001 Magnolia Building 
HONOLULU, H. T., Castle & Cooke Building 
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THE BABCOCK & WILCOX COMPANY 


85 LIBERTY STREET, NEW YORK 


Builders since 1868 of 
Water Tube Boilers 
of continuing reliability 





Bayonne, 


Airco District Offices 


and Distributing Stations 


An Airco Distributing Station is 
located in each of the following cities. 
District Offices are located in cities 
indicated by a star (*). 





Albany, N. Y. 
Atlanta, Ga. 
Baltimore, Md. 
Bethlehem, Pa. 
*Birmingham, Ala 

2825 N. 29th Ave. 
*Boston, Mass. 

122 Mt.Vernon St. 

Dorchester 
Bridgeport, Conn. 

Brooklyn, N. Y 
Bronx, N. Y. 
*Buffalo, N. Y. 

730 Grant St. 
Canton, O. 
*Chicago, Ill. 


2236 So.Lumber St. 


*Cleveland, O. 

1210 W. 69th St. 
Cincinnati, O. 
Coatesville, Pa. 
Columbus, O. 
Defiance, O. 

Des Moines, Ia. 
*Detroit, Mich. 

7991 Hartwick St. 
Duluth, Minn. 
East Chicago, Ind. 
East St.Louis, Ill. 

*Emeryville, Calif. 
Park Ave. and 
Halleck St. 

Erie, Pa. 
Ft. Wayne, Ind. 
Gloucester, N. J 


Grand Rapids. Mich. 


Hartford, Conn. 
Indianapolis. Ind. 
Jersey City, N. J. 
Johastown, Pa. 
Joplin, Mo. 
Kansas City, Mo. 
Lebanon, Pa. 
*Los Angeles. Calif. 
4th and Main Sts 


Louisville, Ky. 
Madison,jIil. 
Milwaukee, Wis. 
*Minneapolis, Minn. 
327 25th Ave., S.E. 
New Haven, Conn. 
New York, N. Y. 
(Metropolitan 
District) 
342 Madison Ave. 





Norfolk, Va. 
*Oklahoma City, 
Okla. 
P. O. Box 1338 
Paterson, N. J. 
Peoria, Ill. 
*Philadelphia, Pa. 
Germantown and 
Allegheny Aves. 
*Pittsburgh, Pa. 

1116 Ridge Ave. 
Portland, Ore. 
Pottstown, Pa. 

*Richmond, Va. 

P. O. Box 1192 
Rochester, N. Y. 
San Francisco,Calif. 

*Seattle, Wash. 

3623 E. Marginal 

Way 
Sharon, Pa. 
Springfield, O. 

*St. Louis, Mo. 

115 Plum St. 
Tacoma, Wash. 
Terre Haute, Ind. 
Toledo, O. 

Tulsa, Okla. 
Warren, O. 

West Quincy, Mass. 
Youngstown, O. 





Air Reduction Sales Co. 


Mfr. of Airco and Airco-D-B products 


Controls the Manufacture and Sale of 
National Carbide 
Home Office: 
342 Madison Ave., New York, N. Y. 
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POWER SPECIALTY COMPANY frit. 


Portable 


BOSTON 


ea of steam shovels. 
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N.J SEATTLE, 
Barberton, Ohic 
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Makers of Steam Superheaters 
since 1898 and of Chain Grate 
Stokers since 1893 


BRANCH OFFICES 


Detroit, Ford Building 

NEW ORLEANS, 521-5 Baronne Street 
Houston, TEXAS, Southern Pacific Building 
DENVER, 435 Seventeenth Street 

SALT LAKE Ciry, 705-6 Kearns Building 

SAN FRANCISCO, Sheldon Building 

LoS ANGELES, 404-6 Central Building 

I,. C. Smith Building 

HAVANA, CUBA, Calle de Aguiar 104 

SAN JvAN, PorTO RICO, Royal Bank Buildinc 
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RUST CHIMNEYS 


RADIAL BRICK AND REINFORCED CONCRETE 
REFRACTORY BRICKWORK 


ENGINEERS AND CONTRACTORS 


The RUST ENGINEERING CO. 
PITTSBURGH WASHINGTON BIRMINGHAM 
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WIEDERHOLDT CHIMNEYS — 


for Special Service 
Not equalled by any other for boiler or special service HIGH 
TEMPERATURE, ACID GASES OR ANY OTHER UNUSUAL 
CONDITIONS 
Wiederholdt Construction Co. 


621 Bank of Commerce Bldg. ST. LOUIS, MO. 
30 Church St. NEW YORK, N. Y. 
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ROBINS CONVEYING MACHINERY 


For every material handling need. 
We design, manufacture and erect BELT CONVEYORS, BUCKET ELEVATORS, 
SKIP HOISTS, COAL AND COKE CRUSHERS’, “PERFEX” SCREENS, COAL 
STOCKING AND RECLAIMING BRIDGES, and many other types of material 
handling equipment, Write for Handbook of Conveyor Practice. 
ROBINS CONVEYING BELT COMPANY 

New York, 14 Park Row Chicago, Old Colony Bldg. 
Boston, 70 Kilby St. Pittsburgh, Union Arcade Bldg. 
El Paso, Tex., 349 First National Bank Bldg.; Birmingham, eAla., C. H. Davis 
Engineering Cc.; Toronto, Ontario, Gutta Percha & Rubber, Ltd.; San Francisco, 
The Griffin Company. 
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Elevating, Conveying and 
Coal Rehandling Machinery 


Put your problems up to the engineers 
of a company which has ranked high 
= for over forty years. 


The Webster Mfg. Company 


Factories in Chicago and in Tiffin, Ohio 
Executive Offices: 4500 Cortland St. Chicago 
Sales Offices in Principal Cities 
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Records Speak Volumes 


The unusual qualities of Caldwell Cypress 
Tanks are proven by their enviable 
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records in a sections of the country 
Perhaps this is largely due to the fact 
that, of all woods, cypress is the one 
which lasts best outside its native 
climate. 

Thirty years’ experience in building 






tanks enabies us to couple this remark 
able tank wood with workmanship and 
design that ensure the maximum of 
tank satisfaction. 


Send for Catalog 


W. E. Caldwell Company 


Incorporated 
1960 Brook St., Louisville, Ky. 
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STEEL PLATE CONSTRUCTION 
Penstocks; Riveted Steel Pipe; Caissons; 
Smokestacks; Standpipes; Water Tanks; 
Power Plant, Hydraulic and Municipal 
Waterworks Equipment. 





The Petroleum Iron Work Company 


Sharon, Pa. 
New York St. Louis Tulsa 
Casper Tampico San Francisco 
Sd 


Houston 
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a | STEEL TANKS 


FOR ALL PURPOSES 
TIPPETT & WOOD 


PHILLIPSBURG, N.J. 
_New York Office 
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Steel tanks are best. 
The best are Horton’s 


CHICAGO BRIDGE & IRON WORKS 
NEW YORK, 3111 Hudson Terminal. CHICAGO, 
2101 Transportation Bldg. ATLANTA, 1025 Forsyth 
Bldg. DALLAS, 1602 Praetorian Bidg. SAN FRAN- 
CISCO, 1020 Rialto Bldg. MONTREAL, 1114 Bank 
of Toronto Bldg. JACKSONVILLE, FLA., 1322 
Bisbee Bldg. 
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Steel Tanks for All Purposes 


Also Water Softening Equipment 
Storage Tanks, both vertical and hori- 
zontal, riveted or welded. Fieldand shop 
erected Storage Tanks; Elevated Tanks 
forindustrial, municipal and railroad use. 


GRAVER Onpantion 


East Chicago, Indiana 
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& Structural Steel Work 


PITTSBURGH - DES MOINES STEEL COMPANY 
CURRY BUILDING, PITTSBURGH. PA. 
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Just Published 


Second Edition 
Revised and Enlarged 


THE PLANNING 
of the MODERN CITY 


By Netson P. Lewis 
Formerly Chief Engineer, Board of Estimate and 
Apportionment, New York City 


With the Assistance of 


Haroitp M. Lewis 


authorative review of the principles governing 
city planning. The_record of the most im- 


A 


portant accomplishments has been brought down to 
date as far as possible, and the chapter on “Progress 


and Methods” has been largely rewritten to cover 
important new developments. 


457 pages. 6 by 9. 62 figures, including half-tone illus- 
trations and diagrams. Cloth, $5.00. 


Other Books for Municipal Engineers 


Fotwe_tt—Municipal Engineering Practice 


422 pages. 6 by 9. 113 figures. Cloth, $4.00. 


Stein—Water Purification Plants and Their 
Operation—Second Edition 


258 pages. 6 by 9. 95 figures, 11 charts. Cloth, $3.00. 


HazeEN—Meter Rates for Water Works 


217 pages. 6 by 9. 28 figures. Cloth, $2.25. 





Ask for any Wiley book on Free Examina- 
tion terms. Send the coupon NOW, 


Se ee SS SS SSF SS SS SSS SSS SSF SSF TSS BS Se ee eee es 
“pr sa * B 
WILEY FREE EXAMINATION COUPON 4 
John Wiley & Sons, Inc., 432 Fourth Ave., New York City. é 
Gentlemen—Kindly send me the following books for 10 days’ free . 
examination: ’ 
' 
COSTES SE CEH EHESHESEHSEHSHEHSESHESEHEHHEHSESH SE EEHEHEHETESESEHEHEES $ 
4 
Calas e. area een ee 46 0:1 e ORE GE EON CRUE hb a ' 
x 
I agree to remit th# price of the bocks within 10 days after their g 
receipt or return them postpaid. i 
5 
ee FE ke LES ee CSUN 6s PRCT Sie hESC HRS ee + Oh Bae + 
i 
BOMB FT. cc cc ac Sa eR aN Oh TN UC eee PR cc ERM CA CMe ebae : 
EZ Game @ er OF ak ok oie 2 oc o'ce cc we ce eicncecsecvetes vowed : 
(State what society) ‘ 
Subscriber of Yes 1 
Eng. News-Kecord No E N--R. 12-28-22 @ 
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Shoemaker-Satterthwait Bridge Co. 


Fabricated Steel for Bridges and Buildings 
[ee York aa Philadelphia 
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TEND BRIDGE COMPANY 


Lngineers, Designers, Fabricators, Lrectors of Ce Te ee 


chats itn STPUCTURAL STELL WORK * sti 


146 Firse Na kf ews 
atid Grakaine: i Prompt shipments of fabricated or plan. sections from stock are 


Tel. Randolph /4¥88 
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FREDERICK SNARE CORPORATION 


Harbor Works Formerly The Snare & Triest Co. Industrial Plants 
Bridges CONTRACTING ENGINEERS Sugar Mills 

ailroads Power Plants, Dams, 
Railroad Terminals 8 West 40th Street, New York Reservoirs, Pipe Lines, 
Warehouses Havana, Cuba, Zulueta, 36 D. Philadelphia, Pa., 1524 Chestnut St. Tanks. 
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Ttla-sa ya) ee ALLEN RIVETERS 


“Whatever the Riveting, there’s 
BRIDGE CO. 


an ALLEN for the job.” 





WORKS: eget CE: Let us quote on your present needs 
NEVILLE ISLAND, PA. oN 372 GERARD AVENUE 
and NORTH SIDE PITTSBURGH. PA JOHN F. ALLEN CO. NEw YORK 
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Steel Bridges & Buildings 


McClintic-Marshall Co. 
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STEELE & CONDICT, INC, 


Manufacturing Engineers—Jersey City, N. J. 
Most Modern Facilities for the 
DESIGN, MANUFACTURE and ERECTION of 


| MACHINERY and EQUIPMENT 






Pittsburgh 
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for all types of MOVABLE BRIDGES 


Established 1868 
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STROBEL STEEL CONSTRUCTION CO. 
1744 Monadnock Block 
CHICAGO, ILL. 


CONTRACTING ENGINEERS 
STRUCTURAL STEEL WORK 


BRIDGES TURNTABLES BASCULE BRIDGES 
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Snead Architectural Lron Works 
LOUISVILLE, KY. 
STRUCTURAL STEEL and ORNAMENTAL IRON 


Large Stock of Standard and Bethlehem Shapes 
Immediate Shipment of Fabricated or Plain Material 
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Edward F. Terry, Chairman of the ee ge O. Wagner, Vice Pres £ a. ‘ Cut out the lost motion in 
Board joward H. Sherwin, Vice a 
Brederick ‘tench, President. Gen, Manager “4 nut 
7 = * 
The TERRY & TENCH CO. : turning 





By using a 
FAVORITE 
Reversible Ratchet Wrench 
Does not leave nut until seated or re- 
moved. Cannot slip. 

GREENE, TWEED & CO., 109 Duane St., New York 
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INC. 
Engineers and Contractors 


GRAND CENTRAL TERMINAL, NEW YORK CITY : 
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Steel Plate Construction 
steel Storage Tanks, Blast Furnaces, Gas Holders 
Steel River Barges. and Plate Work of all Kinds 
Nia Transmission Towers 


BELMONT [RON WORKS! | 


PHILADELPHIA EDDYSTONE = = 


Engineers - Gontractors - Exporters 

STRUCTURAL STEEL AND 
STEEL LUMBER 

Complete Industrial Buildings 





RITER-CONLEY COMPANY 
General. Offices, Pittsbi Tele ee 
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Bethlehem Steel 
Company 


Design, fabrication, and 


erection of steel for 
bridges, buildings, and 
other steel structures 


General Offices: BETHLEHEM, PA. 
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Sales Offices: 

York Baltimore Buffalo Chicago 
Soon Atlanta Cleveland St. Louis — 
Philadelphia Pittsburgh Detroit an Francisco 

MIM enaacenaeauunnnnt 





SOULE EA CUNO 


BriIpGE OPERATING MACHINERY 





Z Designed and Manufactured for i 
2 All Types of Lift Bridges and Swing Draws : 
3 THE EARLE GEAR AND MACHINE CO. Z 
3 PHILADELPHIA, PENNSYLVANIA 2 
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STRUCTURAL STEEL 


for Buildings and Bridges 
Prompt Shipment 


JOHN EICHLEAY JR. CO. 
Pittsburgh, Pa. 
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SAUCE 
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Louisville Bridge & Iron Company 
(Incorporated) 

Louisville, Ky. 

Bridges Buildings Structural Steel 


Engineers, Fabricators, Erectors of Steel Railroad and 
Highway Bridges. Structural Metal Wor 
of every description 


nee oe 


Dcciapeaseenmnnnnitiiiied 


™ 
i 





JOUUREOGUUENESAOUGOUOCEREOOE OOOO 





DUA 


TTT res / Mount Vernon Betigse@nc: | || 


The Mount Vernon Bridge Co. 


ENGINEERS AND MANUFACTURERS OF : 
Iron and Steel Mill Buildings and Structural Work = 
Railway and Highway Bridges, Roofs, Viaducts, ete. Z 

MOUNT VERNON, OHIO Li 
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THE 
Boston Bridge Works 


INCORPORATED 


47 Winter Street, Boston, Mass. 


Bridges and Buildings| 
ZMH NNN 
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ESTABLISHED 1868 INCORPORATED L886 


REINCORPORATED 1905 


PENN BRIDGE COMPANY 


Beaver Falls, Pa. 


PUALEUTECADELEOOADenesereaanenecaganaeens 


me 


Bridges, Buildings, Structural Steel 
of Every Description 
Grey Iron Foundry and Machine Work 
Boats, Barges and Riveted Pipe 


Shops: Beaver Falls and Claysville, Pa. 
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Crane ard Derrick Department: 101 Park Avenue, New York City 
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CHESAPEAKE 
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Bridges, i. W O R K SS Cranes 


BALTIMORE :: :: MARYLAND 
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Nays MILWAUKEE WISCONSIN 
Chicago’ Detroit Kansas City  &/Paso 
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Oiene and Works, 
BERL ‘ONN. 


220 — ‘New York 
Springtield, Mass. 
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FORT PITT BRIDGE WORKS 
OF PITTSBURGH, PA. 
Bridges, Buildings, Ship Fabrication 


fous Office, Oliver Fide. Pittsburgh, Pa. New Y 


k Office, 29 Broadway, 
Shicago Office, “Fea 


Yor' 
Clevel ~" Office, Marshall Bidg. 
chasing Dept, and Works, Canonsburg, Pa 
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_. Works-—Phoenixville, Pa. . 
The Phoenix Bridge Co. 

te «a 7 Bridges and Buildings— 

Phila, “New. York Boston Rochester Washington 
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The Strauss Bascule Bridge Company—- Engineers 

Specialists in MOVABLE BRIDGES, Designers of 

=: STRAUSS TRUNNION BASCULE BRIDGES" 
and 


STRAUSS | DIRECT LIFT BRIDGES 
orth Michigan Avenue, Chicago 
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This is a new book—a companion volume to 
Gillette’s HANDBOOK OF COST DATA 
and Gillette and Dana’s MECHANICAL AND 
ELECTRICAL COST DATA. There is no 


duplication of material in the works. 


The estimator’s 
ready guide 


This new Gillette book tells you how to make 
an esimate on a construction job, and then gives 
you accurate, detailed costs of actual jobs. These 
costs are so analyzed and itemized that you can 
easily make your own rate substitutions to allow 
for variations of time and locality. 


Just Out 


Handbook of 
Construction Cost 


By H. P. Gillette 


Editor of Engineering and Contracting 
1734 pages, 4% x 7, flexible, illustrated, $6.00 net, postpaid 


There are twenty-three chapters of detailed costs of 
actual jobs covering every phase of construction work 
from hauling and excavating to painting bridges. 


In addition to this priceless cost information there 
are two chapters that 


(1) show the value of using accurate cost 
data; 

(2) explain how to make a 
rapid and pre- 
liminary esti- 
mate of cost; 
(3) give a typ- 
ical complete 
cost estimate as 
an example; 


(4) discuss fac- 
tors a contrac- 
tor should con- 
sider in making 
estimates; 

(5) give Mr. 
Gillette’s form- 
ula for commod- 
ity price levels 
and also his 
formula, for 
wage levels. 


Examine 

it 

for 10 days 
FREE 


o oa 
t 
: McGraw-Hill Book Co., Inc., 370 Seventh Avenue, New York, a 
a 
: You may send me on 10 days’ approval: Gillette’s Construction é 
Cost, $6.00 net, postpaid. I agree to remit for the book or return 1 
; it postpaid within 10 di ays of receipt. ' 
; ..I am a member of the Am. Soc. C.E. ; 
' .--I am a regular subscriber to Engineering News-Record. . 
a 
DS NE. oc. datnndn occ satus bh udoes : 
' 
Be BORO nk ies 2 50 Sin SEU Oh ds 65 0 0s Reins psc es 0 see bap adees t 
y ' 
g Official Position... 12.0.0... cece eect weet cence eee eeeees ' 
: Name Of Company... .. ccc ccccccccccsccccccssvecseesesseeeces ¥ 
' (Books sent on approval to retail purchasers in U. 8. and Canada ' 
8 only.) N.-R. 12-28-22 § 
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_[ VIRGINIA BRIDGE “8 
Steel Buildings a 


ROANOKE MEMPHIS BIRMINGHAM 
j NEW ORLEANS DALLAS 
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UODACOOCUEUAADUS LASSER AMALGSAASAADUADUAEOASAAAGOCAESOCOUEOUAOOADSAUANUELAAAANAANUAULAUINAHNIAUN), 


MORAVA CONSTRUCTION CO. 
suOnSiMavotectorers of 


STRUCTURAL STEEL : 
For All Purposes STEEL BUIi.DINGS, BRIDGES, Ete. F 
Capacity, 25.000 tons per year. E 

E 





THVTVETION? 


General Offices and Works: 85th Street and Stewart Ave. 
City Office: Suite 419 oops Gas Pids.. 122 Michigan Boulevard, 
cago, 


Foremost liz 


DAADARUGUSEOOSOOSOOOELONEROOESIOOEOOEOOTOREEE: 
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<i> STRUCTURAL STEEL<ii> 


We are completely equipped for furnishing and erecting heavy roll- 
ing mill buildings, sheet and tin plate plants, machine shops, 
foundries, factories, crane runways, bridges and all manner of 
construction requiring highly fabricated steel work. 

All varieties of steel plate work. Forge and hammer, oxy-acetylene 
or electric welding. 


___BLAW-KNOX CO., Firrsidicin Ba: 
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RIVERSIDE BRIDGE CO. 
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MARTINS FERRY, O.| 
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The A B C’s of Calculus. : 
= By CARPENTER : 
= A simple treatise of the fundamentals of é 
= Differential Calculus. Giving both the analytic and = 
= geometric methods of developing the rules for = 
= differentiating. Price $1.50, postage prepaid. E 
: Published by é 
E Cc. C. CARPENTER, Ada, Ohio 5 
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The World’s Standard for 
Accuracy and Durability 


Wiebusch & Hilger, Ltd. 
New York Sole U.S. Agents 
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N abridgement of the Nautical Alma- 
nac with Tables of Mean Refractions 

in Declinations; Culminations of Polaris; 
Azimuth of Polaris at all Hour Angles; 
Elongation of Polaris and Azimuth of 
Polaris at Elongation; Rules for taking the 
Sun at any Latitude or Longitude with and 
without Solar Attachment; and Transit, 
Level and Solar Attachment Adjustments. 


EUGENE DIETZGEN CO. 


Right goods at right prices 
continuously since Year 1885 


Branches: Sales Offices: 
Chicago New York Philadelphia Washington 
New Orleans Pittsburgh Factory: 
San Francisco Chicago, Illinois 


LULANLUAAOOSLESOLESCULOAAOOLSSELDASOANSAOAAOADAUAOOEREREDAOUOOUEODESEOOCGED ETONEAEDEOUOOOUGEDEOTOCSCUONEOLERELSOOEREDUDOUOOUERSCEED OOCEDOOUGELIOORSOMOUNTSORRDOPOCRERL DONO AUSORERESUTOOEEEOOOOGRROGE ELEC OOCEERONOOTOSOTPOREE RR 


SQUUNAAANAAANGNANONAADNNAANADASUASSAAOAOANDOAEDUSEONSONSEOONEHAMDANEOOAESAOSODUALANOODOUREOSONDOOAEDOSOOGANOOOOOEAOODNGODOSERDUNESUO NORD DON NONDOGHOOOLOCEONCLOOOCAOCOOORERUOEO OOO OOELORSUOROURRERA MALI TOOLNNOUENIANVUNT 


guy uueasgpousesuaacuuayouangnenanuoguouyvvasssenencenezauanaunesnvussaneensraocuscaeeveconeeeccuecuovenseenseecccuaccaanceseneevovuouovausaneeesunl? 


OUUUFUUN0QUOUUSOOUELASERMAMLAEOUAAASGUOEOAAEOOULINGMQQSGOUAGUOOGROOOAGOQOGEOOOUSOQUUULOOUGOOOOOLEGOUEGSOOSOOOUEOUOOUENOUUEGOOOUCEOUEOGAOU UOMO EEOOLGASULASOA Ltd: 
Speaking of the famous 


“WHITE” NO. 1916 TRANSIT 


a well-known engineer 
said: 


recently A 







“It beats any machine I have 

ever used before; it lacks noth- 

ing but the power of speech.” 
Send for our 1922 Cata- 


logs of surveying and 
drawing instruments. 


David White Company 


903-912 Chestnut St. 
Milwaukee, Wis. 


AUUCTNTUCEEUAEDEEUO LATERAL EALANENADU ENED AA AED ATU A NEMA EA 


ANEUADEEUEAOOGGOU AAU TEEESUSEOON CUT ESEUERSERRAAAAMADAAAEAOEASOGEEDESUCUOOOSORESEEELSCOSDEAERAAERORLAGUETALAAG EEE 
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: BUFF” : 
3 Buff is an Old Name = 
q Send for New Catalog No. 2 2 
2 BUFF & BUFF MFG. CO., Boston, Mass. = 
3 Branches: z 
: »-46 Dey St., N. Y. C.; 231 N. Wells St., Chicago 2 
cOUMUHAAETDUAD NANA NTUENMEDEDNDAEAUEANALEUDAAAEDOEbEGAANAoGAnAsAOUDaObADADeGuOueGoOoOosatasoconananeananeoenestecansseenenecenassnnsensantuencggegngegegeanestors 
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= 
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Bargains in Used Blue Printing Machines 


We have on hand a number of used blue print ma- 
chines taken in trade and sence that every machine 
offeed has been actually rebuilt by our experts. 

These machines are priced especially low and_ will give 
excellent satisfaction. Write for Bargain List No, 22. 


The C. F. Pease Company, 836 N. Franklin St., Chicago 
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On Work of Exacting Accuracy— 


the Engineer’s standard, for every-day 
use, year after year, is the Gurley Precise 
Transit No. 8-A with 11-inch telescope. 
It is built for service—and gives it. 


Ask for Bulletin on the Engineers Transits 
W. & L. E. GURLEY, Troy, New York 
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—automatic 
—continuous 


—graphic 





Every change in the height of the Water 
Level, be it in a reservoir, river, canal or 
sewer, as well as the variation in the flow 
over a weir, is accurately recorded by this 


New 


Water Stage Register 
and Tide Gauge 


Can be adjusted to give dairy, weekly or monthly 
record, showing the change of level in any of 
the following ratios: 1:1, 1:2, 1:5, 1:10, 1:20, 


1:50. 4) 
Furnished in strong metal case with carrying 
handle. Weight about 24 pounds. 


Send for Circular. 


KEUFFEL & ESSER CO. 


NEW YORK, 127 Fulton Street, General Office and Factories, HOBOKEN, N, 9. 


CHICAGO ST. LOVIS SAN FRANCISCO MONTREAL 
616-20 S. Dearborn St. 817 Locust St. 30-34 Second St. 5 Notre Dame St. W. 


Orawing Materials, Mathematical and Surveying Instruments, Measuring Tapes 
Ehaseaueuvcsscccarcesvecanacacnesueeguesuuncceenacsvnvennescuenuaceecsacenauseu eeseentueesuesuerateeaccaqceeuenncune eet eeNe ead aNAA ENN 
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The Hamilton Line Includes 





Combination Drawing Tables and Filing Cabinets— 
Steel and Wood Sectional Blueprint Files—Drawing 
Tables—Folding Horses and Trestles—Typewriter 
Tables—Straight Edges—T Squares. 


FORT 
PITT 
YECTIONAL 
BUNKS 


All Steel — Sanitary 
Durable Comfortable 


4 j 


_ 
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Readily erected and 
taken down. 
section a 

one-piece unit. 


loose parts. No 
tools required to 
erect. Takes min- 





imum space when 
fully set up. 
Designs to meet 
all requirements 
Send for Details 
Pot. Aug. 18, 1918 


FORT PITT 4 wpa COMPA, OA 


VS. PITTS 
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Send for Catalog BX-10 of 
PRECISION 
ENGINEERING INSTRUMENTS 


Wm. Ainsworth & Sons 


NOUNOUNNEBORNEOOND, COUNT ONONEToOERONENE 





THE PRECISION FACTORY) 
DENVER, COLORADO, U. S. A. 
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If you desire a specific instrument for a 


7 ycos specific temperature need TJycos has it. 


aan Send for catalog. TEMPERATURE = 
= INSTRUMENTS INSTRUMENTS = 


-“ets* Jaylor /nstrument Companies * cites” 


Rochester, N. Y. 


: There's a reos and Seer Temperature Instrument for Every Purbose® 
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A Good Resolution 


Resolved that in 1923 we will in- 
troduce the Hamilton Idea into 
our drafting room. 





By introducing system and furniture of 
the right design, production is increased, 
better work is done and there are fewer 
errors made. 


Hamilton engineers will be glad to tell you how 
this can be done at minimum cost of installation. 


Hamilton Manufacturing Co. 


Two Rivers, Wisconsin 
Rahway, New Jersey 
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TAPES 


ACCURATE 
RELIABLE ALL WAYS 


Distinctive in Quality--the Very Best 


On Sale Everywhere 
Send for Bul 


THE [UFKIN fpULE (70. 
NEW YORK 


106 Lafayette StretSAGINAW, MICH. WINDSOR, ONT. 
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TROON ESOT TUTE TEDE SONNE 
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BERGER 


Monitor Transits and Levels 


C. L. BERGER & SONS 
BOSTON, MASS., U. S. A. 


PAM 
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Quality Evidenced Since 1882 


LIETZ 


TRANsITS—LeEveELS—ALIDADES 
PRECISE—SENSITIVE—STRONG 
The A. LIETZ CO., San Francisco, U. S. A. 


tTUNAUDTUAAESEOOORELOVAGSROLAGEOELEOUOEESEOUGUSDELOGARSSINOSOCELOOGE LEVORSGUDSOOEDODOSOHLESO0UD TOON LTONSEDEINERDGASDDGHUEED LLU SOREOTOAODORELAOEDOALDDDASUNORER EAS 
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THE 
UNIVERSAL 
DRAFTING 

MACHINE 


NEWS-RECOR D—Place 





Save Time and Effort 


The grouping of tools around a common center in a 
turret lathe made a vast improvement in lathe practice. 
In like manner consolidating a number of drafting tools 
into one instrument—the Universal Drafting Machine— 
marked a big advance in the art of drafting. 


The Universal Drafting Machine enables the draftsman 
to think without distraction—to draw, practically, as fast 
as he thinks—to make a drawing in half to three-quar- 
ters the time necessary with separate units of equipment. 
The Universal Drafting Machine is accurate, 
durable, reasonable in price. 


Write for our special trial offer 


UNIVERSAL DRAFTING 
MACHINE COMPANY 
Cleveland, Ohio, U. S. A. 


pecuesucevvsoncuancegvasuugcanenonueeegvancensvoceesarscegerognacanocecssanoeeessocaygaso eves sveeTEAESEPOESOD STEEDS SEOUL NN eg 


24 hours a day 
2 to 48 in. wide! 
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Barometers 
Black Print 


Paper & Cloth 


ore BLUE PRINT PAPER 










TUNETETTTOVOROSONTAEEESERESOORUOAUTOOOTEND 


Sine — 
rames . 
Day or night makes aa costs no more than ordinary blue- 
no difference to the Instruments print paper—yet 

eee - a 3e Compasses ood J ‘ 
Wickes. Its power Curves It is impervious to heat and mois- 
ful light turns out Drafting Reom ture, makes better prints as regards 
clean, clear prints ae detail and 


Instruments 


of surpassing bril- 


liancy day or night, 
rain or shine. That 
is why there are 
Wickes Users in 
every state in the 
Union, every coun- 
try in the world. 


Drawing Papers 
Engineering 
Instruments 
Heliograph 
Papers 
Inks 
Lythoprints 
Levels 
Leveling Rods 
Mathematical 
Instruments 
Metric Profile 
Paper 


will not fade under any conditions 
if thoroughly washed. Further- 
more— 


shipments that have been as long 
as three months enroute by water 
and through the tropics have ar- 
rived in first-class condition. 





Send for Mining 2 te feck ‘ 
nstrumen : 
Catalog. ealaaanen urther proof is necessary 


Salsa ask fora two yard free sample. 


Scales 


carers Ask for a copy of our 
Sen 1 Ps ; 

ys Chathe — big 384-page cata- 
logue of Engineers 


_ WICKES BROTHERS 1922 


Builders of Heavy Duty Plate and Structural Tools, Heavy Duty 
Engine Lathes, Special Production Lathes and 
Crankshaft Turning Equipment, 
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2 3 T-Squares and Architects Sup- 
2007 Water St., Saginaw,. Mich., U. S. A. Triangles plies, Instruments, 
501 Fifth Ave., New York, N. Y. Wooden Gatty ete. 







736 White-Henry Bidg., Seattle, Wash. 


ee ee 
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WICKES 


BLUE PRINT SYSTEM 


SAGINAW -MICHIGAN 





NEW YORK BLUE PRINT PAPER CO. 
100 READE ST.N.Y.C. 


Chicago Branch: 


American Blue Print Paper Co., 
445 Plymouth Court, Chicago, IIl. 
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Directory of Engineers 


WUUGTAADUAE UTNE ALAA SAAIE ANN 


New England 





Adams, H. S. 


Consulting Enguneer 
Wharf and Dock Construction 
Foundations, Harbor Works, 
Water Terminals 
100-101 Ames Bldg , 
Boston (9) Mass 


Barbour and Dixon 
F. A. Barbour, G. Gale Dixon 
Water Supply, Water Purifica- 
tion, Sewerage and Sewage [is- 
posal 


Bldg. 
Bldg. 


Boston, Mass., 
Cleveland, Ohio, 


Carmalt, L. J. 
Consulting Engineer 
Transportation Economics, Sur - 
veys and Investigations for In - 
dustrial Sites, Terminals, ete 
129 Church St 
New Haven, Conn. 


Tremont 
Finance 





The Crandall 
Engineering Co. 


Floating, Basin, and Railway 


Dry Docks 

Wharves, _— Piers, Terminals 
Harbor Works 

Investigation, Reports, Plans 
Supervision 

Boston, Mass., 102 Border St. 


East Boston Sta. 





Main, Charles T. 
M.Am.Soc.M.E. 


Plans and Specifications for Tex- 
tile Mills and other Industrial 
Plants, Water Power and Steam 
Power Development. Examina- 
tions and Reports on Plants 
with reference to their Value, 
Reorganization or Development 


Massachusetts Trust Bldg 
Boston,Mass. 200 Devonshire St. 





McClure-Greene Eng. Co. 


Civil and Consulting Engineers 
Water Works, Sewage Disposal, 





Dams, Bridges, Hydraulie De- 

velopments, Examinations, Esti- 

mates, Reports, Plans, Specifi- 

cations, Supervision 

Worcester, Mass, Park Bldg. 
Metcalf & Eddy, 

Water Works, Sewerage. 


tm a of Sewage and Indus- 
trial Wastes Supervision cf 
Operation. Valuations 


Boston, Mass. 14 Beacon St. 





—_— - : 
Universal Acme Engineer’g 
Centra’ Estimating Bureru of America 
Construction, Reports, Apprais- 
als, Field Accounting, Investig . 
tion, Consultation, General and 


Sub- Quantity Surveys & Esti- 
mates 
Bridgeport, 


Connecticut. 


Stone & Webster 
Incorporated 
Examinations Reports Appraisals 
Ou 
Industrial And Public Service 
Properties 


New York Boston Chicago 





Vaughan Engineers 
John F. Vaughan 
Design and Supervision 
Hydraulic, and Electrical 
Steam, and Structural 
Industrials & Public Utilities 
Investigations and Reports. 
Boston, Mass.185 Devonshire St, 





New York 


A 


anks & Craig 
Engineers—Chemists 
Design, Operation, Valuation, ~ 
vestigations Water, Sewage, 
dustrial Wastes. Food C hemistry 
Dehydration, Colloids, Researe 
51 East 42nd St., New York 
a a Building, Harris- 

urg, 


Bowe, ices F. 


Consulting Engineer 

Reports Waterworks, Sewerage, 
Valuation Treatment of 

Design Sewage, 

Operation Industrial Plants. 
New York City. 110 William St 


" 





City-Wastes Disposal Co. 


Specialists in Drainage, Sewer- 
age and Sewage Disposal. * 
Reports and Estimates, Surveys, 
Plans and Supervision. 


New York, 45 Seventh Avenue 


Caird, James M. 


Chemist and Bacteriologist 





Expert Testimony; Examinations 
and Reports upon Proposed 
Sources of Water Supplies; Tests 
and Supervisicn of Filter Plants; 
Copper Sulphate Treatments for 
Algae; Sterilization Treatments; 
Sanitary Investigations, Includ- 
ing Typhoid Fever. 


Troy, N. Y. 92 Fourth St., 





Cole, Edward S, 


Hydraulic Engineer. 
New York. 50 Church St., 





Concrete-Steel 
Engineering Co. 


Designing and Superrising 


Engineers 
Concreve-Stevl Bridges 
New York, Park Row Bldg. 
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Hugh L. Cooper & Co. 





General Hydraulic Engineering 


Including the design, financing 
construction and management of 
hydro-electric power plants. 


New York City, 101 Park Ave. 





Coulter, Waldo S. 


Consulting Engineer 


Water, Sewerage, Industrial 
Wastes, Drainage, Power Value 
ations, Reports, Estimates, Sur- 
veys, Plans and Supervision. 

New York City 114 Liberty St., 


| Davis, Benjamin H. 


Consulting Engineer 

Monumental Reinforced Con- 
crete Bridges for Parks, Cities, 
Counties, States and Railroads. 
Consultations, Estimates, Plans, 
Specifications and Supervision. 
New York Whitehall Building, 


Ellsworth, Barrows & 


Reeves 
Vatuation Engineers 
G. E. Barrows M. Am. Soe. C. E 
Cuthbert E. Reeves 
Member Am. Ry. Eng. Assn. 
50-52 West Eag le St. 
Buffalo, N. Y 


Farley, John M.. 


M. Am. Soc. C. E. 
Consulting Engineer 
Water Supply, Sewerage and 
Sewage Disposal, All Municipal 
Work, Design and Construction. 
New Y ork, 342 Madison Ave. 








Ford, Bacon & Davis 


Incorporated 


Business established 
1894 


115 Broadway, New York 


Philadelphia 
San Francisco. 


Chicago 





Fowler, Charles Evan 
M.Am. Soc. C.E.,M.Can. Soc.C E. 
Consulting Civil Engineer 
Bridges, Foundations, Dredges, 
Dredging, River and Harbor 


Improvement. 
25 Church Street, Dime Bank Bldg 


_New York City. Detroit 


Roger M. Freeman 
Construction Engineer 
Design and Construction of In- 
dustiial Buildin Stee! Plant:, 
Hydro-Electric Bavdlenmente. 
New York City 8 West 40th St. 
Tel. Longacre 7742 


ee 


Fuertes, James H. 
M.Am.Soc.C.E. 


Civil and Sanitary Engineer 


Water Supply and Water Puri- 
fication, Sewerage and Sewace 
Disposal 


New York, 140 Nassau St. 
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Fuller & McClintoc': 


Engineers 


Geo. W. Fuller 
James R. McClintock 
Jesse K. Giesey 
Elmer G. Manahan 
James C. Harding 

Ww age Donaldson 
Fred Guaningham 
Harvey P. Jones 
Lawrence G. Rice 


New York City, 170 Broadwa 


Toledo, O . Comet Cherry Bld, 
Produce Exchange Bldg 
Kansas City, Kansas City, Mo. 


Hazen & Whipple 
Allen Hazen, G. C. Whipple 
L. N. Babbitt, H. Malcolm Pirn; 


C. M. Everett, 


Consulting, Hydraulic and Sani 
tary Engineers 


Water Supply, Sewerage, a 
age, Valuations, Supervision « 
Construction and Operation. 


New York City. 30 E 42nd St 





Hill, Nicholas S. Jr. 


Consulting Engineer 


Water Supply—Sewage Dis- 
posal—Hydraulic Development. 
Reports 

Valuations 


Investigations 
Management 
Design Construction 
Operation Rates 
Chemical and Biological Labora- 
tories 


New York City,] 112 East 19th St 








Hopkins & Field 


Chas. C. Hopkins Arthur M. Field 
Consulting Engineers 
Water Sup Mi 
Disposal, uw 
ing. 
Appraisals. 
Rochester, 
Building. 


Horton, Robert E. 
Mem. Inst. C.E. Mem. Am. Soc. C E. 
Consulting Hydraulic Engineer 


Reports, Estimates, Design and 
Construction for Water Powe:, 
Water Supply, Storage, Flood 
Control, Irrigation and Drainage. 


Specialist in Hydraulic and Hy- 
drologie Problems, Rainfall, Ev- 
Stream Yield and 
Water Power 


Sewerage, Wastes 
nicipal Engineer- 
oxpert Testimony 


N. Y., 349 Cutler 





ap nation, 
Ground Water. 
Valuation. 
26 Douw Bldg. Laboratory, 
Albany, N. Y. Voorheesville, N.Y. 


George A. Johnson Co., 


Engineers 
Civil—Electrical—M echanical 
G. A. Johnson N. B. Wolfe 
H. C. Stevens C. R. Wyckoff 
G. L. Watson (Associate) 
water Supply, Sewerage, Refuse 
Disposal, Power Development, 
industrial Plants, Public Utili- 
ties, Bridges, Tunnels and Har- 
ee 
Designs, Supervision of 
Rae on, Management. 


New York City, 


Landreth, Olin H. 


Consulting Engineer 


H Sanitary Engineer- 
ee Se. Investigation, 


Va uation, 
New York, No. 156 Fifth Ave. 


150 Nassau St. 
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M. Am. Soc. C, E. 


Civil and Consulting Engineer 


Design and Construction of 
Bridge and Structural Work, 
Masonry and Foundations 
Railroads and Street Railways 


Inspection and Valuation of 
Existing Structures. 


Legal Engineering. 
New York City, 13 Park Row 





Walter Kidde & Company 


Incorporated 


Engineers & Constructors 
Business established 1900 


Inspections Industrial Plants 
Reports Wharfs and Piers 
Design Power Plants 


Construction Chemical Works 


New York City, 140 Cedar Street 


Lee, William S. 


M.Am.Soc.C.E.M. Am; Soc.M.E. 
M. Eng. Inst. Can. 

Fellow Am. Inst. E. E 

Chief Eng Southern Power Co 
Consulting Engineer 

New York City 511 Fifth Ave. 
Charlotte, North Carolina. 


McClellan & Junkersfeld 





Incorporated 
Engineering and Construction 
New York Philadelphia 


15 William St. 112South 16th&t 


Mead, Daniel W. 
Scheidenhelm, F. W. 


Consulting Engineers 
Hydro-electric | Developments, 
Water Supply, agen, Drain- 
age, Flood © Control. 

New York, 30 Church St. 





Meyer, Strong& Jones, Inc. 


Power Plants—Mechanical and 
Electrical Equipment—Heating 
and Ventilating. 


New York City, 101 Park Ave. 


Mueser, William 


Consulting Engineer 
Concrete-Steel Bridges 
Concrete-Steel Standpipes 
New York, Park Row Bldg. 


North, Allison & Ettlinger 
Consulting Engineers 
City Surveyors Topographic 
Surveys of large tracts. 
City Planning, Field Supervision 
ock, Terminal Development. 
Staten Island, New York, Crab- 


tree Bldg. 


Potter, Alexander 


Consulting Engineer 


Hydraulics, Sanitation, Concrete 
Structures. Tel. 550) Cortlandt 


New York, 50 Church Street. 


Potts, Clyde 
M. Am. Soc. C. E. 
Consulting Sanitary Engineer 
Sewe and Sewage Disposal 
Water Works and Water Supply 


Reports, Plans and Estimates 
New York, 30 Church St. 
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Keith, Herbert C. 


‘.GINEERING 


Dwight P. Robinson 
& Company, Inc. 


Engineers and Constructors 


Industrial Plants, Power De- 
velopments. Railroad Shops and 
Terminals. 


New York, 125 East 46th Street 
Chicago, Youngstown, Dallas, 
Los Angeles, Montreal, Rio de 
Janeiro. 


Debienen, Geo. L. 


Consulting Engsneer 

Sewers, Sewage Disposal, Water 
Supply 

5621 Grand Central Terminal 
New York. 





Sanderson & Porter 
Engineers 
New York, 52 William Street, 


Chicago, 72 West Adams Street; 
San Francisco,14 Montgomery St. 





Steinman, Dr. D. B. 


M. Am. Soc. C. E., 
M. Am. Ry. Eng. A. 


Consulting and Designing Engineer 


Bridges and other Structures, 
Engineering Projects, Designs, 
Supervision, Investigations, Re- 
ports, Valuations, and Advisory 
Service. 


New York 25 Church St. 


Vermeule, Cornelius C. 
Consulting and Designing 
Engineer 
Water Supply, Sewerage. 
Water & Steam Power Plants 
Reports, Valuations. 
New York 38 Park Row 


Waddell, Dr. J. A. L. 


Consulting Engineer 

Steel and Reinforced Concrete 
Structures, W addell’s Vertical Lift 
Bridge. Difficult Foundations. 
Reports,Checking of Designs, Ad- 
visory Services, and Apereieals. 
New York, 35 Nassau Street 


Joseph H. Wallace & Co. 


Consulting Industrial Engineers 
Industrial and Power Plants. 
Hydraulic Developments — In- 
vestigations — Consultation — 
Reports. 

New York City, 


The J. G. White 


Engineering Corporation 


Toronto, 





Engineers—Constructors 


Industrial Plants, Buildings 
Steam Power Plants, Water 
Powers, Gas Plants, Steam and 
Electric Railroads, Transmission 
Systems. 


New York 43 Exchange Place 
Wigley, Cc. G. 
. Am. Soc. C. E. 


Consulting coon’ Engineer 
(Formerly Chief paar. New Jersey 
State Dept. of Health.) Sewerage 
. Water Works, Reports, De- 
8, eee Appraisals. 
plewood, N. J.,66 Pierson Rd. 
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Wilson & Gramm 


Ciril and Industrial Engineers 
Reports layouts and de ign 
Industrial & Engineering proj - 
ects. Niagara Power District 
Buffalo, N. Y. Electric Bldg 


New Jersey 
Eastern 
Pennsylvania 
and 
Delaware 


Albright & Mebus 


Civil and Sanitary Engineers 
Sewerage, Sewage Disposal, 
Town Planning. 


Philadelphia, Pa., 1502 Locust St 





Bean, George L. 


Consulting Engineer 
Water Works, Hyaraulics 
Sewers, Highways. 

201 N. Broad St. 
Philadelphia, Pa. 





Day & Zimmermann, Inc. 


Engineers 


Industrial Plants, Power Plants 
Sub-Stations, Transmission 
Lines, Examinations and Re- 
ports, Valuations, Management 
of Public Utilities. 


Philadelphia, 611 Chestnut St., 
New York City Chicago. 





Easby, William, Jr. 
M. Am. Soe.C.E. 


Ciril and Sanitary Engineer 


Sewerage. 

Sewage Disposal. 

Water Supply. 

Water Purification. 

Water Power. 

Pavements and Highways. 
Investigations, Designs, Super- 
vision of Construction Operation 
and Valuation. 


Philadelphia, Pa., 1302-3 Com- 
monet Building, 1201 Chest- 
nut St. 


Franklin & Company 


Consulting Engineers 
Water Supply-Sewage Disposal 


Town Planning. 
Report- Valuation- Design. 


Philadelphia, 906-7 Crozer Bldg. 


Harrison Mertz & Emlen 


Inc. 
ngineetns & Consulti 

Sewage Dis) l, Wan Supply, 
Landscape Contracting. 
Franklin Bank Building, 
Pauaae ti, a, 


Ledoux, J. W. 
Consulting Engineer 
Water Works, Water a 
Power Plants, Reports, Desi 
Constru ction Supervision, V. 
uation, Arbitration, Rate Sched- 


ules 
Phila..Pa. 112 North Broad St. 
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Levinson, H. J. 


Consulting Engineer 
Power Plants, Industrial Plants, 


Mechanical Refrigeration, Ice 
Plants, Construction, Installing, 
Supervision, Inspection, Tests, 


Reports. 
Phila., Pa., 4929 N. Warnock St 





Scofield Engineering Co., 


Consulting, Designing Superrie- 


ing Engineers 


Philadelphia Pennsylvania 





S. B. Thayer Son & Co. 


Founded 1843 


Engineers Contractors Financiers 


Railway, Power, Industrial, (i), 
Gas, Mining Properties. 

Reports, Valuations, Reorgani- 
zation, Management, Construc- 
tion, Operation. 


Wilmington, Del. DuPont Bldg 


Western 
Pennsylvania 
and 


Ohio 


The J. N. Chester Engrs. 


J. N. Chester D. E. Davis 
J.F.LaBoon J. T. Campbell 
E. FE. Bankson 
Consulting Hydraulic, Sanitary 
and Valuation Engineers. 
Pittsburgh, Pa.. Union Bank Bldg 


Clark, Wm. G. 


Civil and Sanitary Engineer 
Hydraulic, Sanitary and Munici- 
pal Engineering. Power Develop- 
ments. Exvert Examinations and 
Reports 

Toledo, O. 1046 Spitzer Bidg., 


Fayette Engineering Co. 


we Mining and Consulting 
Engineer 


L. C. Mechling, E. L. Zearley 
Coal, Coke. Plants. 


Uniontown, Pa. 


Fogg, R. J. M. Am. Soc. C. E. 


Civil and Consulting Engineer 
Investigations & Reports 

Steel & Concrete Structures 
Design, Inspection, Valuation 
Inspection of Steel & Cement 
at mills. Testing of Materials. 
Bethlehem, Pa. 


Gannett, Seelye & Fleming 
Engineers 
Reports - Valuations - Design, 
Manage ment - Municipalities, 
Utilities - Industrials. 
Erie, Pa. - Harrisburg, Pa. 
Memphis, Tenn. 
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Gascoigne, George B. 
Consulting Sanitary Engineer 
Sewerage and Sewage Disposal 
Water Supply and Purification 
Treatment of Industrial Wastes 


Cleveland, Leader-News Building 





Morris Knowles, Inc. 


Specializing in Municipal Engi 
neering and Public Utilities, Real 
Estate Developments and Town 
Planning 


Pittsburgh Cleveland 


W. E. Moore & Co. 


Engineers 

Reports, Designs and Supervision 
of Public Service Properties. 
Industrial Plant Installations. 
Electric Furnace Design and Ap- 
plications. 

Pittsburgh, Pa.,Union Bank Bldg. 


Swigart & Ehrman 
S. G.Swigart, M.Am. Soc. C. E 
G. L. Ehrman. 
Civil and Hydraulic Engineers 
1119-20 Second National Bldg. 
Akron, Ohio 





Watson Engineering 
Company, The 


Designing and Construction Engi- 
neers 


Industrial and Power Plant and 
Equipment, Bridges and Rail- 
way Buildings, Docks, Term- 
inals and Marine Structures. 

Commercial 


Warehouses and 


Buildings 
Engineering Reports. 


Cleveland 4614 Prospect Ave., 





The W.G, Wilkins Company 


Engineers and Architects 


Railroads, Buildings, Manufac- 
turing Plants, Coal and Coke 
Plants, Water Works and Sewer- 
age. Examinations and Reports 


Pittsburgh, Pa. 
Building 


Westinghouse 





Illinois 





Alvord, Burdick & 


Howson 
John W. Alvord —Charles B. Bur- 
dick —Louis R. Howson 


Engineers for 

Ww ater Works 
Water Purification 
Flood Relief 
Sewerage 

Sewage Disposal. 
Drainage 
Appraisals 

Power Generation. 


Chicago Hartford Bldg 
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The Arnold Company 


Engineers—Constructors 


Power Plants 

Industrial Plants 
locomotive Terminals 
Maintenance Shops 
Designed in Entire Detail 
Erected Complete, Including 


Preliminary Operation 


Chicago, 105 So. La Salle Street 





Byllesby Engineering & 


Management Corp. 


Chicago, 208 S. La Salle Street 
New York Tacoma 





Condron Company 


Theodore L. Condron, M. 
Soc. E 

Chester L. Post, M. Soc. C. E. 

Consulting Engineers 

Bridges, Buildings, Foundations 

Chicago, Monadnock Building. 


Am 


Kelker, De Leuw & Co. 


Municipal and Sanitary Engineers 


Chicago. Conway Building 


Maury, Dabney H. 


Consulting Engineer 
Water Works, 
Power Plants, 
Chicago, Ill 
Bidg. 


Sewerage, 
Appraisals. 


1445 Monadnock 


Pearse, Greeley & Hansen 


Hydraulic & Sanitary Engineers 
Reports, Designs, Supervision, 
Appraisals, Water Supply, Sewer- 
age, Water Purification, ‘Sewage 
Treatment, Refuse Disposal. 
Chicago, Ill 39 West Adams St. 


Stern, I. F. 


Consulting Engineer 

Bridges, Buildings and other 
Structures. Engineering Projects. 
Design, Supervision, Investiga- 
tion, Reports, Valuations, Advis- 
ory Service 

C hieago, Ill., First Natl. Bk. Bldg. 


This Directory 


is known throughout the field 
as the logical medium through 
which to locate responsible eng- 
ineers to handle. in:portant pro- 
blems. 
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Central West 





The American Appraisal 


Company, 


Authoritative Reports and Valu- 
ations Covering Public Utility, 
Municipal, Mineral, Industrial, 
Commercial and Residence Prop- 
erties. 


Miiwaukee New York 





Black & Veatch 


Consulting Engineers 


Sewerage, Sewage Disposal, 
Water Supply, Water Purifica- 
tion, Electric [.ighting, Power 
Plants, Valuations, Special Ip 
vestigations and Reports. 


E. B. Black N. T. Veatch. Jr. 
A. P. Learned J.F. 


Brown 
E. H. Dunmire 
Kansas City, Mo., Mutual 


Building. 


Burns & McDonnell 


S. Burns. R. E. McDonnell. 
Consulting Engineers 
Appraisals, Rate Investigations, 
Expert Testimony, Water Works, 
Sewerage, Lighting. 
Kansas City, Mo., Suite 400 
Inter-State Bide. 


Fargo Engineering Co. 


Consulting Engineers 


Hydro-Electric and Steam Plants 
Difficult Dam Foundations. 


Jackson, Michigan 


Federal Engineering Co. 


Civil and Architectural Engineers 


ners and Superintendents 
Bail ings and Industrial Plants 
Milwaukee, Wis., 218 - 219 
Stephenson Building. 





Harrington, Howard and Ash 


Consulting Engineers. Bridges 
and other structures of steel and 
reinforced concrete. Advisory 
services in municipal — 
Appraisals. Kansas City, Mo. 


1012 Baltimore Avenue 


Hubbell, Clarence W. 
M.Am.Soc.C.E. 
Consulting Engineer 
Sewerage, Sewage Disposal, 
Water Supply ard Municiyal 
Engineering. 
Detroit, Mich., 2348 Penohseot 
Building 





Kiersted & Stringfellow 


Consulting Engineers 


611 Interstate Bldg. 
Kansas City, Mo. 
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Luten, Daniel B. 


Designing and Consulting 
Engineer 

* Reinforced Concrete Bridges 

clusively. 

Associate Engineers in each statc¢ 

Indianapolis, Ind. 


Meyer, Adolph F. 


M. Am. Soc. C. E. & M. E 
Consulting Hydraulic Engine: 
eo. R. MeMillan 

M. Am. Soc | 
Associate Beso Engineer 


Minneapolis, 628 Met. Bk. Bldg 





Mullergren, Arthur L. 


Consulting Engineer 
Waterworks, Light and Power 
Plants, Gas Plants, Ice Plants, 
Street Lighting Designs, Reports, 
sporaient. Ma nagement 

ansas City, Mo.555 Gates Bldg 
N.Y. 1705 quitable Trust Bldg 


Shenehon, Francis C. 


Hydraulic Engineer 

M. Am. Inst. Cons. Engrs. 

M. Am. Soc. C. E. 

Water Power, Flood Relief, 
Drainage, River Diversions, 
Counsel Engineering Litigation 


___ Minneapolis, 628 Met. Bk. Bldg. 
C. E. Smith & Co. 


Consulting Engineers 

Appraisals, Expert Testimony, 

Bridges, Electrification, Founda- 

tions, Highways, Docks, Water 

Supply, Flood Protection 

* souis, 2065 Railway Exch 
Chicago, Kansas City 


Soosner & Merrill 


Consulting En ners 

Utility and Industrial Reports. 
Design, Supervision, Appraisals 
Caee Rapids, Mich. Powers B!dg 


G.H. KNUTSON Financial Engr 
Chicago, Ill. Harris Trust Bldg. 


Turner, C. A. P. 


Consulting Engineer 

M. Am. Soc. C. E., Reinforced 
Concrete and Structural Steel 
Bridges, Buildings and Manu- 
facturing Plants. 

Minneapolis, Minn., 627 First 
Ave. N 


Williams, Gardner S. 
M. Am. Inst. Cons. Engr. 
M. Am. Soc. C. E. 
Consulting Engineer 
Hydraulic Investigations, Water 
Power Developments, Water 
Supply Systems, Reports, Ap. 
praisals. Ann Arbor, Michigan. 





Southern States 


4 
, 





Bennett, Howard D. 
Consulting and Contracting aw v. 
Dredges of all types Des ——— 

Built for every service edand 
Fire, Ice and Ferry Boats,Harbor 
and Terminal Development. 
Plans, Specifications,Reports, Ete 
Baltimore, Md. 2114 Allendale St. 


Billingsley, James W. 


Preliminary Investigations, De- 
tailed Plans, and Construction 
Supervision. For Industrial De- 
comes, Docks, 

Bridges, Drainage and Munici: 
Improvements. | 
New Orleans, Louisiana 
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Henry Exall Elrod Co., 


UT 





December 28, 1922 


ul 
Black, McKenney & 
Stewart 








Engineers 
W. M. Black, : 
Maj. Gen. U.S. A. Retired. 
Charles A, McKenney. 
John Stewart. 
River and Harbor— 
Port and Terminal Work. 
Hydro-Electric Development. 
Municipal and 
Highway Engineering. 
Consulting — Organization — 
Ad ministration. 
618 Seventeenth St., N. W. 
Washington, D. C. 


J. E. Greiner & Company 





Cansulting Engineers 

Design, Construction, Investiga- 
tion. Advisory Services—Bridges, 
Docks, Piers, Warehouses and 
other Engineering Structures. 
Pittsburgh, Pa. Union Arcade. 
Baltimore, Md. __ Fidelity Bidg, 


The Morgan Engineering 





Companies, 


Aydraulic Engineers 


Flood Prevention — Irrigation— 
Drainage—Power Development. 


Memphis, Dayton; 


Phillips Asa E. 
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M. Am. Soc. C. E. - 
Consulting Municipal Engtneer. 
City Planning, Parks, Pavements, 
Water, Sewerage, Drainage, 
Disposal of Wastes. 

Municipal Adminstration. 
Washington, D.C., 26 Jackson PI. 











College of Engineering 


Courses in Civil, Mechanical, 
Electrical, Sanitary, Municipal, 
Chemical Engineering. Short 
course in Structural Drafting 


Enter any time. No matricu- 
lation or registration fees. Ex- 
penses } to } less than at other 
first-class schools. School year— 
Four quarters of 12 weeks each. 


Length of Courses 120 Weeks 
Save one year and $1000. 


Experienced Instructors. Splen- 
did Laboratories. 


For catalog, bulletins or informa- 
tion address: Albert Edwin 
Smith, President, Ohio Northern 
University, Ada, Ohio 





Lafayette College 


Technical Courses in Chemical 
Civil, Electrical, Mechanical and 
Mining Engineering. Write for 
illustrated catalogue to the 
Registrar. Easton, Pa. 


New York University 
College of Engineering 


Civil Mechanical Chemical and 
Industrial Engineering 

For information address Chas. 

Henry Snow, Dean. 

University Heights, New York. 





Totten, Robert L. 
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Mem. Am. Soe. C. E 
Consulting Engineer 
Valuations & Reports, Railroads 
& Highways, Mining Investigat- 
ions, Municipal Improvements. 
Brown Marx Bldg. 

Birmingham, Ala. 





Weller, Francis R. 


M.Am.Inst.E.E.,M.Am.Soc.C.E. 
Consulting Engineer 
Hydro-Electric and Steam Power 
Plants, Reports, Appraisals, De- 
signs, Construction; Properties 
Operated. 
Washington,D.C.201-5Mills Bldg 





Rocky Mountain 
Pacific States 
and 


Foreign 


Faris, Robert W. 


Consulting Engineer 

Irrigation, Drainage, Water 
Supply, Power Development, 
Reports, Valuations, Engineer- 
ing Litigation. 


Boise, Idaho, O 












Norwich University 


(Founded 1819) 


The Military College of Vermont. 
Academic Courses in Civil and 
Electrical Engineering. Address 
Prof. H. R. Roberts, 


Northfield, Vermont 


Clarkson College of Tech- 


nology 


Courses leading to the degrees 
of Bachelor of Science in Chem- 
ical, Civil, Electrical and 
Mechanical Engineering. 


Catalog upon application 


Potsdam, N. Y. 


College of Engineering 


Northwestern University 

Five years of broaa, thorough 
training; small classes, in which 
each student receives individual 
attention from head professors. 
Unsurpassed opportunities to see 
great engineering projects and 
meet engineers 

A young} thriving College in an 
aa’ Univesity. i ; 
Write for “Best Preparation for 
Engineering” and “Booklet of 


Views. 
_John F. Hayford, Director. 
Evanston, Ill., Swift Hall. 





land, Bldg. 
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General and Consulting Engineers 


Utility Valuations for Rate Reg- 
ulation. Special Investigations 
and Reports for Investors. Designs 
for and Supervision of Water- 
Works, Sewer Systems, Sewage 
Disposal Plants, Power Plants 
and Industrial Works 
Irrigation — Flood Control — 
Dams. 

Los Angeles, Cal. (Temporary ad- 
dress, Hote) Windemere, Santa 
Monica). 

Daas, Texas, Interurban Bldg. 


Grunsky, C. E. 


Consulting Engineer 

Valuations, Municipal Engineer- 
ing, Irrigation & Flood Control 
“Manager of C. E. Grunsky 
Co.,” Cons. & Superv. Fners 
San Francisco, Calif, Mechanics 
Institute Building 


Electrical, Photometrical 
and Physical fests. Inspection 
and Tests of Electrical and Engi- 
neering Materials. Main (Office 
and Laboratories, New York, 
80th St., and East End Ave. 


Standard Testing 
Laboratories, Inc. 


Analyses and Physical Tests of 
Engineering and Construction 
Materials. 

Inspection of Materials. 

New York City 50 Church St 


Advertising 


As a builder of prestige and business stand- 
It is an immeasurable 
power in influencing new business and re- 


‘ing is unquestioned. 


taining good-will. 


Professional Cards 


In this paper offer highly appropriate type 
of publicity for the services of professional 
men in the field of civil engineering and 


construction. 


Your Card 


should appear in this directory regularly. 
If it is not there now— 


CLIP AND RETURN THIS COUPON 


Gentlemen: 


Please send us rates and other data for advertising in 
your PROFESSIONAL DiRECTORY. 


obert 


Professional Directory Department 
ENGINEERING NEWS-RECORD 
10th Ave. at 36th St., N. Y. 


— 
_— 


Alberto A. Ibargiien 


Civil Engineer and Architect 

M. Am. Soc. C. E.—M.8. C. I, 
Designs, Specifications, Esti- 
mates, and Supervision for Con- 
struction of All Kinds. Specialist 
in Reinforced Concrete Structure. 
Pinar del Rio, Cuba. 42 MartiSt. 


M. L. Miller & Co. 


Hydraulic & Sanitary Engineers 
City & Industrial Water Supply. 
Sewerage, Hydro-electric Plants, 
Irrigation Canals, Pavements, In- 
vestigations, Reports, Valuations, 
Plans, Estimates. 

Denver, Colo. 203 Boston Bldg 


Thebo, Starr & Anderton, 


Inc. 


Engineers and Constructors 


Design and Construction of Pow- 
er Plants Hydro-Electric Irrigation 
and Industrial Projects, Apprais- 
als, investigations. Reports, Plans 
and Specifications. Sharon Build- 
ing, San Francisco.. Fresno, Calif 


nspecting and Testing Engineers 
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Electrical Testing lLabora- 
tories, 


W. Hunt & Co. 
Robert W. Hunt, Jno. J. Cone, 
D. W. MeNaugher 

Bureau of Inspection, Tests and 

Consultation 

Chicago, New York, Pittsburgh, 
St. Louis, San Francisco, Seattle, 
Montreal, London 


New York Testing Labor- 


atories 


Chemical & Physical Tests, Mic- 
roscopical Examinations 

Electrical Tests, Power Plant 

Tests, Expert Inspections Citics 

and Industries. 

New York City 80 Washington St 
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A Classified Index of Advertisers in this Issue 


Equipment, Apparatus and Supplies Used in the Civil Engineering and Contracting Fields with 


Names of Manufacturers and Distributors 
See Last Page for Alphabetical Index 
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WHAT AND WHERE TO BUY INDEX 
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Acetylene, Compressed 
Air Reduction Sales Co. 
Adding Machines 
Monroe Calculating Mach. 
Co. 


Asbestos & Asbestos ry 


Penn. Bridge Co. (Pa.) 
Phoenix Bridge Co. 
oem Des Moines Stee! 


Riverside Bridge Co. 
Shoemaker-Satterthwait 





Carey Co., The Philip opridee Go. : ‘ 

Machiner; Strobel Steel Constr. Co 
Atniss Mig. Co. Inc. Geo. Virginia Bridge & Iron Co. 
Jeffrey Mfg. Co. Wisconsin Bridge & Iron Co. 
Portable Machy. Co | Bridges, Bascule 


Webster Manufacturing Co.| Strauss Bascule Bridge Co. 


Asphalt Strobel Steel Constr, Co. 
Carey Co., The Philip Bridge Operating Mchy. 
Standard Oil Co. of Ind. _ Earle Gear & Machine Co. 
Standard Oil Co. of N. Y Steele & Condict. Inc. 
Texas Company Buckets, Clam Shell 

Asphalt Plants Blaw-Knox Co. 

Austin Machinery Corp. | Brown Hoisting Mchy. Co. 
Back-Fillers Haiss Mfg. Co., Inc., Geo, 


Hayward Co 

Industrial Works 
Lakewood Engineering Co 
Link-Belt Co. 

MecMyler Interstate Co 
Orton & Steinbrenner Co. 
Owen Bucket Co. 

Vulcan Iron Works of N 
Williams Co., G. H 


Buckets, Concrete 

Insley Manufacturing Co. 
Ransome Concrete Mchy Co 
Union Iron Works 
Buckets, Dragline 

Brown Hoisting Mchy. Co. 


Austin Machinery Corp 
Northwest Engineering Co. 
Parsons Co. 

Banks ; 

Coal & Iron National Bank 
Bar Benders & Cutters 
Koehring Co. 

Ransome Concrete Mchy Co. 
Bar Chairs, Reinforcing 
Universal Clamp Co. 
Barges, Concrete 

Ambursen Construction Co. 


Bars, Iron & Steel 
Bethlehem Steel Co. 


Hayward Co. 
Ryerson & Son, Joseph T. Monighan Machine Co. 
Batches, Adjustable Meas- Smith Co., L. 
penne Gn Buckets, Dredging and 
Heltsel Steel 2 om & Iron eens 
Haiss Mfg. Co., Inc., Geo. 


sonia Wrapping 
Mitchell-Tappen Co. 


Bearings, Oilless 
Metaline Co. 


Marion Steam Shovel Co. 
Osgood Co. 

Owen Bucket Co. 

Union Iron Works 
Williams Co., G. H. 


— cae Buckets, Electric Motor 
Reltis Hayward Co. 
L ink Belt. Co Buckets, Elevator 


(See Elevators. Bucket) 
Buckets, Orange Peel 
Hayward Co. 
Industrial Works 
MecMyler Interstate Co. 
Orton & Steinbrenner Co. 
Owen Bucket Co 
| Vulcan Iron Works of N. J. 
| Building Paper 
Carey Co., The 
| Buildings, Steel 
Belmont Iron Works 
Blaw-Knox Co. 
McClintic-Marshall Co 


Bunks & Cots 
Fort Pitt Bedding Co. 


Bushings, Bronze 
Metaline Co. 


Cableways 

Blaw-Knox Co. 

Flory Manufacturing Co., S. 
Lidgerwood Mfg. Co. 
Mundy Hoist. Eng. Co..J.8 
National Hoisting Eng. > 


Robins LSaees Belt Co. | 
Bins, Storage | 
Austin Mfg. Co. 
Berger_ Mfg. Co. | 
Blaw-Knox Co. | 
Brown Hoisting Mchy. Co. 
Heltzel Steel Form & Iron 
Co. 

Blast Furnaces & Fittings 
Riter-Conley 

Blocks and Tackle | 
Boston & Lockport Block Co, 

Blueprinting patience 
Pease Co., C. 

Wickes Bros 

Blue Print Paper 

N. Y. Blue Print Paper Co. 

Bollers 

Abendroth & Root Mfg. Co. 
Babcock & Wilcox Co. 

Bolts, Nails, Nuts, Rivets & 
Spikes 
Bethlehem Steel Co 


Philip 


Ryerson & Son, Joseph T.| Roebling’s Sons Co 
Books Engineering and | Wickwire-Spencer Steel ne 
Technical | Cableway Excavators 
Carpente Set oc. — (See Excavators Cableway) 
McGraw 00 ‘oO 
Wiley & Sons, Inc., John ee Steel Co. 
Bonding Companies lei Carbid 
See Searchlight Section = ‘Reduction Sales Co. 
Boxes, Annealing Calculating Machines 
gen Heer Co Monroe Calculating Mach. 
rakes, : 20. 
Westingsouse Traction Cars, Co ne te singh 
Bridges as n ar nstr. . 
Belmont Iron Works Ransome Concrete Mchy Co. 
Berlin Constr. Co. Cars, Industrial V Dump 
Bethlehem Steel Co. en wane . Constr. Co. 
Blaw-Knox Co. | Insley g. Co. 
Boston Bridge Works | Lakewood Engineering Co. 
Brown Hoisting Mchy. Co.| Ramapo Ajax Corp. 


Eastern Bridge & Struc. Co, | 
Fort Pitt Bridge Works 
Independent Bridge Co. 
Kenwood Bridge Co 
Louisville Bridge & Iron Co. 
McClintic-Marshall Co. 
Milwaukee Bridge Co. 
Morava Construction Co 
Mount Vernon Bridge Co 
Warsons, Kliapp. Brincker- | 
hoff & Douglass ‘ 


Western Wheeled Scraper Co. 


Carts, Concrete 

Insley Mfg. Co. 

Ransome Concrete Mchy Co. 
Sterling -Wheelbarrow Co. 


Castings, Iron and Steel 
Amer. Cast Iron Pipe 
Bethlehem Stee! Co. 
Central Foundry Co. 
Fox & Co., John 





ceetend Concrete Pile Co. 


J. 


Jeffrey Mfg. Co. 
Link-Belt Co. 


1} MecWane Cast Iron Pipe Co. 


Marion Malleable Iron \Wks. 


Marion Steam Shovel Co. 
U. 8. Cast Iron Pipe & 
Foundry Co. 

Vulean Iron Works of 
Wilkes-Barre, Pa. 


Castings, Street and Sewer 
Central Foundry Co. 

U. S. Cast Iron Pipe & 
Fdry. Co. 

Cement 

Carney Cement Co 
Lawrence Cement Co. 
Pennsylvania Cement Co 
Portland Cement Ass'n. 
Vulcanite Port 


Cement-Guns 
Cement-Gun Co. 
Cement-Making Machinery 


Aliis-Chalmers Mfg. Co. 
Austin Machinery Corp. 


Warren Fdry. & Mach. Co. 


Cement Co, 


| Compressors, Air, Heavy Duty | Creosoting 


Allis-Chalmers Mfg. Co. 


Ingersoll-Rand Co. 
McKiernan-Terry Dril! Co. 
Sullivan Machinery Co. 
Westinghouse Traction 
Brake Ce. 

Worthington Pump & 


Machy. Corp. 
| Cpmeeeeen s. Air, Portable | 
Cement- Co 


Chicago Pneumatic Tool Co. 
General Electric Co 
Ingersoll-Rand Co. 
Sullivan Machinery Co 
Concrete, Chutes 

Lakewood Engineering Co. 
Concrete Floor Hardener 


Anti-Hydro WaterProof'g Co 


General Chemical Co. 
Sonneborn Sons, Inc., L. 
Truscon Laboratories 


Concrete Making Machinery | 


« Vulcan Iron Wks. of Wilkes-| Ransome Concrete Mchy Co. 


Barre 
Willsea Works. The 
Worthington Pump & Machy 
Corp. 


Centers, Steel, Collapsible 
Blaw-Knox Co. 
Chain 
Ryerson & Son, Joseph T. 
Chain, Steel and Malleable 
Sprocket 
Brown Hoisting Mchy. Co. 
Haiss Mfg. Co, Geo. 
Jeffrey Mfg. Co. 
Link-Belt Co. 
Webster Manufacturing Co. | 
Channelers 
Sullivan Machinery Co. 


Chimneys, Concrete 
Genera! Concrete Constr. Co, 
Heine Chimney Co. 
Rust Engineering Co. 
Summerhays & SonsCo., Wm. 
Weber Chimney Co. 
Wiederholdt Construction Co, 


Chimneys, Radial Brick 
American Chimney Corp 
Custodis Chimney Construc- 

tion Co., Alphons 

Heine Chimney Co. 
Heinicke, Inc.. H. R. 
Kellogg Co., M.:W. 

Rust Engineering Co. 
Summerhays&Sons Co., Wm. 
Wiederholdt Construction Co. | 
Chimneys, Stee! 

Blaw-Knox Co 

Chicago Bridge & Iron Wks. 
Honhorst Co., The Jos. 
Littleford Bros. 

Chloride of Lime 
Penna. Salt Mfg. Co. 

Chlorinators 
Wallace & Tiernan Co.. 


Chlorine, Liquid 
Electro Bleaching Gas Co. 


Wallace & Tiernan Co., Inc. | 


Chutes, Concrete 

Insley Manufacturing Co 
Ransome Concrete Mchy Co. 
Clutches, Friction 

Caldwell Co., Inc.. W. &. 
Webster Manufacturing Co. 


Coal and Ore-Conveying Ma- 
ae 
Brown Hoisting Machy. Ce. 
Byers Machine Co. 
Gifford Wood Co. 
Haiss Mfg. Co., Inc., 
Jeffrey Mfg. Co. 
Lidgerwood Mfg. Co. 
Link-Belt Co. 
MecMyler Interstate Co. 
Portable Machy. Co. 
Webster Manufacturing Co. 


Coal-Storage Systems 
Brown ane Mchy. Co. 
Haiss Mfg. Geo. 
Jeffrey Mfg. Co. 
Lidgerwood Mfg. Co. 
Link-Belt Co. 


Cofferdams, Steel 
Bethlehem Steel Co. 
Columa Choate 
Pyle-Rogers Corp. 
Universal Form Clamp Co. 
Column Forms 
Blaw-Knox Co. 
Heltzel Steel Form & Iron 
Co. 


Geo. 


Willsea Works, The 
Concrete Reinforcement 


American Steel & Wire Co. 


Berger Mfg. Co. 
Bethlehem Steel Co. 


Brown Hoisting Machy. Co. 


Consolidated Expanded 
Metal Cos. 
Keystone Gypsum Fireproof 
ing Co. 
Laclede Steel Co. 
Mitchell-Tappen Co. 
National Steel Fabric Co. 
| Northwestern Expanded 
| _ Metal Co. 
Ryerson & Son, Joseph T. 


Wickwire-Spencer Steel Corp. 


Condensers 
Ingersoll-Rand Co. 
Manistee Iron Wks. 
Worthington Pump & 

Machy. Corp 


Conv erors, Belt 


| Brown Hoisting Mchy. Co. 
| Gifford-Wood_ Co. 

Haiss Mfg. Co., Inc., Geo. 
| Jeffrey Mfg. Co. 

Link-Belt Co. 


Portable Machy. Co. 

Robins Conveying Belt Co. 
Smith Qngineering Works 
Webster Manufacturing Co. 


 ienaneni Bucket 


Brown Hoisting Mchy. Co. 
| Gifford-Wood Co. 
Haiss Mfg. Co., Inc., Geo. 


Jeffrey Mfg. Co. 
Link-Belt Co. 


Webster Manufacturing Co. } 
Decks and Harbor Work 


| Corner Bead Metal 
Consolidated Expanded 
Metal Cos. 


Cranes, Locomotive 

| Bay City Dredge Works 
Brown Hoisting Machy. Co. 
Browning Co. 

Byers Mach. ©o. 

Clyde Iron Works Sales Co. 
Erie Steam Shovel Co. 
Industrial Works 

Link-Belt Co. 

McMyler Interstate Co. 
Marion Steam Shovel Co. 
Moore Bros. 

Northwest Engineering Co. 
Ohio Locomotive Crane Co, 
Orton & Steinbrenner Co. 
Osgood Co. 

Thew Shovel Co. 


Cranes, Traveling 

Brown Hoisting Machy Co. 
Chesapeake Iron Works 
Cleveland Crane & Eng. Co. 
Link-Belt Co. 

Toledo Crane Co. 


Cranes, ‘Wreckin 
Industrial Works 


Creosoted Blocks, Timber, 
Poles, Cross-Arms Lumber, 


ete. 

Amer. Creosoting Co. (Ky.) 
Amer. Creosoting Co. (N.Y.) 
Colonial Creosoting Co. 
Eppinger & Russell Co. 

Georgia Creosoting Co. 
Jennison-Wright Co 
Southern Wood Preserv. Co. 
— Pipe & Creosoting 


Inc. | 


Chicago Pneumatic Too! Co, 
DeLaval Steam Turbine Co, 


Amer. ‘Creveoting Co. (Ky 
American Creosote Work. 
Colonial Creosoting Co 
Eppinger & Russell Co 
Eppinger & Russell Co 
Georgia Creosoting Co 
Jennison-Wright Co. 

| Wyonom Pipe & Creosot 


| Creosoting Oils 
Protexol Corp. 


| Crushers and Pulverizers 
Acme Road Machy. Co 
Allis-Chalmers Mfg. Co 
Austin Mfg. Co. 
— -Western Road Mac! 

‘oO 

Brown Hoisting Mchy 

| Buchanan Co., Inc., 

| Jeffrey Mfg. Co, 

| Orton & Steinbrenner Co 
Smith Engineering Wks. 

| Universal Road Machy. Co 

| Culverts, Corrugated 

| Austin-Western Road Mchy 


- Cc 
C.G 


Co. 
Canton Culvert & Silo Co 
Newport Culvert Co. 
Culverts, Metal 
Amer. Sheet & Tin Plate Co 
Armco Culvert & Flume 
Mfrs. Assn. 
Apetia-Western Road Mchy 


oO. 
Newport Culvert Co.. Inc 
U. S. Cast Iron Pipe 
Foundry Co. 
Culverts, Nestable & Riveted 
| Corrugated 
Canton Culvert & Silo Co 
Newport Culvert Co. . 


Cutting Blowpipes, 
Oxyacetlyne 

Air Reduction Sales Co. 
Milburn Co., Alexander 

Dams 

Ambursen Construction Co 


Derricks and Derrick Fittings 
Byers Mach. Co. 
Clyde Iron Wks Sales Co 
Dobbie Fdry & Machine Co 
Haiss Mfg. Co., Geo. 
Hayward Co. 
Insley Manufacturing Co 
Lidgerwood Mfg. Co. 
McMyler Interstate Co. 
Mundy Hoist. Eng. Oo.. J.S 
Disinfecting Chemicals 
Electro Bleaching Gas Co 
Wallace & Tiernan Co., Inc 
Distributors, Pressure Oil 
(See Road Oilers, Pressure) 
| Ditching Machinery 
(See Excavators) 


& 


Parsons, Klapp, Brinker- 
hoff & Douglass 
Snare Corp., Frederick 


Drafting Machines 
Universal Drafting Mach Co. 
Drafting Room Furniture 
Dietzgen Co., Eugene 
Hamilton Manufacturing Co 
Pease Co., C. F. 


Draglines 
Northwest Engineering Co. 
Drawing Materials 
Dietzgen Co., Eugene 
Hamilton Manufacturing Co 
Keuffel & Esser Co 
Weber Co., F. 
Drawing Tables 
(See Tables and Boards. 
Drawing.) 


Dredges 

Bay City Dredge Works 
Flory Manufacturing Co., 
Hayward Co. 

Lidgerwood Mfg. Co. 
Marion Steam Shovei Co. 
Osgood Co, 


s. 


Dredges, Dippe 

Austin Machinery Corp. 
Erie Steam Shovel Co. 
Os, Co 

Dredges, Hydraulic 

Atlantic Gulf & Pacific Co 
Marion Steam Shovel Co. 
Morris Machine Co 


Drills, Core 

Acker Drilling Co. 

pisereoll Foailes Go. 
prprone D er in Co. 


M 
Sullivan Machinery Co. 
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Full Protection to all 
kinds of Concrete Work 


NY 100 yard stretch of concrete work will expand or 
contract approximately 214 inches when the tem- 
perature changes 100 degrees. 

This expansion or contraction is unavoidable and un- 
failing whether the change in temperature takes place in 
a few hours or a year’s time. 

Taking a factor of safety of four (4) enough expansion 
joints should be used to provide for expansion of 4x21 
inches or 10 inches, hence, there should be 20 half-inch 
expansion joints in every hundred yards. 

Carey Elastite used on this basis has been employed in 
bridges, viaducts, dams, reservoirs, grand stands, and in 
every instance is successfully protecting the work against 


_ buckling and cracking. 


It costs little to provide absolute safety from stresses 
due to inevitable changes in temperature. 


Write for sample and full particulars to 


The Philip Carey Company 


18 Wayne Avenue, Lockland, Cincinnati, Ohio 


TWBAE 










a” EXPANSION’ 
! JOINT 
















Elastic used in this 
tiprap work by Miami 
Conservancy _ district 
near Dayton, Ohio. 
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Drills, Rock 
Chicago Pneumatic Tool Co, 
General Electric Co 


Jeffrey Mig. Co 
Ingersoll-Rand Co 
McKiernan-Terry Drill Co. 
Sullivan Machinery Co 


Drums, Holding 
Blaw-Knox Co. 
. Co., inc. 
Hayward Co. 

Monighan Machine 


Geo. 
Co 
Blaw-Enox Co. 


Dryers, Sand and Gravel 
Vulean Iron Works of 


Wilkes-Barre, Pa 
Elevato Bucket 
Austin fg. Co. 


Austin-Western Road Mchy. 
Co. 


Brown Hoisting Mchy. Co 
Gifford-Wood Co. 
Haiss Mfg. Co., Inc., Geo. 


Hendrick Mfg. Co. 
Link-Belt Co. 

Ohio Locomotive Crane Co. 
Smith Engineering Wks. 
Webster Manufacturing Co, 


Elevators; Contractors’ Ma- 


Austin Mfg. Co. 
Austin-Western Road Mchy. 


0. 

Byers Mach. Co. 

Haiss Mfg. Co., Inc., Geo. 
Insley Manufacturing Co. 
Ransome Concrete Mchy Co. 
Smith Co., T. L. 

Smith Engineering Wks. 


Elevators, Factory 


Ridgway & Son Co., The 
Craige 
ngineers, fin: 


Roofing 
Federal Cement ~~ ag 
Marks Corp,, The H 


Engineers and ties 
Atlantic Gulf & Pacific Co. 
Cement-Gun_ Constr. Co. 
Parsons, Klapp. Brincker- 

hoff & Douglass 

Raymond Concrete Pile Co, 
Spencer, White & Prentis 
Terry & Tench Co., Inc. 
(See Directory of Engineers) 


Engineers’ and Draftsmen’s 
Instruments and Supplies 
Dietzgen Co. Eugene 
Hamilton Manufacturing Co, 
Gurley, W. & L. E. 
Keuffel & Esser Co. 

Lufkin Rule Co. 

Monroe Calculating Machine 


- 

Y. Blue pets Paper Co. 
ee Co., C. 
White Co., Inc. av id 
Wiebusch & Hilger, Ltd. 


Engines. Gas, Gasoline & Oil 
lis-Chalmers Mfg. Co 
Chicago Pneumatic Tool Co, 
Cushman Motor Works 
Ingersoll-Rand Oo. 

National Hoisting Eng. Co. 
Smith Co., T. L 

Wisconsin Motor Mfg. Co. 
Worthington Pump & Machy 
Corp. 


ngiees. High Duty Water- 


Morris Machine Co 


7 ines, Hoisting 
ee Hoists) 


maitnen, Portable 
Cushman Motor Works 


Engines, Steam 

Chicago Pneumatic Tool Co. 
Excavators, Cableway 

Clyde Iron Wks Sales Co. 
Lidgerwood Mfg. Co 
Mundy Hoist. Eng. Co... J.S 
Sauerman Bros. 


Excavators, Ditch & Trench 
Austin Machinery Corp. 
Bay City Dredge Works 
Erie Steam Shovel Co. 
Keystone Driller Co. 
Marion Steam Shovel Co. 
Northwet Engineering Co. 
Osgood 

Parsons Co. 
Potter Mfg. Co., 
Thew Shovel Co. 


Excavators, Dragline 
Austin Machinery Corp. 
Bay City Dredge Works 
Byers Mach. Co 

Erie Steam Shovel Co. 
Hayward Co. 

Marion Steam Shovel Co. 
Monighan Machine Co. 
Northwest Engineering Co. 
Osgood Co 

Sauerman Bros. 

Smitk Co. T. L. 


Ex Metal 

Berger Mfg. Co. 
Consolidated Expanded 
Metal Cos. 
Northwestern Expanded 
Metal Co. 


The 
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Expansion Bolts ye Lamps, Are. & © incandescent 
National Lead Co. preps Gypsum Fireproof-| General Electric Co. 
Filters, Water, Municipal and ng VO. Lamps, Flood 

Industrial Marks Corp., H. E. General Electric Co. 
American Water Softener Co,] Hammers, Pneumatic Lath, Expanded Metal 
California Filter Co. Chicago Pneumatic Tool Co,| Armco Culvert & Flume 
oe ane oe National Hoisting Eng. Co. ere. fm. a 

ternationa er 5 ; reer gc. Cc 
N. Y. Continental Jewell ee nnn) 


Filtration Co. 
Roberts Filter Mfg. Co. 
Simplex Valve & Meter Co, 


Fire Clay 
Dickey Clay Mfg. Co. 
Fireproofing Material & 

Construction 

Berger Mfg. Co. 

Marks Corp., H. E. 
Robertson Co.. H. H. 
Floor, Asphalt Mastic 
Standard Oil Co, of Ind. 
Standard Oil Co. of N. Y. 
Texas Company 


Floor Hardener, Concrete 
(See Concrete Floor Hard- 
ener.) 

Floor, Wood Block 
Jennison-Wright Co. 


Flooring, Fireproof 

Kerlow Steel Flooring Co, 
Irving Iron Works 

Marks Corp., H. E 
Universal Safety Tread Co. 

Flames, Iron & Steel 
Armeo Culvert & Flume 
Mfrs. Asn. 

Blaw-Knox Co. 


Form Clamps 

Insley Mfg. Co 

Pyle-Rogers Oorp 

Universal Form Clamp Co. 
Form Tighteners 

Marion Malleable Iron Wks. | 


Forms, Culvert, Road, Sewer, | 
Tunnel, ete. 
Blaw-Knox Co. 
Foote Concrete Machy. Co. 
Heltzel Stee! Form & Iron 


Forgings 
Bethlehem Steel Co. | 
' 
| 


Co. 
Metal Forms Corp. 
Forms for Curb and Gutter 
Blaw-Knox Co 
Metal Forms Corp 


Forms for Walls, Building 
Coastrastien, ete. 
Berger Mfg. €o. 
Blaw-Knox Co. 
Heltzel Steel Form & Ir. Co. 
Metal Forms Corp. 


Foundations ; 
MacArthur Concrete Pile & 
Foundation Co. 

New England Fd. Co.. tric. 
Raymond Concrete Pile Co. 
Spencer, White & Prentis. 

Underpinning & Found. Co. 


Frogs and Switches, Railway 
Bethichem Steel Co 

Easton Car & Constr. Co. 
Ramapo Ajax Corp. 
Garbage Disposal Apparatus | 
Jeffrey Mfg. Co. 


Gas, Chlorine 
Electro Bleaching Gas Co, 


Gas Producers 
Blaw-Knox Co. 


Gates, Sluice 

Coffin Valve Co. 
Coldwell-Wilcox Co. 
Crane Co 

Ludlow Valve Mfg. 


Gauges, Loss of Head 
Simplex Valve & Meter Co. | 


Gauges, Rates of Flow | 
Simplex Valve & Meter Co. 
Gears 

Earle Gear & Mach. Co. 
Generators, Electric 
Allis-Chalmers Mfg. 
General Electric Co. 
Glass, Fireproof 

(See Wire Glass) 
Governors, Waterwheel 
Woodward Governor Co. 
Worthington Pump & 

Machry. Corp. 
Graders, Road 
Austin Mfg. Co. 
Austin-Western Rd. Mchy Co. 
Erie Steam Shovel Co. 
Koehring Oo. 

Co., T. L. 


Western Wheeled Scraper Co. 





Co. 





Co. 


Granite ; 
Granite Paving Block Mfrs’ 
Assoc. of the U. S.. Inc. 


Grat Subway 

Irving Iron Works 

Kerlow Steel Flooring Co. 
Mitchell- ‘en Co. 

Universal afety Tread Co. 


Gravel Washing Plants 
Link-Belt Co 
Sauerman Bros 


Mitchell- Pappen Co 


Heaters, Concrete Water 
Graver Corporation 
Heaters Tar & Asphalt 
Honhorst Co., The Jos. 
Littleford Bros. 


Hoists, Concrete Tower 
Insley Manufacturing Co. 

Hoists, Contractors’ Electric 
Allis-Chalmers Mfg. Co. 
Bay City oa Works 
Byers Mach. Co. 
Clyde Iron Nhe, Sales Co. 


Waring-Underwood Co. 


Leadite 
Leadite Co., Inc.. The 
Lights, Contractors’ 
arbic Manufacturing Co. 
Milburn Co., Alexander 
Legion, Wagon 
See Wagon Loaders) 


Baldwin_ Locomotive Co. 
Porter Co., H. K 


Northwest’n Exp. Metal Co. 


naan Compressed Air 
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Motors, Gasoline 
Wisconsin. Motor Mfg. ¢ 
Bodies 


Motor-Truck 
Wood Hydraulic Hoist «4; 
Body Co. 


Motor Trucks 
(See Trucks. Motor) 

Nitrogen 

Air Reduction Sales Co 
Oil Lubricating 

Texas Co 

Oxy-Acetylene Process 
Air Reduction Sales Co 
Blaw-Knox C 


Oxweld Selene Co. 
Oxygen 
Air Reduction Sales Co. 
Packing, Water Pi 

& bo, 
Jenkins Bros. 
Paints, Graphite 


Greene, Tweed 
Truscon Laboratories 


| Tyiate, Light Reflecting 


Dobbie Foundry & Mach.Co. | Locomotives, Electric 
Flory Mfg. Co., 8. Baldwin Locomotive Co. 
Lidgerwood Mfg. Co. General Electric Co. 
Mundy, Holst, Ens. 09. J. S.| Jeffrey Mfg. Co. 

onignan Macmne ° Locomotives, Fireless Steam 
National Hoisting Eng. Co. y . 
O. K. Clutch & Machy. Co.| Porter Co.. H. K 
Ransome Concrete Mchy Co. | Locomotives, Gasoline 


Baldwin Locomotive Co 
Fate Root Heath Co. 
Hadfield-Penfield Steel Co 
Lakewood Engineering Co. 
Milwaukee Loco. Mfg. Co. 


Stroudsburg Engine Works , 
Vulean Iron Works of | 
Wilkes-Barre, Pa. | 


Hoists, Contractors’ Gasoline | 
Lidgerwood Mfg. Co. 
Mundy Hoist. Eng. Co.,J.S. | 
on Hoisting Eng. Co. | 
K. Clutch & Machy. Co. | 
Sirenadeen Engine Works | 


Hoists, Contractors’ Steam =| 
Allis-Chalmers Mfg. Co. 
Byers Mach. Co. 

Clyde lron Wks. Sales Co. 
Ingersoll-Rand Co 


Barre, 
Whitcomb ‘Co. Geo. D. 


Locomotives, Steam 
Baldwin Locomotive Co 
Davenport Locomotive Wks. 
Porter Co., 


Barre, Pa. 


Lidgerwood Mfg. Co. Locomotives, Storage Battery 
Mundy Hoist. Eng. Co., J.S. General Electric Co. 
National Hoisting Eng. Co.| Whitcomb Co., Geo, D. 
Stroudsburg Engine Works | 
Vulcan Iron Wks of Wilkes- | Lubricants 
Barre. Pa. Greene, Tweed & Co. 
: Texas Co. 
Hoists, Electric 
Yale & Towne Mfg. Co. Lumber 


= - a ll 1 
Hoists, Hydraulic Head Gates mane, Coumilie Seles 


Dilts Machine Wks., Inc. 
Hoists, Motor, Truck 
Wood Hydraulic Hoist & 

Body Co. | 
Hoists, Pneumatic | 
Chicago Pneumatic Too! Co. | 
Ingersoll-Rand Co. 
Stroudsburg Engine Works | 
Sullivan Machinery Co. 
en rs, Concrete 

“es "Manufacturing Co. 

anaes Concrete Mchy Co. 


Hoppers, Steel 
Heltzel Steel 


uaceus & MacMurray 
Manhole Covers 

Central Foundry Co. 
Manometers 

Simplex Valve & Meter Co 
Meter Boxes 
| Pittsburgh Meter Co. 
Meter Srerers 

Hersey Mig 

Pittsburgh ctor Co. 
| Meters, Boiler Feed Water 
Builders Iron Foundry 
Meters, Current 
General Electric 
Gurley, W. & L. 





Form & Iron 


0. Co. 
Honhorst Co., The Jos. 


E. 


Hose, Air Meters, Gas and Steam 
Builders Iron Foundry 
Gyeaate General Electric Co. 
udlow Valve Mfg. Co. Wallace & Tiernan Co., Inc. 


Rensselaer Valve Co. 


Chicago Pneumatic Tool Co, 
| Meters, Venturi 
| 


won mt oe ‘ P. Builders Iron Foundry 
a eo Meters, Water, Oil, ete 

Incinerators . . . : 
; Builders Iron Foundry 

Power Specialty Co. Gamon Meter Co. 


Inspecting Laboratories | 
(See Directory of Engineers) | 
Instruments, Drawing 
Keuffel & Esser Co. 
N. Y. Blue Print Paper Co. | 


Instruments, Surveying 
Ainsworth & Sons, Wm 
Berger & Sons, C. L 


General Electric 
Hersey Mfg. Co. 
Neptune Meter Co 
Pittsburgh Meter Co 
Simplex Valve & Meter Co. 
Worthington Pump & 
Machry Corp. 


| Mixers, Asphalt 


Co. 


Buff & Buff Mfg. Co. (See Mixers, Hot) 
Gurley, W. & L. E Mixers, Concrete 

Keuffel & Esser Co. Austin Machinery Corp. 
Lietz Co., A. | Cement-Gun Co. 

N. Y. Blue Print Paper Co.| Foote Concrete Machy. Co. 
White Co., Inc., David | Koehring Co. 


Lakewood Engineering Co 
Ransome Concrete Mchy Co. 
Smith Co., T. L. 


Mixers, Grout 

Austin Machinery Corp 
Ransome Concrete Mchy Co 
Union Iron Works 


| Mixers, Hot 
Austin Machinery Corp. 


Insulation, Misc. 
Texas Company 


Iron Work, Structural and 
Ornamental 

Hendrick Mfg. Co 

Irving Iron Works 

Kerlow Steel Flooring Co. 
Ryerson & Son Co., Jos 
Snead Architectural Iron 


Works Koehring Co. 
Universal Safety Tread Co. Mixers, Mortar 
Jack saree | Austin Machinery Corp. 
McKiernan-Terry an Co. | Ransome Concrete Mchy Co 


Norton, Inc. A 

Joints, Expansion Riedl | 
Carey Co., The Philip 
Servicised Products Co. 
Truscon Steel Co. 

Joints, Filler Paving 


Mixers, Paving 
Austin Machiner 
Foote Concrete 
Koehring Co. 
Lakewood Engineering Co 
Ransome Concrete Mchy Co 


Corp. 
achy. 


Servicised Products Co, Smith Co 

Standard Oi] Co. of N. Y.| Mixers, Pneumatic 

Joints, Flexible Pi ae Concrete Mchy Co. 

ortar 

ee — < Carney Cement Co. 

U. S. Cast Iron Pipe & Motors, Electric 
Foundry Co. Allis: Chalmers Mtg. Co. 
iins, Rotary Fenera ectric Co 

Varees Iron Works of Westinghouse Traction 
Wilkes-Barre, Pa. Brake Co. 


Vulcan 7 Wks of Wilkes- 


! 


| 


H. 
Vulcan Iron Wks of Wilkes- 


| 





heesman & Elliot Co. 
Tusone Laboratories 

Paints, Metal Protective 
Carey Co., The Philip 
Cheesman & Elliot Co 
National Lead Co 
Protexol Corp. 

Servicised Products Co 
Truscon Laboratories 

Partitions 

Keystone Gypsum Firepro: 
ing Co. 

Paving, Asphalt 

Carey Co., Philip 
Standard Oil Co of Ind 
Standara Oil Co. of N. Y 
Texas Co. 

Paving Blocks, Creosoted 
Wood 


See Creosoted Block Timber 
Poies, Cross-Arms, Lumber 
etc. 
Paving Blocks, Granite 
Granite Paving Block Mfr« 
Assoc. of the U. S., Ine 
Paving Breakers 
Ingersoll-Rand Co. 
Paving, Cold Patching 
Standard Oil Co. of Ind 
Standard Oil Co. of N. Y 
Texas Company 
Paving Guards, Steel 
International Steel Tie Co 


—— Joint Filler 
Servicised Products Co. 
Texas Co. 

Penstocks 

Blaw-Knox Co. 

Pile Drivers 


Industrial Works 
McKiernan-Terrv Drill Co 
MeMyler Interstate Co. 
Union Iron Works 


Pile Hammers, Steam 
Industrial Works 
McKiernan-Terry Drill Cs. 
National Hoisting @ng. Co 
Union Iron Work 

Chicago 
Vulcan Iron Works 

Piles, Concrete 

MacArthur Conerete Pile & 
Foundation Co. 

New England Fd. Co. Inc 
Raymond Concrete Pik ‘* 

Piles, Creosoted Wood 
Jennison-Wright Co. 


Piling, Interlocking Steel 
Bethlehem Steel Co. 


 : 
0 


Pi Bends 
Hast Jersey Pipe Co. 


Pipe, Cast Iron 

Amer. Cast Iron Pipe Co 

Central Foundry Co. 

Fox & Co., John 

Glamorgan Pipe & Fdry Co 

MeWane Cast Iron Pipe Co 
U. S. Cast Iron Pipe & 
Foundry Co. 

ween Fdry. & Mach. Co 

od & Co., R. D. 


nt nea 
Superheater Co. 


Pipe, Concrete 

Independent Gone. pipe Co 
Lock Joint Pipe 

Standard Concrete Pipe co 
Pipe, Corrugated 
— Road Mchy 


Canton Culvert & Silo Co 
Newport Culvert Co. 


Pipe Covering, Asbestos 

Carey Co.., e Philip 

Pi we Soveties. Wood 
ichigan Pi 

Standard Wood Pipe ©. 

Wyckoff & Son Co., A. 

Pipe, 

Machold Riddell 

Pi 


Fittings 
Builders Iron Foundry 
Central Foundry Co. 
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50,000 nani Feet 
3/4-inch Ribplex Reinforcement 


In the addition to the R. H. Macy Store in New 
York now being erected by Marc. Eidlitz & Son, 
Inc., Mooney Construction Co. handling the fire- 
proofing, 24-gauge Berloy %-in. Ribplex, curved to spe- 
cifications, is being placed between deep girders, as forms 
and reinforcement for the concrete. 


Cinder Concrete Til_— Wood Sleeper 


be 


This means a big saving in concrete and dead load, with- 
out lessening the efficiency of the slab. The Architect, 
Robert D. Kohn, is well pleased with the results. 


The use of this curved Ribplex concrete floor construc- 


tion merits careful consideration by every architect, engi- 
neer, and contractor. 


Ribplex is also used extensively in solid slab construc- 
tion for roofs and floors. 


Write our nearest office for Bulletin K-24 and sample of 
34-in. Riplex. 


The Berger Mfg. Co. 


Canton, O., Boston, New York, Philadelphia, Chicago, St. Louis, 


Kansas City, 
Minneapolis, San Francisco, Los Angeles, Dallas, Roanoke, 


Jacksonville. 
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Pipe Fittings (cont.) 
U. Cast Iron Pipe & 
Foundry Co. 
Westinghouse Traction 
Brake Co 
Pipe Joint Compounds 
(Pressure) 
Leadite Co., Inc., The 
Pipe, Lock Bar 
Bast Jersey Pipe Co 
Pipe, Lock Joint 
Independent Con. Pipe Co. 
Lock Joint Pipe Co. 
Pipe, Reinforced Concrete 


Austin Machinery Corp 
Pipe, Riveted Steel 
American Spiral Pipe Wks. 


Blaw-Knox Co 

East Jersey Pipe Co 
Machold & Riddell 
Petroleum Iron Wks. 
Tippett & Wood 


Pipe Shoes 


Co. 


Marion Malieable Iron Wks, 


Pipe, Spiral 

Abendroth & Root Mfg. Co. 
American Spiral Pipe Wks. 
Rlaw-Knox Co. 
Robertson Bros. Mfg. Co. 
Pipe, Tap Welded 

Amercan Spiral Pipe Wks. 
Pipe, Vitrified Clay 

Dickey Clay Mfg. Co. 
Pipe, Wood 

American Wood Pipe Co. 
Continental Pipe Mfg. Co. 
Michigan Pipe Co. 

Pacific Tank & Pipe Co. 
Standard Wood Pipe Co. 
Wyckoff & Son Co., A. 


Plaster 
Keystone Gypsum Fireproof- 

ing Co. 

Poles, Creosoted Wood 
Amer. Creosoting Co. (Ky.) 
Colonial Creosoting Co. 
Georgia Creosoting Co. 

Poles, Steel Structural 
Blaw-Knox Co. 

Pressed Steel Products 
Berger Mig. Co. 

Blaw-Knox Co. 

International Steel Tie Co. 

Pal cerizers 
Jeffrey Mfg. Co. 

Pumps, Air Lift 
Chicago Pneumatic Tool Co. 
Ingersoll-Rand Co. 

Sullivan Machinery Co. 
Traylor Engr. & Mfg. Co. 

Pumps, Boiler Feed, Steam 
Earle Gear & Machine Co. 
Ingersoll-Rand Co 
Lea-Courtenay Co. 

Pumps, Centrifugal and 

Multi-Stage High Lift 

De Laval Steam Turbine Co. 


Earle Gear & Machine Co. | 


Erie Pump & Engine Co. 
Ingersoll-Rand Co 
Keystone Dritier Co. 

Lea Courtenay Co 


Manistee Iron Works 
Morris Machine Works 
Smith Co. T. L. 


Pumps, Contractors’ 
Edson Manufacturing Corp. | 
Ingersoll-Rand Co. 
Pulsometer Ste * Pump Co. 
Smith Co., 


Pumps, pow ae 
Cook, A. 
Keystone 


Pomps, Diaphragm 
Boston & Lockport Block Co. 
Bison Manufacturing Corp. 
Manistee Iron Works 
Smith Co., T. L. 


Pumps, Dredging and Sand | 
Erie Pump & Engine Co. 
Marion Steam Shovel Co. 
Morris Machine Works 
Worthington Pump & 
Machy. Corp. 

Puomps, Power 
Cook, A 
Lea-Courtenay Co. 

Manistee Iron Works 

Pumps, Underwriters’ Centrif- 
ugal 
Allis Chalmers Mfe. Co. 
Earle Gear & Machine Co. 
Lea-Courtenay Co. 

Manistee Iron Works 

Purifiers, Feed Water 
N. Y. Continental Jewell | 


Filtration Co. 
Pyrometers | 
aylor Instrument Cos. | 
Rail and Rail Joints, Fasten- 
ing & Specialties 
Rail Joint Co. 
Railroad Ditchers 
Erie Steam Shovel Co. 
Marion Steam Shovel Co. 
Osgood Co 
Railways, Industrial 
Easton Car & Constr Co. 
International Stee! Tie Co. 
Recorders. ve re ; 
Gurley, WwW. & 





| 
Driller Co. | 
| 


i 
Road Oilers, Pressure 
| 
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Reinforcing Bar Couplings 


Marion Malleable Iron Wks. | 


Reinforcing, Concrete 
(See Conc. Reinforcement) 
Reinforcing Metal for Con- 
crete Work 
Amer. Steel & Wire Co. 
Berger Mig. Co. 
River and Harbor Work 
Raymond Concrete Pile Co. 
Riveting Machines 
Allen, John F. 
Chicago Pneumatic Too! Co. 
Road Finishers 
Austin Machy. Corp. 


Austin-Western Road Mchy. 
Co. 

Road Oils & Preservatives 
Standard Oil Co. of Ind. 
Standard Oil Co. of N. Y. 
Texas Co. 

Universal Road Machy.Co. 

Road Rollers, Gasoline and 

Steam 
Acme Road Machy. Co. 
Mfg. 


Austin Co. 


Austin-Western Rd. MchyCo. | 


Buffalo-Springfield Roller Co. 
Rolls, Crushing 
Allis-Chalmers Mfg. Co. 
Jeffrey Mfg. Co. 
Buchanan Co.. Inc., C. G. 


Roofing, Asbestos Protected | 
Robertson Co., H. H. 
Roofing, Gypsum 

Marks Corp., The H. E. 


Roofing, Metal 

Amer. Sheet &. Tin Plate Co. 
Berger Mfg. Co. 

Roofing Prepared 

Carey Co., The Philip 
Texas Co. 

Roofing, Tile 

Federal Cement Tile Co. 
Keystone Gypsum Fireproof- 
ing Co. 

Truscon Laboratories 


Rope, Wire, Transmfssion 
Hoisting or aang 
American Steel & Wire Co. 
Leschen & Sons Rope Co. 
Roeblings Sons Co.. J. A 
Wickwire-Spencer Stee! Corp. 
Sash Operating Apparatus 
Allison Steel Products Co. 
Drouve Co., G 
Sash Steel, Window 
(See Window Sash) 


Saw Rigs, Portable 
Industrial Works | 


Schools & Colleges 

See Directory of Ragineers | 
Scrapers, Scarifiers, Plows. | 
Austin Mfg. Co. | 
Austin-Western Rd. MchyCo. | 
Western Wheeled Scraper Co. 


Screens, Revolving 
Buchanan Co.. Inc., 


| 


Cc. G. 


Smith Engineering Works 
Screens, Sand, Gravel and 
Coa 


Austin Mfg. Co. 
‘aa Western Road Mchy. 


Haiss ey, Oo. Inc., Geo. 
Hendrick Mf \ } 
Link-Belt Co 
Webster Mfg. Co. 
Wick wire-Spencer Steel Corp. | 

Screens, Water Intake j 
Link-Belt Co. 

Searchlights 
General Electric Co. 

Separators, Magnetic 
Buchanan Co.. Ine., C. G. 

Sewage Disinfection 
Electro Bleaching Gas Co. 

Wallace & Tiernan Co. Inc, 


| Shafting 


Ryerson & Son, Joseph T. 


Shespesies Machines, Drill 
Bit 

Ingersoll-Rand Co. 
Sheaves 

Haiss Mfg. Co., Inc., Geo. 


Sheets, Iron and Steel 


Amer, Sheet & Tin Plate Co. 
Armco Culvert & Flume 
Mfrs. Assn. 

Bethlehem Steel Co. 

Ryerson & Son, Joseph T. 


| Sheets, Roofing and Siding 


Amer. Sheet & Tin Plate Co. 
Armco Culvert & Flume 
Mfrs. . 

Robertson Co., H. H. 
Ryerson & Son, Joseph T. 


Shelving, Steel 


Berger Mfg. Co. 


Shoveis, Electric 


Erie Steam Shovel Co. 
Keystone Driller Co. 
Marion Steam Shovel Co. 
Thew Shovel 


Shovels, Gasoline 


Marion Steam Shovel Co. 
Northwest Engineering Co. 
Thew Shovel Co. 


{| Shovels, Picks, Crowbars, 
Pittsburgh Shovel Co. 
Shovels, Steam 

Erie Steam Shovel Co. 
Hoar Shovel Co., The 
Keystone Driller Co. 
Marion Steam Shovel Co. 
Osgood Co. 


Skips, Stone 
insiey Manufacturing Co. 
Thew Shovel Co. 


Skylights 

Allison Steel Products Co. 
Drouve Co., G. 

Robertson Co., H. H. 


Slabs, Cement Roofing 
Federal Cement Tile Co. 
Slate, Structural 
Structural Slate Co. 
Sprinklers and Sweepers 
Street 
Austin Machinery Corp. 
Austin Mfg. Co. 
Austin-Western Rd. Mchy Co. 
| Standpi es. 
Blaw-Knox Co. 
| Caldwell Co.. W. 
| Chicago Bridge & - Wks. 
Pacific Tank & Pipe Co. 


were Des Moines Steel 


mippett & Wood 


Steam Specialties 
; Jenkins Bros. 


Steel 

Ryerson & Son. Joseph T. 
Steel Plate Construction 
Bethlehem Steel Co. 
Blaw-Knox Co. 

Chicago Bridge Iron Wks. 
East Jersey Pipe Co 
Heltzel Steel Form & Ir. Co. 
Hendrick Mfg. Co. 
Honhorst Co., The Jos. 
Littleford Bros. 
Petroleum Iron Wks. Co. 
Pittsburgh-Des Moines Steel 


Co. 

Riter-Con'ey Co. 

Union Iron Works 
Vulcan Iron Wks. of N. J. 
Williams Co.. G. H. 


Steel, Structura) 
Belmont Iron Works 
Berlin Construction Co. 
Bethlehem Steel Co. 
Blaw-Knox Co. 

Boston Bridge Works 

Chesapeake Iron Works 
Eastern Bridge & Struc. 
Eichleay Ir. Co., John 
Fort Pitt Bridge Works 
Kenwood Bridge Co. 
Touisville Bridge & Iron Co. 
McClintic Marshall Co. 
Milwaukee Bridge Co. 
Minneapolis Steel & Mchy Co. 
Morava Construction Co. 
Mount Vernon Bridge Co. 
Penn Bridge Co. (Pa.) 
Phoenix Bridge Co. 
ae Des Moines Steel 

0. 

Riverside Bridge Co. 
Shoemaker-Satterwait Br.Co. 
Snare Corp.. Frederick 
Snead Architect. Iron Wks. 
Strauss Bascule Bridge Co. 
Virginia Bridge & Iron Co. 
Wisconsin Bridge & Iron Co. 

Steel, Tool 
Bethlehem Steel Co. 
Ingersoll-Rand Co. 

Ryerson & Son Co., Jos. T. 

Stokers 
Babcock & Wilcox Co. 


Strainers, Well 
Cook. A. D. 
Superheaters 

Babcock & Wilcox Co. 
Power Specialty Co. 
Superheater Co. 
Switchboards 

General Electric Co. 


Tables and Boards, Drawing 
Dietzgen Co., Eugene 
Hamilton Mfz. Co. 

Pease Co. C. F. 
Weber Co., F. 

Tanks, Air Compressor 
Chicago Pneumatic Tool Co. 
East Jersey Pipe Co 
Westinghouse Traction 
Brake Co 

Tanks, Oil 
Blaw-Knox Co. 
Riter-Conley Co. 

Tanks, Elevated et 
Caldwell Co., W. 

Chicago Bridge & Sas Wks. 
Graver cep. 

Littleford Bros. 

Petroleum Iron Wks. Co. 

—_— -Des Moines Steel 


Co, 


Tanks, Elevated, Wood 
American Wood Pipe Co. 


Caldwell Co., W. E. | 


Continental Pipe 


Mfe. Co. 
Pacific Tank & Pi 


Dietzgen Co.. Eugene 








i Tapes, Steel and Metallic 


| Hamilton Mfg. Co. 
| Keuffel & Esser Co. 
I.ufkin Rule Co. 
vwicbuccls & liiiger, Ltd. 
Testing Laboratories 
(See Engineers’ Directory) 
Thermometers 
Tayior Instrument Cos, 
Ties, Creosoted Wood 
Amer. Creosoting Co. (Ky.) 
Colonial Creosoting Co. 
Georgia Creosoting Co. 
Jennison-Wright Co. 
Ties, Steel 
International Steel Tie Co. 
Tile, Concrete Bldg. 
Federal Cement Tile Co. 
Keystone Gypsum Fireproof- 
ing Co. 
Bern Laboratories 


Roof Cement 
he, Be Cement Tile Co. 
Truscon Laboratories 


Tin Plate 
Amer. Sheet & Tin Plate Co. 
Bethlehem Steel Co. 
Tools, Pneumatic 
Chicago Pneumatic Tool Co. 
Ingersoll-Rand Co. 
Towers. Concrete 
(See Hoists, Conc. Tower) 


Towers, Radio 
Blaw-Knox Co. 
Riter-Conley Co. 

Towers, Transmission 
Blaw-Knox Co. 
Riter-Conley Co. 


Track, Industrial and Port- 
able 

Bethlehem Steel Co. 
Easton Car & Constr. Co. 


Tractors 
ee Steel & Mchy. 


Trailers 

Watson Products Corp. 
Transformers, Electric 
General Electric Co. 


Transits and Levels 
Ainsworth & Sons, Wm. 
Berger & Sons Co.. C. L. 
Buff & Buff Mfg. Co. 
Gurley, W. & L. E. 


at ~~ Machinery 
Power 

Link-Belt Co. 

Treads, Safet 

Irving Iron orks 

Kerlow Steel Flooring Co. 

Universal Safety Tread Co. 


Trolleys, I-Beam 

Brown Hoisting Machy. Co. 
Trucks, Motor 

Watson Products Corp. 
Tunnel Liner Plates 
Blaw-Knox Co 


Turbines, Hydraulic Impulse 
and Reaction 
Allis-Chalmers Mfg. Co. 
Pelton Water Wheel Co. 
Smith Co.. S. Morgan 
Worthington Pump & 
Machy. Corp. 

Turbines, Steam 
Allis-Chalmers Mfg. Co. 

De Laval Steam Turbine Co. 


Turbo Generators, Steam 
General Electric Co. 


Turntables 

Blaw-Knox Co. 

Easton Car & Constr. Co. 
Underpinning 

Spencer White & Prentis 
Underpinning & Found. Co. 
Unloaders 

Erie Steam Shovel Co. 


Unloaders, Car 

Haiss Mfg. Co.. Geo. 
Heltzel Steel Form & Ir. Co. 

Valves, Air, Water, Steam 
an as 

Chapman Valve Mfg. Co. 
Coldwell-Wilcox Co. 

Coffin Valve Co. 

Crane Co. | 
Golden-Anderson Valve Spe- 
cialty Co. 

Ludlow Valve Mfg. Co. 
Powell Co., Wm, 
Rensselacr Valve Co. 
Simplex Valve & Meter Co. 
Smith Mfg. Co. A. P. 

Valves, Altitude ! 
Golden-Anderson Valve Spe- | 
cialty Co. 
Ludlow Valve Mfg. Co. 

Valves, Angle, Check, Gate 
and Globe 


Winches, 





Chapman Valve Mfg. Co. 
Coffin Valve Co. 

Golden-Anderson Valve Spe- 
cialty Co. 

Jenkins Bros. 

Ludiow Valve Mfg. Co. 

Powell Co., Wm. 


Simplex Valve & Meter Co 
Westinghouse Traction |e 
Brake Uo 
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} Valves, Automatie 
Golden-Anderson Valve « 
cialty Co. 

Ludlow Valve Mfg. Co. 
Westinghouse Traction 
Brake Co. 


Valves, Control, 


Electric 
Dean, 


Ltd., Payne 

Valves, Float 
Golden-Anderson Valve S, 
cialty Co. 


Valves, Regulating 
Golden-Anderson Valve s 
cialty Co. 

Ludlow Valve Mfg. Co. 
Simplex Valve & Meter (> 


Valves, Return 
Golden-Anderson Valve S; 
cialty Co 


hey Safety 
Golden-Anderson Valve Sp. 
cialty Co. 
Ludlow Valve Mfg. Co. 
Valves, Sewage 
Chapman Valve Mfg. Co 
Valves, Sluice 
Chapman Valve Mfg. Co. 
Coffin Valve Co. 
Ventilators 

Allison Steel Products Co 

Drouve Co., G. 

Robertson Co., H. H 


Wagons, Asphalt 
Watson Products Corp. 
Wagons, Dump, Auto 
Austin Mfg. Co. 
—— -Western Road Me hy 
‘o 


Wagons, Dump 
Austin Mfg. Co. 
—— -Western Road Mchy 


Stroud & Co. 
Watson Products Co. 
Western Wheeled Scraper Co 


Wagon Loaders 

Austin anon Corp. 
Austin Mfg. Co 
Austin-Western Road Mchy 


Co. 

Erie Steam Shovel Co. 
Gifford Wood Co. 

Haiss Mfg. Co., Inc., Geo. 
Jeffrey Mfg. Co. 
Link-Belt Co. 


Washers, Cut Cast Malleable 
Portable Machy. Co. 
Smith Engineering Wks. 
Water-Main Cleaning 
Nat’! Water Main Cleaning Co 
Waterproofing Compounds 
and Materials 
= -Hydro Waterproofing 


Carey Co., The Philip 
General Chemical Co. 
Sonneborn Sons. L. 
Texas Co. 
Truscon Laboratories 
Water Purification 
Electro Bleaching Gas Co 
Wallace & Tiernan Co., Inc. 
Water Softeners 
Amer. Water Softener Co. 
California Filter Co. 
Graver Corporation 
International Filter Co. 
N. Y. Continental Jewell 
Filtration Co. 
Roberts Filter Mfg. Co 
Water Sterilization 
Electro Bleaching Gas Co. 
Wallace & Tiernan Co., Inc. 
Water Wheels, Impulse and 
Reaction 
Pelton Water Wheel Co. 
Smith Co., S. Morgan 
——— one Cutting 
pparatus 
Air Reduction Sales Co. 
Blaw-Knox Co. 
General Electric Co. 
Milburn Co., Alexander 
Oxweld Acetylene Co. 
Wheelbarrows 
Sterling Wheelbarrow Co. 
Sip. Hand, Steam 
and Electric 


Brown os Mach: C0 
Dobbie Frdy. Co. 
Lidgerwood Mfg. 
Mundy Hoisting We Co, 
National Hoisting Eng. Co 
| Window Sash Putty 
Truscon Laboratories 
Window Sash Steel 

Allison Steel Products Co. 
Wire Glass 

gs Wire Glass Ce 


Wire M Retatereins 
Wickwire- Siena Steel Corp 
Wire Rope 
(See Rope 


Wire and PGabte. re ilectrical 
American Steel & Wire Co 
want's zene Co 
‘asin 

Michigan Pipe Co., The 
Wood Preservatives 
Protexo] Corp 

Truscon Laboratories 


h 
ee & Co. 
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For Railroads — 
Bridge and Trestle 
Timbers, Flooring, 
Roofing, Siding. 
Lining. Sills, Fram- 
ing, Sawn Ties, 
Grain Doors. We 
make a specialty 
of bridge stringers. 


For Factory Build- 
ers—Close Grained 
Virgin Long Leaf 
Timbers and heavy 
lumber for slow 
combustion con- 
struction 






















PHOTO ~ AMERICAN LUMBERMAN 


Unquestioned Supremacy 


SE eee eS Oe tee eee ee 
















‘ 
By 
¥ Long Short Loblolly Coast 
¥ Leaf Leaf Pine Type 
fe Pine Pine Douglas Fir 
. Strength as beam or post........ 100.0 84.0 83.5 85.0 
e Compressing 1 grain (flatwise)... 100.0 80.0 92.0 88.5 
* Chae I PWN 68 6.0500 8 8%0 100.0 83.0 84.0 85.0 
4 Shock-resisting ability .......... 100.0 90.0 91.0 77.0 
4 GUNNS isis cc vecccccwcceess 100.0 82.0 85.5 100.0 
F 5 WI eee Wiasedecccciwewn 100.0 85.5 80.0 78.0 
4 Weight (green).....200.ceseees 100.0 100.0 108.0 80.0 
% Weeet CP QPP. i cc iiceaacs ; 100.0 90.5 90.5 80.0 









Summary of results, Testing Laboratories, Department of Civil Engineering, 
Columbia University. 


NN 








Industrial users of lumber and timbers are interested in the durability and strength of 
the products they use and the service these products give. In other words, they 
demand only the best. Long Leaf Southern Pine demonstrates convincingly its place 
among the competing woods in the above concise chart. 











Add to this, the fact that the holdings of Exchange Sawmills Sales Company are all 
in that belt in Louisiana where Long Leaf Southern Pine grows to its best; that 





lumber and timbers for all industrial purposes are special products of our eight mills, 
g made from especially selected trees and subiected to special care at our mills—and 
the user of ESSCO products knows he is getting the best that can be produced. 












“Long Leaf Sou‘hern Pine showed a much greater ability to 
resist shock, which is @ required characteristic for car construc- 
tion material,”’—Report of Testing Laboratories. 






ean nef er eee , 


F XCHANGE SAWMILLS SALes Co. 


: Long Building, Kansas City, Mo. : 












R. B. WHITE, President and General Mgr. 












F. R. WATKINS, Sec’y and Mgr. Yard Sales R. S. PRICE, Mgr. Railroad and Timber Sales 





SEES 
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THE IDEAL CRANE FOR CONTRACT AND INDUSTRIAL WORK 


HE new Link-Belt Crawler 

Crane has no superior for road 
work, excavating and material 
handling. It is an all-purpose crane. 
Lays its own track in soft ground, 
and readily climbs over irregular sur- 
faces like a war-time tank. 


Operates with hook-block, grab 
bucket, drag -line bucket, skimmer 


electric lifting magnet, wood grapple, 
or pile driving attachment. Weighs 
22 tons, lifts 10 tons at 12 ft. radius, 
or 3 tons at 30 ft. radius. One man 
operates it. Write for specifications, 
price and delivery date. 


Also send for Catalog No. 370, 
showing the standard line of Link- 


bucket, power shovel attachment, Belt Cranes. 
LINK-BELT. COMPANY 1006 
PHILADELPHIA CHICAGO INDIANAPOLIS 
ew York . __ Woolworth Bidg. Wilkes-Barre 2d Nat'l Bank Bidg. Seattle. - 620 Firet Ave.,8. Louisville, Ky., Frederick Weble, Starks Bidg, 
tond =, 49 FederalSt. Huntington, W. Va. Robson-Prichard Bide. Portland, Ore. 101 First St. New Orleans, C. O. Hinz, 504 Carondelet Bidg, 
Pittsburgh , 1501 Park Bidg. Cleveland .  . 429 Kirby Bldg. Sav Francisco 168 Second St. 
St. Louis Central Nat'l Bank Bldg. Detroit . 4210 Woodward Ave. Los Angeles 63 'N. Los Angeles St. Birmingbam, Als., 


547 Ellicott Square Kansas City, Mo. 


; 306 Elmburst Bidg 
Canadian Link- Belt Co., Ltd.. Toronto and Montreal 





H.W.CALDWELL & 80N CO., CHICAGO 


8. L. Morrow, 720 Brown-Marz Bidg, 
DALLAS, TEXAS, 709 Main St 


Derver. Lindrooth, ShubartaGon Boston Bidg. 
NEW YORE, Woolworth Bidg. 


LINK-BELT 








Exterior and interior 
views of the A. H. Grebe 
Co. plant, Richmond 
Mill, N. Y.. built 6 
Barney filer ‘one 
struction ( f 


Eugene Klaber 


For over twenty years the General 
Chemical Company has been at the 


h and 


forefront of chemical researc 
manufacture in this country. The 


Hard-n-tyte Specification is the latest 


contribution of its splendid staff of 


chemists It is the successful result 
of long search for a concrete floor 
hardener that really hardens the floor 
and materially increa its life Ir 
enables engineers and architects to 
give their clents a quality of con- 
crete work far in advance of any 
thing that has been possible heretofore 


Put Hard-n-tyte on the grill—test it 


any Way you see fit! 


His job is to give you 
flint-hard, long-wearing concrete 
that resists wear, weather and 
water. And the guarantee he gives 
youis the 5 Year Bond of the U.S. 
Fidelity & Guaranty Company. 


If you want a ‘solute assurance 
of concrete fli srs that won't 
crumble or dust under the grind 
of trucking, let Hard-n-tyte prove 
its own Case. 


You may not ;e making radio 
equipment as the A. H. Grebe 
Company is doing. You may not 
require the freedom from dust 
that they demanc. But you want 
long wearing con rete—the best 
you can get for yc ar money. 


If you think the building of 
such a floor 4s a gamble, let the 
Hard-n-tyte Engineer take the 


chances. 


The Hard-n-tyte Engineer in 
your territory is fully equipped to 
give you complete service, from 
preliminary estimates to super- 
vision of the job. Get his figures 
on wear-proofing your next con- 
crete floor. 


General Chemical Company 


40 Rector Street New York City 








